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ACCIDENTS 

Res, 679,  $250  compromise  settlement  L.P.Shlpman' s 
Injury  claim.  Children's  p/g.  Golden  Gate  Park. 

Res.63l|.,  $2000  judgment  to  Genevieve  Robinson  - 
Kenneth  C.  Robinson's  Injury, Channel  Hsg. Project, 
ADMINISTRATION  BUILDING  (See  McLaren  Lodt^e) 

Disaster  Council's  request  approved  to  survey  Adm, 
Bldg.&McLaren  Ldg.as  possible  Air  Raid  Shelters, 
ALAMO  SQUARE,  Hayes,  Pulton,  Scott  9c   Stelner  Sts, 
ALICE  CHAL^^HS  PLAYGROUND.  Brunswick  k   Whit tier  Sts, 
ALTA  PLAZA,  Jackson  and  Stelner  Sts, 

Vandalism  report  at  Alta  Plaza  Playf^round. 
Res. 798,  Wk.Or.to  Malott&Petersen-Grundy  $1890, 
Res, 8314.,  Payt  to  Malott  «e  Peters en-Grundy  $1890. 
ANGEL  ISLAND,  S.  P.  BAY 

Res,626,Comm. to  acquire  Island  by  lease  from  Dlv.Pks., 
St. Calif., 1  yr.with  leasing  fc   purchasing  option,  Mavor 


2/28/52 
8/1V52 

8/11^/52 


3/27/52 
6/12/52 
8/1V52 


StSupvs. requested  aoprove    »52-«53   Budget   of    $18,000,      1/10/52 

i+/io/52 


Acquisition  referred  to  Educ.  Rec.  Sc   Pks. Committee, 
Bd.  Supervisors. 


Res. 726  requoGts  1952-53  Budget  Include  supplement- 
al request  of  $18,000  for  operation  Island  for  1  yr,  ^/lO/52 
Gen. Mgr. asked  to  discuss  Island  with  Rec. Director, 
State  of  California.  12/11/52 

ANGELO  J.  ROSSI  PLAYGROUND,  Arguello  Blvd.  .^  Edward  St, 

APTOS  PLAYGROUND,  Aptos  and  Ocean  Avenue 

AQUATIC  PARK  (See  S. P. Maritime  Museum)Poot  of  Van  Ness  Ave, 

Res. 685,  OSW  77l4-»l8t  4  final  payt  Punnett.Parez  & 
Hutchison  $2914.,  eng,  services. 

Res. 696,  Coram,  accepts  U.C's  1928  rowing  shell  for 
exhibit  at  Maritime  Museum, 

Comm. authorized  Gen, Mgr, to  negotiate  with  Barney 
Gould  for  Show  Boat  concession  at  Maritime  Museum. 

Jr,  C.  of  Commerce  granted  p'^rmission  to  hold 
Harbor  Pestival  5/2^^/52, 

Bd. Supervisors,  Res. 12157.-  accepts  Univ. Calif. 
Rowing  Shell  for  Maritime  Mc'seum. 

Res. 7^6  authorizes  temp. release  Coram. docjments 
because  of  claim  against  City  for  alleged  use 
submerged  lands. 

Res. 752  -  O.S/W  Western  Title  Ins.?cGuaranty  Co.- 
Tltle  Reoort  $350, 

Ros,789,  Bd. Supervisors  requested  approve  land 
transfer  Pub. Utilities  to  Rec. 4Pk. Coram. for$36, 995 
for  enclosed  swimming  pool. 

Res. 820, Controller  requested  carry  fwd. unencumbered 
land  balance  of  $36,995  for  1952-1953. 

Coram, approves  sale  of  souvenirs  &  post  cards  at 
Maritime  Museum, 

Comm,;:;rants  use  of  Aq,Park  for  Columbus  Day  cele- 
bration,&  greens  for  reviewing  stand. 

Res, 860, renewal  leases  No,WOl4.-193  eng-231  &  No, 
W0i4.-193  eng-2952  with  U,S,Army  for  land  at  Marina 
&  Aquatic  Park  (Pt, Mason), 
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AQUATIC   PARK   (Continued) 

Re3,87l4-  architectural   services   assigned  Aquatic   Park 
Swimming  Pool.    (Rec.    Bond  Fund) 

Res.fl83,Wk,0.  Pimnett,Parez  %  Hutchison  $1500  for 
swimTning  pool   site  map. 

Res. 896, Fred  H.  Relraers  k  Paul  C.Overmire  awarded 
architectural  contr.  for  swimmlni:^  pool  -  est, cost 
$250,000,    fee   $17,500. 

ARCHITECTURAL   SERVICES 

Res, 620, Contr. 208, final  payt  Ward  He   Holies    |600, 
(Speedway  Mdws., Balboa  Pk.,    Big  Rec.) 


I 


Res. 639,0 on tr,ij.8,  to  Kirby  &  Mulvin,  decrease  $7.[|.9. 
Res. 685, approval  final  payts  architectural  contracts 
W.G. Merchant:  Chinese  Rec.Ctr.$ij., 753.80 ;Grattan 
$3,3k3-kl'»    O.View  $1,100;  Sunset  $1,100;  St.Mary«a 
$2,328.80;  Pot. Hill  $2,i].28.80. 


< 


) 


3/13/52 
3/27/52 


k/2k/S2 
6/26/52 


8/28/52 


9/25/52 


I 


i 


Res. 697, final  payt  to  W. G. Merchant , Contr, 79, |180. 

Res, 737  Comm, approved  Master  ^lan  for  Sutro  Hts.Pk. 
by  Landscape  Architect  Kenneth  P.Jones;  to  be  for- 
warded to  Art  Comra.for  approval. 

Res. 806  Chg. Or. 1, increase  in  Wm. G, Me r chant ' s  contract 
specifications  $500, 

Res, 825,  Contract  awerd  Ward  &  Bolles  for  architectur- 
al services, 2nd  unit  Primates  k   Panthers, fee$3, 217.50.  6/26/52 

Re3.87l4.  architectural  servicf>s  assi^ined  various 
projects.  (Rec.  Pond  Fund) 

Res. 896, Fred  H.Reimers  ^  Paul  '^ .  Overraire  awarded 
architectural  contract  for  swimining  pool  Aquatic  Pk. 
Est. cost  $250,000,  fee  $17,500. 

Res.897,Wm.Mooser  <&  John  W.  Gloe  awarded  architectural 
contract  for  Central  Act.Bldg.;  est. cost  $200,000,  fee 
$11;, 000. 

Res.898,A.Appleton  S:  Harry  N.Wolfard  awtrded  architec- 
tural contract  Eureka  Valley  p/G  &  Rec.Ctr.   P/G  con- 
str\iction  est. $130, 000,  fee  57,800;  $250,000  bldg.ept. 
foe  $17,500. 

Re8.899,Wm.Mooser  aw^irded  arch. contract  for  Junipero 
Serra  ?/Q  k   fleldhs.   ?/G  est. $50, 000  fee  $3,000; 
fieldhs.e8t.$25,000,  fee  $1,750. 

Res, 900, Paul  A.Ryan  k   J.M.Lee  awarded  arch. contract 
Laurel  Hill  ^/G  k   fleldhs.   P/G  $100,000,  fee  #6,000; 
fldhs.$30,000,  fee  $2,100. 

Res, 901, awards  arch,  contract  to  C.F.Strothof f  for 
M.S.Hayward  p/G  IraprovemBnts  $100,000,  fee  $6,000; 
Bleachers  $50,000,  fee  $3,500. 

2nd  payt  to  Wm.G,Ver chant.  Silver  Terrace  P/G,  Contr, 
221,  $651.05. 

Res. 927  to  Wm.G. Merchant,  final  payt  S6,55i^..l4.2, 
Hamilton  P/G   contract. 

Res. 9314., Appleton  k   Wolf ard, authorised  to  proceed 
prel. plans  k   cost  est  for  Exh  k   Expos.  Bldg.,for  SE 
portion  Strybing  Arboretum. 

Recommendations  from  Art  Comm.for  J. J.Gould, Arch. , 
for  St. Mary's  Sn .  Gara'3;e. 

ARGONNE  PLAYOx^OUND.  l8th  Ave.  nr  Geary  and  Anza  Streets 

Res. 920, award  contract  to  Thulln,  Bray  k   Miller 
Bldrs.Inc,  construe. fleldhs. etc.  $22,J4.52» 

ART  COMTAISSION 

Re c.»>Pk.Comm. sends  disapproval  of  proposal,  to  con- 
vert Civic  Ctr.Sq.into  nerkinnr  area,  to  Art  Coram, 

Res.737,Rec.%Pk.Comm.a -)proved  Master  "Ian  for  Sutro 
Hts.Park  by  Landscape  Arch. Kenneth  F.Jones;  to  be  for- 
warded to  Art  Comm.  for  approval.  ^./2l^./^2 
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ART  COMMISSION  (Continued) 

Approves:   Master  Plan  for  Sutro  Hts.Park;  Restor- 
ation of  P/G   &  Plaiting  Plan, Portsmouth  Square. 

Res. 851;, Art  Comm.'rranted  use  Pal. Fine  Arts 
9/15-10/18  for  Art  Festival. 

Rec.&Pk.Comni.  disapproves  Art  Coram' s  request  to 
advertise  on  park  property. 

Art  Comm. festival  may  be  held  in  Pal. Fine  Arts  pro- 
vided Fire  5c  Bldg. requirements  met,  &  Pub. Liability 
Insurance  obtained. 

Res. 878  permission  granted  Art  Festival  Committee 
to  place  sign  on  Pal. Fine  Arts  property. 

Art  Comm.anproved  preliminary  sketches  for  M.T, 
Peardslee  Memorial  Gateway. 

Art  Coram. approved  plans  for  mothers'  &  children's 
play  area  in  Pcrtsmouth  Square, 

Res. 960-Comm. approves  No. Peach  Citizens'  request 
that  portion  Washington  Sq.be  dedicated  "Frank 
Msrinl  Memorial".   Art  Comm.to  consider  approval 
of  bust,  ate. 

Recommendations  from  Art  Coram. for  J. J. Gould, Arch., 
for  St. Mary's  Sq.Garaf^e. 

BAKER'S  BEACH    (See    Sea  Cliff   Beach) 

PALPOA   PA^,    Ocean  and  San  Jcse   Avenues 

Res.620,Contr.l33,2nd  nayt  to  C. J.Collins|9997.56. 

Res. 620»Contr. 2^8, final  payt  Ward  'c   Bolles  $600 
arch. services  Speedway  M. ,  Balboa  Pk.,  "c   Big  Rec. 

Re8.6i;2  authorizes   arch. agreement  with  Chace  & 
Rlddell,for  Coram. approve  1,    for   a iditional   develop- 
ment  soccer  field. 

Res,61ifl,Contr,133,3rd  payt   C.J.Collins   CCc, 
$8,088.29. 

Res .676, supplemental  appropriation   of   S11,000  re- 
quested  for   3O'    ext, soccer  field. 

Res.685.Contr.l33»to  C.J.Collins   C.Co.,    l+th  payt 
$1^,998.87. 

Res.686,Contr,99    to  C.J.Collins   C.Co.,    ext,120days.    3/13/52 

Re8.687,Contr.99   Chg.Or.^/l    to  Collins  C. Co., credit 
of   $279. 

Res,687,Contr.99, to  C.J.Collins  C .Co. , increase 
*11,602.80. 

Comm. authorized  modification  of  Res .676-sunDle- 
mental  approp.enl^^r^ement  Soccer  Stadium  field. 

Res, 712, to  Riddell  &  Chace,  Contr.2^'^,3rd  payt 

$6,061.29. 

Res, 712, to  C.J.Collins   S.Co.,   Con tr. 133, 5th  payt 

$9,997.71+. 

Res. 719, rescinds   Res. 676,    "c   cancels    Sunolemental 
Approp.for   3O'    ext. soccer  field. 

Res. 71+1, Comm. requests   a   supplemental   appropriation 

in  amt.of   ftl7,2o3.I(.0   for    3O'    extension    Soccer  Fid   - 

permitting  multiple    use   of  field.    Asks    approval   by 

Bd. Supervisors   "ic  Controller   of  addlt.to  C.J.Collins 

Const. Company  Contract  #133« 

Res. 71+8, Contr. 133   to  C.J. Collins, 6th  payt  $7,339.66.5/8/52 

Res.782,Contr.l33    to  C.J. Collins, 7th  pay t$ll, 866. 16.  6/12/52 

C.J.Collins  Cons tr. Co. to  start  work  or  soccer  field 
extension  July  2,1952.  6/26/52 

Res. 820, Controller  requested  carry  fwd. unencumbered 
bal.of   $79,350   for  soccer  bleachers, etc. , for    '52-'53. 

To  C.J.Collins   C.Co., 8th  payt  $6,766,92(Res,83i4.)  8/lll-/'^2 
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BALBOA  PARK   (Continued) 

Res. 835, Ext. 120   days    to  C.J.Collins   C .Co. ,Contr.99, 
Res.853»ccntract  awarded  C. J.ColllnsC.Co.f or    30« 
extension  of  Soccer  Field,    :|12,628, 

Re£.927,l8t  payt  C.J. Collins   Co. $3, 002.0?, Soccer 
Field  Extension. 

Res.9ii5,Contr,133  to  C.J.Collins   Co., 9th  payt. 
^3,156.38.  ^  ^  ' 

Res.9i+.5,Contr.202ij.,to  C.J. Collins,  2nd  payt. 
$2,737.03. 

Res. 955, Time  Ext. to  C.J.Collln8;contract  Increased 
to  $680. 35.  (#20214.). 

Res. 961.., 3rd  payt  to  C.J. Collins  Co.  $3681.50, 
Contract  202I4.. 

Res.96l4.,to  C.J. Collins,  10th  payt  $14., 750.14.3, 
Contract  I33. 

BAY  VI^  PARK,  End  of  Jamestown  Avenue 

Gen.  Mgr.  ^  Pres.  to  confer  with  State  Hlp;hway  rep- 
resentatives re  use  of  land. 

Res. 926,  Comm. approves  removal  of  one  million  cu.yds. 
enrch  from  B.V.Pk's  c  -est  for  Bayshoro  Hlc^hway  fill, 
(Authorization  to  State  Div.HifTihways . ) 

BAY  VIEW  PLAYGROTTND,  3rd  and  Armstrong  Streets 

BIG  REC,  GOLDEM  GATE  PARK 

Res.620,Contr.20y,  final  payt  Ward  5c  Bolles  $600 

arch. services  Speedway  M.,  Balboa  Pk.,&Blg  Rec.      1/10/52 

BOARD  OF  FDUCATION 

Pres. Sutter  4  Gen.Mqr.to  discuss  land  exchange  at 

Burnett  School  (adjoining  Jos. Lee  p/G)  with  Supt,    1/10/52 

Gen.Mgr.to  su<7gest  to  Sch.Dept,  tViey  may  request 
transferable  privileges  on  monthly  .^olf  cards  for 
high  school  students. 

Pres. Sutter  &  Gen. Mgr. met  with  Supt.  re  exch.  of 
Burnett  and  other  lands. 

Comn.to  consider  Dr.Cllsh's  reoort  re  sev,  Rec.  & 
Pk.  Dept.  properties. 

Res. 661, Comm, authorizes  spec. transfer  privile^ie 
golf  cards  to  High  Schools. 

Comm, postpones  action  on  Bd.Educ's  proposal  for 
land  exchanges. 

Res. 681, Comm, approves  closing  of  Rockdale  Drivebet. 
Omar  &  Bella  Vista  Waysfbet.p/g  >k   sch. property) . 
Res. 682, Comm, unan, opposed  to  Rd.Fduc's  nroposal  that 
question  of  abandoning  Col.Sq.be  olaced  before  elec- 
torate.  Bd,cf  Supervisors  to  be  notified,  3/13/52 
Res. 702  rescinds  Res. 682  4  approves  submission  to 
voters  o^  proposal  to  abandon  Col. Sq. for  park  our- 
Doses;  to  be  used  for  sch.Sc  roc. purposes. 

Res. 703, Gen. Mgr, to  make  prop. acquisition  study  in 
Laurel  Hill  for  rec. or  park  use, with  nd.of  Educ. 

Co?mn. assured  delegation  that  assets  from  sale  of 
McLaren  Pk.nrop.  to  be  used  for  purchase  McL.Park. 
Suggests  swlmnlnr^  pool  construction  so. of  Geary 
adjacent  to  Ben j .Franklin  High  School. 

Rec. &Pk. Comm. approves  plans  for  'Burnett  School 
adjoining  Joseph  Lee  Playground, 

BOARD  OF  SUPERVISORS 

Res. 635, Comm, protests  est.Redevelopmt  Area^C"  - 
would  eliminate  desirable  McLaren  Park  area. 

Res. 658, cancels  action  of  Res.l4i4i4., June  28,1951  - 
supplemental  approp. request  of  $2560, 
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BOARD  OF  SITPKRVISORS  (continued) 

""  Res.682,Coinn.  unan. opposed  to  ^d.Educ's  proposal 
that  question  abandonirjg  Col.Sq.be  placed  before 
electorate.   Supervisors  to  be  notified, 

Rec.Conim. rejects  proposal  to  convert  Pleishhacker 

Pool  into  outdoor  skating  rink. 

Proposed  Fairyland  in  O.G.Park  to  be  studied  by 

Gen.Mgr.  He   Supts.of  Rec.  and  Parks. 

Bd. Supervisors'  Res. 12157, accepts  Univ. of  Calif. 

Rowing  Shell  for  Maritime  Museum, Aquatic  Park. 

Res. 7kl,Comm. requests  a  supplemental  appropriation 

117,263.14.0  for  30«  ext. Soccer  Field.   Asks  approval 

Co.itr.l33's  adfUtion  -C.J. Collins  C.Co. 

Res. 767, Mayor?cBd. Supervisors  requested  approve 
sunplemental  aDprop.|l,979,956from  »i|7  Rec. Bond 
Fund( 26th  anprop. ) . 

Res.8l4.2B  requesting  reclassification  of  vacant 
B222  Gen. Clerk  position  .<k   request  for  supplemental 
aporopriation  of  $2,200. 

Re8.8l4.3,su'^pleraental  approp.  request  of  $2,14.76.1414. 
to  meet  automobile  ins. premiums  %  ^632. 76  to  meet 
Scavenger  Service. 

Res. 856, Ccmm. requests  Pd.Suprvs .approve  S.Aoprop. 
Request  for  $6,750  for  Lk. Merced  floats.  Juvenile 
Fishing  Program. 

Res. 873, participation  in  1st  International  Flower 
Fiesta  aoproved  -  s .anprop. requested. 
Re s,9l4.3> demolition  or  restoration  Pal. Fine  Arts 
submitted  to  T '.Sup'-rvlsors  ^cr  consideration  3c 
suggesting  declaration  of  policy  be  obtained. 

Comm.to  submit  full  information  re  revised  bound- 
aries McLaren  Pk.  to  Bd.  Supervisors, 

Res. 951  #Bd. Supervisors  requesteii  to  approve  s. 
approp  -  temo. salaries  $l4.,l4.82. 

Actior  on  Pal. Pine  Arts  postponed  until  re-oort 
reed. from  Aiaer.Inst.of  Architects, 


BUDGET 


1952-1953  Budget  to  be  adopted  at  Spec.Conm, 
meeting,  1/31/52. 

Coram. approves  '52-' 53  Budget  of  $14. , 714-9,863  (in- 
cludes $285,000  for  bldg8,structures&imprvmt8.) 
Dept'8  1952-1953  Budget  passed  by  Bd. Supervisors. 

Res, 771, Coram, authorises  Intra-Fiuad  Transfer  Re- 
quests totaling  $15,14.69  to  meet  budget  require- 
ments to  6/30/52. 

Res. 820, Controller  requested  carry  fwd, unencumbered 


balances  for  use  in  1952-1953. 

Res. 956, Comm. adopts  canital  Improvements  $152,225 
for  I953-I95I4.  Budget, plus  ^ kl   Rec. Bond  Fund  reg. 
i  tems . 

Mayor  requests  Comm' s  budget  be  limited. 

Res. 962  -  Memorial  Plaque  -  Geo. Turner  Marsh  - 
for  Jap. Tea  Garden;  funds  budc^eted  '53-'5l4-» 
BUENA  VISTA  PARK,  Halght  and  Buena  Vista 

Res.638,OSWlll4.,ert,30  days  to  Malott  >  Peterson- 
Grundy. 

Re8,66l4.,OSWlll|,M.'^Peterson-Grundy,lPt  k   final 
payment  $1,93?« 

Res. 713, to  J. E.Waite, extension  of  1?3  days,  for 
survey  *c  topographic  map, 

Re8,83l;,l8t  k   final  nayt  J, E.Waite, Survey  k   Map 
$6,000,  (Contr,200) 

Res. 835, Fjct.l 22  days  to  J,F.Wnlte,Contr,200. 
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CABRILLO  PLAYGROTTND,  38th  Ave.  nr  Cabrillo  Street         DATE     PAGE 

CALIFORNIA  ACADEMY  OF  SCIENCES 

CALIFORNIA  PALACE  LEGION  OF  HONOR 
CAMP  MATH^^R,  TTTOLU?.^E  COUNTY 

Res.623»Controller  requested  approve  allotment  of 
$2,733*  permanent  salaries. 

Res, 675*1952  Rates,  Dates  k   Reservitlon  Rules. 
Res. 709, John  &  K. Garrison  permitted  to  use  pump- 
house  &  pipeline  on  Camp  Mather  property. 

Res. 752, Wk. Or. to  Pub. Health  Dept.  -  Emerg. Hospital 
Steward  |268, 

Res. 752, Wk. Or. to  Pub. Utilities  -  Emerg. Automobile 
Reoairs  ^150. 

Res. 773  -  approval  contract  Saddle  Horse  Service 
1952  Season. 

Res. 782  -  meals,  Everf^reen  Lodge, Sprine  Crew, 
5/1-15/52,  $938.85. 

Res. 786, Controller  requested  appro'e  allotments 
for  Camp  father,  #6[|.,0l|.6. 

Res. 787  to  Evergreen  Lodge  $2i].2. 25, meals  for 
crew  I+/15 -6/30/52. 

Res.8014.  to  Everc^reen  Lodge  $693.71,  meals  for 
crew  5/16-31/52. 

Res.fi06  Chc^.Or.l,  increase  in  Wm.G.Merchant »  s 
Contract  specif icaticns  |500. 

Res. 820  Controller  requested  carry  forward  unen- 
cumbered bal.$i4.,950  for  sewace  disposal  field. 

Res. 866, Covington  %  Covington  awarded  contract 
for  impi^ovements  for  $88,719. 

Res. 883, meals  for  inspectors  fc   engineers 
$753.50(dl)  $220  (e). 

Res. 883, meals  for  cleanup  crews  (h)  $575. 

Coinmendation  letters,  Fred  Levy  ?c  Clif. Nelson  for 
photoc^raphy  excursions. 

Res .907,aw«rd  contract  Covington  k   Covington  -  Tree 
felling  and  clearing,  $3,920. 

Res.91l|.,lst  payt  to  Covington  &  Covington, 
$ll,580.i|7. 

Res. 918, Ch. Or.  #2  to  Covincrton  &  Covington,  in- 
crease of  $356.!4.5» 

Res. 929, contract  modification,  contr.llO  to  Cov- 
in'ton  *c   Covington.  Inc. $12114.. 91. 
Res.937,Con\m.re jects  sole  bid  for  reconstruction 
of  prefabricated  bldgs. 

Res. 9I4.5, Taxes, Camp  Mather  k   Ike  Dye  •  52-' 5 3$ 7914-. 36. 

Res. 914-5, Contr.llO, 2nd  payt  to  Covincton  k   Covington 
$33,223.91+. 

Res. 961i, Contr.llO, 3rd  payt  to  C  &  Covinrjton, 
$18,308.14.9. 
CASTING  POOLS.  GOLDEN  GATE  PARK 

CAYUGA  PL£2[GR0UND,  Cayuc^a  and  Nap;lee  Streets 

Res. 637,  Contr,  83,  Final  payt  Watkin  k   Sibbald, 
$1,198. 90. (So. Sunset  also) 

The  Cayuga  Improve-  ent  Assn. requests  enlargement 
of  Cayuga  Clubhouse.   Gen.Mgr.to  make  report. 

Res. 692, Comm. disapproves  request  of  The  Cayuga 
Improvement  Assn.  to  enlarc^e  p/g  clubhouse. 

Folk  Dance  Festival  scheduled  for  p/g  anniversary. 

Letter  of  apnrec.from  Cayuga  Twirlers  for  coopera- 
tion I4./27  Festival.  5/22/52     98 
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RE-CRRATION  AND^PARK  COMMISSION  MINUTES 
JANUARY  throu^  DEC KMBFR "T9F?^ 

CAYUGA  PLAYGROUND  (Continued) 

Res. ^02, Contr. award  to  E.J.Treacy  $2,372.15  for 
aub-drainas^e. 

Res. 928, 27  day  time  extension, Cyclone  Pence, 
Contracts  82,83. 

CENTRAL  ACTIVITIES  BUILDIfJG 

Re8.868,Duboce  Pk. designated  for  Central  Act.Bldg. 
Res, 8714-, arch, services  assigned  (Rec.Bond  P\ind)  , 
Res, 883, Order  for  survey  to  Dept, Pub. Wks. $1200. 
Res.897,Wm.Mcoser  &  J.W.Oloe  awarded  arch. contract 
Central  Act.Bldg.  ;est. $200, 000, fee  $li4.,000. 

CHILDREN'S  MOUNTAIN  CAMP  (IKE  DYE  PLACE) TUOLUMNE  COUNTY 
Res, 9U5f  Taxes, Camp  Mather  3c  Ike  Dye  '  52-»53$79l|.36. 

CHINESE  RECREATION  CENTKR.  sw  cor. Mason  k   ^Vashington  Sts, 

Res,637,Contr,86,3rd  &  final  payt  E.P .Pinigan$629.2a  l/2]+/52 
Res.638,Contr.86,ext.ll9  day8,E,P.Pinigan  Co.         l/2i4./52 
Res. 6!i8,Contr. 14.9,17th  4  final  payt  Petersen  C.Co., 
$33,366.]+7,  2/li;/52 

Res,6l4.9,Contr,i^.9,time  ext.IOU  days,  2/li;/52 

Res.685,Arch.Contr.82  to  W. G. Merchant, final$l4., 753. 80.  3/13/52 
Red.687,Contr,e2  to  W.G. Merchant, inc. $133,80.         3/13/52 

CITY  ATTORNEY 

Rules  against  Pxihrman  Bequest  belnc  used  for  relo- 
cation of  Francis  Scott  Key  Monument.   Gen.Mgr.to  se- 
cure interpretation  of  bequest. 

Opinion  508  -  Bd.of  Supervisors' aporoval  unnecessary 

for  installation  vendin:?  machines  on  par'^  properties.  2/?8/52 

Res.679,comprcniise  settlement  $250,L.P.Shipman»  s 
claim  injuries  Children's  P/G, G.G .Park. 

Rules  that  Fuhrman  bequest  may  be  used  for  rearrange- 
ment of  Band  Concourse. 

Opinion  528,  re  rehabilitation  of  ^al.Pine  Arts. 

Opinion  526,  re  Equestrian  Poundaticr;,Inc.  request 
for  lease  of  Ft.  Puns  ton  land. 

Res. 757, authorizing  legal  documents  for  re-issue  of 
Joint  call  for  bids  -  St.  Mary's  Square  'Jqrage. 

To  render  opinion  on  lease  of  Be-^ch  Chalet  re  sub- 
leasing. 

To  render  opinion  on  lease  of  Beech  Chalet  held  by 
Veterans  of  Pcrei -n  Wnrs, 

Res. 812, notice  to  J.P.McQuaide  Post  V.F.W.,that  City 
Atty  rules  no  suHetting  of  Beach  Chalet  permitted, 
Comm' s  displeasure  re  violation  of  agreement, 

Opir:ion  585  -  cannot  impound  Rec.  Bond  Funds  for 
specific  improvement  at  futur«^  date. 

To  render  opinion  on  stabling  of  private  horses  in 
polo  stables,  T, G.Park, 

Opinion  6OI4.  re  lea:al  procedure  for  exchange  of  strip 
Hamiltor  Square  to  Redevelopment  Agency  for  parcel 
on  Geary  Strf^et, 

Opinion  618  advising  that  the  Comm,ca'not  legallyrent 
G.G. Pk.PoloStable  stalls  to  orivata  horse  owners. 

Res. 953, rescinding  Res  .R03,8i|.9,891  (Jurisdictional 
Transfer  of  Land);  granting  perrrilsslcn  to  Library 
Commlssinn  to  erect  %  maintain  library  at  PunstonP/G. 

CITY  PLANNING 

Res. 939, Com'^. accepts  City  Plarmlnr  Dept's  rec. for 

revised  boundaries.  Formal  accentance  10/30/52,      10/23/52    211 

Res, 9l4.1,Comrr. approves  City  Plai  nin-;:;  map  "Proposed 

New  Boundaries -McLaren  Prrk"(File  712.1-11).         10/30/52    2lL 

Res, 956, Comm, adopts  canital  improvements  $152,225. 

for  1953-1951+  Budget,  11/25/52    225 
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RECREATION  AND  pIr^  ?OT^^ISSIO^T  VINTTI'ES 
JANITARY'~tHrou^  T)EC^.}hr.H   l9?? 

CIVIC  CENTER  PLAZA,  Grove  and  Larkln  Streets  pATE 

Rec.  k   Pk.Comn. sends  disapproval  of   proposal,  to  con- 
vert Civic  Ctr.intc  pkg.area,to  Art  Comm,  l/2I|./52 
Coiran. approves  helicopter  demonstration  as  part  of 
"I  am  an  American"  prc^ram, Civic  Ctr. Plaza,         9/11/S2 
CIVIL  SERVICE  COMVIbSION 

Res. 625, Comm. approves  establishment  new  position 
Supt. Structural  ^  Mechanical  Repair;  C.S. Comm. re- 
quested to  est, position;  Ann.Sal .Ord. to  be  amended,  1/10/52 

Res, till, C,S. Comm, asked  to  amend  Sect. 16  '52-»53 
Anr..Sal.Ord.  4  add  1  F-122  Sr. Arch. Draftsman 
$1^85 -$575. 

Res. tt33»Com-, approved  all  temp. non-Civil  Service 
appointments  made  by  'ren.Mcrr.and  certified  by- 
Secretary  bet. 6/12/52  Sc  d/il^/S2, 

Res, 81<.2A, Civil  Service  Comm. requested  amend  Annual 
Sal. Ord, by  transfer  of  employmts  at  Fleishhacker 
Pool  to  Gen. Div, from  Revenue  Div, 

Res.ttl4.2B  requesting  reclascif Icatlon  of  vacant 
B222  Gen. Clerk  position  and  request  for  a  supple- 
mental appropriation  of  $2,200, 

Res, 8I4.2, Civil  Serv. Comm. requested  to  add  one  life 
guard  to  Sec, 16, Ann. Salary  Ord. 

Res. 913, temporary  non-Civil  Service  &  exempt  ap- 
pointments 9/II-IO/Q/52  approved. 

Res. 952, Civil  Serv. Coram, requested  to  amend  Annual 
Sal. Ord. to  provide  permanent  interdepartmental 
employments,  11/13/52 

To  make  recommendations  for  employees'  salaries. 

Gen. Mgr. authorized  to  suVimit  recommendations  to 

Civil  Service  Coram,  11/13/52 

Res. 963, Temp. Non-Civil  Service  k   exempt  aopolnt- 
raents  10/9-12/11/52  ratified  and  approved.         12/11/52 
COIT  TOWER 

Res. 800, Tower  Optical  Co. granted  permission  install 
tMltional  binocular  vlewinr;  machines.  Tower  area.   6/26/52 

Permission  given  Pac.Tel  V  Telg.Co.to  locate  port- 
able Television  Eq  ilp.at  C, Tower. 

Res, 956,  $5,750,  in  1953-'5l4.  Budget, 

COLLECTOR   OF    INTERNAL   REVENUE 

51,  $70.75. 

52,  $90.ttl. 
52, $176. 98. 

52,$219,9l|, 

52, $239. 76. 

52,$3U7.91.  .       .^ 

park  cafes    $66;   yr   ending6/30/53. 8/w52 


Fed. A dm. Taxes, Dec. 
"        "  "      Jan. 

"        »  "      Feb, 

*  "  "      Mar. 

*  *  "      Apr. 

*  •*  "      May. 
Sjiec.fax  Stamps,    3 

Fed. Adm, Taxes, July 
•*        "  "      Aug, 

Sept 

Oct, 
Nov, 
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52, $339. 14-5. 
52, $361;. 82, 

,    "  $231.56. 

52  $lli9,99. 

52  $165.65. 
COLUMBIA   SQUARE 

Res. 682, Comm. 'inanimously  opposed   to  Bd.of  Educ's 
proposal    that   ques.abandoninpr  Col.Sq.be   placed  be- 
fore  electorate.        Supervisors    to  be  notified. 
Res, 702  rescinds   Res, 682  %   approves    submission  to 
voters    of    proposal    to  abandon  Col. Sq. for    park  our- 
pose8;to  be  used    ^or   school   %  recourooses, 
Dr.Clish  requests    test   borings   by   Dep t. Pub. Works . 

CONCESSIONS 

Reg. 631, Coram. approves  installation  of  food  ^  bever- 
fi'^e  vending  machines  at  certain  park  areas,  Sect'y 
to  call  for   proposals. 
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RECREATION    AND^PARK  COMMISSION   MINUTES 
JANTTARY^tKroujE  D^^BrfTq^T^ 

CONCESSIONS!"  Continued) 

Res. 655, Viking  Foods  authorized  to   Install   coln- 


DATE 


operated  vending  machines   at  G.G.Pk.Golf  Ca.,&  In 
Adm.Bldg.jCr. G.Park   to  dispense   sandwiches. 

Res, 656, Coffee   Service  Co, authorized   to  Install 
coin-operated  vending  machines   at  G.G.Pk.Golf  Cs.   & 
In  Plelshhacker   ^^ayfleld,    to  dispense   coffee. 

Res, 671, Coram, authorizes   permit   to   Bay   Cities   Automat 

Co. for  Installation  vending  machines   at  Plelshhacker 

Playfleld.    Adm,Bldg.,    &  Children's    p/G  for  sale   candy 

&  cnm  through  6/»52,  2/28/52 

Res, 672, Coram. Issues   permit    to  Canteen  Serv,Inc,to 

Install   vending  machines   for   candy  bnrs   He  giaa  at 

Lincoln  Pk., Harding  Park, Sharp  ^k.&G.G.Pk.GolfCourses 


through  6^1952. 

Coram, postponed  consideration  of  permit  for  cigarette 
vending  machines. 

Res. 705, rescinds  Res.671  -  permit  Issued  to  Bay 
Cities  Automat  Co. to  Install  vending  machines  for 
S^   candy  bars  at  7  locations. 

Res, 706,  rescinds  Res. 672  -  permit  Issued  to  Canteen 
Serv,  to  Install  vending  machines  for  lOj^  candy  bors 
In  7  locations. 

Res, 707,  permit  Issued  to  Cigarette  Vending  Service 
to  install  vending  machines  for  20/  pkga,  cigarettes 
In  7  locations. 

Res, 708, permit  Issued  to  Bay  Cities  Automat  Co.  to 
install  vending  machines  for  chewing  gum  In  7  loca- 
tions .  (Rescinds  Res, 671  &  672), 

Res. 70^, John  &  K. Garrison  permitted  to  use  pumphouse 
&  pipeline  on  Camp  Mather  prop. 

Res. 773, Approval  Contract  Saddle  Horse  Service,  Camp 
Mather,  1952  Season. 

Res, 793, final  aw^rd  seat  cushion  rental  at  Kezar  St. 
to  H  &  0  Enternrlses  from  Aug. » 52  for  3  years. 

Tower  Optical  Co, granted  permission  to  Install  two 
additional  binocular  viewing  machines,  Colt  Tower 
area, (Res. 800. ) 

Res, 81|.7, renewal  refreshment  booth  concession  Stow 
Lake  Boat  House,  Calvin  V.  Tilden, 

H  &  0  Enterprises  permitted  to  olace  firm  name  on 
cushions,  Kezar  Stadium. 

A.V.Kuntz  permitted  to  place  sip;ns  at  Harding  fc 
Skyline  Blvds, (Lk. Merced  area) 

Tower  Optical  Co,  thanks  Comm.for  trlinnlng  view- 
obstructing  shrubbery  at  Colt  Tower. 

Res, 9514., renewal  of  permit  Coffee  Serv. Co.  '53  at 
G.G.Pk.Golf  Clubhs  &  Plelshhacker  Plnyfleld  Booth 


2/28/52 
2/28/52 


1^/10/52 
6/12/52 
6/12/52 


COtrFRRENCES.  CONVENTIONS.  CONGRESS'^S  1952 

Res, 627, Coram, authorized  J,P,LanR;»s  attendance  at 
Amateur  Softball  Assn.  mtg. Chicago, 1/21/-28/52. 

Res, 628, Com'  , authorized  E.T. Murphy  &  Cliff .Nelson 
to  attend  Conf.of  Calif .Hec. Society, Fresno^l9-22. 

Res. 850, D.E. Lewis  &  Carey  Baldwin  given  pennission 
attend  Conf.Amer. Inst. Park  Exec, , Montreal, 9/15-18. 

Res.85l,R.S,Kln'bell  authorized  attend  Natl.Rec.Assn . 
Conf.,  Seat  tie.  Wash.,  Q/29-IO/I4./52, 

Res. 886, authorizing  Alice  V. Slater's  attendance 
C«lif. Youth  Conference,  Asilomar,  Oct. 3-5,  1952, 

Res. 978, authorizing  /?.S.Klmbell,Supt.Hec. ,  *  Helen 
Center,  Sup  v.  Swimming',  to  attend  Western  Conf., 
Nat»l  Rec. Assoc,  Lon^^  Peach, February  1<^53, 
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RECREATION  AND~Pm  ^oFMISSION  MINUTi^-'S 
JANtl/i RY  throu/:^h  DECKMBFM  19"^ 

CONTROLLER 

Rea ,623, Controller  requested  approve  allotment 
|!2, 733, perm. salaries  Camp  rather. 

Res. 633, Comra. rejects  St. Wary' s  Sq. Garage  Corp. bid, 
k   Contr. requested  refund  deposit  of  ^25,000. 

Res. 6$0, Controller  requested  approve  allotment 
$500, Commissary  Di v. Over time,  k  %k,lSO   Yacht  Harbor 
Seawall  Construction. 

Res. 651, Controller  requested  approve  Or. for  Sor  Wk* 
Yacht  Harbor  reconstruction  $8,000. 

Res. 668, Controller  requested  approve  allotments: 
Dry  Ooods  #637;  Forage  $3»500;Vain.'?cRepalr  #1,350 
&Contr. Services  $1,500. 

Res. 669, Comm. requests  supplem.entol  approp.|;25,800 
for  dept. operation. 

Res. 670, Controller  requested  approve  S.O.to  J.G. 
Grattan#l526.(Wk.at  No. Dutch  Windmill). 

Res. 700, Services  Draftsmen  &  Engineers»i^7  Rec.Bond 
Fund  $8,325.   Controller  requested  to  epprove. 
Res.700,Controlle r  requested  aoprove:  Engineering 
inspection  services  $2865,  '1+7  Rec.Bd. Fund. 

Res, 700,  to  Dept. Pub. Wks.,En(^. Services,  »l4.7  Rec. 
Pond  Fund,  $1000, 

Res. 700, to  Purchasin-T  Dept., work  required  for 
plans  %  SDecificatlons»l4.7  Rec. Bd. Fund,  $500. 

Res. 700, to  R.B.Grepory, turfing  Merced  Hts.P/G, 
$91+6.20. 

Res. 717, requested  approve  o.for  S.or  Wk:  Utility 
serv.,  Phelan  Beach  $2,000;  post, Chinese  R.Ctr,$25; 
Meals, Pd. , Camp  Personnel  $15214.. 75;  Patrol  Services 
$1732;  water  connection  $100. 

Res. 720, requested  approve  supplemental  approp.of 
$782  for  Lk. Merced  patrol. 

Res. 726  requests  1952-53  Budget  include  supple- 
mental requests  -  $18,000  for  operation  Angel  Is- 
land, 1  year;  $16,653  for  RetireTnent  Allowances. 
Res. 727, requests  Approval  supplemental  appropria- 
tion $86,000  construction  zoo  capies. 

Res. 728, requests  approval  suppleraantal  approp.of 
$16,000  for  shelter  hosoitalized  military  personnel. 

Res. 729  requests  Controller  approve  a  Supplemental 
•pprop.of  175,000  for  press  stand,  television  ^ 
radio  facilities.  l|/lO/52 

Res. 733, Controller  requested  approve  S  or  Wk.O: 
Camp  Mather  Ta /el  Expenses  $75  Purch. Supplies, 
tabulating  Inventory  S200  Dept, Pub. Wks  resurfac- 
ing drive, Chain  Lakes,  G.G.Park  $1,960.  i4./2l4./52 

Requested  approve:  J.D.Randall  Jr. Vus , Paving  Park- 
ing Area, addition  $15;  decrease  Wm.G. Merchant 
Contract  E.Tcelsior  V/Cr   $307.66.  I4./2I+/52 

Res. 71+1, Comra. requests  supplemental  approp.for  3O' 
ext. soccer  field  $17,263.i|.0  at  Balboa  Park.        k/2\\./S2 
Requested  by  Res. 761+  to  approve  allotments  McLaren 
Park  Id. $1,000,  and  Sunset  Hts  .^k.landscpg  $7,000.  S/22/S2. 

Requested  approve, by  Res. 765, Wk. Or.  Pur. Supplies, 
Stationery  $1+00;  0,  S/W,Jack  Garrison, Camp  Mather 
$150, June;  Wk. Or. Real  Rstte  Dept. , McLaren  Pk.l'nd 
$1000;  Or.S/W  $1+63, San  Jose  Steel  Co., fence  Roch- 
ambeau  P/G;  Wk.Or.  Dept, Pub. Wks, repair  sewer  No, 
Beach  p/Ci  $l+50. 

Requested  by  Res  .781+,  785, 786  to  approve  Intra-Fd 
Transfers  &  temp. employments  '<   allotments;Camp 
Mather,  »c  Lk. Merced  Sport  Fishing. 
Res. 787, requested  approve  Orflers  for  S/W  &  Enciom- 
bered  Requests:  '1+7  Rec.  Bd. Funds, W, Sunset  C.Ctr,, 
Lk  Merced,  Camp  Mather,  ^epair  services  h   rise, 
supplian, 
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^AGE 


1/10/52 

5 

1/10/52 

8 

2/11+/52 

25 

'2/li+/52 

25 

2/28/52 

35 

2/28/52 

35 

2/2^/^2 

36 

3/27/52 

56 

3/27/52 

56 

3/27/52 

56 

3/27/52 

56 

y21/S2 

56 

1+/10/52 

69 

1+/10/52 

70 

1+/10/52 

73 

1+/10/52 

73 

rt 

• 

73 

5/22/52 
6/12/52 


71+ 

78 

79 
82 
99 


100 
111+ 


6/12/52  115 


-J 
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CONTROLLER  (Continued) 

"^    Res. 796, Controller  requested  consolidate  funds  for 
construction  portion  Seawall,  Y. Harbor. 

Res. 807, requested  approve  Intra-fund  transfers  k 
allotments. 

Res. eoP*, Controller  requested  approve  appropriations 
for  temporary  employments. 

Res.809,Ccaitroller  requested  approve  VVk.O.&Or  S/Wk 
Real  Est.|2000;  Jack  Garrison  $200;  Malott  &  Peter- 
flon-Grandy  $1950;  Bur. Engineering, PhelanBeach.f;2000. 
Res. 820  Controller  requested  to  carrv  fwd  unencum- 
bered balances  for  use  '52-»53, 

Res.837»Controller  requested  approve  Intra-Pd.Tr, 
Rea, 838, Controller  requested  transfer  to  Bur. Del, 
Res. for  collection:  Kings  Sptg.Goods$50,ehs;.Derml  ts .  8/II4./52 
Res. 839, Contr. requested  anprove  misc. allotments  .     8/114./52 
Res. 8l4.0,Contr. requested  approve  orders  for  S  or  Wk: 
$600  Dept.Pub.Wks:  |500  Real  Estate;  Punnett,Parez* 
^Hutchison  ^iUp.;    1828,  Hyde  Forbes ;Bur. Engineering 
$500;  Dlv. Surveys  $14.00;  Dlv. Surveys  f^kSO;   The  Cflllf. 
Wire  Cloth  Corp.  $3l4.2;  Cyclone  Fence  DeDt.|l336;  Cy- 
clone Fence  $1336;  $15,000  to  Chas.Sava  k   Dr.H.Domen- 
Iconl.  8/li4./52 

Res,8I|.l  requested  to  approve  temp. employments  from 
perm. salary  aoproprlatlons. 

Res. 8I4.2A, Civil  Serv.Comm. requested  amend  Annual  Sal, 
Ord.by  transfer  of  employments  at  Fleishhacker  Pool 
to  Gen, niv, from  Revenue  Dlv. 

Requested,  (Res. 8614.)  approve  allotments  addlt. funds. 
Res. 865, requested  approve  supplemental  apnrop.req. 
Res. 881, 862, requested  approve  allotments  &  transfers 
8c  temp.eraplo3nT3ents . 

Res. R93»89i|., Contr, requested  approve  Intra-fd.  trans- 
fer &  allotments, A"  wk. order  5c  encumbrance  request. 

Res. 915, 916, Contr. requested  approve  allotments  k 
tomD.emoloynients. 

Res, 932, Controller  requested  approve  Intra-Fd. trans- 
fer !^1?,575.  10/23/52 
Res. 9i4.6, Controller  req'iested  to  approve  allotments.  11/13/52 
Re 8,914.8,914.9, Controller  requested  to  approve  Perm. 
SpI, Funds  for  temp. employments  "t  Intra-fd. transfers, 11/13/52 
Res, 959, requesting  approvrl  supplemental  anproprifitlon 
$14., 000  mothers*  &  children's  nlay  area  Portsmouth  Sq. 

Ros. 965, 966, Contr. requested  approve  allotments  & 

temp. employments,  12/11/52 

Res. 968, Controller  requested  approve  modification 

contracts:C.Mather,C&Covington,inc.$2,095.23;  St. 

Mary' s, A. Arras  &Son,  inc. $14.00;  Zoo,A.Arrasi:Son$l8l4.3.87. 

Res, 969, requested  approve  orders  for  S/W, Dent .Pub. 
Wks.,Cor.Ht8.$200  k  Heal  Estate  Dept.,  McLaren  Pk. 
land  acquisition  $1,000, 

Res,97l4.,  requested  approve  supplemental  aporop,to 
pay  for  removal  Kezar  Stadium  cov-r  $950, 

Res. 975, Controller  requested  approve  Supplemental 
Approp.$2328  for  equip. Installation  park  properties .12/11/52 
Res. 979, requested  approve  Order  S/w,"Tene  Carpenter 
$95,S.-t''.Zoo  Gardens. 

Res. 980, Controller  requested  approve  allotmt'l4.7  "^d. 
Funds  -  S. Order  to  blueprinting, Timeo ^ranhlnff;  k 
photos tM tic  work,  Jan., Feb., Mnr.»  53,^:2,14.30. 

Res. 981, Controller  requested  approve  W:<.0, personnel 
services  $211,696,  'I4.7  Rec.Bond  Fund, 

CORONA  HETVrTT.<^  GROttnTjS  ( See  Josephine  U.Handaxl  Museum) 

nes,tGb,lsX.   k   final  pavt  Rosenberf^  Rros.Gr  dino-  Co., 

$2920  for  slide  area'  stabilization,  3/13/52 
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CORONA  HEIOHTS  GROTlNns  (See  Josephine  D.Randall  Museum) 
Re3.H3i^-,2nd  payt  to  Pac  .Pavements  Co.  ,^11,256.30. 
Re8,835,"R:xt.65  days  to  Pac. Pavements  Co.,Contr.95 
Res. 836, to  Pac. Pavements  Co. ,Chg.0r.#3,Credlt  of 
$lifO, Con tr.95(Ellm. header  boards)  . 
Res. 880, final  payment  Pac. Pavements  Co.  ,|;ik8.09. 

COW  HOLLOW  PLAYGROUND.  Off  Raker  bet. Filbert  &  Greenwich 

CROCKER -AMAZON.  Geneva  Avenue  and  Moscow  Street 

Res. 631;  Coram. protests  renewal  lease  bet .Pub.Util. 

Comm.&S.T?. Housing  Authority  for  use  Cr. Amazon  prop- 

orty;wants  land  for  recreation  use. 

Pub. IJtll.Comm. decided  not  to  extend  lease  which  Hous-' 

Ing  Auth. holds  on  Cr. Amazon.   Gen. Mgr, to  report  on 

development  of  Crocker-Amazon. 

Rec.3cPk.Dept. to  have  oriority  as  a  purchaser  of 

properties  from  Public  Utilities. 

Gen. Mgr. authorized  inform  Housing  Auth. that  Comm. 
favors  transfer  of  Glen  Oraes  without  cost  if  H.A. 
relieved  of  obligctlon  to  restore  Cr. -Amazon. 
Res. 730, Conm. approves  transfer  of  Glen  Crags  prop- 
erty from  H.A.  in  cor sideration  for  releasing  Auth- 
ority's obligation  o*^.  restorln--:;  cond.Cr. -Amazon. 
CRYSTAL  PLUNGE.  775  Lombard  Str.^et 

Res. 751 f Comm. submits  C. P. repair  bills  to  Bd.Suprvs. 

for  approval.  Total  $1,889.79. 

Res. 815  authorizes  30  day  6xt.,to  Aug.114.  '52,  of 

lease  a^,reemt  with  C.Sava  &  Dr.H.Domeniconi. 

Res. 81|5,^omm. renewed  sub-lease  on  Plunge  for  7/15/52 

-7/II4./53  at  rental  Il250  per  month  %  max.of*5,000 

available  for  repairs.  8/li4./52 

Ros. 921, Comm. submits  Crystal  Plunge  reoair  bills  to 
Bd. Supervisors  for  approval.   Total  $816.35. 

Res. 958, Comm. submits  $2,676  in  C.P, repair  bills  to 
Rd. Supervisors  for  approval. 

Res. 976, Rd. Supervisors  requested  approve  bills  for 

DEPARTMENT  PURLIC  HEALTH 

Res. 787  for  services  Emer. Hospital  Steward, Camp 

Mather,  $1600. 

DEPARTMENT  PUBLIC  WORKS 


Coram, requests  modification  proposed  traffic  ways 
in  vicinity  G.G.Park. 

Res. 680, Comm. approves  proposed  realignment  and  re- 
routing of  vehicular  k   oedestrian  traffic  at  inter- 
section of  Stanyan  St.  and  Panhandle. 

Res. 693»Comm. approves  traffic  channelization,  etc. at 
Upper  Gr. Highway  ^  14.8th  Ave. at  Sloat  Blvd., with  pro- 
viso. 3/13/52 
Comm. approves  Kezar  Drive  Channelization  as  sub- 
mitted by  Dept. Public  Works.                      3/13/52 
Res. 787, for  plumbing, asphalt  surf acing,etc.#l6,000.  6/12/52 
Res. 826, Coram. approves  transfer  of  small  portion  of   8/II4./52 
Pine  Lake  Park  at  3i4.th  Ave.VWawona  Sts.to  Dept.P.Wks. 

Res. 930, Wk.O.,^g.  Bureau, Laurel  Hill  P^G  $350.     10/23/52 

Res. 935»Comm. approves  plans  k   spec.;^21060  prepared 

by  Dept. Public  Wks.for  Phelan  Be^^ch  improvement.    10/23/52 

DOUGLASS  PLAYGROUND.  26th  and  Douglass  Stre:-;ts 

Res. 710,  Diamond  Hts  .Redevelopment  Project  includes  I4./IO/52 
use  of  unused  portion  of  Douglnss  ^/G  for  residences. 

DRAMA  CENTER.  2I4.35  Sacramento  Street 

Coram. defers  action  en  oossible  disposal  bldg.i  doss. 

use  of  former  U.S.Cst.Gd.Life  Boat  Station  instead.  3/27/52 

B*^RGT^CY  RESOLUTIONS 

EUREKA  VALLEY  PLAYGROUND,  19th  and  Collingwood  Streets 

Res. 8714.,  architectural  services  as  signed,  ( '14.7  Bd.Fd. )  8/28/52 
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ETOEKA  VALLEY  PLAYCrRQurrpC Continued^  DA^E 

Res. 898,    A. Apple  ton  k  Harry  N.   Wolfard  v\warded 
architectural   contr, E.Valley  p/G  4  Rec.Ctr, 
P/C  constr. est. 1:130, 000, fee   6%   $7,800;    !|250.000 
bldg.e8t.,fee   7%  |l7,500. 

Recommendations   received  from  Eureka  Valley   Pro- 
motion Assoc. for    community  ctr.bldg, 
EXCELSIOR   PLAYGROUND.    Russia   and  Madrid  Streets 

Res. 637, 1st  ^  final   payt  OSW  17U.    to  O'Mara  k 

Stewart    $1,059.  1/2.U/52 

Res.731»Contr.l5l   to  Wm.G. Merchant, 2nd  &  filial 

payt  ^14.72. 3U.  k/^k/S2  77 

Ch. Or. #1, Contr. 151,  to  'Aftn.G. Merchant  $307.66,  k/2k/52  79 

EXHIBIT   AND   EXPOSITION   BUILDING.    Golden   Gate    Park 

Res.93i|-»Appleton  %   Wolf ard, Architects, authorized 

to  proceed  with   prel.ol^ns   %   cost. est. for   Exh.ftc 

Expos. Bldg., for   SE  portion  Strybinp;  Arboretum.  10/?3/52  209 

Mavor's    inquiry  re   State  Le2;lslation  &   financing 

of  Exnosition  4  Exhibit  Bldg. referred   to  Gen.Mgr.      11/13/52  215 

FATHER   CROVVLE^"   PL/^YGROUND.    7th  and  Harrison  Streets 

FLEISHHACK'^R   PLAYPIELD.    Great  Highway  ^  Sloat   Blvd. 
PLEISHHACKER    POOL,    Great  Highway  and  Sloat   Blvd. 

Res. 637, Contr.  105, final  payt    G. Carpenter   $650.  I/2I4./52  II4. 

Res.6]4;,sur>pleraental   approp. request   for   $6500 

for   recirculatin^T  htg.line.  1/2^/52  19 

Res .673» contract   awarded  O'Mara   &   Stewart  Ltd., 

for   recirculatiiig  lines    55,269.  2/28/52  37 

Coram, rejects   pronosal    to  crnvert  Eleishhncker 

Pool   into   outdoor   ska  tin:;  rink.  3/27/52  5k 

Res.7^.3f Coram, aoproves    schedule:    fa)    10$^, children  ..  . 

under  18;    (b)    50(^   children  over   I8   k  adults.    Do- 
posit  required  for   suits   k   towels.  14./214./52  83 
Coram, to  permit   Committee   for  Pub. Ice   Skating  Rink 
to  appear   before   it.                                                                         5/  8/52  86 

Res. 714.8, Contr. 21U,    to   O'Mara    k  Stewart, 1st   payt 

$14., 7I4.2. 10, replacement   recirculating  lines.  5/  8/52  88 

Letter  from  Marilyn  Vogel   urging  municipally  oper- 
ated ice    skatin>7  rink.  5/22/52  98 
Res. 768, reduced  rates   Fleishhicker   Pool,   Amer.Red 

Cross    "Learn   to   Swim"   campaign.  5/22/52  103 

Res. 782, Contr. 21k, final   payt    to  O'Vara   "ViStewart 

#526. QO,  6/12/52  112 

Ros. 936, contr. awarded  Antone   Petersen  5c  Sons,    al- 
terations  to   bathhouse   ftl,791.  10/23/52  210 
Res. 956, $6,500   in   •53-'5U  Budget.                                           11/25/52          225 

FOLSOM   PLAYGROUND,    2l8t   and   Folsom   Streets 

FRANKLIN    SQUARE,    Bryant   and    l6th  Street 

FULTOM    PLAYGROUND,    2'7th  Ave.    and   Pulton   Street 

FUNSTON    PLAYGROUND,    Buchanan  and  Chestnut    Streets 
Res. 637, 1st   k  final    payt   OSVyil4.7   to  O'Mara  & 

Stewart   $1,14.89.  1/2V52  Ik 

R^s. 803, Coram. .grants  additional   land    at  Fun? ton  p/G 
to  Pub. Library   Coram.  (Orig. Res  .9I4.,    I/15/I4.8)  6/26/52  1214. 

Res. 914.9, aoprovin?   res. for  Pd. Supervisors'    adoption     8/II4./52  150 

for   transfer    Jiirisdiction  portion  p/g   to  Pub. Li. Coram. 
Res. 891, Coram. P-rants   final   approval   for   transfer  of 
Funs ton   p/G  land   to   Pub. Library   Coram;    maintenance        9/?5/52  182 

of  landscaped   area    is    P. Library  Coram' s    responsibility. 
Res.953»rescinding  Res. 803,814.9, 891   (Jurisdictional 
Transfer   of   Land);    ^rantln^r   perraissicn   to  Library 
Coram. to  erect  and  maintain  library  at  Puns ton   p/G.    11/13/52  222 

GARFIELD  SQUARE,    25th   and   Harrison   Streets  o/  ,  /^o  ncn 

Bernai  Boosters    suggest   swimming  pool   for  G. Square,    8/II4./52  1^1 

No  decision  on  Comra.Ctr.5c   Indoor  Swimmlm;   Pool.  9/11/52  173 
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DATE 


PATE 


GIFTS 


.1/21I/52 

11 

3/13A2 

51 

3/27/52 

51; 

3/27/52 

57 

8/1U/52 

155 

10/  9/52 

196 

"city  Atty  rules   ar^alnat  Fuhrman   Request  beln^  used 
for  cost    of  relocation  of   ^panels   Scott  Key  monu- 
ment.     Pren.Mgr.to  secure    interpretation  of   bequest  ,l/2l|/52 
Res. 696, Conm. accepts   TT.C's   192B   rowim^    shell   for 
exhibit   at  Maritime  Museum, Aquatic   Park, 

Eighteen  canaries    donated   to  Aviary  by  R.P.Sreso- 
vlch,6lO   Polk  St, 

Rules    that  Fuhrman    bequest  may  be   used   for  rear- 
rangement  of  Bqnd  Concourse, 

Res, 855, proposed  terms   for  acceptance   of  a   Jap- 
anese Garden  to  City  k  Co.    of   S.    F. 

Res. 912   acceptance   of   gift  from  children  of  Japan. 
(Lantern   of   Peace). 

OILMAN  PLAYGROUND,    Oilman  and   Griffith  Streets 

GLFN  PARK  PLAYGROUND,    Chenery  and  Elk  Streets 

Res.bbij.,    OSW  113,    to  Wm.    T.    Anderson  Roofing  Co., 

lat  and  final   payt  $1,914.0.  2/28/^2 

Res.7l|.8,Contr,221,  to  Malott  k  Peterson-Grundy  - 
1st   payt    ^,9ia.0U.  5/  8/52 

OOLPg^    GATE   PARK   BAND  AND   BAND  CONCOURSE 

^es.b20,    to   R.    Murray,    ^eC  51   Concerts    "ijl, 561,91.    1/10/52 
Res.614.8,  to  R.Murray,  Jan. '52,    .<^6R9.  2/II4./52 

Res. 651;,    contract  awarded   E.J.Finnerty  k   Son  for 
reoalrs    to  band  stand   naraoet  walls    ;$2,365.  2/li;/52 

Res.685,Contr.63,8th  payt   H.Murray  $1906.  3/13/52 

United   Irish  Societies    thank  Commission  for   co- 

operntion   on   Robert    Bnmet  Day   Observance, 3/2/52,         3/13/52 

Res. 712, to   R.Miirray,Qth  nayt   v^21;92.85,Contr.63.  I4./IO/52 

Res.711|.,Contr.63,to  R.Murray   3;200   additional   re- 
quired  for   May  Day   Concert.  I4./IV52 

New  flagpole    erected   -    to   disolfiy  Calif. St^te 

Bnblem.  l;/l0/52 

Res.731,Contr.213,to   E.J.Finnerty, 1st   &  final 

payt  $2,365.  l;/2i;/52 

Res.7l;B,Contr.63  to  R.Murray  $1,507, 10th  payt.  5/  8/52 
Comm. authorized  Flag  Day  exercises  6/15/52. B. P. P. E. 5/22/52 
Ees.782,Contr.63,to  i<. Murrey  *p32l;1.20,llth  payt.  6/12/52 
Res. 811;,  renewal  contr.  R.Murray  ^^30,000  yr. »  52-«  53.  6/26/52 

Res. 820, Controller  requested  carry  fwd  unencumbered 

bal,  $1600  for  1952-1953.  6/26/52 

Res. 822, final  payt  Ralph  Murray  $2,521.1;8  •5l-»2,   6/26/52 

Res. 83I;, July  oayt  Ralph  Murray  $2, 81;];.  8/li^./52 

Res. 880, Aug. payt  to  Ralph  Murray  $2,280.  9/11/52 

Res. 911;, Sept. payt  to  Ralph  Murray  $2,8l8,5l.      10/9  /^2 
Res  ,91^i;» Comm. approves  Christmas  Choral  Drop-rams 
at  Band  Concourse  durin'  holidays,  11/13/52 

Res, 91;5, Contr, 2017, l;th  payt  to  Ralph  Murray,  Oct, 
1952,  $2,236.  11/13/52 

Permission  granted  Leif  Erikson  Lg.to  hold  cele- 
bration in  Band  Concourse , Oct. U, 1953.  12/11/52 
Res. 9614., Contr. 2017,  to  Ralph  Murray, Nov, 1952, 
$2722.                                          12/11/52 

GOLDEN  GATE  PARK  (and  Panhandle) 

Gen.Mf^r.  flc  CotibtT  Rercut  to  aijust  schedules  of 

S.Mateo  Polo  Club  k   S.F.Polo  k   Racing  Club  for 

use  of  Polo  Field,  l/2l;/52 

Res. 6[|.6, Comm. approves  planting  of  Shrine  Emblem 

at  Conservatory  flower  garden,  2/ll;/52 

Sev, organizations  express  opoositicn  to  leasing 

land  for  stables  or  commei^cial  acti^dties,  2/ll;/52 

Res.6l4.8,OSW223,lst  k   final  payt  to  Sunset  Monument 

Wi;<s.$ia6.50,(Strybing  Bench  inscription)  2/lk./52 

Res.6i|.6,  0SWl69,lst  k   final  payt  to  S^n  Jose  Steel 

Co.,  $1,962.  2/ll;/52 
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GOLDEN  GATF  PARK  (and  Panhandle) 

Res. 660, Comm, tyrants  polo  schedules  for  San  Mateo 
Polo  Club  ^  S. P.  Polo  k   Racing  Club,  2/lk./SP. 

Res. 679, compromise  settlement  !$250,L.P.Shlpman» 8 
claim  for  injuries  Children's  P/G,O.O.Pk.  2/2Q/^2. 

Res. 6fl0,Comm. approves  proposed  realignment  k   re- 
routing of  vehicular  &  pedestrian  traffic  at  inter- 
section of  Stanyan  &  Panhandle.  2/28/52 
Res.685,0SW217,lst  &  final  payt  to  D.Zelinsky  & 
Sons  painting  "Gjoa"  $l,6l5.  3/13/^2 
Res.690,0SW  to  G. Carpenter  $l,S2l\.   -  wk.on  sewpr 
line, activated  sludge  olant.  3/13/52 
Res.691,Aw?>rd  of  Contract,  Surfncing  O.G.Pk, Tennis 
Cts.to  Malott  4:  Peterson-Grundy  $S,k90,0i^.,                       3/13/52 
Res. 731  to  J.G.Grattan,lst  %  final  payt  $1,526 
(No. Dutch  Windmill)                               i4./2l4./52 
Res.7B2,Contr,221  to  Malott  *:  Peterson-Grundy  at 
G.G.Pk. Tennis  Cts.,  $511.9.                          6/12/52 
Request  of  S.P.Pootbnll  LJ^.to  use  Polo  Stadium  re- 
ferred to  Gen.Mgr.for  assignment.                  fi/llj./52 
Amer. Legion  granted  perm. hold  Memorial  Day  Services 
G.G.Park,  1953.                                  P>/lk/S2 
Res. 8 36, Cancellation  bal. con tr.V.G.Raney, rehabili- 
tation Main  Yprd,  $2,568.                         8/II4./52 
City  Atty  to  render  opinion  on  stabling  of  private 
horses  in  polo  atHbles,G.G.Pk.                    8/28/52 
Res. 867, C.J. Collins  Co. awarded  contr. Memorial  Gpte- 
way,6th  Ave.&Pulton  St.,  f;il,5ii.3.                  8/28/52 
Comment  on  individual  rentals, Polo  Stables.         9/11/52 
Res. 909»Comm. approves  est. model  bflckyards  Arboretum. 9/25/52 
Res. 910,  the  Agnews  granted  I4.  yr. extension  Oriental 
Tea  Garden  Lease  from  14/7/53.                    10/  9/52 
Res.92[|.,Comm.aoprove8  changing  "Orlentnl  Tea  Garden" 
name  to  original  "Jaoeuiese  Tea  Garden",           10/23/52 
Res. 956,1953-514.  Budget,  Capital  Improvements,  In- 
cludes sev. G.G.Pk. items,                          11/25/52 

Gr. Highway  Club  requests  Improvement  children's 

p/g  at  l4.5th  Ave,  ^  Lincoln  Way.  12/11/52 

Pres.Parkside  Imp. Club  lorees  oroservation  traditions,   " 

Res. 962  -  Memorial  '^laque  -  Geo.Turney  Marsh  -  for 
Japanese  Tea  Gardenj  funds  budgeted  '53-' 514-.       12/11/52 
Res. 9614., to  C.J. Collins, 2nd  payt  :'"j2, 773.80, Contr, 
3016, Mem. Gateway,  6th  Ave.  *c   Pulton.  12/11/52 

GOLDEN  GATE  PARK  GOLF  C^ITRSE 


Res  .723,revlsion  green  fees;  and  Res  .72I4., revision 
prices  golf  cs. cafes. 
'rOLDEN  GATE  PARK  ST'^DITTM 


Vio/52 


GRAND  JURY 

GRAND  VIEW  PARK,  Moraga  and  lUth  Avenue 

Res.  Vl4i4.,Comm.  decided  tax  deeded  lots  adjoining 

park  not  nee. for  park  purposes. 
GRATTAN  PLAYGROTTND.  Stanyan  and  Rlvoll  Streets 

Res. 6k8, Contr. 59, to  Martlnelll  Constr .Co. , final 

payt  Jl7,000.^^1, 

Res,653B, turf ing  contract  awarded  to  C  &  S  Rental 

&  Supply  Co.,  $1,000. 

Res. 685, Arch. Contr. 10, final  payt  W.G. Merchant 

$3,3U3.U7. 


W   8/52 

2/114-/52 
2/II1/52 
3/13/52 


Res. 68 7, Contr. 10, to  Wm.G. Merchant  inc,of^^27?59T^ .  3/1 3/5^ 


Dedicated  on  March  27,1952  -  cost  $208,000(Bond  Pds)3/27/52 
Res.805,ext.25  days  to  C  &  S  Rental  ^  Supply  Co,    6/26/52 

Res.83l4.,lst  payt  for  turfing  to  C  flc  S  Rental  & 

Supply  Co.  $810.  8/1U/52 

Res. 862, Pinal  payt  C  &  S  Rental  "c   Supply  Co., 

Contr. 102B  $190.  8/28/52 

Res. 863, Time  Ext.C  k  S   Rental  Supply  Co. , Contr. 102B.    " 
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RJJCREATION   AU^vThK  gfoF'-'lSSION   MINUTES 

JANTTA  RY^hrou^  DRCk'f.m^R  1'9^ 

HAMILTON  PLAYGROUND,  Geary  and  Scott  Streets 

Res.620,Contr.96,2nd  payt  Wellnitz  &  DeNarde 
$114-, 176. 72. 

Res.622,Contr.96,Ch.0r.to  Wellnitz  k   DeNarde. 
increase  :$l|i4.0. 

Res.639,Contr.96,  Ch.O.  3,  decrease  $200,29, 

Res.6^8,Contr.96,3rd  payt  to  Wellnitz  ^  Denardi, 
*°a725»72. 

Res,666,Contr.96  to  Wellnitz  %  DeNarde, credit 
$62. IQ. 

Res.687,Contr.96  to  Welinitz  k   DeNarde. credit 
$1^56.02. 

Res.712,Contr.o6,to  Wellnitz  k   DeNarde, l+th  payt 
$16,927.^0, 

Res.7i4-8,Contr.96  to  Wellnitz  %  DeNarde. ^th  payt 

Res. 763, Contr. 96, modification  to  Wellnitz  ^  DeNa-'le 

increase  .^359.98.  5/22/52 

Res. 782, Contr. 96,  to  Wellnitz  k   DeNarde,  6th  navt 

$27,891.5i|. 

Res. 783, Contr. 96,  to  Wellnitz  k   DeNarde,  ext,  of 

14.5  days,  throucrh  7/26/52, 

Proposed  changes  in  development  of  Hamilton  P/G 
on  Teary  St.  to  be  considered  by  dist, residents 

Res.83i|,to  Wellnitz  k   DeNarde  -  7th  nayt, contr. 96, 
$11,691;. 611. 

Res. 831^, final  payt  to  Wellnitz  &  DeNarde, Contr, 96, 
$1,130.18. 

Redevelopment  of  Hamilton  P/G  &  consideration 
swimminf^  pool  location. 

Res. 862, to  Wellnitz  3c  DeNarde, final  payt  Contr. 96, 
$12,256.88. 

Res. 885, Hamilton  p/G   designated  as  swimming  pool 
site. 

Chairman,  Hamilton  P/G  Community  -rroup,  thanks 
Comm.for  swimming  pool  location. 

R^c.&:  Pk.Comm. informed  Redevelopment  Agency  of  Res. 

885  designating?;  Ham.. P/G  as  swiramin  '  pool  location .  10/  9/52 

Ros.927  to  Wm.G. Merchant, final  payt  :«;6,551|,!4.2, 
arch,  services. 

Res. 929, Contr. 152, increase  to  Wm.G. Merchant, 
Arch.,  ^3, 038, 1+6, 

Res.9l;7,S  or  \'/k.O.  Goldman  k   Son,  sorinklers 
$592.  ( •U7  Bond  Fund) . 

Coram, unable  Include  hard  baseball  on  Hamilton 
P/G.( Request  from  Japanese  Amer .Citizens'  Lg.) 

Hem,P/G  Community  Group  reassured  th^  t  swiT.min 
pool  will  be  located  on  present  Hamilton  p/G, 
HARDING  PARK,  Skyline  Blvd.  nr   Slon t  Plvd. 

Res  .629,Coram,7;rants  J.S.French  Co.  permission  to 
conduct  golf  charaplonsh- ps  at  Harding, Lincoln  k 
Sharp  Park  Jolf  Courses  during  Feb.&  Mar. 

Res. 723,  revision  green  fees;  and  Res. 721;, revision 
prices  golf  cs.  cafes. 

Res .723, amended. 

Res. 956,  $6,600  in  '53-' 51+  ^ud^et. 

Permission  granted  J. K. French  Co.  to  hold  City 
Golf  Championships  Harding, Lincoln  3c  Sharp  Pk, 
Courses,  2/21-3/29/53. 

HAYPS  VAI.LFY  RFCR^ATION  CKNTKR,  Hayes  k   Buchanan  Sts. 
Res. 925, SE  corner  of  Hayes  ^  Buchanan  Sts., des- 
ignated as  loo. new  Hayes  Valley  Rec.  Center, 

S3i5^  WILLS  PLAYGROUND.  Broadway  and  Larkin  Sts, 

^QLLY  PARK,  Holly  Park  Circle 

Tennis  Court  Fences  being  repaired. 

HORSEMEN' S  RETREAT  (Riding  Stable,  G.G.Park) 
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I  N  D  K  X 
RECREATION  AND  PATTk  COMWISSTOM  MINUTES 
JANUARY  throiT^  "DRCP^MBT^R  T9^^     ' 

ROUS IN 0  AUTHORITY  AND  PROJECTS 

""    Res.63i|  Comm. protests  renewal  lease  between  Pub, 
Utilities  CoTimi.&  S.F. Housing  Authority  for  use 
Crocker  Amazon  prop,;  wants  land  recreation  use. 
Pub, Util. Comm. decided  not  to  extend  lease  which 
Housing  Auth, holds  on  Cr. -Amazon,  rren,Mgr,to  rept. 
prop,  in  Glen  Cra^^s  Dlst.wlll  be  available  to  Dept. 
for  trade  or  sale. 

Gen. Mgr. authorized  inform  Hs'-. Auth. that  Comm. favors 
transfer  Glen  Cra-TS  without  cost  if  H. A. relieved  of 
obligation  to  restore  Crocker-Amazon, 

Res. 710  Diamond  Hts.  Redevelopmt  Project  anproved  by 
Comm.  ( Includes  develonment  Glen  Canyon)  '  I4./IO/52 

Res. 730, Comm, approves  transfer  Glen  Crags  prop,  from 
S,P,Hsg,Auth.in  consideration  for  releasing  Author- 
ity's obligation  in  restoring  condition  Cr, -Amazon,  i4./lO/52 
Comm, concurred  Redevelopmt  Ardency's  olen  for  Diamond 
Hts, area  as  relates  GlenPk,*Hs^T;, Authority.  8/28/52 

IKE  DYE  PLACE,  TUOLOT^E  CO,  (See  Children's  Mountain  Camp) 

INFORMATION  BUREAU 

To  prep^ire  releases  re  golf  course  increases  of  f ees,L/^li/52 

JACKSON  PLAYGROUND,  17th  and  Carolina  Streets 

Comm, defers  action  on  possible  disposal  of  p/g, 

JAMES  D.  PHELAN  BEACH.  Westerly  end  Sea  Cliff  Avenue 

Res,6i4.8,Contr.9i|*2nd  payt  Watkin  k   Sibbald  $2700, 
Res,6l4.9,Contr.9i^.,  time  ext,  19  days. 

Res. 697, final  payt  to  V^atkin  &  Sibbald,Contr.9l^, 
|600. 

Res,70l;,sunplemer.tal  apnrop.req.C!39,000for  developmt. 

Res. btt3, supplemental  wk.or.  Dent .P.Wks.f or  olana  & 

specs.,  S500  for  additirns,  9/11/52 

Res, 935»Comm, approves  plans  ^  specifications  #21060 
prepared  by  Dept .Pub. v;ks. for  Phelan  Beachimp,      10/23/52 
JAMES  ROLPH  JR.  PLAYGROUND.  Potrero  Ave.  and  Army  Street 
JOHN  P.  MURPHY  PLAYGROUND,  9th  Ave.  nr  Orteea  Street 

JOSEPH  LEE  RECREATION  CENTER  (Formerly  Burnett),  Oakdale 
and  Mendell  Streets 

Res. 698, Ext. of  Contr.l30,  30  days  to  i;/9,for  Wm. 

Mcintosh  ^  Son.  3/27/52 

Res. 731, to  Wm. Mcintosh  &  Son, 1st  k   final  paytftl,  38?.  V2I4./52 
Rec.&Pk. Comm., approves  nlens  for  Burnett  Elem, School 
adjoininf  Jos. Lee  P/G.  10/23/52 

Bay  View  Civic  Club  requests  informj^ition  de'elopmt 
p/g  adjoining  Jos. Lee  Rec.Ctr.  12/11/52 

JOSEPHINE  p.  RANDALL  JR.  MTP  ETT?!,  Roosevelt  Way  k   l6th  St. 

Hes.60b,Ext.21  days  Contr.95f paving, P-c .Pavemts  Co.  3/13/52 

Janitorial  assignmt  at  nt.to  help  reduce  vandalism.  3/27/52 

Res. 609, to  Pac, Pavement  Co. ,Contr,95, inc.of  $26,  3/27/52 

Res.731»Contr.<55»  to  Pac.^avenents  Co., 1st  payt 

$9,021,51. 

Contr,95  addition  $15  to  Pac .Pavements  Co. 

Res, 805, Ext, 77  days  to  Pac. Pavements  Co, 

Res . 806 , Che • Or , 2, inc . Pa c , Pavements  C o .$3S • ( paint 

flagpole) 


Res,9U7,Sor  Wk,Or,to  Mallot  k  Peterson-Grundy, 
$395.    ('1+7   Bond  Fund) 


JULIUS  KAHN   PLAYGROUND.    Presidio  Res. bet .Spruce  k  Locust 

JUNIOR   REC-^EVTION    MU^E^TM,    6OO   Ocean   Ave,  (See   Josephine   D. 
Randall   Junior  Museuir;,    Corona   Heights) 
Photof^raphy  Ctr.    to   be  moved   from  Fnther   Crowley  P/G 
to  6 00   Ocean   Ave.;    Jr. Rec. Museum  bldg.not    to  be  moved 
to  Balboa   Park. 

JUNIPERO  SERRA    PLAYGROUND    (Block   7237) 

ftes.»Yi4.,arch»  1   services    assicrned.  (  Rec.  Bond  Fund) 
Res, 890, arch" 1   contr. awarded  Wn.Mooser:D/g   est. 
|50.Q00,fee   6%  $3,000;    fldhs.est.$25,000,f ee   7%, 
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RECREATION   AND   PAnK~C^^iMIySION    MINirr^S 
JANUARY    throuf?K   DRCrlNnTrR   l9gT^ 


KSZAR   PAVILION 

Action   delayed  on   requert   to  promote   Amateur   Bo^cin 

^0/23/52 
KEZAK  ST'' L>J.  uivi  ana   jr^arKing  Lot 

Res .530 , C omm . author! zes  execution  aRreemo  by  Gen.Mqr. 

«c  Sect'y  for  soccer  championahips  at  Stadium, 2/3.   1/10/^2 

May  Day  Celebrntlon  to  be  held  May  3,  1952.        3/13/52 

Res. 72fl, requests  approval  supplemental  approp. 

$16,000  -  shelter  hospitalized  military  oersonnel ,  i4./lO/52 

Res. 729  requests  Controller  approve  supolemental 

aDprop.$75,000  -  oress  stand, T  V  k   radio. 

Res. 739, Comm. approves  19^2  Football  Schedule;Gen. 
V.ff,v,k   Sect'y  to  enter  contracts. 
Res.7i4-0,Comn.aDproves  a;^reemt  S.F. Football  Lg.-t 
Cnlif .Football  Assn. for  soccer  football  5/ltt/';2. 
Res.792,Riordan  Hir,h  1952  Footb&ll  Lease  approved.  6/12/52 
Res. 793  final  award  seat  cushion  rental  H&O  Enter- 
prises, 8/52  for  3  years.  6/12/52 
Res. 820, Controller  requested  carry  fwd. unencumbered 
bal,$35,600  for  shelter  hospitalized  veterans.     6/26/52 
Res. 820, Controller  requested  carry  fwd  unencumbered 
bal.of  $88,850.37  for  stadium  extension( '52-' 53)   6/26/52 
Res  .81^.6, renewal  concession  Sunny  Side  Visor  Co., 
7/1-6/30/53.                  '                  8/11^/52 
Re 3.814.8, renewal  Pac .Caterinp-  Co. concession  a^re-^- 
mt  to  Aug. 15, 1955.                               8/IU/52 
Comm.annroves  modificaticn  fall  football  schedule.  8/li4./52 
Res. 857, Contract  Aw^rd  prel.nbns  ^  estimates  for 
Press  Box  to  Thos.F.Cbace  ^3,000. 

R0S.86I,  oerraission  given  "Pop"  Warner's  Jr.  Foot- 
ball League. 

Res. 888,  award  of  contract  to  Gene  Carpenter  for 
installation  of  6"  Water  Main,  $1950. 

Representatives  of  press, T  V  and  radio  attend 
mtg.  re  Press  Rox, 

Res.908,Comn,anproves  rental  guarantee  reduction 
for  City  College  of  S.F. 

Res. 911;  to  H.S. Tittle  Co.  -  panelboards  $1,725. 

Comm. accepts  report  Thos.F.Chace, Consulting  Fng., 
re  Press  Box. 

Comm. authorizes  Jr.Lg.to  scliclt  blood  donations 
for  Korea,  11/2/52. 

Comm. authorized  negotiations  for  rental  stadium 
for  V/orld  Chano'onshlp  Prize  Flc?ht;Sprir.g  1953. 
Res.961|,lst  'e   final  payt  T.F.Chnce  S3OOO, Contract 
r021. 

Res. 971, acceptance  of  plans  New  Kezar  ""ress  Box, 
T.F.Chace,  Cor. suiting  Fng.;  abandonment  of  work 
«c  reversion  to  oripr.rehabili  tati  on  at  f,75,OOOest.  12/11/52 
LAFAYETTE  SOTTARE 


I 


Res.798,Wk.0r.annroved  to  Malott  &  Petersen- 
Grundy  ^l,i|.50. 

Res.83[|.  to  Malott, Peter8on-Grundy,l8t  k   final 
payt  $1,14.50. 
LAKE  >AERCED 

Gen.Mgr.  to  refer  sale  of  surplus  bird  shot  lead 
on  lake  bottom  to  Public  Utilities  Commission. 

Res. 683,  Comm. approves  Varlposa  Boat  Clubs'  Outbd. 

Motor  Boat  Races  [|./20  and  11/2/52. 

Res. 695»Comra. est. 1952  Fishing  Season  rates. 

Res. 720, requested  Controller  approve  Supplem.ental 

approp. I7P.2  for  lake  patrol. 

Res. 756,  plans  for  lease  ar'reement  -  Dolphin 

Swimming  and  Boating  Club. 

Pac. Assoc. Amateur  Oarsmen  ctranted  permission  to 

hold  Rowing  Regatta  on  lake,  7/13/52. 

Rea. 782, Patrol  Serv. , Assoc. Sportsmen,  May  $k33» 
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LAKE  MERCED  (Continued) 

Res. 786, Controller  requested  approve  ellctrats 
Llc.Merced  Snort  Pishing  $5,200. 

Res. 790, renewal  patrol  service  '52-«53  $5200, 
Res.flOli  to  Assoc.Sportsmen,  June' 52,  $l4.33. 
Request  of  So.  End  Rowin-'  Club  for  permission  to 
erect  rowing  shell  boathouse  referred  to  Gen.Mpr. 

Reques*-.  of  Assoc.Sportsmen  for  oermission  to  lease 
land  referred  to  Oen.M'^^.r, 

To  Associated  Sportsmen  -  July  Patrol  Serv.$l|.33; 
Res. 8314., 

Res. 856, Comir. requests  Bd.Suprvs  to  approve  Supple- 
mental Approp  Req.for  $6,750  for  f loa ts, Juv.Prog. 
To  Assoc. Soorts'^en  -  Auf^.  Patrol  Service  5I4.33. 
Res. 890  p;rants  pennissicn  Nat'l  Chamnicnship  Out- 
board Motor  Boat  Races  11/2/52,  with  proviso. 
A.V.Kuntz  permitted  to  piece  sl^ns  at  Harding  & 
Skyline  Blvds . (Lk. Merced  area) 

Res.91i4.,to  Assoc  .Sportsmen, Sert  .service  $i|.33. 
Res.9U5,to  Assoc.Snortsmen,Oct .  service  $/4.33. 

Comm. continues  prohibiting  privately-owned  boats 
on  lake  south  of  causeway, 

Res.96i4,to  Assoc  .Sportsrrien  -  Nov. patrol  $k.33» 
LAUREL  HILL  PLAYGROUND,  Vicinity  Collins  St.  *c   Euclid  A 
Res.  703,Cren.Mgr,  to  make  study  of  acquiring  prop, 
for  rec.or  park  purposes  with  Bd.  of  Educaticn. 

Res.87l|.,ai'ch' 1  services  assii^ned, Laurel  Hill  P/G 
(Rec.Bond  Fund) 
Res. 900, Paul  A,  Ryan  "c   J.M.Lee  awarded  arch.contr. 
p/g  k   fieldhs.  P/G  .<^100,000,  fee  6'?  $6,000;  fldhs. 
$30,000,  fee  7%   $2,100. 
LE/'.SF  AGREE*.^^ITS 

Res. 662,  modifies  Comm. lenses  to  U.S. Gov't  for 
Beach  Chalet  '<:   Et.  Funs  ton  properties. 

Res  .663, Comm. anpro'es  The  Guardsmen's  lease  acrree- 

mt  for  use  G.G.Park  for  Snorts  Car  Road  Race. 

Res. 761,  lease  .'enewal  Solly  Schuman  Catering  Co., 

S. Stern  Grove,  6/15/52  to  6/15/53. 

City  Atty  to  render  opinion  on  loose  of  ''each 

Chalet  re  sub-leaslnq. 

Res. 791, renewal  agreement  Solly  Schuman  Catering 

Co.  7/1/52-6/30/53  refreshmt  concession  park. 

City  Atty  to  render  opinion  on  lease  Beach  Chalet 

held  by  Veterans  of  Foreign  V/ars. 

Res.792,Riordan  Hi  ■'h  '52  Football  Lease  approved. 
Res. H12, Notice  to  McQualde  Post .V.F.W. , that  City 
Att^  rules  no  subletting?  of  Beach  Chalet  permitted, 
Comm' s  disnle'^sure  re  violation  of  agreement. 
Res. 815  authorizes  30  day  ext.(to  Au-^.ll;  '52)  of 
lease  acrreeraent  Crystal  ^lunp'e  with  Chas.Sava  & 
Dr.Doraenlconi. 

Res. '^TO, the  Agnews  "ranted  L^.   yr.ext .Oriental  Tea 
Garden  Leane  from  I4/7/53.  (Name  chancred  10/23/52) 
Res. 9L|.2, approving  suiiolenental  a-^reeiit  to  lease 
No.SFRE-260,wUh  US  Army,  ^or  ^t.Funston  Prop. 

LBGISLA.TION 

Mayor's  inquiry  re  State  Legisla  tion,'icf  inancing 
Exposition  &  "?tiiblt  Bldg. referred  to  Gen.Mgr, 

LIGHTED  PLAYG HOUNDS 

LINCOLN  PARK 

Res.62 '^Comm.prrants  J.E.French  Co.  permission  to 
conduct  p-olf  championships  at  Hardin-', , Lincoln  «r 
Sharp  Park  Golf  Courses  iurin?  Feb. and  Farch. 
Res  .6714., Comm. approves  snec.wk-day  rate  at  Lincoln 
S:  Sharp  Pk  Golf  Courses  for  militpry  personnel. 
Res. 723, revision  green  fees;  and  Res ,72U, revision 
prices  ^ol'"  courao  cafes. 
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INDEX 
RECREATIO';?    ANO""PARK   COMMISSION   MINUTES 
JANUA R YTTIr ougK  DRCRgBJ^TgJT^ 

LINCOLN  PARK    (Continued) 
Res. 723,    amended. 

Coram. c^rants    Examiner   permission   conduct   Annual 
Hole   in  One   Tournament,    7/29-8/3/$2. 

Permission  granted  J. E. Trench  Co. to  hold  City 

Golf   Championships    on   Harding, Lincoln  &  Sharp 

Pk. Courses,    2/21-3/29/53. 
MAROARRT   S.    HAY^ARD    PLAYGROUND. Golden   Gate  Ave.&Laguna 
'  Petition  reed  for  repair  tennis   eta. 

Res.87{^,arch»l  services  assigned  M.S.Hayward  P/G, 

(Rec.Bond  Fund) 

Res. 901, awards    arch' 1    contract  C.P.Strothof f   P/d 
improvemts   $100,000   fee   6%  $6, 000; Bleachers  $50,000 


DATE 

PAGE 

i+/2i^/52 

75 

6/26/52 

122 

12/26/52 

21^1 

5/  8/52 

86 

8/28/52 

166 

9/25  52 

8/28/52 

2/11^/52 
2/25/52 


1/10/52 


fee  7%   $3500. 
MARINA  PARK,  Marina  Boulevard 

Res. 860,  renewal  of  leases  No.W0i;-193  eng-231  Br. 

No.WOl4.-i93  eng-2952  with  U.S. Army  for  land  at 

Marina  k   Aquatic  Park(Pt .Funston) . 
MAYOR (Also  see  Controller) 

City  deots. directed  participate  test  exercises 

of  Disaster  Council  %  Corps. 

Res. 662, modifies  Comm. leases  to  U.S. Gov't  for 

Reach  Chalet   V,  Ft.    Funston  properties. 

Mayor's    invitation  to  Civilian  Def.Exh. , St. Armory. 5/22/52 

Requests   dept.to  furnish  fiscal    year   report,  8/li4./52 

Res .957, Coram. approves  Mayor's   recommendations   for 

park  k  rec, survey  for  1953  Bond   Issue.  11/25/52 

McCOPPIN  SQUARE,    22nd   Avenue  and  Taraval   Street 
McLAREN  LODGE   (See   Administration    Rldg.) 

Res. 621,    Contr.97,to   W.J.Anderson  Roofing  Co., 

60  day  e xtenslon. 

Res. 622, Ccntr. 176, credit   modification  Wm.Horst- 

meyer  ^107.00. 

Res, 637, Contr. 176, final  oayt  $214., 623. U4. 

Res.639,Contr.l4.8  to  D.B.Klrby  k   Mulvln,  decrease.  l/2l|./52 

Res, 6ii.8, Contr, .14.8  to  Kirby  &  Mulvln, final  nayt 

|2,2i|2.98. 

Res. 686, Contr. 98  to  Wm. J. Anderson  Roofing  Co., 
ext.  60  days. 

Res. 762  to  Wm. J. Anderson  Roofing  Co. , Contr, 97, 

ext,  60  days. 

Disaster  Council  request  ' oproved  to  survey  Ldg. 

A:  Acjn.Bldg.  as  nosaible  Air  Raid  Shelters, 

Res. 835, Ext, of  I4.5  days  to  W. J. Anderson  Roofing 

Co.,  Contr. 97, 

Res. 880, Contr, 151  to  Wm. J. Anderson, 1st  payt 

$7,193.70. 

Res. 892, contr. 151, 2nd  k   final  payt  Wm. J.Anderson 

$799.30, 

McLARy  PARK,  Visitacion  Valley 

J?es.b35 ,  Comm.  protests  est.  Redeveloomt  area  "C" 
bee. would  ellm.  desirable  McL.Pk.area, 
Rea ,636, Coram. approves  land  exch.wlth  Atlas  R.Co. 
required  for  McLaren  Park. 

S.F. Radio  Club  granted  oerralEslon  to  use  portion 
McLaren  Park  for  Field  Day  6/21-22/^2, 
Res. 758  authorizes  purchase  additioaal  land  for 
McLaren  Pprk. ( $10,000  from  J. A.  flc  J.M.Arnke) 
Res. 759  authorizes  purchase  additional  land. 
($250  for  A. I. Wilson  land) 

Res. 760  authorizes  purchase  addit.land  -  $5, from 
St. of  California, 

Res.7714.  authorizing  purchase  Lot  11, Block  6027 
from  D.E.Thompson, et  al  $350. 
Res. 775, authorizing  purchase  Lot  2, Block  6lij.2 
from  Elka  Liberman  for  $1200, 

Res. 776, authorizing  purchase  Lot  20, Block  6IO3 
&  lot  7, Block  6136  from  Clarissa  M.Roehr  $850, 
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I   N   T)   E  X 
RECRT^ATION    AND   PARI?  COMMISSION   WINUTES 
JANTTARY"tTiroup,h  DRrvMRTTH  19^^       — 

McLARKN   PARK,    Vlsitaclon  Volley 

—       Res. 777   authorizing  purchase   lots:    in  blks   <^136, 
6068,5999,6137,6136, total   t>kt^SO, 

Res. 778  authorlzlnf^  purchase  lots:  in  blks  6265, 
6068,6067,6068   total   $3520. 

Res. 779  authorizing  purchase  lots:  in  blks  5996, 
6182, total    $2600. 

Res. 801   authorizes    purchase   prop.AwShea   $1500, 
C.A.Louis   $300,    A.W.Morrow  l?;900. 

Comm. assured  delectation  that  assets  from  McLaren 
Pk. properties  sale  to  be  used  for  eddlt. purchase 
McLaren  Perk   land. 

Res. 820  Controller  requested  carry  fwd. unencum- 
bered bal.!|i4.1,9l6.01   for   land  for   1952-1Q53. 
Purchase  lots:    Rer.827,in  blks .noa. 6063,6030  & 
6028   $6,250;    Res  .828, Blks. Nos. 6067,6033, 6li;2 
$2,900;    Res,829,lot8   blocks   6l37,6065  $1,800; 
Res. 830  lot  9,blk  6027   $5;    Res. 83I, purchase   lot 
7,blk.6065   $300. 

Dlr. Property' a    sup^gestions   re   McLaren  Pk.land 
transfer   to  Bd.of   Educatlcn. 

Supervisor  Christopher  notified   that    completion 
land  acquisition    is    indefinite, 

Res,911,Durchase    Park  property  subject   availabil- 
ity of  funds. 

Miss   Des   Roches'    request   re   boundaries   referred 
to  Gen.    Manan-er. 

Res. 939, Comm, accepts   City  Planning  Dept's   rec. 
for  revised   boundaries.      Formal   acceptance   IO/3O. 
(Information  requested   from   Dir.cf   Property) 

Res. 9l|.l, Coram. aoproves   City  Plannintr  map   "Pro- 
posed New   Boundaries    -  McLaren   Pk"( Pile  712.1-11) 
Coram. to   submit   full   information   re   revised   bound- 
aries   of  McLaren   Park   to   3d,    of   Supervisors, 
S.P.VlanninR:   V  Rs-^. Assn. pleased  with  new  McLaren 
Park  boundaries. 

Res.973»0ontroller   requested  approve    supolemental 
epproD.lfind    purchase    ;pl5,79i4..50, 
MET^BERSHIP    IN    ORGANIZATIONS  (See    Orc^ani^ations) 

wmCED  m'^IGHTS   PLAYGROrND,    Byxbee,    Shields,    Monticello 
and  Sarc.ent    Streets 

MERCHD  PLAYGROUND,    Eucalyptus   Drive   and   26th   A^^enue 

Sev, Commissioners    to  make   recommendation  for  loca- 
tion Merced  P/G  for  Lk.Merced-Lakeshore   Pk.Dlst. 

MIRALOMA   PLAYGROUND,    Bella   Vista  Way,    Sequoia   Way, Omar 
Way   and    Rockdale   Drive. 

Res. 681, Coram, approves    closing   Rockdale   Drive  bet, 
Omar  !c  Bella   Vista  Way(bet,p/g  *:  school   property) 

MISSION   PARK,    18th   and   Dolores    Streets 

TJolores   Hts.    Imp. Club  a?ain   opposes    development   of 
Mission   Park   as   a   recreation   center, 
MISSION    PLAYGROUND   AND   POOL,    I'^th  and   Linda   Sta, 

MONmfiyTS   ANn   MEMORIALS 

ITes76E^0SW   #217, oxt    time  60   days    to   D.Zelinsky 

&  Sons    -   oaintiiig    "GJoa", 

Art   Comm. approved   preliminftry  sketches    for   M.T, 

Eeardslee  Memorial  Gateway. 

Res. 9l;5,Contr, 3016, 1st   payt   to  C.J.Collins   Co, 

constr.rr.emorial    gnteway   !?!6,  350.85. 
MG^INTAIN  LAKE  PARK,    Fiuir.ton   Ave.    ^   Lake   Street 

Res. 621, Con tr, 101    to  Malott   ^  Peterson-Grundy, 

30  day  extension, 

Res.638,Cont-.101,ext. 30    iays    to   M.^Peterson-Gr . 

Res.66i;,Contr.lk7  to  M.%Peterson-Grundy,lst  payt 

^5,1+85.50. 

Res. 697, final  payt  Contr. 114.7, M.&Peterson-Grundy 

$609.50. 
y^TJNT  DAVIDSON  PARK, near  Pcrtola  Drive 
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I   N  2   ^  X 

REGR^-^ATIOM    AND    PARK   COMMls:UOM    MINU'P''S 
J^^'^^^Y    throac^h  DECEMBim  19^T^ — 

NAMING  OF  BOTJLK^^A RDS , PLAYGROUNDS , SOITARES   ?c   PARK  AR^^AH 
Comm. favorably   impressed  with   nurpose  Nat'l   Arts 


DATE 


Pouniatlon  to  name  parks, etc. after  famous  artists. 3/13/52 

Request  of  Italian  Hlst.Soc.of  Amer.,for  commem- 
orating Leonardo  Da  Vlncl, returned  toMayor' s  Of f. 10/23/52 
Res. 92i|, Comm, approves  changing  "Oriental  T  3a  Gar- 


10/23/52    203 
11/13/52    217 

12/11/52    229 


8/11^/52 

151 

8/28/52 

160 

I/2I4./52 
1/2V52 

15 

15 

3/13/52 


don"  name  to  original  "Japanese  Tea  harden" . 

Council  Civic  Unity  pleased  at  restoration  name 
"Japanese  Tea  Garden". 

Res. 960-Comm. approves  No. Beach  Citizens'  request 

that  portion  Washington  Sq.be  dedicated  "Prank 

Marlnl  Memorial",  Art  Comm. to  consider  approval 

of  b  ust , ate. 
NATIONAL  PRODUCTION  AUTHORITY 

Restrictions  delayinc^  adoption  of  final  plana 

for  swiramliip;  pools. 

Central  Coxincil  Civic  Clubs  urg^s  release  of 

critical  materials  for  recreation  use. 
NORTH  B^J^CH  PLAYGROUND,  Lombard  and  Mason  Streets 
OCTi'^N  VIEV/  PL AYH HOUND,  Capitol  Ave.  and  Montana  St. 

Res.637,Contr.2^A,  final  payt  ^19,752.53,Carrico 

&  Gautier, 

Res,63?^,Contr,22A,ext.l68  days, 

R't'S. 685, Contr, 13, final  payt  to  Wm.G. Merchant 

$1100. 
OFFER  OF  °R0PFRTY(For  Sale  or  exchange) 

Comm, to  go  on  inspection  tour  of  Sutro  Bnths  rel- 
ative to  possible  acquisition. 

Ros. 657, Comm, not  interested  in  acquiring  Sutro 

Baths  pro ner ties. 

Res. 721  -  Secretary  instructed  to  notify  B.Swig 

of  Comm's  Interest  Kathleen  Norris'  Saratoga 

property  for  children' s  camp. 

Res. 736, Comm. reaffirms  desire  acquire  Nrrris' 

property  for  children's  camp. 

Comm. to  be  notified  if  ooss.to  negotiate  for 

K.Norrls'  Sar.itoga  properties. 

F.D.Bronson' s  offer  to  exch. prop. for  city-owned 

prop. Chestnut  k  Koarny  Sts.  rejected. 
OFF-STRF-^T  PARKING 
ORGANIZATIONS 

Res. 632, Co  TO. endorses  Guardsmen's  Snort  Car  Road 

Race  for  Sat.,  Mav  3I;  Gen.Mgr.  V  Sect'y  to  pre- 

pore  agreemt  for  Bd. Supervisors '  approval, 

S,"»''.Oirl  Scout  Council  pennitted  to  hold  annual 

cookie  sale  on  park  property. 

The  Cayuga  Imp, Assn. requests  enlargement  of 

Cayuga  Clubhs.   Gen.Mgr. to  make  report. 

Res. 6i4.6, Com--, approves  planting  of  Shrine  Emblem 

at  Conservatory  flower  garden. 

Comm, has  no  funds  to  move  BenJ. Franklin  Statue 

as  requested  by  S,F. Printing  Indus;  no  objection 

if  they  provide  funds  for  relocation, 

Sev. organizations  express  opposition  to  leasing 

G.G.Park  land  for  stables  or  comm' 1  activities, 

Cnmp  Fire  Girls  granted  permissinn  to  sell  candy.  2/ll\./^2 

Res, 663,  Comm, approves  The  Guardsmen's  l'=*ase 

agreemt  for  use  G.G.Pk.for  Sports  Car  Road  Race,   2/28/52 

To  Kalon  Club  objects  to  use  G.G.Pk.for  stables 

or  commercial  purposes,  2/2o/S2 

Mayor's  Citizens'  Committee  for  Pal. Fine  Arts 

Rehabilitation  urges  restoration;  to  Tive  addi- 

tlonal  report  5/8/52.  2/2^/'^2 

Appointment  of  delegates  to  Groun  VVk.  %Rec  .Council, 

Connunity  Chest,  1952-1953.  3/13/52 

Rernal  Boosters  Inc, interested  in  dist, swimming 

pool.  VlO/52 
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I  N  D  K  X 
RECREATION    AND   PATTK   COWISSIO^T    MINUTES 
JANUARY   through   DECEMBER      1^^ 


ORG  ANIMATIONS ( C on t in U8 d ) 
City  Attorney' s   Opinion  526,    re   Equestrian  Founda- 
tion,Inc. request   for   lease    of   Ft.    Funston   land, 

S.F. Radio  Club   c?;ranted   nermlsslon  to   use   portion 

McLaren  Pk.for  Field  Day  6/21-22/52. 

Res.756,planp    for   lease   ap;reoment    -   Dolphin  Swlm- 

mlnp;  ^  Boatin.^^  Club    -   on  Lake  Merced, 

Conun. authorized  Flap^    Day  exorplses   Band  Concourse 

6/15/52. (B. P. O.EO 

Committers   working   on   restoration   of   ^alrtce   of 

Fire   Arts   restoration   olan  ftind  raising. 

pac. Assoc. Amateur  Oarsmen  granted  permission  hold 
Rowing  Regatta    on  Lake  Merced,    7/13/52, 

Rec.5cPk.Comm. favorably   considered  Guardsmen's  re- 
quest   to   stnge   sports    car  roavl   races    in  1^53   In 
G.G.Park. 

Coro  Foundation   interns    thank   Comm.for   evperlence 
of  internship   in  Rec.   %:   Pk. study. 
Res. Hl3,Comm. authorizes    release   of  Gufirdsmen's 
Performance   Bond  relative    to  Road  Rnces   G.G.Park. 
Coram, ^^rants    permission    to  St. 'Paul   of   the    Shipwreck 
Church  to  hold  Ffistival    %  °azaar  July  8-I3, adjoin- 
ing Jos. Lee  Ctr, 

Request  of  South  End  Rowing  Club  for  permission  to 
erect  rowincs;  shell  boathouse  on  Lk. Merced  referred 
to  Gen.Mgr. 

Request  of  Assoc. Sportsmen  for  TDerralssion  to  lease 
land  a  t  Lk. Merced  referred    to   Gen.Mcr. 

Request   of  S.F. Football  L^.to  use    oclo  Stadium  re- 
ferred to   Gen.Mgr.    for    assignment. 
Request   of  Ambassadors    Group   of   Alcoholics  Anon. 
for   use   of   rec. center   disapproved. 
Amer.Lecrlon  errant  ed   Dermis  sion   to   hold  Memorial 
Day  Services    in  G.G.Park, 195^. 

U.S. Golf  Association    thanks   Commission  for   'is°    of 
Hf^rding  k  Sharp  Park  Golf  Links, 

Appreciation  from  Call-Bulletin  for  use  dept. facil- 
ities  for   Sports   Program. 

Res.832,mrmlssion   (7iven  Calif  .St  .Park  Comn.to   e- 
rect  Andrew  S.    Hallldie   Memorial   Plaque, PortsmouthSq. 
Uembership, Shoreline   Planning  Assn.,    year   ending 
6/30/53,   3375. 

Bernal  Boosters    sug-^est  G?irfield   Sq.for   swlmmirxg 
pool   in  southern  half    of    city. ( Rec. Bond  Fund) 

United  Crusade   CRmnalcn   c^lven  nermissioii    to    con- 
struct   stage, etc. in  Union   Square   for   campaign  pur- 
pose  10/1-20/52, 

Central  Council   of   Civic   Clubs   requests    improve- 
ments  for  parks  &  p/^s. 

Res.B77,aporovln.-^    -is^    of   a    recreation   center   for 
Cere'^ral   Palsy   Assn's    recreation   activities    for 
children. 

Membership, Amer. Inst. Pnrk    Executives. 
Request   denied  Lg. Women  Voters    for  Information   Booth 
Union  Square, 10/' 52. 

Permission  granted   Boy  Scouts    of   America    to  hold 
Boy  Scout   Campcree    in  G.G.Park  IO/2I4.-26/' 52, 
Res. 908, Comn, approves    rental    guarantee   reduction 
for  City  College   of    S.F. at  Kezar  Stad. 
Comm.disanproves   readiest   of    S.F. Jr . Aux.of   Stanford 
Conv.Home   to  hold  benefit   contests   on  municipal 
golf   coiu?ses. 

Coram, grants   permission   to  move   the    Vigilante   Pell 
from  Portsmouth  Si.to  bldg,cf    SocC-lif, Pioneers. 
Alamo  School  Mothers'    Club   advised   of  Bond  Fund 
Program  in  Rich'-ond  Dlst 
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10/  9/52 
Request  of  I tal.Hlst.Soc.cf  Amer. for  commemorating    ,       ,^ 
Leonardo  Da  Vinci  returned  to  Mayor's  Office.      iu/^.v:?^ 
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INDEX 
RKCR^ATIC^    AMD   PARK   COM^^ISSION    MINIITT^S 
^ ANU A RY""THr oujK  DECEM^f'R  T9^T^ 

PRO  AN  IZ  AT  IONS    (Continued) 

Request   for  swinnnlng  pool,   West   Portal   Dlst.nct 

included    Bond   Fund   Prop;ram   -   referred   to  Gen.Mgr. 
CoTmn. authorizes   Jr .League   to   solicit   blood   dona- 
tions   for   Korea,    11/2/52. 

Tien.WKr.  to  arran,fi;e  with  S, P. Planning  "c.  Hag. Assn. 
for  review  of  plana  of  Exh,&Expo.Bldg.&  Arboretum 
raster  Plan. 

Coiran.'3;rents    rJuardsmen    permission    to  held  Snorts 
Car  Road  Event   in  Golden  Gate   Pk.May  214.,  1953. 
Permission   granted  Leif   Erikson  Lg.to  hold    cele- 
bration  in  Bnnd  Concourse, Oct. l4.,1953« 
Res. 960    -  Comm.aoproves   No. Beach  Citizens'    re- 
quest  that   portion  Washington   So.be  dedicated 
"Frank  Varini  Vemorial".Art   Comm.to   consider   ap- 
proval   of  bust, etc. 

^rroups   request   prunin^^   of  Market   Street   trees. 
Wk. scheduled  by  tre^s-topper   crnw. 

Recommendations    reed. from  Eureka  Valley  Prom, 
Assoc. for   community  ctr.bldg.at   19th  k  Collingwd. 

S.F.Plannins"  V   Housing   Assoc. offers    cooperation. 
Gr. Highway  Club  requests    public   library  in 
Sunset   Community  Center. 

Gr. Highway  Club   requsste    imorovement   of   children's 
p/g  at  14.5th  Ave.   &  Lincoln  Way. 
Conmi. unable   include   hard   baseball    on  Hamilton 
P/G   (Request   from  Japanese    *ner. Citizens'    Lg.) 

Vista  Del   ?^ar   Garden  Club  requests    "no  damning" 
sli^ns   at  Land's    End  -V.  China  Beach. 
Pres.Parkside   Imp. Club  ur'^es    pr'-servotion   of 
Golden  Gate   Park  traditions. 

Bay  View  Civic   Club   requests    informpticn    on   de- 
velopment of    p/e   adjoining  Jos, Lee   Rec.Ctr. 
Hnmllton  P/0   Community   Group   reassurfid   that  swim- 
ming pool  will   be   located   on  present  Ham.    ^/G, 
PALACE  OF  FINE  A  RTS »    Marina  and  Lyon  Streets 

Gen.*^'-'r.  to  obtain   est. for   restoration   of   rotunda, 
only.      Pal. of  Fine   Arts   not   to   be  restored. 
Gen.Mgr. to  make    recommendation  on   demolition  or 
partial   restoration. 

Report   on   excessive    cost    of    r^'habilitation;    addi- 
tional  report  due  on   5/8/52. 

Landscaping  and   erosion  of   lagoon  area  bein^    cor- 
rected. 

City  Attorney's   Oninion   528,    re   rehabilitation 
of   Palace    of  Fine    Arts. 

Permission   grant-^d   for   use   Palace  Fine   Arts    for 
storage   Public  High  Schools'    stf;ge   properties. 
Committees  working   on  r-^storation  of   ^al.Fine   Arts 
nlan  fund  raising. 

Re8.85l4.,Art  Com-,, cf ranted  use   Pal. Fine   Arts   9/l5- 
10/18   for  Art  Festival. 

Res. 878   permission    -ranted   Art  Festival  Committee 
to  place    sign   on   Pal.    Fine  Arts    property. 
Letters    of   clearance   for  use    of   Pal. Fine   Arts 
for  S.F.Art  Festival. 

R^s. 922, provisions    frrantlnc^  Lions    International 
use  of   bldg.for    temporary  stornn;e   10/20/52-1/31/53 
Res. 923, use    of   bldg.for   storncre   purposes    cranted 
Pioneer  Flag  ^  Dec.Co.  ,10/20/'^2-l/31/53. 
Pioneer   T:'lacr   ^    Dec. Co. expressed   a-^reement  with 
conditions    for   use    of   bldg. 

Art  Commission's   appreciation  for  bldg' s   use   for 
Art  Festival. 

Res. 9I4.3, demolition   or   restoration  Pal. Fine  Arts 
submitted   to   Bd.Supervis ors    for  consideration   % 
fiijggeating  declaration   of   policy  be    obtained. 
Action   on  Pal. Fine  Arts    postponed  unfl   report 
reed. from  Amer.    Institute    of   Architects. 
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INDEX 

AND   PARK   COTfy^ISSION 
through   DECEMBER   19?2 


PARK   REV^Ug  UNITS 
p:aPKINCrAUTHORITY 

~R°ec.   &  Pk.Comm. sends    disapproval   of    nropoaal.to  l/2\\./S2 

convert  Civic   Center   Sq.into  parking   area, to   ArtComm, 
Res. 757, authorizing  legal    dociunents   for   re-lssu«   of 
joint   call   for   bids    -  St.    Mary's   Square  'Parage,  S/22/S2. 

Award  of   St.   Mary's   Square  Garac^e   bid   postponed 
to   spec.mtg.of  Commission  9/3.  8/28/52 

Res. 876  acceptance   and  aw.-^rd   of  bid   to   S.E.Onorato 
Inc. &W.ScB. Realty  Co., for   financing, construction  & 
operation   St. Mary's    Square   '5aran;e.  9/  3/52 

PERSONNEL 

ASST.    SUPT.    OF    re?CRKATION 

Res. 627, Conn. authorized  J. P. Lang' s   attendance   at 
Amateur  Softball  Assn  meeting  Chicago, 1/21-28/52. 

BUSINESS   MANA^r^R 

Rr^s.871,    Bus.Vgr.    authorized   to  sign  for  Pren.Mgr, 

during  his   absence  9/8-10/10/52. 

DIR^CTCR    0^  ^HE   ZOO 

Res. 850,  Carey  Baldwin  given  Dermlssion  attend 

Conf.Aner. Inst. Park  Executives, Montreal  9/15-18/52.  8/II4./52 

GENERAL 

Ras  .525 ,Comm. approves   est. new  nosition  Supt.cf 

Structural   .%  Mechanical   Repair;    C .S.Comm. requested 

to  est.positicn;Ann.Sal.Crd. to  be   amended.  1/10/52 

Res. 628, Coram. authorized  E.T. Murphy  ?c  Cliff  .Nelson 

to  attend  Conf .Calif .Rec. Society, Fresno   2/19-22/52.    1/10/52 

Comm.aoproves    amendment   to  Ann. Salary  Ord.for 

Vendor   Asst.    95^  P^r   hr.  U/lO/52 

Letters   of    commendation  for   Arthur  Glaser, starter 

Harding  Park.  6/12/52 

Commendatory   letter  for   personnel,    father  CrowleyP   G,      * 
Res. 781, approval    temp.non-C .S. aopointrentp   mode 
by  Gen.Mer.    5/8-6/12/5?. 

R'=»s.79U   -  Stella   Harris's    retirement    -    (39   yrs.) 
Ros.816  Apprec,    of    17  employees   retiring   6/30/52. 
Res. 850,    D.F.Lewis   k  Carey   Baldwin  given  oermission 
attend  Conf .Amer, Inst. Pk, Executives, 
Res, 858    -   Res. Appreciation   -   Mrs.    Louise   Sasha   upon 
resipnetlon   from    dept, 

R0S.859    -   Res.    Appreciation  -  John  Feuerstein  upon 
retirement    from  dept. 

Res. 869,    amending   salary   ord.    ^  requesting  suople- 
mental   aoprop.    in   amt.of   ^2,070. 

Res. 870,    amending   sal. ord. "Sc   requestincr    sunoleraental 
aoorop.for   $2,l60. 

Res. 872, Contr. requested  approve    transfer  f unds    for 
Military  Leave   Comp.    -   Thos    Chan. 

Res. 879,    temp.    non-C.S.    'c  exempt    anpointmts   adopted. 9/11/52 
Res. 886,    authorizini?   Alice  V.    Sinter's   attendance 
Calif .Yo  ith  Conference,    Asllomar,Oct. 3-5,1952.  9/11/52 

Res. 9l;0, resolution   commending  Larry  Leiuennec;    ac- 
cepting hicrher   position.  10/23/52 
Res.    978,    authorizini?  R.S.Klmbell,    Supt.    Rec.    k 
Helen  Center,    Supv.Swimmin:^,    to  attend  Western  Conf. 
Nat'l  Rec.    Assoc,    ha,    ^ach,    Feb. 1953.  12/26/52 

GENERAL  MANAGER 

To   Inform   Supervisor  Mead,    Photop;raphy  Ctr.to  >'e 
moved   from  F.Crowley  P/O    to  6OO  Ocean  Ave.;    former 
Jr.    Rec. Museum  bld--^.    not   to  be   moved    to   Balboa    Pk, 
To  refer  to   Pub.    Util.Comm.    the    reiuest   relative    to 
sale  of   surplus   bird   shot   lead   on  Lk. Merced  bottom. 
Pres, Sutter   V  Gen.Mgr.to   discuss    land    exch.    at 
Burnett  Sch. ( adj .Jos.Lee    p/G)wlth  Supt .Schools. 

Res. 630, Comm. authorizes  execution   a^reemt  by  '^ren,        ./,^/c^5 
Mgr.iSect'y   for   srccer   championships, Kezar  St., 2/3/   l/10/ip2 
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RECREATION   A>TD   PARK   COMMin-IQN   T.'^INUTES 

JANUARY   through  PriiG EMBER   19^2^ 


DATE 


PERSONS  EL  ( C ont  Inued ) 

-^ GglERAL  MANA'"tER(  C ont i nue d ) 

Res  .632,Com:^..    endorses    Guardsmen's   Sport  Car  Road 
Race  for   Sat.,    May   31.      Gen. Mf^r.&Sect'y   to  prepare 
a<3;r©emt  for  Bd. Supervisors'    apnroval. 

Coimn. approves   reduction  in  e;olf  rates    to  Service 
personnel;    Gen.Mgr.to    determine  rates. 

Authorized   to  investipiMte   possibility   of   purchasing 

Kflthleen  Norris'a   prop. nr. Saratoga   as    caran   site. 

Comm, authorized   Gen.Mf^r.to  negotiate  with  Barney 

Gould  for   Show  Poet    conce? j ion   Aq.Pk's   Maritime   Mus, 3/13/^2 

Proposed  Ffiiryland   in   G.G.Park   to   be   studied  by 

Gen.MKr,»;Supts.of   RecJc  Parks. 

Res. 821   authorized  Gen.M3;r.to  transfer   surpluses 

within  appropriations   mo. June  '52. 

Res. 82.3   auth.    Gen.Mgr.to  pass  on  financial   matters 
during   July  recess. 

S.F.Wcmen's  C.of   C.    compliments   Gen.Mgr.    for   out- 
standing wk.   being   accomplished. 

Res. 8^0, D.E.Lewis   k  Carey  Baldwin  given  permission 

attend  Conf.Amer. Inst .Pk. Exec. , Montreal,    9/15-18/52. 8/li;/5 2 

Request   to  produce   com'l    television  orotjrairs    in 

park   areas    referred   to  Gen.Mgr. 

Mayor's    inquiry  re   State  Ler^islaticn  %   financing 

Exnos.    k  Exh.Bldg.    ref '  rred    to  Gen.Mgr, 

Authorized  mnke   personnel   ssl,    recommendat:*  rn   to 

C.Serv.    Coram, 

Vista   Del  Mar   Garden   Club   requests    "no   dumping" 

signs   at  Land's    End   k  China  Beach.    Referred   to 

Gen.MT'r.    for   actio:., 

SECRETARY,    COM^'^ISSI'N 

Res. 630, Comm, authorizes    execution   of   a rreeraent   by 

Gen,    Mcrr.    k  Sect'y    ^or   soccer   championships   Kezer 

Stadium,    2/3/52. 

R*^s.631,    Comm.enproves    installation  food   k   beverage 
vendlnf'  machines    at   park  a-eps.    Sect'y  to   cell   for 
proposals. 

Res. 632,    Comm,    endcreses    Gu«rdsnen' s   Snort   Car   Roed 
Race   for   Sat.,    way    3I.      Gen.Mgr.    k   Sect'y  to  pre- 
pare sgre-^mt   for   ''d.    Supervisors'    approval. 
Res. 721,    instructed   notify  B.Swip,Comm' s    int.K.Norris 
properties    at   Sarftoea   for   children's   camp  site. 

Comm.   Secretary   to   investig' te   Maritime  Museum's 
contemplated   drive    for  fun^ls, 

SUPERI^JTFNDET^T   OF   PARKS 

k    Supt 


1/10/52 

.8 

VlO/52 
9/11/52 


Comm. directed   that    names    of   Supt. of   Parks, 
Rec.    be    included   on  printed   matter  k   pro-^rams  re- 
lating  to  rec.    or   parks. 

SUPER INTEN^^ENT    ^^   RECRE/TION 


Comm.direct'^d    that   names    of  Supt.    of   ^arks   k  Supt, of 

hec.b©   included    on    orinted   matter  k    pro-rams   relating 

to  recroation   or  oarks.  6/12/52 

Res. 851,    R.S.Klmbell   authorized   attend  Natl. Rec, 

Assoc. Conf., Seattle,   Washington, 9/2C)-10/i4./52,  8/II4./52 

Res. 978, auth.    R.S.Klmbell,    k  Helen  Center, Supv, 

Swimming,    attend  West.Conf .Nat' 1. Rec. Assoc. ,Lg, 

Beach,   Feb. 1953.  12/26/52 

PHELAN   ^EACF    (See  Jas.    D.    Phelsn  Beach) 

PHOTOGRAPHY  AMD   VISUAL   RECREATION 

Photoc:raphy  Ctr.to   be  moved  frorr  Father  Crowley 

P/G  to  600  Ocean  Avenue.  1/10/52 

PIHE  LAKE   PLAYGROTT^Tp.    Crestlake    Drive    k  Wewona    St.'fe2Qth   Ave. 
Res. 71|5, Comm. aoproves   exch.land  for  ^^ine  Lake  with 
Pac.Cst. Const. Co,  V   8/52 

Res. 802, Comm. authorizes   purchase   lot    37, Assessor' s 
Blk.2t^99-A    '"or  iDllOG.  (  Plnelake   Prep.)  6/26/52 

Res. 8?6, Comm. aooroves    transfer  am. portion   Pine  Lk. 
Pk.at   34th  A  'e.    k  Wawona   Sts.to  Dept. Pub. Works  ,  H/li;/b^ 
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RECRF"'  TION    AMD   PTHK  ^oB^  I  SSI  ON    MINUTES 
JANUARY~tHroup;h  DETEMPER   19B^ 

pTMT?  T.AKE  PLAYGHQIIND   (Continued) 

Amendin^r   resolution  re  vacation  of  Trocadero   Drive 

and  portion  of   Vale   Avenue.  10/23/52 

POINT  LP  BOS    (Land's   End) 

Res  ,6l8,SupDleTn.Approp.!?'.25,000   for  acquisition 

Lot   7, Assessor' a   Rlk.1313    from   Pub.TItil  .Comm.  (  f  or 
shoreline   developmt .conjunction  St .Calif .prop. ) 
Res. 67B, cancellation  U.S. Coast   fruard   leases   at 
G.Tr.Life   Saving  Sta,   ^   the    Pt.Lobos   Lookout   Tower, 
1^/1/52. 

Res. 770, Coiran. recommends   purchase   Pt.Lobos   prop, 
fron  Pub. Utilities   ComTn.f.22,500   ^c  aporoval  Wk.Or. 
favor  Real   Est.    Dent,    for  :$500. 

Res. 620, Controller   requested   carry  fwd.    unencum- 
bered bal.    $25,000   shoreline    developnt. 

POLICE  DE^ARTr^T=:^yT    (See    i^olicies) 

"  Comm. to    insoect    proposed    trnfficway  across   G.3.Pk. 

(Sketches   reed, from  Traffic   Bureau.) 

Chief   of   Police   asked   rept.need   for  public    • o  .one 
booths   at  Union   Square. 

Police   Dept.reoresentatives    to  attend  mt".    to 
discuss    trafficway  affectinr?   G.G.Park. 

Rejection  by  Rec.VPk.Comm.of    installation    of    tel- 
ephone  booths    in  TTnion   Sq.(  Police  Dept. opposed  to 
erection. ) 
POLICIES    O*^   RECR^ATI'^^:    ^   P  VRK  COMVISSION 

Res. 629, Coram. grants    J. E. French  Co.Dftrmlssion   to 
conduct    -olf    cnamoionships   at   Harding, Lincoln  ^ 


Sharp   Park  Golf   Courses    during  ^eb.    k  Vav, 
Res, 632, Comm. endorses    Guardsmen's    Snort  Car  Ro^ d 
Race  for   Sat.,    Vay   31.      Gen.V'^r.S:   Sect'y   to   pre- 
pare  agreemt   for   Pd.Suoervisors '    approval. 
Coram. approves   reduction   '^olf  rates    to   Ser/!ce   per- 
sonnel;   Gen.Vf^r.to  det, rates. 

"en.Vpr.to   sur3;geat    to   Sch.Dept . they  may  request 
transferable   privlle^^es   on  monthly  <^olf   cards   for 
hicrh  school   students. 

Res.614.5,    repiulafons   governing   loflnlnp-    of  Zoo   an- 
imals.     (Rescinding  Res  .1036,Pk. Comm. 10/13/1+4) 
Comm. has   no  funds    to  move   '^enj  .Franklin    stPtue 
as   requested  by  S.F. Printing    Industry;    but  has   no 
objection   If   they  provide  funds   for    relocation. 
Res, 659, Comm. decides   ^-olf   ccurses    to  be    reserv   d 
for  gen. public   ^   not    used  for  sdmissicn-char^   d 
toir  na'-ents, 

Res.660,Comm.^:',rants   polo  schedules    for  San  V-  teo 
Polo  Club    k   S.F.Polo    and    R«clncr   Club, 
Rer. 661, Comm. authorizes   spec. transfer   nrivilege 
p^olf   cards    to  Hi'^h  Schools, 

Res, 67I4., Comm. approves    soec. week-day  rate    at 
Lincoln  k  Sharp   P-^rk  Golf  ^curses   for  military 
personnel. 

Re: .680, Comm. approves    proposed  realignment   ^  re- 
routing  of   vehicular  %  pedestrian   traffic   at    inter- 
section  of   Stanyan  St.    "c   Panhandle. 
Coram. approves    traffic   cha   nellzatlon,etc.    at  Upper 
Gr. Highway  ^  l|.Hth  Ave.    at   Sloat   Blvd.,    with    a  pro- 
viso.   (Res. 693.) 

Coram, ^rants   Wethodist   Church  Gen. Conf .approval   of 
spec.olantin?   at   Conserv^ory  ^    for   services    in 
Portsmouth   Square. 

Action  deferred   on   rept.on   Pony  Ri  le   Operation   in 
Golden  Gate   Park  ^  Fleishhftcker  Plsyfield, 
Gen.Mpir.to   rept.on  pony  ridas    in   nark  areas. 
Sixth  Army   expresses    appreciation  for  reduced 
"Jiolf  rates    for  Tilllt'iry  p&rronnel. 
Res. 721, Comm. Interested   in  Kathleen  Norris   prop, 
at  Saratoga   as    poss  .children' s    cnmp   site. 
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RT^CRKATION    /^ND    PARK   Cs^FmIPSI'^:    MINUTES 

January  throix^h  dbckmrer  v^ 

DATTr 
pr^jrrTVP,   0^  RECn''''ATI'."^^I   k   PARK    COM^^SF'I^N    (Continued)  ■' 

Res .725,Comm.dl8aDproves   reinest    for  spec.Chrls  tmes 
illumination    for  Twin   Peaks   and  Colt   Tower. 

Permission  c:ranted  DeYounp;  Museum  to    sponsor  Auc- 
tion Sale  May  5, 6, 7, 1952. 

Res. 736, Comm, reaffirms   desire   to   Hcq\ilre  K.Norrls 
properties   in  Saratoga   as    children's   mt ,camp;rren, 
Mp;r.^  Sect'y   to  nec^otinte   with   owner. 
Res. 7)44, Comm, decided   tax  deeded  lots   adjoining 
Trr.Vlew  park  not  nee, for  nark  oiirnoses, 
Comm. unable   participate    ceremonies   honorlns;  Jick 
London  at  Kathleen  Morris    prop. Sarato'Ta, 6/15/52/ 

Comm, to  be   notified  if  po3s,to  negotiate   for 
K.Norrls'    Saratoga  properties. 

Permission  granted  for   use   Palace  Fine  Arts   for 
storage   Pub. High  Schools'    sta   e   properties, 
R.^s.768,    reduced   rates,    Fleishh  c-:er  '^ool,    Amer. 
Red. Cross    "Learn   to   Swim"    camoaign. 
Rec.&Pk. Comm. favorably  considered    Guardsmen's    re- 
quest to   starve   sports    car   roa^i    races   in   1°53. 
Sharon   Pldsr.    restaurant    not    to  be   reopened   at    this 
time  bee.    operation   costs    excessive. 
Coram. directed   th- t   names    of   Supt.of   Rec,    "^   Supt, 
of   Parks   bo   Included   on   nrlnted  natter  k   orocrams 
relating   to  recreation   or    oarks, 

Comm.    to   inspect   proncsed   tr.-ifficway  across    G.G. 
pk.Ciiketches  from  Tr  ffic   Bureau.) 
Res, 813, Comm. authorizes    release   of  Guardsmen's 
Performance    Bond   relp  tlve   to   Roa'-l   Roces, G.G.Park, 
Comm. grants   oermlas'm   to   St.-'aul    of    the   Shinwreck 
Church   to   hold  Festival    ?c  Bazaar   July   ^-13. (Ad- 
joining  Jos. lee   Center) 
Commission  annroves   July   recess. 
Comm. declines    invitatirn   to  participate   in   S.P, 
International   Flower  Fiesta, 

Permission    r^lven   Safeway  Stores   Incto  do   land- 
scaping at    32nd  Ave.   &  Clement   St, 
Rec.   fc   Pk.Coran.dlsaoproves    Art   Con-;' s    request   to 
advertise   on  park   property. 


B/2f^/S2 


Art   Comm.^est   val   may   be    held    \n   Pal.'    ne    Arts 
provided  Fire    'k  Bldir.    renuireTients   met,    V.   Pub. 
Liability   Insurance   obtained, 
Res.^73,Dartlclpptlon   in  First    International 
Flower  Fiesta    approved    -    suoplem-n  tal    apprr-p.req, 
Res,«77,aoorovlnf:  use    of   a    rec.    center  for  Cerebral 
Palsy  Assn's    rec.    activities   for   children.  yil/^^ 

Children's   Hosp.Aiuc. denied    sale    raffle    tkts.   at  ^J/^'^ /c:o 

Union  Sq.      Municipal   law   prohibits   same.  9/11/^c^ 

Comment    on   individual   rentals.    Polo   Stpbles,G.G. pk. 9/11/52 
Res. 887, use   of   cameras   at   swimming   pools   restricted. 
Comm. approves   helicopter   demonstratlcn   at    "I    am  an       .       .^ 
American"  program, Clvl  c   Ctr. Plaza.  9/11/1?^ 

Res. 889, Comm. a-^proves   Arch's   prol.nlans   for   install- 
ation Rbt.Hwd's  Whales     .tatue   V  Ftn.et   Calif. Acad- 
emy Sciences;    dept  .responsiblf.   for   tree   care. 
Res. 890, grants   permissicn  for  Nat'l   Chamnionshlp 
OutbonrH  Motor  Boat   Races,    Lk. Merced, 11/2/S2, with 
proviso. 

Permission   granted  Boy   Scouts    of   A^ior.    to  hold  Boy 
Sc^ut   Camporee,    G.G.Park   10/214.-26/52.  ^^ 

Postponed   consirlerat  ion  T  V   show    "Sunday   in  the   Pk. 
Res. 909. Comm. anoroves    est. model   backyards    In   G.G. Pk. 
Arboretum. 

Comm. to   inspect   rec. possibilities   Nat   Schmulowltz' s 
SarHto<^a    property.  ^      j 

Comm. disapproves   request   S.F. Jr .Aux.of   Stanford 
Conv.    Home   t^    hold   benefit    contests    on  municipal 

',olf  ccirses.  .    v,-. .   v. 

Res, 919,    Mrs.    K.G.Pile's   application  to  establish  . 

sidewalk-type   restaurant    In  Un. Square,  deniea,  J-u/    y/ 
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RKCR^ATioN  amd'"p7hk  CnM-^^ISSIOi^l  ^inuths 

JANUARY   through   DRCRyR^'R   1^?^ 

pnyrrrFS  OF  RBCR''ATIO^'   k   PARK  CQMfl^^SIOr^    (Continued) 

Proposed   T  V   show   "Sunday   In   the   Park"   referred   to 
Gen.Mc;r.    &  Supt. Parks    for   rocommendatlon, 
Comm, finds  N .Schmulowi tz' s   properties    in   Sar- toga 
unsuitable  for   children's   vac.    camp. 

Res. 9l4.J4-»Comn, approves   Clu'istmas   Choral    Drorrrame    at 
G.'^r.Pk.Bd.Concourse    durin;^   Christines   holidays. 

Pes, 957, Comm. approves   Mayor's    recommendation  for 
park  &  rec. survey  for    '53  Bond  Issue. 
Comm, author! zed  negotiations    for  'Kezar   Stadium  rent- 
al for  World  Championshin   ^rize  Fip;ht, Spring   '53« 
Comn.^rants   Pruardsmen   oermission  to  hold  Sports   Car 
Road  Race    in  G.G.    Park,   May   2k,    l^^l. 
Coiran. continues   orohibitint^   privately-owned  boats 
on  Lk.   Merced   south  of   causeway. 

Permission   t^ranted   J.R.French  Co. to  hold  City  Trolf 
Chamnionships    on   Harding, Lincoln  &  Sharp   Pk. 
courses,    2/21-3/29/53. 
PORTOLA   PLAYGRO^n-ID,    Felton  and  Holyoke   Streets 
PORTSMOUTH   SQUARE,    Kearny  and  V/a  shine  ton   Streets 

Res  .  73t^  .Coram .  aoproves   Master    Plan   for  i^crtsmouth 

Plaza,    submitted   by  Enq.Div.;    Plan   to  be   forwarded 

to  Art  Comm. for   review  'c  aoproval. 

Art  Comr. aoproves    Restoration    of  ^/G  %   Planting 

Plan  of  Snuare. 

Fed. Women's   Clubs    thanked  Comm, for  restoration   of 

Portsmouth  Sq.,    ?c  oro vision   of  mothers'    V  children's 

area. 

Res. 798, Wk. Or. , Geo. Paulson,    s^l,825.75. 

Res. 832, permission   -Tiven   Calif  .St  .Park  Comm. to   e- 
rect  Andrew  S.   Hallldle  Memorial   Plaque. 
Res. 892, to  Geo. Paulsen,    1st  k  final  payt   $1825.75. 
Comm.ffrants   p^rmisslon  to  move    the    Vipiilante   Bell 
from  Portsmouth  Sq.    to   bld^^.of   Soc. Calif  .Picr.eers . 
Res. 959, requesting   approval   supplemental   approp.of 
$i4.,000   for  mothers'    A:   children' s    nlay   area    in  Ports- 
mouth Square.    (Art   Comri.aDoroved   plans). 
Re8.977,aw»irdlnp;   contr.to  Wm. Mcintosh  /'c  Son  - 
children's   n/y.    12626, 
POTRFRO  HILL  pLAvgRQ-^NP,    22nd  and    Arkansas   Streets 

Rqs. 6^7,  Contr.?PA,  final   oayt  |510,277.  37,Carrico   V 

Gautler.(See  e xceotion) . 
Res.63B,Contr.22A,    ext.    168   days. 

Res, 685,    Contr, 210, final   payt  W,G,Merchant$2U28.80, 
PRESIDIO  HEIGHTS   PL^YGRO^^ND,    Clay  and  Walnut   Streets 

PUBLIC  libr;-ry  commission 

Res,   803, Comm. grants    additional    land    to  Pub. Library 


Comm. at  Funston  P/G   (Orig.    Res,9l4.,    1/lS/k^)  • 
Res.8l4.9,Rec.    >k   Pk. Comm. approves   res. for   Bd. Super- 
visors'   adoDtion   for   transfer    Jurisdiction   portion 
Funston   P/G   to   Pub.    Llb.Comn, 

Res. 891,    Comm, grants   final    approval   for   transfer   of 
Funston   P/3  land   to   Pub.    Library  Coram;    maintenance 
of   landscaped  area   is    Pub. Library  Conm' s    resDonsibility. 
Res. 953, rescinding   Res  .803,814.9,891    (Jurisdictional 
Transfer   of  Land;    grantln/r  prrmlsslcn  to  Librcry 
Coram. to  erect   k  maintain  Library  at  Funston  °/G, 
PUBLIC  UTILITT'-^S   COMMISSI  "N     (Water   neot,    included) 

Gen.Mgr.    to  refer   to   Pub. Utilities   Comm. the   request 

relitive   to   sale    of    surplus    bird   shot   lead   on  Lk. 

Merced  bottom. 

Res. 6314.  Con-  .protests    renewal   lease   bet.    Pub.Utll. 

Comm.    V  S.F.H. Authority   for   ur,e   of   Crocker   Amazon 

property;    wants    land    for  rec-eation    use, 

Comn, requests   modification  proposed   traffic  ways 

in  vicinity   G.G.Park, 

Pub. UtllComm. decided   not   to  e xtend   lease  which  Hs 


Auth. holds    on   Cr.-Anazon.      Gen.Mrrr.to  rept   on   develop- 


mt. 
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6/12/52 
6/12/52 

8/li;/52 
9/25/52 


10/  9/52 

11/23/52 
12/26/52 


1/21^/52 
1/2U/52 
3/13/52 


6/26/52 


8/IU/52 
9/25/52 


11/13/52 

1/10/52 
1/10/52 


1/21^/52 
2/m/52 


BRBBtyjaiirtniiw 


INDEX 

RECRKATION    ANT)~PXR'R   Co'^MISSION    MINUTES 
JAinJ/^RY"^rouRh  DECEMRER   19^ 


DATE 


5/2P/52    lOi; 
h/\2/$2  115 

6/12/52    116 


5/  a/52     93 

6/12/5?    115 
9/11/52    177 


12/2h/S2  2^.2 

^ 1/10/52  2 

1/214-/52  12 


PUBLIC  UTILITP-S  COMWISSm^{  Continued) 

"n ea . 7 70 , ft omm , re c omrne nds    purchase  Pt.Lobos   property 

from  Pub. Utilities   Comm.$22,500   k  approval  Wk.Or, 
favor  Real   Rst.   Dept.    for   r^500. 

Res. 787, for  auto  k   equipmt   repairs   ^500, power  con- 
sumption f52000,    Water  !'';600. 

Res. 7fl9,Pd. Supervisors    requested   approve   transfer 
of   land   from  Pub, Utilities    to   Rec.    \  Pk.Comm.for 
$36,905  ^ov  enclosed   swimming  pool.   Aquatic   Park, 

PURCHASER   OE   STTPPLIES 

Res. 755    -  Coram, authorizes    sale   of    I3   surnlus 
Shetland  Monies. 

Res. 787    -  For   Stationery,  etc  .i52, 000,    Blacksmith 
Service  $1,500,    Reproduction  Bureau   $1+000, 
Res.883,Vnc.0.overhauling  Sharp   Park   Pump, $750   est. 
Res. 980, Controller   requested   approve   allotment 
•[(.7   Bond  Funds,    S.O.to  blueptg. , mimeographing  & 
photostatic   work   Jan.,   Feb.,    M8r.'53»    $2,[|.30. 

REAL  ESTATE  DEPARTME^'T 

Res.6l8,Supplem.Approp,    of   $25,000   for   acquisition 
Lot  7, Assessor's   Pik.1313   from  Pub.Util.Comm. (For 
Shoreline   Developmt   in  conJuncti<  n  with   State   prop 

Res, 636, Comm. approves   land  exch,with  Atlas   Realty 

Co. required   for  McLaren  Park. 

Res.6l4J.,    for   services    "c   expenses    acquisition  McLaren 

Par":, not   to  exceed   vl,000.  I/2I4./52 

Res, 681, Comm. approves   closing   of   Rockdale   Drive   bet. 

Omar  k   Bella   Vista  Ways    (bet.p/g  k  school  prop.)  3/13/52 

Res, 690, W.O. Services    for   piu?chise   of  McLaren   Pk. 
real   estate   $1,000, 

Dir.Prop.    submitted   revised    deed  for    tract   being 
conveyed    to   State   as   Armory  Site   to   Include  [|.0' 
right-of-way   (Ft.   Funstcn) 

Res.7l;5  Comm, approves    exch.land  for  Pine   Lake  with 

Pac.   Cst.   Const.   Co, 

Res. 714.6   authorizes    temp, release   of  Comm. documents 

bee. of   claim  figainst  City   for   alle  :ed   use   of   sub- 

mer'^ed   landF,    Aiuatic   Park. 

Res. 75I4., revised   deed, City   k  Co.S.F.fnvor  State 

Calif,    sets   aside   7.69   ?.cres    of  former  Ft. Funstcn 

ProD.    "or  TInt'l   Guard   Arrricry  Site.    (9'^   year  de';d) 

Res. 758, authorizes  nurchase  addit.lsnd  for  !^cLaren 

Park  ($10,000  from  J. A.  A:  J.M.Arnke) 

Res, 759   authorizes    piu'chftse   add! t. land   for  VcLaren 

Park  ($250,    from  A.      I.   Wilson) 

Res. 760   authorizes    piirchnse   aiditlonal    land  for 

?<cLaren   Park   ($5    from   State  California) 

Res. 770   Comm. recommends   purchase   Pt.Lobos    prop. from 

Pub.Ut'.llties   Comm. $22,500    V   approval    .Yk. Or. favor 


3/13/52 

U/24/52 
5/  8/52 

5/  8/52 


Real  Estate  Dent. for   .<s500. 


Res. 7°9,Pd. Supervisors   requested   approve    transfer 

Ifind  from   Pub.Util.to  Rec  .%Pk. Comm. for   o36,995   for 

enc,    swlmmin;^   pool.    Aquatic    Pari<. 

Res.BOl   authorizes    nurchase    oroporty   from:    A. Shea 

$1500,    r.  .A.Louis    !*^300,    A.H.TvTorrow   $Q00.  (  VcLarenPk; 

Res. 802, Comm. authorizes   purchase   lot   37, Assessor' s 

^Ik  2I4.Q9-A   for   ;.pllOO.(Pinelake   Prop.) 

Dlr. Prep, asked    to   execute    30   day    lenne    to   Au-.li4.,'52 

of  Crystal    pl'onge   with  C.Sava    V.   Dr.H.Domenlconi. 

Dlr, Property' s    surgest'ons    re  McLaren   Park   land 

transfer   to   Bd.    of   Fducatlm. 

Res. 876, accents   deed   for  ^.G.?cE.    k  ^.T.a;  T. Co, land 

adjoining  St. Mary's    'V^» 

Rea.RH3,  ..k.O.  land  acquisition  McLaren  Park, est. 

$1,000. 

Res. 891, Comm. 'rants   final  approval   for    transfer   of     9/2^/52 

Punston  '^/tr  land    to  Pub. Library   Comm;    maintenance   of 

landscap'id  a    ea   is    ^ub. Library  Comr^'s    responsibility. 


PA^E 


86 


5/  v3/52 

91 

5/22/52 

96 

5/22/52 

96 

5/22/52 

96 

5/22/52      1014. 


6/12/52 

116 

6/26/52 

123 

6/26/S2 

123 

6/26/52 

131 

8/28/52 

161 

9/11/52 

173 

9/11/52 
9/25/52 

177 

182 

ir-^^ 


d 


•  p 
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INDEX 
R^CRRATION    AND   PKRK   ^oF^^ISSIOM    MINITTKS 
JANITAnY   throu^  DECT^^^ER   19F?^ 


DATE 


REAL  EST AT 3  PEP 'RTMENT(  Continued) 
'    ■^■^  Res .  ^11 ,  purcha  s  9~McLaren   Parle  property   sub  joe  t    to 

availability   of   funds.  10/9   /52 

Amending  resolution  re  vacation   of   Trocaiero   Drive 
and  portion    of  Vale   Avenue.  10/?3/52 

Res. 93^^»Comm. accepts   City  Plannin  '  Dept's   recommenda- 
tion for   revised  boundaries.      Fonnal   acceptance 
10/30.    (Information  requested  from   Dlr.Prop.)  10/23/52 

Res. 9i|l,Comm. approves   City  Planning  map   "Proposed 
New  Boundaries    -   McLaren   Park"(PJle   712.1-11)  10/30/^2 

RECREATION   AND   PARK   COMVISSION 

Comm.    re-elects   Pres.    L.    Sutter   ''c  Vlce-Pres  .F.Parr.    1/10/52 
Comm.to  go   on   Inspection  tour  of  Sutro  Baths   rel- 
ative  to  possible   acquisition.  l/2l|./52 

Dinner  mt'Ti.with  Oakland   Park  Deot.    Bd.    of   Directors. 2/28/52 
Comm.to    Inspect   rec. possibilities    of  N.Schmulowitz' s 


10/  9/52 
11/13/52 

12/11/52 
12/11/52 

1/10/52 
5/  8/52 


5/22/52    101 


Sarptoe;a  property 

Res. 912, acceptance  of  gift  -  Lantern  of  Peace  - 
from  children  of  Japan. 
Comm. sets  mt?^.  date  for  Dec. 11,  1952. 
Sev.  Commissioners  to  make  recomnendH tion  ^or 
location  Merced  P/a,  Lk.Mcrced-Lakeshore  Pk.Dists 
Next  recr.  mtct. called  for  1/8/53. 
RECREATION  BOND  FUND  (1914-7) 

List  of  22  rec.  units  opened  to  public  1951. 
Gen. Mgr. submits  '14.7  Rec.Bd.^und  supplemental 
aopropriations  for  review. 

Res. 767, Mayor  Sc  Bd.Suprvsrs  requestel  approve 
supplemental  apnrop.of  $1,^79,^56  from  '[4.7  Rec. 
^cn'd  Fund.  (26th  apnrcp.) 

Res. 787, Controller  requested  annrove  Orders  for 
S  or  Wk. ,  Draftsmen,  Fn-'ineers  "c   Inspection  Service 
fA7,205,  blueprintinfT  3500,  maps  $1,000. 
R'^s,807,  Controller  requested  annrove  funds  for 
Engineers  &  Draftsmen  during  July  '52. 
Opinion  585,  cannot  Impound  Rec. Bd. Funds  for  spec- 
ific improvemt  at  future  date. 

Bernal  Boosters  su^^gest  9arfield  Square  for  swim- 
ming pool  in  southern  half  of  city. 
Res. 8714.  architectural  services  assi"-ned  various 
orojects , 

Res, 883,  Meals  for  inspectors  i  engineers  ?:753.50 
(d)  *220(e). 

Fred  H.  Reimers  ^  Paul  C.  Overmire  awarded  arch, 
contr.swimminr  nool  at  Anuatic  ^k  -  est.  t;250,000 
fee  It   $17,500.,  Res.H96. 

Res. 897  7/m.Mooser  and  John  VV.  Gloe  awarded  arch, 
contrtict  ^or  Central  Act.Bldg.;  est.  cost  $200,000, 
fee  7i   :^li4.,000. 

Res. 898  A  ApDleton  <^.   H  .N  .'.Volf  ard  awarded  arch.contr. 
Eureka  Valley  P'u  k   Rec.Ctr.   P/O  Constr.  est. 
!^l30,000,fee  6%   $7,600;  .'?i250,000  bldr.est.  fee^.17,500. 
Res. 899,  Wm.Mooser  awardei  arch. contr. for  Juniporo 
Serra  P/CJ  «c   fldhs.  ?/G   est.  :*^50,000  fee  6^  t.3/^00; 
fieldhs.  est.  *25,000,ree  7"''  *1,750. 
Res. 900,  Paul  A.  Ryan  'c   J.W.Lee  awarded  arch.contr. 
Laurel  Hill  p/G  %  fieldhs.   P/G  ::a00,000,  fee  6% 
$6,000;  fldhs  ^30,000,  fee  7'^  !%2,100. 
Res. 901,  awards  arch. contract  to  C.F.strothoff  for 
M.S.Hayward  P/G  improvements  $100,000  fee  6%   ^^•'^^^'^'^ /^r- /c, 
Bl-achers  .:550,000,  fee  7'^  '^.3500.  9/2^/52 

Res. 902, Contr. aword  to  E.J.Treacy  for  .^'.2,372.15  for      . 
sub-drainage  Cayuga  P/G.  V'^/'p^ 

Res.903, contr. swarded  to  Hart  V  Hynding  Inc  .153,23^  o/oc/c:? 
for  Visitacion  Valley  p/G  improvements  "c   fieldhs,    ^/c":>/':>d 

Res. 9011, Contr. awnr  led  to  Adam  Arras  &  Son  for       n/oC/Co 
^17,557.50  draina:?e  St. Mary's  P/G.  9/^V^^ 

-31- 


6/12/52 
6/26/52 
8/11^/52 
8/li+/52 
ii/2Q/S2 
9/11/52 

9/25/52 

'=)/2^J^2 


9/2^r:>2 


PAGE 

196 
2014. 

211 
2\h 


lU 
m 


^/2S/'^2  193 


196 
2214. 

236 
239 

9 
92 


115 

128 
11+0 

151 
166 

177 
187 
187 

187 
188 
188 

189 

189 
19 -1 

190 


■n 

l^?;-™' 

1 

1 

mHmbukm>.  ttt       n 

I^H 

HMil|<  fX 

^ 

Hdqi  '^I 

H 

m%  1 

« 

h?^  <"J 


J  •• 


INDEX 
RECREATION   AND   PARK   COM?asSION   yiNTTTKS 
JANUARY   thrcu.^h  D^^CRrBER   19^ 

BP^PT^ATTON   BOND  FUND    (194?) 

— ^-^ — Res. 90'/,    award   contr.    Covin-!; ton  *:  Covington  Tree 

Fellinp;  ^  Clfi  arlnp:,CainD  Mather   ^3,920, 
Rffn^KLOPMFNT   AG^TCY 
""        Pes  .63^,CoTmn. protests    establlshint   of  Redevelopnt      l/2i;/52 

Area    "C"    -  would   eliminate   desirable  McLaren  Pk.aiea. 

Res. 710  Diamond  Hta .Redevelopmt   Project  approved 

by  Comm.(  includes    develoomt   of  Glen   C'nyon)  [|./lO/52 

East  end  of  Hamiltrn  P/G   to   bo    used   for  p/g  pur- 
poses;cons1deration   of    swimming  pool   location,  8/li4./52 

Coram. concurred   in  Redevelopment   Ardency's    plan   for 
Diamond  Hts.area   as    It   relates    to  GlenPk.A:H3T.Auth.  8/28/52 
Opinion  6OI4.,    re    iezal   procedure   for  exch. strip  9/11/52 

Hamilton  Sq.to   Redevelopmt   A:^ency  for   GearySt, parcel , 

Res. 885, Hamilton   P/G   desic;nated   as    swimming  dooI   site.      " 

Agency  has    set    aside   baseball    diamond   space  for 

Hamilton  P/G.  9/25/52 

Re c.?cPk.Comm. informed   Redevelopmt   Ap;ency  of  Res, 

885  designoting  Ham.P/G  as    swimming  pool   location.  10/9/52 

REPORTS  AND  PUBLICATIONS 

' Rept.of  Municipal  6ov» t   Survey   Advisory  Committee 

recommended  abandonmt   Jackson   P/G,Bay  View  Park  .V 

Drama  Workshop. 

Comm. defers  action   on  possible   disposal   Jackson 

p/G  k  Drama  Workshop. 
RTjyRT^SEMTATIVFS   /.M  D    DELPGA" '^S    (See    Ort/anizations ) 

Prom  S.F.Lg. Women  Voters    (Comm.mtg.) 

It  It       H  •»  ••  ft  "  '♦ 

tt       n    tt       n  n  ti  «•       »t 

Sev,'52   Grand  Jury  members   attend  Comr^.   mtp;. 
Grand  Jury   "^  S.F.L=", .Women  Voters   represented   at 
Comm,   mtg. 
Grand  Jury  member  attends   Com-T'.mtg, 

Grand  Jury  k   S.F.    Lg.   Women   Voters   represented 

at  Comm.mtR.('''outh  in    "ov' t.reo.unfble   to  attend)    l4./2i4./52 

Mrs.    L.    Sutter   attends   mtg.as    -uest;    Gr.Jury  Sc  S.F_. 

Lc.   Women  Voters    represented  at  mts:, 

Representati /es    attend   Comm.mt::;:    G^n.Mcrr .Parking 

Authority;   Member    '52  Gr.Jury;    S.F.Lk. Women  Voters; 

Core  Foundation;    Lflkeshore    Pk.    Imp. Club. 

From  Guardsmen's   Assoc. ,H'^0    enterprises,    »<  Core 

Foundatl'^n,    at   Comm.   mtg. 

Member  1952   Grand  Jury   oresent  at   Coram,   mtg. 

From  1952  Grand   Jury,    ^    S.F.Lt?.    Women  Voters, 

From  1952  Grand  Jury   'c   S.F.L':.   Women  Voters. 

From  1952  Grand   Jury  k  Lg.    Women  Voters, 

From  League    of   V/omen  Voters. 
From  ^,rand  Jury  ^  Lg.    Wom'^n    Voters, 
From  Gr.    Jnry,Lp:. -Vomen   Voters,    »c  S.F.Hoiising  k 
Planning  /ssn. 

From  S.F.L :^.    of   Women   Voters, 
R'^OU^STS  FOR      LAYGROTINDS 


3/13/52 

3/27/52 

1/10/52 
1/2K/52 
2/IL1/S2 
2/2S/S2 

3/13/52 
3/27/52 


5/  8/52 

'5/22/52 

6/12/52 
e/lV52 
8/?8/52 
9/11/52 
9/P-S/S2 
10/  9/52 
10/23/52 

11/13/52 
12/11/52 


) 


Vl"/52 
8/1)^/^2 
R/lh/52 
Q/2t^/^2 


H^-SOLnTIors   -(RetireTient,    Con'^ratulfi  tory,    etc.) 

Res.7914.   -  Stella   Harris's    retirement   -    (3^^  yrs 
Res.85P    -  Mrs. Louise   Sasha    -   rosirna tlon. 
Res, 859   -  John  Feuersteln's   retir€nent( 26   yrs . > 
Res. 875   _  Con=fratulPtory   -  Michael   J.    Buckley, 
Re8,9ii.0   -  Res,  commending  Larry  Le^^uennec;    accept- 
ing  hir^her   position,  10/23/.^^ 

R^TRpy/t^NT  SYSTEM 

"  Res, 787, to  Workmen's   Compensation    -  medical  6/12/^2 

charn;es   V   costs   .*.6,500,    dJspbility  benef lt8$15,0O0, 

REVOLVING.  FTjNnS 

R ICH MON D  PLA YQR 0  tN D .    l8th   Ave.    bet. Lake    "c  Calif, Sts. 

ROCHA^IBEATi    PLAVGH0'^D.2Uth   Ave.    bet. Lake   ^x  Calif. Sis, 
ret   !c  final    payt   San  Jose   Steel   Co.Ak^^l    chain 
link  fenne. 
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115 
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RECREATION   AND   PARK   COVl'lSZlO^l   MINUTES 
"JANUARY-'    throufe-^h  DECEMBER "195 2 

RUSSIAN  HILL  P ^ RK ,    North  of   Chestnut   St .bet .Larkin  &  Hyde 

" Hes.B20  Controller   requestei   carry  fwd  unencumbered 

bal.    ;!^10,600   for  ^'aster   «lan  for    •52-'$3, 

Res. 956, e3B, 500    in   •53-'51+  Budcret. 
g^^   f.'ARY'S   PLAY^tRO^tnD,    Crescent   and  Afrnon  Avenues 
— '     Res.637,Contr.?2A,    final   payt   ^19,l5i4-.BO,Carrico  ^ 

Gautier.(See   exception) 

Res.638,Contr.22A,ext.l68   days. 

Res. 6fi5,Cont. 210, final   poyt  W.G.Merchant$2, 32« .80 

Res. 876, accepts   deed   for  P.G&E.%   P.T.^:T.Co.    land 

adjoininf^  St.    Mary's   p/G. 

Res.90l4.,Contr.awar- 'ed    to   Ada^n  Arras    \:  Son   for 

$17,557.50  drainan-e    St.    ¥r.ry's   p/G. 

Res. 927, 1st   &  final    to  Hyde  Forbes   $8o6.25,S.O.    97.10/23/52 

Res. 930, Wk. Or., Cyclone  ^ence  ;!5995.  10/23/52 

ST.   "ARY'S   SQUARE,    California   and  Grant   Avenue 
— "     Res.633,CoTOr,re jects   St.Mpry's    Sq.i^raraf^e  Corp. bid, 

'c  Controller   requested   to  refund   deposit  check  of 

$25,000. 

Res, 757, authori zinc;  le^al-  documents   for   re-issue   of 

Joint   call  for  bids    -   St. Vary's   Sq.Garace. 

Res. 780   approves   "c   adopts    le^ral    documents   ic  directs 

re-publication    Jt.cr.ll    for   bids    with   City  ^Co.S.F. 

Award  St. Mary's   Sq.Garac^e   bid   nostponed   to   Sr>ec.Mtg,,8/28/52 

Res,676acceptAnce   4:   award   of    bid  S.E.0norato,Inc.   k 

W  !c  B  Realty  Co.,    for   f  inencini?,  constr  ..^cooer.St, 

Vary's   Sq.Garar-e. 


1/10/52 
6/12/52 


Recommendations    from  Art   Comn.for  J. J. Gould, Arch. , 

for  St. Mary's   Square   GHra-e. 
i.F.   MARITI?/E  ^/"^TSETTW   (See   Aiuatic   Park) 

'       Comn. approves    sole   of    souvenirs   and  post   cards    at 

Maritime   V.useum, 

Comm.    Secretary  to    investir^ate   ?.Taritime  Museum's 

contemplated    drive   for   funds. 

Maritime  Musoam's   Fd.Raisin;?   Cano.^i^n   for  Feb. 1953 

does  not   conflict  with   City   ordinances. 
S'^'A  CLIF^  BEACH    (Baker's   ''each)    ^each  \   2Sth  Avenue 
SFWAGE  T^^ATM-'NT    ^L'NT,    GOLDF*>I    GAT^   '^ARK    (Activated 
"^ '  ' Slud-e   Plant) 

Res. 731, to  Gene   Carpenter ,1st    ^   final   $1,5214.. 
SFARON  PLDG. ,    G.G.Park 

Sharon   Bldtr. restaurant   not    to  be  reopened   now   - 

operation  costs    excecsive. 
SHgRP   PARK,    SAN  M,^-TF0   CO. 

R«^s,of   aooreciption  from  N-t'l  Rifle    Assn. of    Amer. 

for  use   of   facilities    in  Oct.    '51. 

Res. 629, Comn. -rants   J.E.French  Co.normissicn   to 

conduct   p^olf    charapionshiDS    at   Hardins;, Lincoln  k 

Sharp   Park  Golf   Courses    durini?  Feb.*  Mar, 

No  funds   in    '52-' 53  Budget    for   enlarjlnc   Rifle 

Ranre.      N.P»A,restrictions    prohibit   expansion. 

Res  .6714-, Comm. approves    spec.    i<-day   rate   at  Lincoln 
k  Sharp   Pk.Golf   Courses    for  military  personnel. 
Res. 723, revision   c.reen  ^^ees;    and   Res  .72L|., revision 
prices   coif   cs. cafes. 

Res. 723,    amended. 

Res.9l4.5,San  Mateo   Co.    Taxes    '52-'53  $822. 08. 
Permission    (granted   J. E. French   Co.to   hold  City  Golf 
Championships    on  Hardina;, Lincoln   'c   Sharp  Pk. 

Courses,    2/21-3/29/53. 
SinNy?Y  PEIXOTTO    PL/ YGR0TrJD,l5th  k  Beaver   Streets 
'         Kes.bt^V, final   payt  W. G. Merchant , Con tr. 79, $l80. 
SiaMUND  STFRN   GROVE.    19th   Ave.    and   Slor t   Blvd. 

Coram. approves   Sprinr  Carnivl   as    initial    event   of 

Stern  Grove   Summer   Series. 

Gon.Mnr.to  study   expansion   of   parkin-    area. 

Res.714.2  chances   Grove  Fees   when  new   forms    Issued. 


9/   3/52 

12/11/52 

8/14/52 
9/11/52 
9/25/52 
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I   N   32  E   X 
RTSCREATICfM    AND   PTTRK  ?oT^MISSIO'J   MINUT^^S 
TTrTTT/rnY  THrougF  DKr  r?^^^^^  1^)5? 

qT",*-^rn  ST^RN   ^rRO^'^E,    10 th  Ave,    .^   Sloat   Blvd. 

-         Res. 761, lease   renewal    Solly   Sch\ijnan  Caterinc;   Co. 


DATE 

5/22/52 

Su^^estlon   th-t  elderly  persons    ottendln.:!;   concerts      10/  9/52 
arron^^e   their   transportation  on  voluntary  crroup  bpsis, 
c^TLV^R  TER'^ACE   "LAYGRonNr),    Silver  Ave.    nr  Bnyshore 

Res. 620, Con tr. 92, 5th  payt   Martinelli   Constr.Co., 

$5,052.31+. 

Res. 61+9, Contr. 92, ext. time   83   days. 

Res. 653A, turf inc   contract   awarded   to:    S.L.Vistica 

$5,950. 

Res.713,Contr.92,    to  Martinelli   Constr.Co. ,29   days 

extension. 

Res.7i;8,Contr.92,  to  !.*artinelli   Constr.Co.  ,6th  payt 

$6,09i4..1|-2. 

Re£.782,Contr.l02A, to  Stephen  L. Vlstica,lst  payt 

$1,606.50. 

Res.783,Contr.l02A    -   ext.    30   days    to   S.L.Vistica 

through  6/28/52. 

Res. 805, extension   19    iays    to   Tartinelli   Constr.Co. 

Res. 80^, ext. 30    days    to   S.L.Vistica. ( Con tr.l02A) 

Res.83ij.,    To  Martinelli   Constr.Co. , final   payt 

$7, 808. 96, Con tr. 92. 

Res. 8314.    to   Stephen  L.Vistica,2nd   payt   $2,677.50. 

Res. 835  to  Martinelli  Constr.Co.,  ext.i4.9  days, 

{Contr.92) 

Res. ^80,    Contr.l02R, final    payt    to  S .L.Vistica$l666. 

2nd  payt   to  W.'>. Merchant, arch. services    t65l.05, 

Contr.221. 

Contr.2ri,deducation  !$128.95,to  '.Vm. ^r.^'er chant ,y^rch.    10/23/52 
SILVER  TR^E   CAVP    (See  Glen  Park   P/G  and  Real   Estat*^) 
iSO'TTH  STTNSFT    PLAYGROUND,    l+Oth,    Ulat   Aves.,Wawona    nr  Vicente 

Re3.637,Contr.H3,    final    payt   V/atkin   '-   Sibbald  $1,108 .  V2U/52 

(CayUk?a   also) 

Dept  .Pub. Wks  .will    ir.s;tall   sidewalks    around   p/n;.  I|./l0/52 

Res. 928,    27    day   time    ext..    Cyclone   Eencfc,Contr.82,83a(y23/52 

[SPECIAL   ACTIVITIES 

May  Day  Celeoratlon   to   be   held   at   Kezar   St., 5/3/52.      3/13/52 

Appreciation   of  film    "S.F.at   Play"   by  S.E. State 

Collet^e   Students.  k/2k/S2 

Supervisor  Christopher's   favorable   letter   re   Ann. 

Carnival  at   S. Stern   Grove.  6/26/52 

Letter   of  thanks    from  S.E. Mounted  Patrol  Club  for 

Horse   Show    sta -ed    in   G.G.Park, 5/25.  6/26/52 

Comn. declines    invitation   to   nartlcinate    in   S.F. 

Internntional   Flower  Fiesta.  8/li4./52 

Res. 873, participation   In  1st   International  Flower 

Fiesta  approved   -   suoplemental   anprop.    requested.  8/28/52 

Rept.on  dept's    pa  rticipetlon   in   1st  Ann. Flower  Fi-^sta.9Al/52 

I  SPEEDWAY  T^ADO'ffS,    Golden   Gate    Park 

Res. 620, Contr. 208, final    payt  Ward   'c   Bolles   *600   arch, 
services   Speedway  Meadows ,3flboa 

ISTA"^  0^   '^/-I  lE'^RNIA 


PAGE 


1/10/52 
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Pk.    and   Big   Rec.  1/10/52 


Res.6l8,Supplem.Approp.o<^   o25,000    for   acquisition   of 
Lot   7, Assessor's    ^lk.l313  from  Pub.Util.Comm.{For 
Shoreline  ^^ev-lopment   in   conjunction  with   State    of 
Cslif.    property.) 

Res.626,Comm. to   acquire   A. Island   on   a    lease  basis 
from  State   Calif .( Div. Parks)    for   1   year  with   option 
to  extend   lease    %    to    purchase.      Mayor  k  Sunvs. re- 
quested  approve    -518,000   bud'7;et   for    '52   ^    '53. 
Gen.Mgr.4  Pres.to   confer  with  State   Kip-hway   repre- 
sentatives  re   use   Bay  View   Park   land. 
Dir. Prop. submitted   revised   de-d   for   tract  b-inp  con- 
veyed  to   State    as   Arnory  Site    to   include  iiO' rl~ht-of - 
way.{Pt.Funfiton) 

Pt.Punston   Property      -   Res .  7SI4., revised   deed.    City   % 
Co. S.E.    favor   Stnte   Taiif.    sets   «side   7.69   acres    of 
former  milit- ry   reserve tlcm  for  Nat'l   Guard  Armory 
Site. (99   yr.deed) 
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I   N  D  3  X 
RECREATION   /^ND    PARK    COMMISSION   VINTTTT^S 

IsTATg  OF   CALIFORNIA    (Continued) 

"^Res.'"»26,CrTnm. approves    removal   of   one   million   cu.yds. 
earth  from  Bay  View   Pk' s   crest   for   Bayshore   Hiffhway. 
(Authorization   to   St. Dlv, Highways) . 
Res.96i|,    '^3   on  sale   beer   licenses    :575, 

IsTRE^  TRF'^^S   (See   Tree    Planting) 

isTRY^INGr  AR^OH^TITT/:,    C olden   Gate   Park 

Res.933»^'aEtor   Plan   for   Strybinf   Arboretum   ^  Botan- 
ical  Gariens    anproved  with  modifications. 

Res, 931+,  Apple  ton    %  VVolford,  Architects,  authorized   to 
proceed  with   prel. plans    ^   oost   est, for    •^xh,^c Expos. 
Bl!i^.»    f*or  SE   portion   Arboretun. 
|sTT^IS':T  HEnH^S   ^ARK,    Rockrldpe   Drive   at    l?th  Ave. 

^es,7fc>9, award   landscapinrr   contr.    1  eo,Paulsen^69Q9. 98  ,  5/22/52 
Rea, 8314., 1st   payt    to   Geo. Paulson, landscape   improve- 
ments   ^1889.99.  8/ll|./52 
Res. 835,  to   Geo. Paulsen, ext. 30  days, Contr .106.  8/l[j./52 
Res. 927, 2nd   payt    to    Geo. Pnalson, Contr. 299, $144.09. 99.    10/23/52 
Res.9l|.5»Contr,299,to  Geo. Paulsen, 3d   k   final  payt 
$700.                                                                                                               11/13/52 
Res. 956,. $28, 500   in   '53-'5i|  Budj^et.                                          11/25/52 
JUNS^   PLAYGRnT^NO   AND  RECREATION   C^^'fER.    20th  Ave.'cLawton 
Tps. 637, Contr. 2?A, final   payt   f.l9,2U4.05,Carrico  k 
Oaiitier.    (See   exceotion)  l/2i|./52 
Res. 638, Contr. 22A,    ext.l68    days.                                                  l/2[j./52 
Res. 685, Contr.    5,    final    payt    to  •'/m.O."erchant   $1100.    3/13/52 
Gr.Hi/hway  Club   requests    public   library   in  Sunset 
Community  Center. 
lUTRO  HEIIHTS 

Res. 737, Comm. approved   Vaster   Plan   for   Sutro  Hts."Pk. 

by  Landscape  Arch. Kenneth   F.Jones;    to   be   forwarded 

to  Art  Comm.  ]i/?k/S2 

Art  Comm.anproves   Master  Plan  for  Sutro  Hts.Pk.  5/  8/52 

Res. 820, Controller   requested   carry   fwd, unencumbered 

bal.    $l[j.,900,18    for   survey   plans    '-   develonment .  6/26/52 

Res,82ij.  established  priority   for    lrrip;ation  system 
development.  6/?6/52 

CELE^rRAPH  HILL,    Lombard   off  Kearny 

Mr.   E.D.Brons on' s    cf  f er    to   exch.    prop. for   city-owned 

Drop. at   Chestnut  ^  Kearny   Sts  .    rGj<=^cted,  10/23/52 

Res.972,Contr .reoues tod   approve   Supolementary   Annrop. 
fc6,000   for  r'iconf truction   of  r:  tainint^  wall. 
FRA^?IC   CHANNELIZATION 


12/11/52 


12/11/52 
l/2ij./52 
2/28/^2 


Comm. requests   modif icatif^n  prooos'^d   traffic   ways    in 
vicinity  G.G.Park. 

Res, 680, Comm, approves    proposed   reall7;nnent  k  re- 
roatino-   of  vehicular  k  pedestrian   traffic   at   inter- 
section  Stanyan  Street    and   Panhandle. 
Comn. approves    tr-^'^fic    channelization, etc, «t  Upper 
Hreat  Hi-'hway   V  i4.8th   Ave.    at  Sloat   Blvd., with   a 
proviso.  (Res. 693)  3/13/52 

Coram, approves   Kezar  Drive   Channelization  as    submitted 
by  Dent, Public   V/orks.  3/13/5? 

Coram. to   inspect   proposed    trr.fflcway  across    G.l.^k. 
(S'<etches  reed. from  Trnffic   Bureau)  6/12/52 

Police   Deot  .repr::;sentntl  ves    to  attend  mtff;,to   discuss 


trafficway  affecting  G.G.Park. 

[221  PLANTING 

Groups   request   pruning    of  ^'arket    St.  trees 
scheduled   by   tree-topper   crew, 

^llOy   SONARE 


6/26/^2 


"/ork 


P/li;/52 
I4./IO/S2 


Various   orajanizations    ^   Comm, oppose    chanfrinfr  name. 

No  funds   available   for   band   stand   proposal. 

Chief   of   Police   asked    to  rent,    en  ne^d  for   public 

'P^one  booths    at  TTnlon   Square.  6/26/^2 

Rejection  of   install*  tlon    o^   telephone  booths .( Police 

^ept, opposed   to   er-oction),  8/II4./52 
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I  N  D  f!  X 

JANUARY  throu>7h  T)P,C'^^K^KR~T9'^'''^'''^ 
jiMX'^N  SO'MRK(  Continued) 

T^      United  Crusade  "amoalcin  s;lven  permission  to  con- 
struct stap;e,8tc.ln  Union  Square,  lO/l-PO/52, 

Request  denied  Lg.  Women  Voters  for  Informiitlon 

Booth,  Un. Square, 10/6-10/1952. 

Postponed  consideration  of  Mrs. K. Pile's  proposal 

to  establish  glass-enclosed  eatinp;  booth. 

United  Crtisade  "-iven  pnrraission  to  r^-tain  wooden 
»     structure  in  Un.Sq.  for  camoalgn  10/1-20/1952. 

Comm. grants  request  to  hold  welcominT  ceremonies 
;     Royal  Canadian  Mtd, Police,  10/29/52, 

1    Res, 919, Mrs. K.'?. Pile' s  application  to  establish 
sidewalk-type  restaurant  service  denied  by  Coram. 

hjyiT?T>  STAT'^S   ARMY 

"         Res, 662,   modifies   Comm. leases    to  U.S. Gov't  for 
Reach  Chalet   »<■  Ft.Funston   nropertles, 
^t.Punston  Property   -  Dir. Prop. submitted   revised 
deed   for   tract   being   conveyed    to  State   as   AnT»ory 
Site   (to  include  Ij-O'    right-of-way) 

City  Attorney's   Opinion    526.    re   Equestrian  founda- 
tion,Inc.    request   for   lease   of   Ft.F\maton  land, 
Ft.Funston   Property   -  Res  .75i4.»revised  deed.    City 

^  &  Co.S.F,    favor   State    '^alif  ,sets   aside   7.69   acres 

former  military   reservation  for  Nat'l    Gd. Armory 
Site.    (99    yoar   deed). 

R-iS.79''', permission    -granted   U.S. Gov't. to    install, 
maintain  k   remove   utilities    at  Army   Encampment 
site,G.G.^ark. 

Renewal   leases   No,WOl4.-193   em';-231   "c  No.WOi4.-i93 
ene-2952  with  U.S,Army   for   land  at  1^'arlna  8c  Aquatic 
Park   (Ft. Mason) , Res. 860. 

Res.9i].2,approvliip:   sup">lemental   agreement   to   lipase 
No.SFRE-260,wl th  U.S. Army, for  Ft.Funston   Property. 
Gen.Mer.to   inquire   from  U.S. Army   officials   re    est, 
p/g  in  Presidio   Reservation  fit    Lyon   St. 

I  UNITED  STATES   NAVY   AND   COAST    GUARO 

Res .67^,cancellat ! on  of  U.S. Coast   Guard   leases    at 
G.G.Llfe   Saving   Station  k   the    Pt.Lobos   Lookout 
Tower   on  Aoril   1,    19S2. 

IPPP^R  NOE  VALLEY   PL^^'-RQUND,    30th   and    Chiu?ch   Streets 

Res,637,Contr.88,l4.th  V   final   payt   Adam  Arras    <-   Son 

S3,fl56,35. 

Res.638,Gontr.88,  time   ext.133  days    to  Adam  ArrasScSon.         " 

Res.639,Contr.89,    to   C .J.Collins' Cons tr. Co. ,Ch, 0,1, 

ing,$852.  1/2U/52 

Res.6R5,Contr.89,    to   C.J.Collins,    2nd   payt   $1114-0.75.    3/13/52 

Res. 713,    Gontr.89,    to   C.J.Col2!ns,    ext.    114.0    days.  U/lO/52 

R-s,7B2,Contr.89,    to   C.J.Collins,    3^   payt  $2,292.39,    6/12/52 

Res.783,Contr,89    to  C, J. Collins, ext, 36   days.  6/12/52 

Res.83li,to  Carrol   J. Collins, final   payt,Contr.tt9, 

*789 . 31 . 

Res. 835, to  C.J. Collins, ext. 14.7    days,Contr.89  . 

ly.ISITACIOn    VALLEY   PLAYGRQttnd,    Cora    and  Leland   Streets 

kes. 903,  contr.  awarded  To  Kart    k  Hyndin.^r   Inc.  ^-53, 239 
for  Visitacion    V.    P/G   improvemts   k  fieldhs. 
Request   of   Hart  k   Hynding   Inc. for   substitution   of 
sub-contractor   on   o/g   k  fieldhs   work, disapproved. 
Postponed  modification    of   Contract   65A,Hart   k 
Hynding  Inc. 

[WEST   PORTAL    PLAYGi^OUND.    Ulloa    and   Lenox  Way 

Hfis.621,    OSW  192,    Malott  k   Peterscn-Grundy, 30    day 

extenslo-i. 

Res, 63°, il, 0.575, ext. 30    days    to  Valott   k  Peterson- 

Grundy. 

Res, 661;, OSW  ,^192, to  M,^P-Grundy,lst^f inal  $1,614.3. 

Re8.938.imDrovenent    contract   awnrded   Vernal   Constr. 

Co.  J;9,830, 
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I    N   D   K   X 
"^        JANUARY    through  T^FXJ'^yRFR    19^2 


L!«;t  omiqrT   PLAYnROirND,    Pacheco   »c 


37th  Ave. 
"Res.b^o.usw   o-fp,xBu   ^.   xxiinx   nayt  Hyde  Porbes^l832. 
Res.620,0SW   719,1st    'f    final    payt   Hyde  Forbes$900. 
Res. 677, Comm, approves   Master   nlantin<'',,rou-::h  grading 
?c  erosion  control   preo^red  by  Wurster,Rernardl  fc 
Emmona,    with  a  proviso. 

Res. 75?, Wk. or.    S.F.U.Sch  Dlst.-Rouch  gradinR$56,750.   5/  8/52 
Res. 7^7, Engineering   Sei-vlces    1:3,130.  6/12/5? 

YACHT  HARTOR(W«rina  ^   Gas   Hs.Cove^ 

Res. 62I4., approval    of  Ya'^ht  Harbor  Moorin-^  Licenses: 
O.Rousseau  V  W.H.Lang  Jr.    f.5    ea   per  mo.  1/10/52 

Res.6l4.1,to   Punnett,Pore2    "cHutchisonWayes  , reconstruc- 
tion Yacht   Harbor   Seawall, not    to    exceed  ^.1,500,  l/2i|./52 
Res. 614.3, Comm. authorizes    '^^en.M'^r.AiSect' y   to  enter 
agreont  with   Punnett,Pnrez   *  Hutchison    %  Hayes    ^or 
engineerint?   services    not    to   exceed   Is8,000,  { '^:st  .cons  tr . 
cost  not    to  exceed  .^370, 000.)  l/?i;/52 
Res.65?,aDproval   of  mooring   license:    K.A.LundstromClO 
per  mo. ; transfer  E.L.Morcurlo' s   acct.to   Rur. Delin- 
quent Re^'enue.  2/lij/52 
Res.6B9,apDrovpd  moorln.T;  licenses   to:    C.Powell   $7.50; 
R.S.Hcrne  ^20;    R.'.". Beaumont   :$7.50; J.Vntarangas    tS» 
Res. 701, approved  moorlnf    licenses    to:C  .P.Vv'akef  ield, 
Austin  Kelly  '^5   ea.,^-   R.V.Sc^warts   ■*;7.50  k  cancella- 
tion B.J.Laswell. 

Res.7lB,    Licenses, anorovals  ,car:cellatlrns:    Perm.: 
A.Relswi"   $7.'^0  mo.  ,H.  Johnson^5  mo.;TemD:    Dr.E. 
Schwartz   :5l0  mo.,    H.Melc^n    "^  P.neLucchi,  Jr  .i"'5   ea .  ; 
CS' cellntlcn:    'i.^-erhardt ,F.MurDhy .R.Bonomo,    H. Jacob- 
sen,  R.VicIlwaine,L.  Schjnel  2  er. 

Res. 731, to   Punnett,Pare2    'k  H>itchlson  k   J.E.Hayes 
$825,    1st   k   final   payt. 

Res.735,^rp.nsfer   T^erths:    A.H.Davies    119(  f rem    li|3) 
Tenp. Licenses:    C.H.Haw   201   f;5  mo.  ;C  .H.Seidler   206 
^5  mc, J. Jor.es    I8I   $7.50  mo.      Cancel]  atio::    L.Cortesl. 
Res. 753, Mooring  Licenses  , Approvals    "c  Cancellations, 
berth  nos:    7, 93, 107, 198, 169, 7?, 128,  ^15, U, 1,1^1^,1^3, 
16,91^,4-5,39,60.  5/8/52 

Res. 766,    licenses    issued   or  cancelled:    New, A. J.Neonan 
*5  mo.;    Temp. J. Carroll, F.Pachoco,'/'rs.R. Bishop, T. A. 
Hopne,Wn,P.Malone   ^S   ea . ;C«ncellatl on   temp.llcenses- 
R.Doelger,Cont.Corp. Amer. , J.Pacll    ^  C .Reza, J.K.Lamport , 
E.WcBaln,Wm.    R.   King,  J.yorinl ,    "Jeo.VcPhee,    A.F.Ferreira, 
M.Calandrino.  S/22/S2 

Res. 7^^, Perm. Licenses:    Dr.'-V.Nnw-:an  S7.50mo.  ,also  H. 
Hansen;    A. Clayton   V   R,H«aly  :*';5;    Temp. Licenses:    L.T. 
Placrjr  f;5,G.Haden  ?;7.50;    Cancel:    O.Baurnan  #117, R. Simon 
no8,E.^errari   #114.5  ,  E.Stlne   ^17,  J.Frftnceschi    r<206,H. 
Baker  #1D5,    D.Viller   #96,R.M.  Schwp.rtz   V  M. Charters. 
Res. 7'^5,Comm. approves   drnwlnp-s    ''c  snecs    for   improve- 
ments.     Punnett,Parez  P.-  Hutchison  ^  vayes, Engineers . 
$53,9UO. 

Res. 810, Temp. Licenses:  J.  \;A.Kannlsto65,  Todd   Shipyards 
Com' n^lO; Canceller  Ion:    T.A.Hoppe. 

Res. 820, Controller  reowested   carry   fwd .unencumbered 
balance   $62,699    ^or   plans    »■    sneclf  icat  >ns . 
Res. 8I4.I4., Perm. Llcensr.s:    R.L. Echols    ^A.Bouncrlstlanl 
$5  ea.;Tenp.:    Capt. Jones    ».5,    T.F.Collins$5,A.Hauser 
!??0,r)r.-.Volohan    ;20,   ?.' .Duras tanti    *-.5,    J.Vitalich  ^5, 
'^r.T.Folster   .-!;20,W.W.Printon  ^'".7.50,    Wm.A.Pomeroy    •r.20. 
Cancellations:    C  .C  .":a'.:dir  ,R.  S.Horne,  A.Alessio,    E. 
Rosen, Mrs. R.Rishop,C.H. Haw, B. Willis    V   Shank,    'V:  W.J. 
*;  A.Schmidt, 

Res. 85?, rejection  bids    for   reconstructior.   sea   wr.ll 
'i  inorovenents;    ^7en.Vgr..tSect '  y   to    call  for   four 
separate  bids. 

Res. 881|, Perm. Licenses:    O.F.V.'ells    v7.50;    License 
Trfinsfer:    o.Dember.Sr.    :p7.'-'0. 
Res. 895,  Y. Harbor  Mooring  Licenses   k  Cancellations. 
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RECREATION    AND    PARK   COMMISSIQ-!    MINTITt^S 
JANUA  RY    through  DECrVRPR    195^ 

HAR^OR(  Continued) 

Res. <^0^,Contr. award   to  Hart    %■   Hyndinr   Inc.    re- 
construction  30fi    lin. ft  .seawall, -JtlcJcnGl, 
Res. '306,contr. award  to   C.J.Collins   Co. repairs  4 
constr. header   floats    $9,600. 

Res.^U?   -  Mooring   licenses   ^   cancell& tions . 
Res. 927   -  Refund    of   rrioorin-T   ^eo  , T.J. Lawrence. 
Res. 931    -  Moorinc;   licenses   ^   cancellr  tlons , 
Res. 9^0,    Moorin^   licenses    ^   cancellations. 
Res. 970,    Cancellation    2   DerTn.,9   temp.ir.oorinp' 
licenses . 

[yo^tth  guidance  ckijtkr 

amd  •zoolooical  gardens 

''^^^  "^es.621,Cr^ntr.93    to   G. Carpenter,  30   daext. 

Res.6i4.5,re(?ulations   crovernin^';   loaninr   of   Zoo 
animals.  (Rescinding   He s.  1036,Pk.Comn. ,  10/13/144.. ) 
Res. 6i|9,Contr.93»ext,  time    10    davs, 
Hes.66i4.,Contr.i4.H,    2nd   payt    to  Tene   Carnenter 

^i+»^oi.  2/28/52 

Res.685,Contr.2^3,rinpl   nayt    to  L.C.Dunn$9, 112.80.    3/13/52 

RAS,686,Contr.79A,ext.l2l4.  days   to  L.C.Dunn,  3/13/52 

Res. 6914-, Comm, approves    e   ch.of   Zoo   animals  with 

other  domestic   zoos. 

To  G. Carpenter, final    payt, contr. 48, $1,089. 

Res.72r,aDproves    exch. animals . 

Res. 727, requests    approval    sup-elemental   approp.of 

$86,000   for   cnnstruction   zoo    ca-'os. 

Re3.772,Comn.anDroves    intry-fund   transfer   for  im- 
provements   -^1,960. 

Res. 817,    aw«^rd    contr.to   /"darr   Arras    »c   Son  -  ^avins-, 
fencinp;   V  utilities,    Ouartprs    ^rimates    "c  Panthers 
$39,^61;. 

Res. 81^,    Comm. approves    exch, animals  with  Louis 
Goebel   of  Thousand   Oaks,    Calif, 

Res. 819,    requesting;   transfer   funds,    and    tine   allow- 
ance,   to  permit   award    of   contract  to  Adam  Arras.^Son, 
Res.820,CrntrollGr   requested    carry  fwd   unencuribered 
bal.cf   .•^35,767.i|.8    for    Primates    ^   Panthera'    quart  :rs. 

Res. 825,    Contr.aw-rd    to  Ward   ?c   Belles    for   archi- 
tectural  services,    Tnd  unit.  Primates   'y.   ^anthers 
Quarters,    fee   ^3:3217.50. 

Res. 862,    1st    t   final   nyt   Malott    V  Petersrn-lrundy 
$1,950.,0SW  -^6, 

Conm.apnrovea    acceotance    of   a   Pox  for   Zoo. 

Ten  day   time   extension   to  W-^rd    "c   l^olles,    Res. 928. 

R'^s.91|5,'^ontr. 2030, 1st    nayt    to   A. Arras    ^   Son, 

$9,585. 

Res. 9l4.5,Contr. 2015, 1st    ooyt    to   ■.Yard    ^-  3clles!*^2,57i|.. 
Res.9li7,S  or  '/Tk.O.tc    ''ene   Carpenter, .^-976.80.  11/13/52 

Res.961|,2nd  payt    A.'^rras   k   Son, 57301. 3U.  12/11/52 

Res. 967, Time   ^xt.    A. Arras    «-   Son,Contr.203^.  12/11/52 
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San  PVancieco,  California 
January  10,  19 52 

•t  3:00  P.M..  Pr,aide„rwrsuulj"^:^':iii5:'-^  '^'   ^952 
Th«  follwing  Commiasionars  were  present? 

Mr.  Louis  Sutter,  President 

Mr.  Peter  Bercut 

Mr.  Michael  J.  Buckley 

Mrs.  Henry  J.  Dippel 

Rev.  Eugene  A.  Gallagher 

Mr.  Pred  D.  Parr 

Mrs.  Sigmund  Stern 


•  •«**«« 


«  « 


AEETflvai  s£  mmXM    There  being  no  corrections  or  omissions,   the  Minutes  of  the 

Regular  meeting  of  December  27,   1951  were  approved. 
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(:OM)NICATIDNS 


'■il 


(1)  ^tter  from  Honorable  Dewey  Ifead,  Supervisor,  expressing  his 
interest  in  the  requests  of  the  Now  Mission  Terrace  and  Ale- 
jany  residents  that  the  former  Junior  Museum  building  at 
600  Ocean  Avenue  be  moved  to  Balboa  Park  and  used  for  recrea- 
tion and  district  clubhouse  purposes. 

The  General  Manager  informed  the  Commission  that  the  dopart- 
oent  has  an  i-amediate  need  for  the  former  Junior  Nliseum  Builc 
Ing  t€   house  the  Photography  Center,  which  must  bu  Boved 
from  its  present  location  at  Father  Crowley  Playground  be- 
cause  that  playground  has  been  purchased  by  the  State  for  a 
bridge  approach  and  freeway  purposes  and  nust  be  vacated. 

On  moti^  of  Commissioner  Parr,  seconded  by  Commissioner 
Stem,  the  matter  was  referred  to  the  General  Kfanager  to  so 
inform  3upervls©r  Msad  and  the  district  groups  concerned. 

(2)   Frwn  Joseph  K.  Buxton,  Buxton  &   Beck,  Denver,  C^orado,  Min- 
ing and  Metal  Salvage  Specialists,  asking  to  be  permitted  to 
participate  as  a  bidder  Ift  the  sale  of  surplus  bird  shot  lead 
on  the  bottom  of  Lake  Merced  in  event  the  Commission  would 
consider  disposing  of  it. 

The  Secretary  reported  that  similar  proposals  from  mining 
concerns  had  been  received  in  the  past>hut  the  San  fVancisco 
Water  Department,  Public  Uti  ities  Commission,  aa  owner  of 
the  Lake  Merced  property,  had  not  been  interested  .   i^rther, 
the  lead  to  bo  removed  from  the  lake  would  have  to  be  de- 
clared surplus  City  property  and  disposed  of  through  pre- 
scribed procedures  under  direction  of  tlie  City  Purchaser  of 
Supplies. 

On  motion  of  Commissioner  Buckley,  seconded  by  Commissioner 
Parr,  the  General  Manager  was  asked  to  refer  the  riatter  to 
the  Public  Utilities  Commission  for  disposition. 

(3)  Prom  Eugene  J.  Riordan,  Director  of  Property,  recommending 
that  the  Commission  appropriate  the  sum  of  |25,fP*.00  for  the 
purcnase  of  Municipal  Railway  property  required  for  shore- 
line development  at  Point  Lobos  and  Land's  End  area. 

Mr.  i^wls  described  on  a  plot  map  of  the  Sutro  Heights  and 
Land'f  End  Aj«ea  the  parcels  of  land  involved  in  a  proposed 
transaction  with  the  State  of  California  that  would  ultimate- 
ly place  under  public  ownership  all  shoreline  properties. 
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rCATIQN§  (continued) 


The  Supplerjentnl  Appropriation  request  was  approved     and  on 
action  of  CoHBni«»ioner  Farr,  3oconded  by  Commissioner  Buckley 
the  following  resolution  was  adopted: 

Resolu-^jon  No.   6;8 

Ulenental  Appro-    WHEREAS,   a  proposed  ^ippleraental  Appropriation  Ordinance 
St^ on  $25,000.00,    (Recreation  and  Park  Departraent  Resolution  No. 373)   providing 
L  Purchase  -  $125,000.00  for  purchase  of  Lots  6E,   6F,   and  Lot  7,   in  Assej- 

,»ro  Heights-Point     sor's  Block  1313  (a  part  of  the  Point  Lobos  shoreline  devel- 

• — opment)  has  been  tabled  by  tina  Board  of  Supervisors   (Pile 

No.  7858)  and, 

WHEREAS,  the  State  of  California,  through  its  Park  Commis- 
sion's action  of  September  7,  1951,  plans  to  purchase  said 
Lots  6E  and  6F,  AssGS3or«s  Block  1313,  subject  to  the  match- 
ing of  lands  by  the  City  and  County  of  San  Francisco,  said 
matching  property  to  be  conveyed  being  a  portion  of  Lot  lA 
in  Lincoln  Park  approxim^-ting  6.3  acres  and  owned  by  this 
Commission  (but  excluding  from  the  conveyance  the  Memorial 
to  the  Cruiser  USS  "SAN  i-TU.NCISCO"  and  the  land  and  appur- 
tenances necessary  to  its  proper  display  and  preservation) 
and  also  to  be  conveyed  to  the  State  all  of  Lot  7  in  Asses- 
sor's Block  1313  (property  owned  by  the  Minicipal  Railway); 
and, 

WHEREAS,  in  the  interest  of  ttie   City's  shoreline  development 
and  the  safeguarding  of  the  Point  Lobos  avcm  for  recreational 
purposes,  tliis  Commission  approves  the  conveyance  of  said 
lands  to  the  State  of  California  and  the  subsequent  entering 
into,  as  Lessee,  a  50-year  loose  agreement  with  the  State  for 
the  operation  of  the  entire  Point  Lobos  area;  therefore,  be 

X  w 
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RESOLVH),    that   this   Co.-rmission  does  hereby  request  the  I-feyor, 
the  Board  of  Supervisors,   and  the  Controller,    to  r^pprove  a 
Supplemental  Appropriation  of  t2:;, 000.00  from  the   Unappropria- 
ted Balance  of  the  Real  Property  PUnrl,   Recreation  and  Park 
Department,    to  ^propriation  O12.o00,08  (Shoreline  Develop- 
ment, Vicinity  of  Iterrie  Way,   .'Jorth  of  Point  Lobos  Avenue  - 
Land  Acquisition)    for  the  acquisition  of  land  and  the  payment 
of  incidental  expenses  in  connec+ion  with  thie   purchase  of 
Lot  7  in  Assessor's  Block  1313  from  the  Riblic  Utilities  Corr>- 
mission,   said  Lot  7  being  the  Municipal  right-of-way  extend- 
ing westerly  from  ^8thi  and  Point  Lobos  Avenues  end  the  former 
Sutro  Terminal  parcel  acquired  by  thie  City  from  the  former 
Market  Street  Railway. 
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iU)   Prom  Merritt  A.  Edson,  Executive  Director,    National  Rifle 
Association  of  America,  Washington,  D.C.,   forwarding  a  reso- 
lution of  appreciation  to  the  San  Francisco  Recreation  an-i 
Park  Department  for  the  splendid  cooperation  in  providing  out- 
standing rifle  rjinge  facilities  at  Sharp  Park  during  the 
National  Rifle  Association's  National  Championships  in  Octo- 
ber 1951.      (Information  -  file) 


«   ««««««««• 


AID  DELEGATES 


Mrs.   Louis  Zagoren  and  Mrs,    Moses  L-iSky  wore  present  at  the 
meeting  as  representatives  of  tlie  San  Francisco  league  cf 
Women  Voters. 
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T  TP(tMSACTIONS. 

(1)  T^qpqrflry.  ^^gfi-c^YiL-SsrvJ 


liPt    App9|i^^.ruPf)^g 


BUftonry,  Non- 
jivil  Service  and 
[x«nft  Appcintm'ts, 
2.6-51  through 
10-5 


On  motion  of  Cominlasioner  Dippel,  seconded  by  Commisbioner 
Stem,  the  following  resolution  was  adopted: 

Resolution  No,  61 9 

RESOLVED,  that  all  Temporary,  Non- Civil  Service  and  Exempt 
Appointments  made  by  the  General  Manager  of  the  Recreation 
and  Park  Department  for  the  period  December  6,  1951  through 
January  10,  1952  are  hereby  ratified  and  approvodj  and,  be 
it 

FURTHER  RESOLVED,  that  a  report  of  said  appointments  be 
transmitted  to  the  Controller  and  the  Civil  Service  Commis- 
sion: 


ill 


ft 


T-98 

1-12 

Cook 

12/lb/51 

3h 

months 

T-99 

W-2C6 

Animal  Keeper 

12/16/51 

2^ 

months 

T-lOO 

F-122 

Sr. Arch . Draftsman 

12/26/51 

5 

months 

T-101 

I-25-; 

Seans tress 

12/12/51 

1 

month 

T-102 

R5b 

P.G.Dir.PT  as  needed 

1/10/52 

5 

months 

T-103 

R56 

P.G.Dir.PT  as  needed 

1/22/52 

5 

months 

T-lOA 

R56 

P.G.Dir.PT  as  needed 

1/2^/52 

5 

months 

T-10$ 

R56 

P.G.Dir.Pr  as  needed 

1/23/52 

5 

months 

T-106 

R56 

P.G.Dir.PT  as  needed 

12/20/51 

5 

months 

T-107 

A-15i; 

Carpenter 

1/  2/52 

90 

days 

feaaffit  Arcointn^nt 

i  15.15  da. 
2A0.OO  mo. 
^oO.OO  mo. 
200.00  mo. 

1.85  hr. 

1.85  hr. 

1.85  hr. 

1.85  hr. 

1.85  hr. 
19. bO  da. 


Mable  dwansson  12/lb/51  1 1,35  hr.,not  to  exceed  179.50  per  month 

(2)  Progress  and /or  Final  Payments 

On  motion  of  Commissioner  Stern,   seconded  by  Commissioner 
Dippel,   the  following  resolution  was  adopted: 


U  N9.  6^ 


B38  and/or 
il  Fayaents 


Resolution  No.   620 

RESOLVED,   that  for  the  best  interests  and  proper  conduct  of 
the  Recreation  and   Park  Department,   the  Controller  is  hereby 
requested  to  approve  the  following  contract  payments: 

(a)   HAMILTON  -  Contract  ^b  -  Controller's  ^110 


To  Wellnitz  fk  De.'v'arde  -  2nd  Payment  - 
Period  ending  12-31-51 


$U,17b.72 


(b)  SILVER  TERRACE  ATD'NS  -  Contract  ^^92  -  Controlr's  #27 
To  Martinelli  Construction  Co.   -5th  Payt.-        ^5,052.3^ 
Period  ending  12-31-51 

(c)  WEST  SUNSET  COhtffJNITY  CENTER  -  03W  >i<o95  -  Dec't  #10A 
To  Hyde   Forbes  -  Ist  &  Final  Payt.-  1:^1,332.00 
Professional  Services  -  Engineering-Geological 
investigation  and  report  on  foundation  con- 
ditions for  structures  proposed. 


(d)  WEST   SUNSET  COMMUNITY  CEIITER  SITE-OoW  #719  -  Dep't  #111 
To  Hyde  Forbes  -  1st  &  Pinal  Payt.-  $900.00 
Professional  services- Investigation  of  character- 
istics of  available  soil  involved  in  cut  in 

grading  W.S»inset  Com. Ctr. site;   tests  for 
basis  and  stability,   etc. 

(e)  SOCCER  FJELD-N.  Portion  BALBOA  PARK  -  Contract  #133 

To  Carroll  J.    Collins  -  2nd  Payment  -  $9,997. 5b 

Period  ending  L2-31-51 

(f)  MUSIC  CONCERTS  -  GOLDEN  GATE  PAfiK 

To  Ralph  Murray, Director  - 
Decembor  1951  Concerts 


|l,5bl.91 


^ 


!i 


n- 


ki 


^' 


rf« 


•it 


'^l 


1-10-52 


■lab 


^.^j^GT lONg  (continued) 


gress  an4/or 
■ijifll  Pa>TBents 


t^?1?i9P^  of  Time 


(g)  ARCKITECTURAI.  JEKVICE3  -  Constr'n  of  Pnnv.   • 

To  Ward  Sc  Bolles,   Architects  -  Final  Payt'."- 

(h)   f^£HAL  ADMISSION  T^y..^!     

To  Collector  of  Internal  Rovonue  -  Doc.,    »$i- 

(3)  Extensions  of  Tip^ 

On  motion  of  Commissioner  Bercut.   secondoH  hv  r«««.< ,    • 
Dippel,   the  following  resolution 'was  afo^todf  '^'^^^^^^"^^ 

Resolution  ^7,   (^?,l 

RESOLVED     that  this  Comission,   on  recomraendation  of  the 
General  Manager,    approves   the  following  extensions  of  tirrje 

(a)  lOpLOOJCAL  GART^ENo  ■SI^Ar.-.H.AJjT^ntr.^S-Cnnt.r^M,  ^.. 

I?         I  ^J1>''^^.r'r.''''  ^^^^"sion  of  30  calendar  days, 
through  Fbb  8,    1952  -  dua  to  inability  of  subcontractor 
to  make  delivery  on  Uhk  critical  !Jv;terials  and  parts. 

(b)  WEST  K)RTAL  P/ G-hESUKF^r lUQ  TE:;njs  nOfJKTS  .  0:.^  ^iq? 
To  ffelott  &  Peterson-Grundy,   an  exton^ion  of  30  calendar 
days  -  through  Jan.    2A,    1952  -  due  to  weather  conditions. 

(c)  mpucta;:;  ui-^E-^P4KK  ,  RggypFACf.T.  /,  wr.as  cTs-r.nt..  ^n^ 

To  Malott  i  Feterson-Grundy  -  an  extension  of  30  calen- 
dar  days  -  tliru  i-^b.    1,    1952  -  due  to  weather  conditions. 

(^)    HcI-AREN  IDDGE  HOOF  RF^^TP.q  -  Contr.,^?  -  Contrlr'..  dl^i 
To  Wm.    J.    Anderson  Roofing  Go. ,   Contractor  -  an  exten- 
sion of  00  calendar  days  -  thru  March  12,    1952  -  due 
to  inclement  weather. 


dificitions  of 


U)   ?fcdific-;tions  of  Cof^trr^ny. 

On  .-notion  of  Connisaioner  Dipp.l,   seconded  by  Commissioner 
Stern,   the  following  resolution  was  adopted: 

Resolution   1V9,    622 

RESOLVED,    that  for  the  best  interests  anu  proper  conduct 
of  the  Recreation  .and  Park  Department,    the  Controller  be 
and  is  hereby  requested  to  approve  the  following  Modifica- 
tions of  Contracts: 

(^)  HAMILTON   IMhPd-:V2fe;TS-Contrict  ^96  -  Cont.rl.r'.  ^110 

To  Wellnitz  &  DeNarde  -  Ch. Order  ^2-::n  increase. ^^ilO.OQ 
To  correct  grades;   excavate  old  asphalt  pavement 
and  remove;    backfill  with  new  Joara. 

(^)   ^fcLAREiV  LODGE  -  COMSTRUCH  ALT.    &  ADD'NS  -  Contr.   Sllb 
To  William  Horstmeyer  Co. -Credit  Modification  -    S107.00 
Deletion  from  contract;    the   construction  of  a 
planting  box  located  on  N.slde  and  E.end  of  the 
covered  passage  connecting  old  and  new  buildings. 

(5)  Allotnfc^t         ,    , 

On  motion  of  Commissioner  Bercut,  seconded  by  Commissioner 
Buckley,  the  following  resolution  was  adopted: 

uesolution  No.  621 

RESOiyED,  tliat  for  the  tx^jt  interests  and  proper  operation 
of  the  Recreation  and  Park  Department,  thu  Controller  bo  and 
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ACTIONS  (continued) 

is  hereby  requested  to  npprove  an  Allotment   +«   a^ 
112.110.08  (Pornanent  Salaries  Cainp  M.  S^r)   in  thf^^'''.''^; 
♦2,733.00,   covorin,  sal.rieo  for  5i^  %thl'"  r^neTel°' 
ployeoa  for  the  period  January  1  to  June  30,   1^5^  ^'^ 


(6)  Approval  of  Yacht  Harbor  Moor^r^p  Licep.Hft 


On  motion  of  Commissioner  Gallagher,  seconded  by  Coimissioner 
Bercut,  the  following  resolution  was  adopted:  "^^sioner 

RESOLVED,    that  on  recomnendation  of  the  General  Onager     thi^ 
Commission  does  hereby  approve  isauance  of  tlie   following 
Mooring  Licens®  for  the  Ttorinn  Yacht  Harbor, 


gVfMf 

Oliver  Rousseau 
Construction  Conpony 


W.   H.   Lang,    Jr. 


Nar.Te  of  ,lgp,^ 
"AH  WAHBJEii" 

"SAfiEL" 


Te^poriry 


^5.00 
C-S.OO 


•  »«<•«««*» 


FaiSHSD  BUSINESS 


(1)  ftrPP98?d  I^nd  Exchrinye  with  Boar^  of  Educal^lnn  -  BURNETT 

^posed  Land  President  Sutter  referred  to  the  written  memoranda  submitted 

Kr.ingewith  by  the  Secretary,    offering  n  counter -proposal   land  exchange 

jocri  of  Education        to  the   Board  of  Education,   and  which  hao  been  reviewed  by 
jeferred  to  President  the  Commission.     He  asked  that  the  land  exchange  question  be 
ag  ^"^r^i  '^?-MT      referred  to  him  and  to  the  General  Mana^jar  for  discus jion 
with  the  Superintendent  of  Schools. 


«««««« 


«  «  « 


Mipiaent  of 
|iUei>  -  Structural 
ffechanical 


^2)  Pensfll^^nnont  of  Duties  -  St,rvlr;t,.^r^l  and  Mechanical  Reptiir 

The  General   Manager  reported  that  ho  hac-  discussed  with  the 
Personnel  Director  and  Secretary  of  the  Civil  Service  Com- 
mission the  dMlrability  of  having  one  person,  reporting  di- 
rectly to  tho  Gen.jr-.l  Manager,    bein^  rosponsible  for  super- 
intending repnirs   to  buildings  and  the  naint.enance  of  struc- 
tures throughout  the  park  system.     Such  a  new  position  would 
be  filled   through  Civil  Sorvico  exaninr.tion. 

On  motion  of  Conr.iissioner  fr.rr,   seconded  by  Loamissioner 
Buckley,   the  following  resolution  was  adopted: 

Resolution   No.    62^^ 

RESOLVED,   that  this  Commission  does  hereby  acr^ept  and  approve 
'iie  recommendation  of  the  General  Manager  that  there  be  es- 
tablished a  new  position,    the  holder  of  which  shall  be  direct 
ly  responsible  to  the  General  ManotTsr,   for  th-j  superinten- 
dence of  all  stnzctural  and  r»chanical  repair  within  all 
Recreation  and  Park  Department  properties;   and,   be   it 

FURTHER  RESOLVED,    that  the  Civil  Service  Commission  be  and 
is  hereby  requested  to  take  the  necessary  steps  to  establish 
and  fill  said  position,   with  the  provision  that  as  a  result 
of  the  creation  of  said  position  and  the  establishrent  of 
the  eligibility  list  for  said  new  position,   the  civil  service 
rights  of  any  peraon  or  errployee  to  the  position  of  A.TJi3t- 
Qnt  Superintendent  of  Parks  shall  not  be   in  anywise  adverse- 
ly affected;   and,    be   it 

FURTHER  RESOLVED,    that  upon  establishnent  of  this  position, 
the  Mayor  and   Board  of  3up)ervi3ors  be  requested  to  anend  the 
Annual  Salary  Ordinanc©  to  include  this  position,  and  to 
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Sl^ffiJS  (continued) 


s. 


No.  b25 


Jto.  b2Q_ 

quisition  of 
gel  Island  on 
tii  Basis  for 
riod  of  1  Year 


appropriate  whatever  fun('d  nriy  bo  required  for  salary. 

(3)  AngQl    laland  Acquisition 

The  data  containod  in  the  written  report  and  reconiaendationa 
of  the  General  Manager  on  Angel   Island  were  broadly  discussed 

President  Sutter  outlined  a  proposed  course  of  action  which 
on  notion  of  Commissioner  Parr,   seconded  by  Coranissioner       * 
Bercut,  was  adopted  and  approved  under  the  following  resolu- 
tion: 

Resolution  No.   62fe 

RESOLVED,   that  the  liecroation  and   Park  Comaission  acquire 
Ajigel   Island  on  a  lease  basis  frora  the  State  of  California 
Division  of  Parks,    for  a  period  of  one  yoar  fror.  July  1,1952 
for  an  exploratory  period  and  for  the  purpose  of  C3certainir» 
whether  public  usage  warrants  the  continued  lease  of  the 
Island,   and  whether  concessionaires  can  be  obtained  to  oper- 
ate the  Island. 

PROVIDED  FURTHER,   that  the  lease  be  extended  for  a  period  of 
fcrty-nine  years,   with  an  option  to  renew  for  en  additional 


fifty  /ears, 


and 


PROVIDED  FJRTHER,    that  during  the  period  so  stated,   the 
Recreation  and  Park  Connission  shall  have  the  right  to  pur- 
chase Angel    Island  fron  the  State  of  California  for  the  sum 
of  1200,000,    and 

PROVIDED  FURTHER,  that  the  Mayor  and  Board  of  Supervisors 
be  requested  to  approve  a  budget  of  $18,000  for  custodial 
care  of  Angel   Island  during  the  fiscal  year  1952-53. 


M  BU3I?ESS 


(1)  Approval  of  Janes   P.    Linr's  Atton('ance  at  Annual   Meeting 

gf  L-ii\euv  ^nbnll   AssQcl'^tion  -  Chlcai?o  -  January  21-2S.'5;^ 

On  notion  of  Conrvissioner  Dippel,   seconded  by  ConMssioner 
ftickley,   the  following  resolution  was  adopted: 


s.  Ko-  b27 


ttiorijing  the 
tendance  of 
■  JaaBs  P.  Ling 
Arateur  Softball 
iociation'a  Annual 
etiiig  in  Chicago 


m 


Resolution  No.   627 

RESOLVED,   that  this  Conr.assion,   on  recopinendation  of  the 
General  Manager,   approves,   and  requests  the  Board  of  Super- 
visors to  authorize  the  attendance  of  Mr.    Jones  P.    Lang, 
Assistant  Superintendent  of  Recreation,   at  the  Annual  Mietinf 
of  the  Ai.-iateur  Softball  Association,   to  bo  held  in  Chicago, 
January  21  through  January  23,    1952;   all  travel  and  other 
».      expenses   incurred   in  connection  with  this  attendance  to  be 
borne  by  the  A-nateur  Softball   Association. 

(2)  Approval  of  Mr.   E.T. Murphy's  and  Mr.   Clifford  Nelson's  Attend 
ance  at  Conference  of  California  Recreation  Society  in  Fresno 

fsbruarv  19-?;?,  m^ 

On  notion  of  Comnissioner  Dippel,   seconded  by  Commissioner 
Bercut,   U.e  following  resolution  was  adopted: 


rorizing 

r;-£.T.Hirphy  & 
»*  \°"  to  Attend 
''^•Rec.Society 


Re3gluU?P  N<?.   fa^g 


RESOLVED,   that  this  Comcusaion,   on  recommendation  of  the 
General  Manager,    ipproves,   and  requests  the  Board  of 
Supervisors   to  authorize  the  attendance  of  Messrs.   Edwin  T. 
■erenca       '"'  '^^rphy  and  Clifford  Nelson,    Sup*3rvi3in:;  Directors,   at  the 

'9-22        ^«sno,    i"J   Annual  Conference  of  the  California  iiccreation  Society, 
to  1x3  held  in  Presno,   "allfornia,    Februrr;'  "'9-22,    1952;   pro- 
vided that  funds  are  availablf  for  such  purpose. 
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(continued) 


f.Oolf  Charapion- 
ips  -  Harding, 
ncoln  and  Sharp 
rks  -  February 


(3)  kmal   San  -^'a(?7t?c9  ^qIl  j^hamionshipa 

Mr.  J.  E.  French,  Jr.,  Vice-President,  James  E.  French  Co 
requested  in  writing  tlmt  the  Commission  again  approve  his' 

On  motion  of  Commissioner  Parr,  seconded  by   Commissioner 
Bercut,  the  following  resolution  was  adopted: 

Resolution  ^Q,   t>^ 

RESOLVED,  that  this  Commission,  in  recognition  of  the  tradi- 
tionally successful  and  well-directed  past  tournaments 
grants  to  the  J.  E.  French  Company  permission  to  sponsor  and 
conduct  the  San  Francisco  Golf  Championships  at  Harding 
Lincoln  and  Sharp  Park  courses,  with  qualifying  rounds  in 
February  22,  23  and  2A,  and  match  play  on  consecutive  Sun- 
days, March  2  through  March  30. 

U)   U.S.  Soccer  Championships  -  K^zar  Stnt^^^^m  -  Ptet;)ni.nrv  3.  ;^Q^;^ 

On  motion  of  Commissioner  Parr,  seconded  by  Commissioner 
aickley,  the  following  resolution  was  adopted: 


f,  No.  o30 


of  Kezar  Stadium 
nday,  Ffeb.3,  1952 
U.S. Soccer  Foot- 


11  for  Bids  - 
k-fJing  Machine 
Btallations  in 


Resolution  No.    6}C} 

RESOLVED,   that  this  Commission  does  hereby  authorize  the 
General  Manager  and  the  Secretary  to  execute  an  agreement 
with  the  University  of  San  Francisco  for  the  playing  of  two 
soccer  football  games     in  Keaar  Stadium,   on  Sunday,   Fbbru- 
ary  3:   one  contest  being  for  the  LFnited  States  Joccer  Foot- 
ball Chan?)ionship  between  the   University  of  San  Francisco 
and  Temple  Iftiiversity,   under  the  same  terms  and  conditions 
as  heretofore  prescribed  for  soccer  football  contests. 

««««««««« 
(5)    Call  for  Bids   -  Vending  M^chlr^e    T"fftallation3 

The  General  I^anager  presented  a  plan  for  the  installation  of 
food  and  beverage  vending  machines  as  a  method  of  giving 
better  service  and  fresher  merchandise  to  the  public  in  cer- 
tain park  areas. 

On  motion  of  Commissioner  Parr,   seconded  by  Commissioner 
Bercut,   the  following  resolution  was  adopted: 

Resolution  No,    b^j 

RESOLVED,    that  on  recommendation  of  the  General  fianager,   this 
Commission  hereby  approves  the  planned  installation  of  food 
and  beverage  vending  machines,    and  that  the  Secretary  is 
hereby  authorized  to  advertise  and  issue  a  call  for  proposals 
covering  the  installation  and  maintenance  of  such  vending 
machines  for  such  merchandise  and  at  such  locations  is  are 
herein  described: 

CIGARS,    CIGi^TTSS.    CHSWD^IG  GUM  AJID  CANDY 
AT:    Lincoln  Park  Cafe,   Harding  Park  Cafe,   Sharp  Park 
Cafe,   Golden  Gate  Golf  Course  Clubhouse,   Children's 
Playground  Cafe,    Fleishhacker  Playfield  Booth,  and 
Administration  Building 

SANDWICHES: 

AT:   Golden  Gate  Golf  Course  Clubhouse  and  Administration 
Building 

COFFEE; 

AT:   Golden  Gate  Golf  Course  Clubhouse  and  Fleishhacker 
Playfield  Booth 


:»! 


i.k 


m 


ii 
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jS,(  continued) 

(6)  flMr^?P*r*f  ^^^^  ^ar  Road  Rac^ 

On  motion  of  Commissioner  Dippel,   seconded  by  Commissioner 
Bercut,   further  action  toward  the  staging  of  a  Sport  Car 
Road  Race  in  Golden  Gate  Park,   a  special  event  in  The  Guards- 
men's  drive  for  funds  to  finance  a  charitable  summer  carapinr 
program  for  under-privileged  children,  was  approved  by  the 
following  resolution: 


^(lEiission  Endorse- 
t  of  Guardanien's 


Resolution  (^Q.  (fi^ 

RESOLVED,  that  this  Commission  does  hereby  grant  permission 
to  the  Guardsmen  to  change  the  date  of  the  Sport  Car  Road 
Race  from  Friday,  May  30  (Memorial  Day)  to  Saturday,  May 
31stj  and  provide*  further,  that  the  General  Manager  and 
the  Secretary  be  authorized  to  prepare  and  negotiate  for 
approval  of  the  Board  of  Supervisox-s  a  written  agreement 
with  The  Guardsmen,  covering  all  phases  of  the  event,  in- 
cluding erection  of  temporary  bleachers,  insurance,  and 
charges  of  admission. 

In  connection  with  the  above,  Commissioner  Parr  movedi  and 
Commissioner  Bercut  seconded  the  preparation  and  publication 
of  a  statement  by  President  Aitter,  fully  endorsing  The 
Guardsmen's  Sport  Car  Road  Race  and  the  worthy  purpose  for 
which  this  event  is  to  be  held. 

««««««««« 


(7)  Rejection  of  Bid  -  St. Mary's  Square  Garaee  Corporation 

At  the  request  of  the  Parking  Authority  under  letter  dated 
January  8,    1952  tlie  following  resolution,   on  motion  of  Com- 
missioner Parr,   seconded  by  Commissioner  Buckley,  was  adop- 
ted: 


ktum  Requested  of 
b.OOO  Check  to 
•HBiy's  Square 
rage  Corporatiop 


ring  Carnival 
BtTi  Grovp 


Resolution  No.   bl"? 

RESOLVED,   that  this   Commission  does  hereby  reject  the  bid 
of  the  St. Mary's  Square  Garage  Corporation,   the  sole  bid 
submitted  in  response  to  the  call  for  bids  by  the  City  and 
County  and  said  Commission  on  September  26,    1951  for  the 
award  of  a  lease  of  the  property  generally  known  as  the 
sub-surface  of  St. Mary's  Square  and  the  property  contiguous 
thereto,  said  bid  having  been  deemed  invalid  by  the  City 
Attorney;   and,   be   it 

FURTHER  RESOLVED,    that  the  Controller  be  and  is  hereby 
authorized  and  requested  to  refund  the  sum  of  $25,000.00, 
the  deposit  check  aceonpanying  such  bid,   to  the  St. Mary's 
Square  Garage  Corporation. 

«««««««« 


(8)  Spring  Carnival  -  Sigmund  Stern  Grove 

Commissioner  Stern  invited  attention  to  the  advisability  of 
early  planning  and  preparation  for  the  staging  of  the  Annual 
Spring  Carnival  in  Sigmund  Stern  Grove,  in  which  children 
from  playgrounds  throughout  the  city  participate. 

On  motion  of  Commissioner  Parr,  seconded  by  Commissioner 
Stern,  the  plan  for  the  continued  presentation  of  the  Spring 
Carnival  as  the  initial  event  of  the  Stern  Grove  Sunnnor 
Series  was  approved. 

««««««««« 

(9)  Resolution  of  Protest  -  Public  Housing  -  Crocker-Amazon 

On  motion  of  Commissioner  Dippel,   seconded  by  Commissioner 
Buckley,   the  following  resolution  was  adopted: 


I! 


I# 


M  I 
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BUSDES3  (continued) 


btesting  Uae 
Crocker-Amaaon 

auslnfi 


geSSlJilL2iL,N2^  JS^ 


WHEREAS,  for  many  years  oan  FVancisco's  recreation  program 
was  materially  iirproved  myd   broadened  for  the  benefit  of  the 
public  through  the  cooperation  of  the  Public  Utilities  Gom- 
naaaion  and  through  us6  of  Utilities  land  at  Crocker-Amnzon; 
and 

WHEREAS,  said  recreation  service  to  the  public  was  internipt- 
ed  during  the  years  of  World  War  II  to  permit  use  of  said 
land  for  military  purposes  and,  later  during  the  post-war 
period  said  land  was  used  for  emergency  public  housing,  for 
which  there  no  longer  exists  a  critical  need;  now,  therefore 
be  it 

RESOLVED,  that  this  Commission  does  hereby  record  Its  oppo- 
sition to  the  continued  use  of  the  Crocker-Amzon  propertie:! 
for  public  housing,  and  protests  the  renewal  of  any  lease 
agreement  between  the  Public  Utilities  Comnission  and  the 
San  FVancisco  Housing  Authority  for  the  use  of  the  Crocker- 
Amazon  properties  now  that  such  land  may  better  serve  the 
public  by  being  restored  to  imnicipal  recreation  use. 


ie:tion  of 


(10)  F.je9tion  of  Officers 

At  the  invitation  of  President  Sutter,   Commissiojier  ftickley 
accepted  the  chairmanship  pro  tempore  for  purposes  of  con- 
ducting the  election  of  officers. 

On  motion  of  Commissioner  Dippel,   seconded  by  Comraissioner 
Stern,   nominations  for  the  offices  of  President  and  Vice- 
President,   respectively,  were  unanimously  closed  with  the 
naming  of  Comiiiissioner  Louis  Sutter  and  Comrdssioner  Pred  D, 
Parr  for  continuance  in  these  offices. 

Chairman  Buckley  then  placed  the  ballot  before  the  Commis- 
sioners, with  the  following  unnnir.ous  results; 

President  -     Loui=  S-tter 

Vice-President  -     Fred  D.    Parr 

Both  President  Sutter  and  Vice-President  Parr  expressed 
thanks  and  appreciation  for  the  support  of  their  fellow 
commissioners,    assuring  them  that  e^ich  personally  considered 
it  an  honor  and  privilege  to  continue  to  serve  in  their 
respective  offices. 

(11)  R^crqation  Lmrovements  Under  the  Pond  FVnd 

The  Secretary  submitted  for  the  official  record  the  follow- 
ing list  of  playgrounds  that  have  been  newly  constructed  or 
improved  under  the  19/^7  Recreation  Bond  Rind  and  which  were 
dcdioeted  and  opened  to  the  public  during  the  past  year: 


Name  and  Location  of  Ground 

JOHN  P.l^JRHIY  P/G  &  CENTER  - 

9th  Avenue  and  Ortega  Street 
BJDHEl  S.PEIXDTTO  P/G  k  CENTER  - 

15th  Street  near  Beaver 
COW  HOLLOW   P/G  &  CENTER  - 

Baker  Street  near  Greenwich 
ALICE  CHALMERS  P/G  &  CENTER  - 

Lowell  and   Nbrse  Streets 
CAYUGA  F/G  ic.  CELT2R  - 

Cayuga  Avenue  and  N'aglee  Street 
MERGED  HEIGHTS  P/G  (^  CENTER  - 

Byxbee  and  Shields  Streets 
'i^ST  PORTAL  P/G  - 

Ulloa  Street  and   Lenox  Way 


p^dicatji 

March  10,  1951 

March  11,  1951 

Iterch  2A,  1951 

March  31,  19  "'1 

April     1,  1951 

April     8,  1951 

June       1,  1951 


-^  fsS 


t 
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^j3lffiSS  (continued) 
.ation  Ijnprove- 


,  jnder  the 


June       6,    1951 


An'C3  P/G  - 

Aptoa  and  Ocean  Avenues 
JCSEFH  LEE  CEOTEH  - 

Oakdale  Ave. and  Mendel)   St. 
HICHMDI^  CENTER  - 

18th  Ave., bet. Lake  &  Califor- 
nia streets 
FRE3IDIC  HEIGHTS  CLUBHOUSE  - 

Clay  Street  near  Walnut 
EUREKA  VAUEY  P/G  (Temp.  IrapvU. )- June     17,    1951   (Ground  Breaking) 

19th  and  Collingwood  Streets 
SO. SUNSET  P/G  &  CENTER  -  June     27.    1951 

I^let  Avenue  and  Wawona  Street 
JOSEPHINE  D.   RANDALL  JR. MUSEUM  -  Sept.   23,    1951 

16th  Street  and  Roosevelt  Way 
OCEAN  VIEW  P/G  &  CENTER  -  Sept.   28,    1951 

Plymouth  Ave.    and  IxDboa  Street 
SUNSET  PLAYGROUND  -  Oct.        2,    1951 

28th  Avenue  and  Lawton  Street 
ST. MARY'S  PUYGKCUND  -  Oct.        9,    1951 

Crescent  and  .\gnon  Avenues 
SILVER  TERRACE  p/G-  Oct.      13,    1951 

Silver  Avenue  near  Bay  Shore 
POTRERO  HILL  P/G  -  Oct.      17,    1951 

22nd  and  Arkansas  Streets 
HAMILTON  P/G  -  °°^-     ^3,   1951 

Geary,   between  Steiner  &  Scott 
EXCELSIOR  P/G  -  Oct.     29,    195] 

Russia  and  Madrid  Streets 
CHINESE  RECREATION  CENTER  -  Nov.        A,    1951 

Washington  and  Mason  Streets 


There  being  no  further  business   to  cone  before  the  Commis- 
sion,  President  Sutter  declared  the  aeetinf  adjourned  at 
A:05  P.M. 


i 


Respectfully  submitted. 


Secretary 
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San  Prancisac,  California 
January  24.,  1952 


M  J  U  U  I  E  5 


Th©  Thirty-third  Regular  Meeting  of  the  Recreation  and  Park 
Coramiasion  was  called  to  order  on  Thursday,  January  2k  1952 
at  3:00  P.M.,  President  Louis  Sutter  presiding.      * 

The  following  Commissionera  were  present: 

Mr.  Louis  Sutter,  President 
Vsc,   Michael  J.  Buckley 
Mrs.  Henry  J.  Dippel 
Rev.  Eugene  A.  Gallagher 

«««««««« 

There  being  no  corrections  or  omissions,  the  Minutes  of  tho 
Thirty-second  Regular  Meeting  of  January  10,   1952  were 
approved . 


H' 


iTjjCTilCATIONj  - 

lequests  of  San 
feteo  Polo  Club 

I  San  Francisco 
Wo  and  Racing 
|lub  for  Use  of 
t:'.folo  Field 

;  he  Adiustea 


i^cdd  Rates 
Gclf  Courses 
r  Service 

jrson 


(l)li.P«)«  Eric  L.    Pedley,   San  Mateo  Polo  Club,  requesting  use  of 
the  Golden  Gate  Park  Polo  Field  on  four  Sundays,   ffey  k  to 
May  25,   inclusive,   and  certain  intervening  week-days  for 
two  United  States  Polo  Association  tournaments, 

(l)b.Prom  William  Tevis,   San  Francisco  Polo  and  Racing  Club, 
requesting  permission  to  start  its  polo  season  use  of  the 
Golden  Gate  Park  Polo  JbUeld  on  Sunday,   April  13,   and  asking 
certain  other  privileges,   including  permission  to  hold 
double-headers  on  Sunday,  when  necessary. 

Commissioners  discussed  the  apparent  conflict  in  the  dates 
requested  by  the  two  polo  clubs  and  the  staff  report  that 
raid-week  use  and  double-header  use  of  the  Polo  Field  would 
be     too  severe  on  the  turf. 

On  motion  of  Commissioner  Buckley,   seconded  by  Commissioner 
Dippel,   the  above  requests  were  referred  to  the  General 
Manager  and  Commissioner  Bercut,   to  act  as  a  committeJ  to 
readjust  the  schedule  requests  after  further  discussion 
with  polo  groups, 

(2)   From  His  Honor,   I-fayor  Elmer  E.   Robinson,   rocoraraending,   if 
feasible,   the  adoption  of  reduced  golf  rates  for  Service 
Personnel  at  Lincoln  Park,   Sharp  Park  and  Pitch  and  Putt 
Course  in  Golden  Gate  Park  for  week-day  play,   Monday  thru 
Friday. 

It  was  agreed  that  a  reduction  In  rates  to  Service  Person- 
nel would  not  materially  reduce  the  income  nor  adversely 
affect  the  use  of  Lincoln  or  Sharp  Park  courses,   and  would 
be  an  excellent  way  of  providing  opportunities  for  whole- 
some recreation  to  Service  Personnel  assigned  to  the  San 
Francisco  area. 

On  motion  of  Commissioner  Dippel,   seconded  by  Commissioner 
Buckley,   a  reduction  in  golf  rates  for  Service  Personnel, 
as  recommended  by  His  Honor,   Mayor  Elmer  E.  Robinson,  was 
approved;   the  percentage  of  such  reduction  and  the  courses 
to  which  reductions  shall  be  applicable  to  be  determined  fcy 
the  General  ^anager  and  reported  to  the  Commission. 

«««««««« 


sferable 


rimerp  r    -         ^^^   ^°"  ^y«^  Ladenheim,   complaining  that  the  $6.00  monthly 
VJcf  y^^  '  golf  privilege  card  is  excessive  for  his  two  sons,  who  are 

^''°°^  St.napnt^.      trying  out  for  their  high  school  team,   and  asking  that 

some  arrangenent  be  made  with  the  schools  whereby  students 
trying  out  for  golf  teams  might  receive  some  consideration. 


ts 
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^fK^in^ICATIONS 


fjonsideration  of      (4) 

'  ^  of  Flihnaan 
equest  f\ind3  for 
urpose  of  Relocat- 
n?  ft-ancis  Scott  Key 


The  Secretary  reported  that  the  Athletic  departi.ient  cf  the 
fioard  of  Education  purchases  monthly  golf  cards  for  its 
team  players,  and  that  the  purchase  of  additional  cards 
vith  treuiafarable  privileges  would  make  it  possible  for 
high  school  students  to  try  out  for  golf  at  small  person- 
al expense. 

President  Matter  referred  this  matter  to  the  General  Mana- 
ger with  the  suggeation  that  the  School  Department  be  ad- 
vised that  they  may  submit  a  request  for  such  traiisferable 
privileges  on  monthly  cards  for  high  school  students. 

From  J.  W.  Mailliord,  Jr.,  asking  that  the  forthcoming 
Recreation  and  Park  Commission  Budget  provide  funds  for 
the  moving  of  the  Francis  Scott  Key  mon»t«ent  to  the  loca- 
tion approved  by  the  Art  Commission,  and  commenting  on 
other  Art  Commission  recommendations. 

It  was  recalled  that  last  year  a  supplemental  appropria- 
tion request  for  funds  to  relocate  the  Francis  Scott  Key 
monument  had  failed  to  gain  approval  of  the  Board  of  Super- 
visors, and  that  the  pi*esent  Engineering  estimate  for  the 
work  is  18,500.00. 

Upon  the  suggestion  that  funds  from  the  Rihrman  bequest 
might  be  used  for  relocation  of  the  statue,  the  Secretary 
read  City  Attoniey  Opinion  No.  2U,  which  ruled  against 
said  use.  This  opinion  was  rendered  July  11,  1950. 

A  committee  of  the  President,  the  General  Manager,  and  the 
Superintendent  of  Parks,  was  appointed  to  confer  with  the 
City  Attorney  on  the  interpretation  of  the  Plihrman  bequest 
and  report  at  the  next  regular  meeting. 

««««  «««« 


•i.L 


No.  fe35 

otesting  the 
etabllshment  of 
Bdevelopnent  Area 
Vicinity  of 
an  Park 


^change  of  Land 
"ith  Atlas  Realty 
|J"S)aiy,  Required 


(5)  From  John  R.  McGrath,  Clerk,  Board  of  Supervisors,  request- 
ing an  expression  of  opinion  from  the  Commission  as  to 
whether  or  not  it  had  any  objections  to  the  establishment 
of  Redevelopment  Area  C,  McLaren  Park  vicinity. 

The  General  Manager  described  on  a  plot  map  the  proposed 
redevelopment  area  and  the  adjustment  of  properties  which 
would  result  from  its  establishment. 

On  motion  of  Commissioner  Dippel,  seconded  ty  Comnissioner 
Buckley,  the  following  resolution  was  adopted: 

Resolution  No.  e)35 

RESOLVED,  that  this  Commission  records  its  opposition  to 
the  proposal  that  a  redevelopment  area  be  designated  tiint 
would  further  restrict  and  reduce  the  boundaries  of  McLar- 
en Park,  and  protests  sucn  inroads  on  properties  set  aside 
and  intended  for  recreational  use  and  enjoyment  of  the  pub- 
lic; and  this  Commission  further  records  that  it  considers 
establishment  of  Redevelopnent  Area  C  particularly  objec- 
tionable because,  from  a  recreation  and  park  standpoint, 
this  plan  would  take  away  the  most  usable  and  most  desir- 
able portion  of  the  McLaren  Park  area. 

(6)  From  Eugene  J.  Riordan,  Director  of  Property,  recommending 
a  land  exchange  with  Atlas  Realty  Company,  to  acquire 
property  required  for  McLaren  Park. 

On  motion  of  Commissioner  Dippel,  seconded  by  Commissioner 
Gallagher,  the  following  resolution  was  adopted: 

Rft^nlution  No.  b36 

RESOLVED,  that  this  Commission,  for  the  purpose  of  acquir- 
ing certain  property  necessary  for  McLaren  Park,  does  here- 
by authorize  the  General  Manager  to  approve  and  forward  to 
the  Board  of  Surervisora  resolution  authorizing  tlie  ex- 
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SICATIDNS 


b  Exchange  vdth 
L  Realty  Company 


chanea  with  Atlas  Realty  Coipany  of  certain  real  property 
required  I'or  the  McLuron  Fark  project,  wherein  the  City 
and  County  of  San  Prnncisco  shall  release  Parcel  "A",  con- 
sisting of  Lot  2  and  a  portion  of  Lot  1  in  Asaessor's  Block 
6130  San  Francisco,  and  the  Atlas  Realty  Company  shall  con- 
vey to  the  City  Parcels  "B"  and  "C",  being  Lota  3  and  10 
in  Assessor's  Block  5999  San  Pr^incisco,  and  the  sum  of 
$1,000.00,  said  pi-ircela  boin'?  noro  p/irticularly  described 
AS  followe: 

PARCEL  "A" 

BEGINNING  at  the  point  of  intersection  of  the  southwesterly 
line  of  Dartmouth  Street  and  the  southeasterly  line  of 
Dwipht  Street;  running  thence  southeasterly  along  said  line 
of  Dartmouth  Street  200  feet;  thence  at  a  right  anele  south- 
westerly 120  feet;  thence  at  a  right  angle  northwesterly 
200  feet  to  the  southeasterly  line  of  Dwight  Street;  thence 
at  a  right  angle  northeasterly  120  feet  to  the  point  of 

Deing^a^portion  of  Block  61,  University  Ifcund  Survey.  Also 
being  Ix)t  2  and  a  portion  of  Lot  1  in  Assessor's  Block  6130. 

PARCEL  "B" 

BEGINNING  at  a  point  on  the  southwesterly  line  of  Madison 
Street,  distant  thereon  100  feet  northwesterly  from  the 
northwesterly  line  of  Bacon  Street;  running  thence  north- 
westerly and  along  said  line  of  Nhdison  Street  100  feet; 
thence  at  a  right  angle  southwesterly  120  feet;  thence  at 
a  right  angle  southeasterly  100  feet;  thence  at  a  right 
anele  northeasterly  120  feet  to  the  point  of  beginning. 
Sing  Lot  No.  3,  in  Block  No.  155,  UNIVERSITY  EXTENSION 
HOMESTEAD  ASSOCIATION. 


BEGINNING  at  the  point  of  intersection  of  the  northeaster- 
ly line  of  Knox  Street  with  the  southeasterly  line  of  Bur- 
rows Street;  running  thence  nortfieasterly  along  said  line 
of  Burrows  Street  120  feet;  thence  at  n  right  angle  south- 
easterly 100  feet;  thence  at  a  right  angle  southwesterly 
120  feet  to  the  northeasterly  line  of  Knox  Street;  thence 
north.westerly  along  said  line  of  Knox  Street  100  feet  to 

^IZT^lliTrrT^'^o^.   .0.  155,  UNIVERSITY  EXTENSION 
HOMESTEAD  ASSOCIATION. 


««««#«*« 


i,eH.C.Kaufnan.s(7)   Prom  Vining  T.   Fisher,   General  ^^J^'   ^^/!;.^J^;,tf '^'lauf- 
:8al  re  Convert-       forwarding  for  conir^nt  a  proposal  °^/^f-".^^^5^Jhe  Civic 
man  to  the  Parking  Authority  that  the  surface  ol   tno  v>ivic 
Center  Square  be  converted  into  a  parking  area. 


Civic  Center  Sq. 
into  Parking  Area 


prnission  Granted  (8) 
[S.F.Girl  Scout  Coun- 
jcil  to  Conduct  Ammal 
I  Cookie  Sele  on  Park 
Properties  -  March, 

im. 


President  Sutter  asked  that  Judge  Kaufman's  ^^^^^^  P^°P°^- 
al  be  forwarded  to  the  Art  Commission,  with  an  expression 
of  this  Commission's  disapproval. 

Prom  Mrs.  Helen  G.  Haldeman,  President,  San  !^-f-°^^^3"^ 
Scout  Council,  asking  that  Brownie  ^"J^^^^^f  °"\S Top^ 
permitted  to  conduct  their  annual  cookie  sale  on  park  prop 
erties  throughout  the  City  during  the  month  of  March. 

On  motior.  of  Commissioner  Gallagher  ^r^"^^^„S3',nirf  °" 
er  Uippel,  permission  was  granted  the  San  ^^f  ^^°  ^^^^ 
Scout'^Gouicil  t^  conduct  its  annual  ^°f  J^/,^^^  ^""it'^^oL 
areas  under  direction  and  leadership  of  their  adult  coun 

sellers. 


«*«»**• 


tes^NllATIVSS  ^^ip  p^.r-F-r./^TRc; 


Present  in  the  interests  of  the  Sutro  Baths  property  wore 
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rSEIffATlVES  AND  DEI^GATCS 


the  followintj; 

Supervisor  Edwin  T.  Mancuso,  Ilr.  Adolph  Sutro,  hiassrs. 

E  W.  Harrison,  Dean  Maddox  and  Harold  A.  ^feye^;  Miss  Helen 

hfellen,  Lois  Baker,  and  Mr.  0.  P.  "Bill"  Root. 

Fbllowing  introductions,  President  Sutter  told  the  deleca- 
tion  that  the  Coraioission  had  received  mimeosraphed  copies 
of  bir.  Sutro' 3  letter  of  January  13  to  Supervisor  Mancuso, 
asking  for  the  City's  reconsideration  of  the  purchase  of 
the  Sutro  Baths  property,  advising  that  he  plans  to  retire 
and  does  not  favor  releasing  the  property  to  private  enter- 
prise, and  would  consider  any  reasonable  offer  arrived  at 
throueh  appraiser  procedure. 

Supervisor  Mancuso  said  he  was  interested  in  the  Sutro  prop- 
erty because  of  its  recognized  value  and  that  it  might 
serve  as  part  of  the  City's  recreation  system. 

President  Sutter  explained  that  the  Sutro  properties  had 
been  offered  for  sale  to  the  City  about  b  nonthiS  ago  and 
that  the  Commission  at  that  tine  was  not  interested  because 
of  the  structure's  age,  its  high  operation  cost,  its  need 
for  major  repair  and  continued  maintenance,  and  its  inabil- 
ity to  fit  in  with  tiie  department's  future  plans. 

Others  present  spoke  of  the  enjoyment  which  special  croups 
had  derived  from  excursions  and  visits  to  Suoro  Baths  and 
the  possible  discontinuance  of  the  large  ice  rink  was  la- 
mented by  skating  enthusiasts. 

At  the  request  of  the  delegation,  en  inspection  tour  of  the 
croperty  was  arranged  for  the  Commission  and  Saturday  after- 
noon, January  26,  was  the  date  tentatively  selected,  tne 
Commission  to  take  a  final  position  in  the  matter  at  the 
meeting  following  the  inspection. 


*  « 


«#**«» 


Mrs.   Moses  Laaky     was  present  as  a  representative  of  the 
San  Francisco  League  of  Women  Voters. 


«««««««« 


IrriANCIAL  TRANSACTIONS 

(1)  prffi^^«33  and /or  Finril  V^r^ntt3 


F.'o.;;re3s  and/or 
final  PavBients 


Cn  motion  of  Commissioner  Gallagher,   seconded  'qy  Commission- 
er Dippel,   the  following  resolution  was  adopted: 

RESOLVED,   that  for  the  best  interests  ^^  Pj:°P^J^5°^f  ^ 
of  the  Recreation  and  Park  Department,   ^^^.^°"^^°^^!^^3 
and  is  hereby  requested  to  approve  the  following  Progress 
and/or  Final  Payments: 

(a)   CONSTRUCTION  OF  ALTERATIONS  AND  ADDITIONS  TO  McLAREN 
innrj.  .  contract  S17b 


To  Wm.Horstraeyer  Co.   -  Final  Payment- 
Fteriod  ending  Sept. 29,    1951 


$22,, 623. U 


(b)   REHABILITATION  OF  OCEAN  OUTFALL  LLJE,    Fli) ISHHACKER  POOL 
Cnntract  ji^lOS 


To  Gene  Gai-penter  -  Final  Payment  - 
Period  ending  Dec.    18,   1951 


$650.00 


To  O'Mara  &  Stewart  -  1st  &  Fin.Payt.O^W  i^U7-»  1,^89. 00 

(,^   RF.PATRS  TO  SAr-l"v    ^^r.n.rriES  AT  EXCE_yiQR^^mPgg 
To  O'Mara  &  Stewart-Is t  &  Fin.Payt.  ,0oW  #m-  11,059.00 
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h'-IA^  TR&fgACT^NS  (continued) 

,  (e)   r.HTNESE  CENTER  -  Conl^ract  <(^86  -  Controller's  #3A5 

«ss  Vof  To  S.f.Finigan  Co.-3d  &  Fin.Payt.-  $629.20 

ll  Paynents  i^riod  ending  Jan. 8,   19^2 

(f)  gn,  syNSST  &  CAYUGA  -  Contract  #83  -  Controllr.r's  ^283 
To  Watkin  &  Sibbald  -  Final  Faycent  -  $1,198.90 
Period  ending  January  15,    1952 

(g)  nP^R  NOE  -  TEMF.IMFVTS. -Contract  #88.   Contrlr's  ,^317 
To  Adam  Arras  &  Son  -  Ath  &  Fin.Payt.-  $3,856.35 
period  ending  Dec. 19,   1951. 

(h)     TOTRERO  HILL,   OCEAN  VIEW,   SUNSET  &  ST. MARY'S  RECREA- 

fro^  CENTER?  -  Contract  #22A  -  Controller's  #1U 

To  Carrico  &  Gautier  -  Final  Payment  $77,^23.75 

(and  acceptance)   as  follows: 

Ocean  View $19,752.53 

Potrero  Hill  .  .  .  19,277.37 

St.  Mary's 19,15ii.80 

Sunset 19.2AA.05 

$77,^8.75 

The  above  figures  do  not  include  $1,975.00  on  each 
structure,  the  pro  rata  cost  for  each  center  to  cover 
Modification  #23  (Skylights^.  Therefore,  under  this 
final  payment  the  sum  of  $7,900.00  U   x  $1,975.00)  has 
been  retained  to  cover  the  above  noted  modification 
order. 


f  '•  *-t 


A.  fa3g 
9inr^  of  Time 


(2)  F.;n1^^nsions   of  Time 

On  noticn  of  Coinnissioner  Gallagher,   seconded  by  Conimission- 
er  Dippel,   the  following  resolution  was  adopted: 

RESOLVED     that  this  Commission,   on  recommendation  of  the 
General  Manager,   approves  the  following  extensions  of  time: 

(a)  CHTtJESE  EaUJF?^NT  -  Copt^r^^^t.  #86  -  Control lef's  /fj^S  - 
^       To  E.P.Finigan  Co.,   an  extension  of  119  calendar  days, 

through  Dec.  12,  1951,  due  to  G^^^^^^l  ^^"^''^^J^V^^  .^ 
having  finished  the  portion  of  building  m  which  equip- 
ment was  to  be  installed. 

(b)  UPPER  NOE  -  qnntract  ^«ff  -  Controller's  #317. — -— - 

^   ^  To  Adam  ArrasTson  -  an  extension  of  133  calendar  days, 

through  Dec. 19.    1951,   due   to  inclement  weather  and  de- 
lay in  delivery  of  equipment,   as  well  as  obtaining  sat- 
isfactory tanbark. 

(c)  POTRERO  HILL     OCEAN  VIEW,    SUNSET  &  ST.MARY'S  RECREATION 

CEIfTERS  -  C^r.f^r,nf   ^??A.    Controller's  #1U  ..- — -— - 

To  Carrico  I  Gautier,   a;  extension  of  168  calendar  days, 
through  January  2A,    1952,   required  because  of  time  con 
sumeci  in  negotiating  final  settlement  on  skylights  of 
the  I  buildings. 


(d)   RESURFACING  BUENA  VIST  a  TF.NTJIS  COURTS  -  03^  JflU. 


To  Malott  &  Ifeterson-Grundy,   an  extension  of  30  caien 
dar  days,   through  Feb.   21.    1952,   for  ^"'"P^f ;°"  °f^ 
Buena  Vista  Tennis  Courts,   due  to  inclement  weather. 


(e)   HaSiffiSlCJ 


TF.NN'IS  GOTTT^T^;  -  Contrnct  tllQl 


To  Malott  &  Poterson-Grundy,  an  extension  of  30  calen- 
dar days,  through  Mar.  2,  1952,  for  completion  of  .^oun 
tain  Lake  F^rk  Tennis  Courts,   due  to  inclement  weather. 

(f)   UR.'^T   PORTAL  P/G  TENTHS  COITRT  RESURFAC ING^^J^.£j^7L^ 
To  Malott  &  Peterson-Grundy,   an  extension  of  30  calen 
dar  days,    through  Feb.   23,    1952,   for  completion  of 
West  PorUl  P/G  Tennis   Courts,   due  to  inclement  weather. 
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k.A«rTAL  TR^N§^^^^  (continued) 

(3)  Mndlficationg  Pf  Cgntr^ats 


On  motion  of  Coinnilssioner  Buckley,  seconded  by  Commission- 
er Gallagher,    the  following  resolution  was  adopted: 

RESOLVED,   that  for  the  best  interests  and  proper  conduct 
of  the  Recreation  and  Park  Department,   the  Controller  bo 
and  is  hereby  requested  to  approve  the  following  Modifica- 
tions of  Contracts: 

(a)  HfM|LTO:J  -  Contract  ^b  ^  Controller's  #110 

To  Wellnitz  &  DeNoirde  -  Change  Order  #3  - 
Elimination  of  certain  curbs  and  gutters 
and  portion  of  catch  basin  -  a  decrease  of- 


$200.29 


(b)  iTffER  NOE  >  Contract  0^9  -  Controller's  /i<12Q 

To  Carroll  J.   Collins  Construction  Co.   - 

Change  Order  #1  -  For  rearrangement  of  stairs 

and  drainage   to  meet  code  requirements, - 

an  increase  of-------  $852.00 

(c)  ARCHITECTURAL  GOOTRACT  -  REI'tODELING  AND  SNLARCEMENT 
o.P  Mrl^-ffiN  LODGE  -  Contract  ^LS 


To  Donald  B.   Kirby  and  Thomas  3.   I-lulvin, 
Architects  -  Difference  between  estimated 
and  actual  costs  of  construction  - 
a  decrease  of------- 


t7.U9 


'ransfer 


No.  bj 

^ers  for 


iU)   Tnt,rri-f\ind  Transfers 

On  notion  of  Commissioner  Gallagher,   seconded  by  Commis- 
sioner Dippel,   the  following  resolution  was  adopted: 

RESOLVED     tliat  for  the  l^est  interests  and  proper  conduct 
of  the  Recreation  and  Park  Department,   the  Controller  be 
and  is  hereby  requested  to  approve  the  following  Intra-Rind 
Transfer: 


Approp.  112. 110.01 
Permanent  Salaries- 
General  Division 


To 


.119.01 


Approp. 112. 

Salaries  - 

Teioporary  Replacements 


$3A5.00 


(Replacement  for  Ethel  May  ffeckie,  0-58  Gardener, 
on  sick  leave  without  pay,  l-lb  to  2-29-52) 

(5)  Orders  for  Servlpe  or  Work 

On  motion  of  Commissioner  Dippel,  seconded  by  Commissioner 
Gallagher,  the  following  resolution  was  accpted: 

Rftgnlntion  No.  bll 

RESOLVED,  that  for  the  best  interests  and  proper  o^^^^*  °^ 
the  Recreation  and  Pferk  Department,  the  Controller  be  and 
is  hereljy  requested  to  approve  the  following  Orders  lor 
Service  or  Work: 

(a)  To  Real  Estate  Department  for  services  and 
expenses  in  connection  with  property  required 

for  McLaren  Birk,  for  half  year  ending      ^^  non  00 
June  30,  1952  -  oat,  tg  e^^c^eq  the  sun  cf  -  !&l,000.OO 

(b)  To  Punnett,  Parez  &  Hutchison  &  J.  E.^  Hayes, 
Associate  Consulting  Engineers,  for  .explora- 
tory Borings  or  Test  Piles,  Item  #A,  Recon- 
struction of  Portion  Yacht  Harbor  :^awaii,   *;^  /jqO  00 
nsi  ic  exceed  the  sum  of-  -  -  -  "  "      ' 


mwB 


Iboa  Soccer 
yreement 


(1)  ArfL^n^g^tiral  Contract  »  Balboa  Soccer  Fleli^ 

The  General  Manager  reported  that  work  on  the  Balboa  Soccer 
Field  was  progressing  under  the  contract  issued  tlie  Collins 
Construction  Company,  and  plana  should  now  be  drawn  for  ad- 
ditional work  that  csin  be  done  with  the  balance  of  the  funds 
especially  appropriated  for  the  Balboa  Soccer  Field  under 
Resolution  No.  525  of  September  18,  1951. 

On  motion  of  Commissioner  Buckley,  seconded  by  Commissioner 
Gallagher,  the  following  resolution  was  adopted: 

Resolution  No.  6A2 

RESOLVED,  that  this  Commission  does  hereby  authorize  the 
General  Manager  and  the  Engineer  to  prepare  for  Commission 
approval,  an  agreement  with  Chace  and  Riddell  for  architec- 
tural services  in  connection  with  the  development  of  the 
Balboa  Soccer  Field;  this  contract  to  provide  for  the  prepa- 
ration of  plans  and  specifications  for  construction  to  be 
done  with  funds  from  the  balance  of  the  special  supplemental 
appropriation  for  Balboa  Soccer  Field,  following  completion 
of  the  Collins  Construction  Company  contract;  the  balance 
of  said  appropriation  being  175,221.00  as  of  January  24, 
1952. 


««»«««*«« 


s.  No.  0^ 


(2)  Engineering  Services  -  Yacht  Harbor 

The  General  Manager  asked  Commission  approval  for  prepara- 
tion emd  negotiation  of  a  contract  for  engineering  services 
required  for  proposed  work  at  Yacht  Harbor,  This  work  is 
of  an  urgent  nature  and  funds  in  varying  amounts  were  appro- 
priated in  the  current  budget. 

On  motion  of  Commissioner  Dippel,  seconded  by  Commissioner 
Buckley,  the  following  resolution  was  adopted: 

Resolution  No.  bZ.3 


t-  -( 


jlneering  Serv-    RESOLVED,  that  this  Commission  does  hereby  authorize  the 
63  -  Yacht  Harbor  General  ^fenage^  and  the  Secretary  to  prepare  and  enter  into 

for  engineering  services  to  include  design,  supervision,  sur- 
veying and  inspection  for  proposed  work  at  Yacht  Harbor, 
said  improvements  to  be  made  at  an  estimated  construction 
cost  not  to  exceed  $70,000.00;  the  engineering  fee  to  be 
paid  to  Punnett,  Parez  &  Hutchison  and  J.  E.  Hayes  to  be 
included  therein  and  not  to  exceed  the  sum  of  18,000,00;  and, 
be  it 


FURTHER  RESOLVED,  that  Punnett,  Parez  &  Hutchison  and  J.  E. 
Hayes  shall,  upon  acceptance  of  said  agreement,  indicate 
that  they  fully  understand  that  the  designing,  planning  and 
specifications  to  be  prepared  by  them  shall  be  so  designed 
as  to  cover  in^jrovements  and  engineering  services,  the  esti- 
mated cost  of  which  shall  not  exceed  the  amounts  available 
in  the  department  budget  appropriations  herein  indicated: 


Dredging 

Replacement  Piles  and  Floats 
Replacing  Header  Floats 
Reconstruction  of  Portion  of  Yacht 
Harbor  Seawall  (E.  of  Board  Walk, 
opposite  Baker  Street) 


$23,880.00 
$  2,6iio.00 
$  3,528.00 


1^0,000.00 


««««««»« 


Btt  Land 
^m  with 
-Of  Edup.At.< 


(3)  Burnett  pand  Exchange  v^tb  Board  of  Education 

president  Sutter  reported  that  he  and  Mr.   Lewis  had  met 
with   Lhe  Superintendent  of  Schools,  Dr.Clish,  and  other 
school  staff  personnel,   to  present  the  Commission's  counter- 
proposal to  the  originally  suggested  land  exchange  at  Burnett 

l-2ii-52 


■^ms^s 


llace  of 
ir,e  Arts 
^  to  Be 
Is  tor 


RifSaffiSS  (continued) 

B^^Q^tt  Iftnd  Exchange  (Continued) 

He  reported  that  the  new  proposal  was  well  received,  includ- 
ing the  proposal  that  certain  other  school  and  recreation 
properties  might  be  interchanged  to  correct  titles  of  owner- 
ship. 

The  proposal  will  be  recommended  to  the  Board  of  Education 
by  the  Superintendent  of  Schools,  Dr.  Clish,  and  submitted 
to  this  Commission  for  confirmation. 

U)  Ea^a?9  <?f  F4ne  Aft? 

The  General  Manager  reported  that  the  Clerk  of  the  '^oard 
of  Supervisors  had  asked  for  a  report  from  the  Commission 
on  its  recommendations  regarding  preservation  or  demolition 
of  the  Palace  of  Fine  Arts. 

Mr.  Lewis  said  that  he  would  obtain  an  estimate  for  the 
restoration  of  the  rotunda,  excluding  all  other  portions  of 
the  Palace  of  Pine  Arts,  In  accordance  with  action  at  a 
previous  meeting. 

President  Sutter  authorized  the  General  Manager  to  report 
to  the  Board  of  Supervisors  in  accordance  with  the  proceed- 
ings and  decision  reached  with  the  Civic  Development  Com- 
mittee of  the  Chamber  of  Commerce,  viz:  that  the  Palace  of 
Pine  Arts  not  be  restored. 


{•vtt    ./■.■:. 


-J'S   if 


BPSDESS 


Streets  - 
Id  and  Kesar 
^ives,  G.G.Park, 

Great  Highway. 


opcsed  Traffie-(l)  Trafficwav  PToDoaed  by  Department  of  Public  Works 
ftell  and 

The  General  Manager  reported  in  detail  on  a  proposal  from 
the  Department  of  Public  Works  and  the  Municipal  Railway 
for  the  routing  of  traffic  in  the  vicinity  of  Golden  Gate 
Park,  The  plan  proposed  one-way  traffic  on  Ptell  and  Oak 
Streets  and  affected  the  Panhandle,  the  Main  Drive,  and 
Kezar  Drive. 

The  proposed  plan  was  outlined  and  described  on  a  plot  map 
and  the  Superintendent  of  Parks  offered  suggested  modifica- 
tions and  revisions,  which  met  with  Commission  approval. 

A  second  proposal  of  the  Department  of  Public  Works,  also 
with  accon^junying  sketches,  proposed  a  one-way  traffic  ramp 
from  the  upper  level  of  the  Great  Highway  to  the  lower  level 
of  the  Great  Highway  at  the  Sloat  Boulevard  intersection. 
Here,  again.  Superintendent  of  Parks  Girod's  suggested 
modifications  were  accepted. 

President  Sutter  asked  that  the  General  Nhnager  return  the 
proposals  to  the  Department  of  Public  Works  with  an  outline 
of  the  suggested  raodificitions  as  set  forth  by  Mr.  Girod, 
asking  that  they  be  reviewed  and  that  the  pl-ins  be  then  re- 
submitted for  full  consideration, 

(2)  Supplemental  Appropriation  -  Fleishhacker  Pool  Heating  Line 

The  General  Manager  reported  that  the  heating  system  at 
Fleishhacker  Pool  had  been  seriously  iirpaired  and  would  not 
be  in  proper  operation  for  the  coming  summer  unless  funds 
were  provided  to  renew  the  recirculating  heating  line. 

On  motion  of  Commissioner  Gallagher,  seconded  by  Commissioner 
Dippel,  the  following  resolution  was  adopted: 
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Ltmg  Supple- 
Ll  Appropria- 
Lf  Jb,50O.0O 
[Recirculating 

ling  Line  - 


Resolution  No.  611. 


RESOLVKD,  that  this  Coimnission,  on  recomiiiendation  of  the  Gen- 
eral Wfeinager,  and  for  the  purpose  of  making  repairs  to  Fleish- 
hacker  Pool  so  that  it  will  not  be  inoperable  during  the  sum- 
mer vacation  period  and  therefore  unavailable  and  of  no  use  to 
the  general  public,  does  hereby  request  the  Mayor,  the  Board 
of  Supervisors,  and  the  Controller  to  approve  a  Supplemental 
Appropriation  request  in  the  amount  of  lb, 500.00  to  provirle 
for  the  renewal  of  the  recirculating  heating  line  at  Fleish- 
hacker  Pool,  auch  appropriation  to  be  made  from  such  funds  as 
may  be  legally  available. 

(3)  LQfln  of  Zoo  Animals 

The  General  Manager  invited  the  Commission's  attention  to  Res- 
olution No.  1030  adopted  by  the  Park  Commission  on  October  13, 
19A/.,  restricting  the  removal  of  animals  from  the  San  Francis- 
co Zoological  Gardens. 

In  view  of  the  many  requests  of  an  educational  and  public  in- 
terest nature  for  the  loon  of  zoo  animals  in  connection  with 
lectures,  civic  events  and  television  programs,  the  following 
resolution,  on  motion  of  Commissioner  Dippel,  seconded  ty  Com- 
missioner Buckley,  was  adopted: 


ditions  and 

^lations  in 
Bction  with 
I  of  Animals 
I  Zoo  (Reseind- 

\3sa.]D3b,  Park 
is3ion,  Mtg. 
-13^) 


Resolution  No.  bL-j 

RESOLVED,  that  this  Commission  does  hereby  rescind  the  action 
of  the  Park  Commission  under  Resolution  No.  1036,  and  does  here- 
by authorize  and  permit  teriporary  removal  of  zoo  specimens  by 
the  Director  of  the  Zoo  from  the  San  Francisco  Zoological  Gar- 
dens when,  in  the  opinion  of  the  General  Manager,  such  teii?30- 
rary  removal  is  in  the  interests  of  the  department;  and  does 
hereby  further  authorize  the  General  Manager  to  permit 
a  tenporarj'^  removal  of  a  zoo  specimen  without  being  accon?)an- 
ied  by  the  Director  of  the  Zoo  or  his  designated  representa- 
tive, subject  to  the  following  conditions: 

(a)  That  the  person  or  organization  requesting  use  of  zoo 
specimen  provide  adequate  insurance  covering  its  value, 
said  value  to  be  established  and  determined  by  the  Direc- 
tor of  the  Zoo. 

(b)  That  certificates  of  Public  Liability  insurance  be  provid- 
ed in  amounts  not  less  than  $100,000/^300,000  by  the  bor- 
rower. 

(c)  Th&t  all  necessary  food  and  transportation  be  provided  at 
the  expense  of  the  borrower. 


(d) 


That  the  borrower  shall  conform  to  any  and  all  other  con- 
ditions which,  in  the  opinion  of  the  General  Manager, shall 
be  necessary  and  advisable  to  protect  the  interests  of 
this  Commission. 


«*««««*«» 


^si  Mseting 
1.31,  1952  - 
Jtion  of 

it 


""^MSl 


U)   Special  t^eting  -  Adoption  of  1952-53  Budget 

The  General  f-lanager  asked  that  a  special  meeting  be  called  for 
purposes  of  considering  the  departnent  budget  for  the  coning 
fiscal  year  1952-53. 

Following  a  consensus  of  members.  President  Sutter  directed 
the  Secretary  to  notify  Commissioners  of  a  Special  Meeting  to 
be  held  Thursday,  January  31.  11:45  A.M..  in  the  offices  of 
the  Anglo-California  National  Bank,  No.  1  Sansome  Street. 

********* 

There  being  no  further  business  to  come  before  the  Commission, 
President  Sutter  declared  the  meeting  adjourned  at  5:30  P.M. 

Respectfully  submitted. 
Secretary 
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1-24-52 
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jprtsentation  of 


Adoption  of  Buc'get 


Al'ournment 


A  Special  Ifeeting  of  the  Recreation  and  Park  Commission  was 
called  to  order  in  the  offices  of  the  Anglo-California  Na- 
tional Bank,  No.  1  Sansoine  street,  on  Thursday,  January  31, 
1952,  at  11:A5  A.M.,  for  consideration  and  adoption  of  the' 
1952-1953  Budget.  President  Sutter  called  tlie  meeting  to 
order. 


The  following  Commissioners  were  present 

Vtr.    Louis  Sutter,  President 

Mr.  iteter  Bercut 

Mr.  Michael  J.   Buckley 

Mrs.  Kenry  J,  Dippel 

Rev.  Eujene  A.  Gallagher 

Mr.  Fred  D,  Ferr 

Mrs.   Siginund  Stern 


prese:itation  cf  budget 

Mr.  David  E.  Lewis,  General  I-lanager,  presented  in  detail 
the  various  items  comprising  the  budget  for  the  coming 
fiscal  year. 

Following  due  consideration  of  the  recommendations  of  the 
General  I'tinager,  Commissioner  Parr  moved.  Commissioner 
Bercut  seconded,  and  the  Commission  adopted  the  proposed 
Recreation  and  Park  Depp.rtment  Bud,'et,  totaling  Ia, 7^^9,863. 
Of  the  above  amount  1285,000.  is  budgeted  for  buildings, 
structures,  and  improveBBnts. 


ADJOURNMEfJT 

There  being  no  further  business  to  come  before  the  Commis- 
sion, President  Sutter  declared  the  meeting  adjourned  at 
1:05  P.M. 

Respectfully  submitted, 


r^^cCc^  u^.e'    (Jttl/^  d(AjnX.A 


San  ?Vanciaco,  California 
February  U,  1952 


^^^]  Iff  Minutes 


M  i  li  y  T  E  § 

The  Thirty-fourth  Regular  Mseting  of  tlie  Recreation  and 
Park  Coramission  was  called  to  order  on  February  L^     1952 
at  3:00  P.M.,   President  Sutter  presiding. 

The  following  Commissioners  were  present: 

Mr.  Louis  Sutter,  President 
Mr,  Peter  Bercut 
Mr.  Michael  J.  Buckley 
Rev.  Eugene  A.  Gallagher 
Mrs.  Henry  J.  Dippel 
Mrs.  Sigmund  Stern 

There  being  no  correotions  or  omissions,  the  Minutes  of 
the  Regular  Meeting  of  January  2U   and  the  Special  Meeting 
of  January  31,  1952,  were  approved. 


fUNICATIONS  - 

cker-Anazcn 
56  to  Housing 
hority  Not  to 
[Eil^nded 


(1)  From  J.  H.  Turner,  Manager  of  Utilities,  advising  that  at 
its  meeting  of  January  28,  the  Public -Utilities  Coramission 
concurred  with  this  Commission's  request,  and  voted  not  to 
extend  the  lease  which  the  housing  Authority  holds  on  the 
Crocker-Amazon  Reservoir  site. 

The  letter  stated  that  the  Public  Utilities  Coramission 
feels  that  it  must  decide  whether  to  retain  the  land  for  a 
future  reservoir,  or  declare  it  surplus  and  for  sale. 

The  Public  Utilities  Commission  wishes  to  be  advised  wheth- 
er or  not  the  Commission  would  be  interested  in  its  purchase 
for  use  as  a  park  or  playground,  or  a  combination  of  both. 

Following  general  discussion  of  the  property's  present  use 
and  future  possibilities,  on  motion  of  Commissioner  otern, 
seconded  by  Commissioner  Dippel,  the  matter  was  referred 
to  the  General  Manager  to  obtain  an  appraisal,  the  probable 
purchase  price,  and  to  study,  report,  and  recommend  on  the 
future  development  of  Crocker- Amazon. 


'  tl  t| 


«*i»«i»««« 


ga  Clubhouse 
Jygenent  Re- 
Isted 


(2)  From  James  M.  Glynn,  Secretary,  The  Cayuga  Improvement  As- 
sociation, informing  the  Commission  that  the  Cayuga  Play- 
ground Clubhouse  does  not  afford  enough  space  for  the  neigh- 
borhood activities,  and  asVing  if  some  improvements  and 
enlargements  could  be  made  »/ith  the  balance  of  the  bond 
funds  on  this  project. 

Mr.  Charles  Wood,  President  of  The  Cayuga  Improvement  Asso 
elation,  appeared  before  the  Comraission  and  explained >  in 
detail,  the  needs  of  the  neighborhood  for  a  larger  club- 
room  for  their  social  and  recreation  activities.  He  ex- 
pressed his  association's  thanks  for  the  excellent  facili- 
ties which  have  been  provided  and  explained  that  his  request 
was  not  in  the  nature  of  a  corr^laint  but,  rather,  a  hopeful 
suggestion  that  a  good  thing  could  be  made  even  better, 
Mr.  Wood  was  of  the  opinion  that  the  club.»rooo  could  be 
doubled  in  size  for  less  than  $10,000.00. 

On  motion  of  Commissioner  Dippel,  seconded  by  Commissioner 
Buckley,  the  General  I-fanager  and  the  Superintendent  of  Rec- 
reation wore  requested  to  review  the  request,  obtain  cost 
estimates,  alid  report  with  recommendations. 


«  * 
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fii»  Eablen 
srratory 
jr  Garden 


lace  of 


(3)  ?rom  Harvty  E.   Tsllir,   Goneral  Chairman,  The  Shrine  Dir«r 
tors  Association  of  North  Amrica,   requiatiL  the  nl«i^ 
of  a  Shrin.  Emblem  design  on  the  ionairJato^  Sot^n^lf 
en  Gate  fcrk,   to  highlight  the  Xth  Annual^sSioJ  o?  ^l 
Association,  to  be  held  in  Son  PVancieco  March  Jl!27!^  ^^j. 

L^t^°?hf  foJTSiJ^'^^Li'^J?^'^'  "°°"'"^  ^  Commissioner 
Bereut,   the  follovlng  resolution  was  adopted: 

Resolution  ^f9,  f^^^ 

RESOLVED,   that  this  Commission,   in  conformity  with  San 
fVancisco'e  traditional  hospitality,   does  hereby  approve 
the  planting  of  a  Shrine  Emblem  design  in  the  cons^atory 

fn  T.n       %^"  y^^'^^;  ^^^*"  ^^  ^*.  commemorating 
the  J^th  Annual  Session  of  the  Shrine  Directors  Association. 
to  be  held  in  San  Ffancisco  March  2A  to  hfarch  27,   1952.  • 

U)  ft-omPiblic  Buildings,   Lands  and  City  Planning  Committee  of 
the  Board  of  Supervisors,    Supervisor  Lewis,  requestinc  that 
steps  be  taken  to  either  rehabilitate  the  i^lace  of  Pine 
Arts  or  to  effectuate  its  removal,  and  asking  for  report 
and  recommendations. 

Consideration  of  the  above  matter  was  continued  to  the  next 
regular  meeting;    the  General  Manager  to  submit  cost  esti- 
mates of  deoolition  or  partial  restoration,  with  recommenda- 
tions. 


f    ^^ 


Park  Rifle   (5)  Prom  Chas.  J.  Parshall,  President,  San  Francisco  Rifle  Asso- 
^cUlties      elation.  Inc.,  reporting  on  the  success  of  the  National 

Chainpionehips  last  October,  tind  requesting  completion  of  the 
Rifle  Range  at  Sharp  Park  as  soon  as  funds  becorae  available. 

President  Sutter  directed  the  Secretary  to  reply,  stating 
thbt  no  funds  have  been  requested  in  the  coming  budget  for 
enlargement  of  the  Rifle  Range,  and  that  National  Produc- 
tion Authority  restrictions  prohibit  the  requested  expansion. 


iposed  Removal      (b) 
|fienjanin  Franklin 
from  Washing- 
[tor,  Square  to  a 
Suitable  Loca- 


Prom  Ediacation,  Parks  and  Recreation  Committee  of  the  Board 
of  aipervisors,  asking  for  the  Commission's  reconmendation 
regarding  the  proposal  of  the  San  Pranciscc  Printing  Indus- 
try that  the  Bonjaaln  Franklin  Statue  be  removed  from  its 
present  location  at  Washington  Square  to  a  more  central  lo- 
cation In  down*town  Saq  Pranciaco,  namely,  the  Civic  Center 
area. 

Following  discussion  of  the  high  cost  involved  in  the  reloca- 
tion  of  Buch  statuary.   President  Sutter  directed  that  the 
Supervisorji '  Committee  be  informed  that  this  Commission  has 
no  funds  for  the  relocation  of  the  Benjamin  Franklin  statue, 
but  has  no  objection  to  its  relocation  if  the  proponents 
the  San  Francisco  Printing   Industry,  provide  the  necessary 
funds.         ' 


m 
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(7)   Rrom: 

Mrs.  Rita  L.   Becker,   Presid^ot,     presidents  Assembly  of  S.F,, 
Mrs.   Chas.    M.   Silk,   Secretary,  Vittoria  Colonna  Club,   and 
3an  Francisco  City  &  County  Federation  of  Women's  Clubs, 
expressing  opposition  to  the  leasing  of  Golden  Gate  Park 
Land  for  stables  or  any  other  commercial  activities, 
(Secretary  to  acknowledge.   -  File) 


««««««««» 


veasnt  p^^        ^       °'"  ^'   Wagner,   Chairman,  Dolores  Heights   Improvement  Club, 
"^^  ^lub  regarding  plans  for  the  development  of  Mission  Pork,   and 

^'^lopment        again  expressing  opposition  to  its  development  as  a  recrea- 
fark  ^ion  center.  (Fii"^ 
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,  ging  Name 
Union  Square 
osed  by  Various 


(9)  Prom: 

Ml08  A.  Ethel  Parguson,  President,  Republican  Women's  Coun- 
cil of  San  Francisco;  J^.  Edward  J.  I^nch,  Chnirnan,  Cali- 
fornia History  Board,  Grand  Parlor,  Native  Sons  of  the 
Golden  West,  opposing  any  change  in  the  name  of  Union  Skjuere, 
and  from  the  Education,  Parks  and  Recreation  Gonmlttee 
Board  of  Supervisors,  requesting  the  Commission's  opinion 
on  the  matter  of  name  change.   (Secretary  to  acknowledge. 
Conmission  already  on  record  as  opposed.  File) 

is3 ion  Granted (10)  Prom  San  Francisco  Camp  Fire  Girls,  requesting  permission 
■s  Fire  Girls  to    to  sell  candy  on  park  properties  from  Fsbnaary  8  to  Febru- 
mi  Candy  on  Park    ary  25,  1952.   (Request  cleared  and  granted  prior  to  meet- 
^  ortifta,  PBb..'52   ing.   File) 

(11)  From  Mayor  Elmer  E.  Robinson,  Commander  of  the  Disaster 
Council  and  Corps,  directing  all  city  departments  to  par- 
ticipate in  the  city-wide  test  exercises,  Wednesday,  I^bb- 
ruary  20,  1952.  (Pile) 

(12)  From  Mayor  Elmer  E.  Robinson,  forwarding  a  copy  of  the 
request  of  Frank  Nolan,  Jr.  ,  180  Townsend  Street,  that  the 
City  acquire  the  Sutro  Baths  and  Ice  Rink  so  that  ice  skat- 
ing facilities  may  be  made  a  part  of  the  municipal  recrea- 
tion program.   (File) 


««««««««««« 


SSEiNTATIVES  AIJD  DELEGATES 


Mr.   Charles  Wood,   President  of  The  Cayuga   Improvement  Associa- 
tion was  present  on  behalf  of  his  group  and  residents  of  the 
Cayuga  Playground  neighborhood,   to  request  enlargement  of  the 
new  clubhouse,   whose  facilities  have  proved  inadequate  for  the 
activities  conducted  therein.    (See  Communications, -#(2)) . 


««^««»«««««« 


Mrs.  William  Zagoren,   Mrs.    Moses  Lasky  and  Mrs.  Eveleth,  were 
in  attendance  as  representatives  of  the  San  Francisco  League 
of  Women  Voters. 


If     sH 
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(1)     Temporary.   Non-Civil  Service  and  Exempt  Appointments 

On  motion  of  Commissioner  Dippel,   seconded  by  ComiTiissioner  Gal- 
lagher,  the  following  resolution  was  adopted: 


-fe.  b^7 


porary,  Non- 
W  Service 

ointaents 


Resolution  No.   oLl 

RESOLVED,   that  all  Tenporary,   Non-Civil  Service  and  Zxenpt  Ap- 
pointments made  by  the  General  Manager  of  the  Recreation  and 
Park  Department  for  the  period   January  10,    1952  through  Febru- 
ary Li,    1952  are  hereby  ratified  and  approved;   and,   be  it 

FURTIER  RESOD^ED,   that  a  report  of  said  appointments  be  trans- 
mitted to  the  Controller  and  the  Civil  Service  Commission: 


T-108 

(15)  T-109 

T-llO 

0-53 

W-106 

R56 

T-111 

R56 

T-112 

R56 

T-113 

R56 

Gardener  l-lo-52  thru  2-29-52  $230.00  mo. 

Rides  Attendant  1-21-52  5  months     210.00  no. 


P.G.Dir.PT  a/n     2-  6-52 
"        "       2-  b-52 


II    II 


II   II 


II    II 


2-U-52 
2-18-52 


5  months 

$1.85  hr.-270.00  mo. 

5  months 

$1.85  hr.-270.00  mo. 

5  months 

il.85  hr.-270.00  no. 

5  months 

$1.85  hr.-270.00  mo. 
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ACTIONS  (continued) 


.'^    (0)    T-IU      RSb  PG  Dir.PT  a/n  2-19-52 

R56  PG  Dir.PT  a/n  2-2o-52 

R56  PG  Dir.PT  a/n  2-28-52 

R56  PG  Dir.PT  a/n  2-20-52 

R56  PG  Dir.PT  a/n  2-U.-52 

R56  PG  Dir.PT  a/n  1-26-52 


T-115 

(3)     T-Ub 

(2)     T-117 

T-118 

T-119 


5  months 

$1.85  hr.     -    $270.00  mo. 

5  months 


$1.85  hr.     - 
5  months 
$1.85  hr.     - 
5  months 
$1.85  hr.     - 
5  months 
$1.85  hr.     - 
5  months 
$1.85  hr.     - 


270.00  mo. 
270.00  no. 
270.00  mo. 
270.00  no. 
270.00  mo. 


■apt  Appointments 


tigress  and/or 
\'.nl  Payraents 


Agnes  C.   Callaghan     Pianist  a/n  1-  7-52  thru  6-30-52  ^2.50  call 
Charlotte  Gough  "  "     2-  A-52  thru  b-30-52  $2.50  c.ill 

(U)     W-108  Rides  Attend. Hlpr  PT  a/n     2-  1-52  thru  6-30-52       .85  hr. 
Pearl  P.Preston  R56  PG  Dir  PT       2-  1-52  Permanent  - 

Not  to  exceed  $79.50  mo. 
Howard  '^aley         "       "     "       "       2-  1-52  Permanent  - 

Not  to  exceed  $79.50  mo. 
Frank  E.   Nbore       "       "     "       "       2-  ^^-52  Permanent  - 

Not  to  exceed  $79.50  mo. 

(2)   progress  and /or  Final  Payments 

On  motion  of  Commissioner  Dippel,   seconded  by  Commissioner 
Gallagher,    the  following  resolution  was  adopted: 


Resolution  No.   6^8 

RESOLVED,   that  for  the  best  interests  and  proper  operation 
of  the  Recreation  and  Park  Department,    the  Controller  be  and 
is  hereby  requested  to  approve  the  following  Progress  and/or 
Final  Payments: 

(a)  SOCCER  FIEin  -  ^i^]-^-\  PARK  -  Contract  ffl32 


To  Carroll  J,   Collins  Construction  Co.   - 
3d  Payment  -  Period  ending  1-31-52 


$  3,088.29 


(b)  DRAWINGS,    SPECIFICATIONS,    ETC.   &  SUPERVISION  -  REMDDEU 
ING  A.ND   ENLARGEMENT  OF  McLAREH  LODGE  -  Co|)tr«ct  N0.A8 — 
To  Donald  T.   Kirby  and  Thomas   B.   Mulvin  $  2,242.93 
-Final  Payment, 

(c)  MUSIC  CONCERTS  -  GOLDEN  GATE  PARK  -  ^^ntract  #63 _ 

To  Ralph  Murray,   Director  -    7th  Payment  -  $b89.00 

Period  ending  January  31,    1952. 

(d)  STRYBING  ARBQRETm^  BENv^H   INSCRIPTTOr.-  -  OSW  #223 


To  Sunset  Monument  Works  -  1st  &  Fin.   PayH.-    $186.50 

(e)  COOTROL  PEN  FENCING  -  HI30N  FIELD  -  r.,T.,P»rk  -  OSW  #169 
To  San  Jose  Steel  Co.,  Inc.   -  1st  i  Fin.Pay't.$  1,962. 00 

(f)  FEDERAL  TAX  ON  ADMISSIONS 


To  Collector  of   Internal  Revenue  -  Jan., 1952  -    ^VU.^i 

(g)   PHELAN  BEACH  ^  r^r^Xr-r-t  #9^  -  Controller'.?  ^12^  ■ 

To  Watkin  &  Sibbald  -  2nd  Payment  -  ^*:,  aju.uu 

Period  ending  1-22-52 

(h)   GRATTA:;  -  Contmn^  if^Q  -  r.nr,|.rnller's  #126 


To  Martinelli  Construction  Co.   -  Final  Pay't.-^i/,WJ.4x 
Contract  completed  12-H.-51. 


(i)  HAMruTON  -  Contract  #96  -  Cpntrp^Jpr'?  #]10  ^^.^ 

To  Wellnitz  &  DeNarde  -  3rd  Payment  -  ^ii,uo.  "^ 

Period  ending  1-31-52. 

(j)   CHINESE  RECRF.ATIQN  •CENTER  -  Contract   #/,9  -  .[^''^^^'^^f^'f^^" 
To  H.   L.   Petersen  Constrviction  Co.  ^33,3ot..4/ 

17th  and   Fj  -al  Payment 
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fSsawa*'— •- 


JO4 

tensions  of 


5.  No.  fc50 

l^c  taenia 


|jB^CTigi§  (continued) 

(3)  gTrt^fn^ions  QfJliaa 

On  motion  of  Conanissioner  Buckley,   seconded  by  Coraiiilssioner 
Stern,  tiie  following  resolution  was  adopted: 

fiaaolution  No.  6Z.9 

RESOLVED,  that  this  Commission,  on  recommendation  of  the 
General  Manager,  approves  the  following  Extensions  of  Time: 

(a)  flf.I^N  BEACH  COVER  >  Contract  #9A  -  Controller's  #125 
To  Watkin  &  Sibbald,  an  extension  of  19  calendar  days, 
through  January  7,  1952,  due  to  inclement  weather  and 
slides  caused  as  a  result  of  sane, 

(b)  ^J\^^  TERRACE  .  Contract  ^^92  -  Controller's  #27 

To  I^rtinelli  Construction  Co.,  Inc.,  an  extension  of 
83  calendar  days,  through  April  1,  1952,  due  to  inclem- 
ent weather,  causing  delay  in  delivery  and  spreading  of 
1000  cubic  yards  of  loam,  necessary  to  complete  work. 

(c)  FTEI3HHACKER  ZOO  SEWAGE  PLANT  -  Contract  #93-Certif .#^8 
To  Gene  Carpenter,  an  extension  of  10  calendar  days, 
through  February  18,  1952,  due  to  inclement  weather  hav- 
ing prevented  installation  of  machinery. 

(d)  CHINESE  RECREATION  CENTER  »  Contract  #A9.  Contrlrs.#21 
To  H.  L.  Petersen  Construction  Co. ,  an  extension  of 
104.  calendar  days,  through  February  13,  1952,  due  to 
inclement  weather  and  inability  of  sub-contractors  to 
obtain  minor  equipment  necessary  for  completion  of  small 
playground  in  rear  of  building. 

(U)   Allotments 

On  motion  of  Commissioner  Buckley,  seconded  by  Commissioner 
Dippel,  the  following  resolution  was  adopted: 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of 
the  Recreation  and  Park  Department,  the  Controller  be  and 
is  herety  requested. to  approve  the  following  allotments: 

Appropriation  112.111.03  -  Allowance  for  Over- 

time.  Commissary  Div.  -  f5C0.UU 

Appropriation  112.500.91  -  Yacht  Harbor  Seawall 

Construction.        *A,  /?u.uu 

(Exploratory  borings  or  test  piles  -  $1,5C0.) 
(Prorata  of  $8,000  contract  for  ) 

(Design  <i  Supervision,  Surveying  ) 

(and  Inspection  for  proposed  work  -  C3,250.) 


■^1 


«rs  for 
tlige  or  Vnry 


(5)  Orders  for  Service  or  Work 

On  motion  of  Commissioner  Buckley,  seconded  by  Commissioner 
Dippel,  the  following  resolution  was  adopted: 

Reaolutj?!?  No.  651 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of 
the  Recreatio.i  and  Park  Department,  the  Controller  be  and 
is  hereby  requested  to  approve  the  following  Orders  for  i«r- 
vice  or  work: 


To  Recreation  and  Park  Department  - 
To  combine  funds  from: 

(a)  Approp. 112.500.91  -  Yacht  Harbor  Seawall 
Reconstruction $3,250.00 


$3,000.00 
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TB^IiSACUONS  (continued) 


(b)  Approp.ll2.913.0A-Yacht  Harbor 
Dredging,  Replaceinent  Piles 
and  Floats $A,750.00 

to  provide  funds  for  contract  with  Punnett,  Parez  &  Hutchi- 
son and  J.  E.  Hayes,  Associate  Consulting  Engineers  -  Design 
Supervision,  Surveying,  Inspection  work  at  Yacht  Harbor. 

(6)  Approval,  Yacht  Harbor  Mooring  License  -  Transfer  to 

Ri^reau  of  Delinquent  Revenue 


On  motion  of  Commissioner  Gallagher,  seconded  by  Coramission- 
er  Dippel,  the  following  resolution  was  adopted: 

Resolution  No.  652 

RESOLVED,  that  this  Commission,  on  recommendation  of  the 
General  Manager,  does  hereby  approve  the  issuance  of  the 
following  mooring  license  at  Yacht  Harbor: 


Owner 

K.  A.  Lundstrom 


Name  of  Boat 
SPRAY 


Berth  No. 
Ill 


Rate  per  Mo. 

$10.00 


AND  FURTHF.R  APPROVES  the  transfer  to  the  Bureau  of  Delin- 
quent Revenue  of  the  account  of  Earl  L.   Mercuric  in  the 
amount  of  $5.00. 


««««*4e4;«« 


r:i3e  BUSINESS 

(1)  Award  fif  Contracts  - 


rd  of  Turfing 
[tract  -  Silver 
£ce 


(a)   TURFING  OF  GROUNDS  -  SILV2R  TERRACE  PUYGRDUND  and 

GRATTAN  PLAYGROUND 

The  Secretary  read  the  following  bids,   received  February  5, 
1952:  lump  Sum 

Bid  Silver  Terrace     Grattarj 

(1)   STEPHEN  L.  VISTICA    e7,/,00.00       $5,950.00    $U50.00 
701  N.El  Canino 
Real ,   San  Mateo 


(2)   C  &  3  Rental  & 
Supply  Co. 
730  El  Camino, 
San  Bruno 

Qlher  Bidders; 

Bernard  Gayman, 

Mill  Valley,   Calif. 
Watkin  &  Sibbald, 

San  Anselmo,   Calif, 
Justice-Dunn  Co. , 

Oakland,   Calif. 
Garden  Construction 
(A.  W.   Huebsch) 

San  Mateo,   Calif. 
Dana  R.   Tyson  Co. 

Sacramento,   Calif. 
Huettig,Schroram  & 
Bennet,    Inc 

Palo  Alto,   Calif. 


$8,000.00       $7,000.00     $1000.00 


$8,9it0.42 
^9,U0.00 
$9,682.50 


%'J,1U0.U2  $1,200.00 
$7,^90.00  ei,650.00 
C;7,921.00    $-1,761.50 


ei0,752.75      C8,953.75    Cl>799.00 
^13,26^.00     eil,^35.00    ei, 329.00 

C20,539,90     ;n7,^68,^3    C3,071.^7 


On  motion  of  ComrrJ.ssioner  Dippel,   seconded  by  Commissioner 
Gallagher,   the  following  resolution  was  adopted: 

Resolution  2Jo.   653A 

RESOLVED,   that  this  Commission  does  hereby  award  the  con- 
tract    for  Turfing  of  Grounds  -  Silver  Terrace  Plr.ygro;.rid, 
Silver  Avenue  and  Elmira  Street  to  3TliPH3N  L.  VISTICA.   70  N. 
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El  Camino  Keal,  San  Mateo,  California,  he  being  the  lowest 
responsible  bidder  for  the  sum  of  $5,950.00;  and,  be  it 

FURTHER  RESOLVED,  that  the  General  Manager  and  the  Secre- 
tary are  empowered  to  execute  this  contract  on  behalf  of 
the  Recreation  and  Park  Coimnission;  and,  be  it 

FURTHER  RESOLVED,  that  the  Secretary  shall  file  notice  of 
approval  in  the  official  advertising  of  the  official  news- 
paper of  the  City  and  County  of  San  Francisco. 


a:d  of  Turfing 
ctract  -  Grattan 
ground 


On  motion  of  Conimissioner  Gallagher,  seconded  by  Commission- 
er Dippel,  the  following  resolution  was  adopted: 

Resolution  No.  b53B 

RESOLVED,  that  this  Commission  does  hereby  award  the  con- 
tract for  Turfing  of  Grounds  -  Grattan  Playground,  Stanyan 
and  Alma  Streets,  to  C  &  S  REOTAL  &  SUPPLY  CO.,  732  El  Ca- 
mino, San  Bruno,  California,  they  being  the  lowest  respon- 
sible bidder  for  the  sura  of  $1,000.00;  and,  be  it 

FURTHER  RESOLVED,  that  the  General  Manager  and  the  Secre- 
tary are  empowered  to  execute  this  contract  on  behalf  of 
the  Recreation  and  Park  Commission;  and,  be  it 

FURTHE.R  RESOLVED,  that  the  Secretary  shall  file  notice  of 
approval  in  the  official  advertising  of  the  official  news- 
paper of  the  City  and  County  of  San  Francisco. 


I 


f'i.^ 


*M 


\i.  No.  b5L 

trd  of  Contract  - 
kpiirs  to  Parapet 
kl3  of  Band  Stand 


(b)   REPAIRS  TO   PARAPET  WALLS  OF  BAND  STAND 

On  motion  of  Commissioner  Buckley,   seconded  by  Commissioner 
Dippel,   the  following  resolution  was  adopted: 

Rgggltition  No.  (?^L 

RESOLVED,  that  this  Commission  does  hereby  award  the  con- 
tract for  Repairs  to  Parapet  Walls  of  Band  Stand  to  the 
firm  of  E.  J.  Finnerty  &  Son.  666  Mission  Street,  San  Fran- 
cisco, they  being  the  sole  responsible  bidder  for  the  sum 
of  2^2,365.00;  and,  be  it 

FURTHER  RESOLVED,  that  the  General  Manager  and  the  Secre- 
tary are  en^Dowered  to  execute  this  contract  on  behalf  of 
the  Recreation  and  Park  Commission;  and,  be  it 

FURTHER  RESOLVED,  that  the  Secretary  shall  file  notice  of 
approval  in  the  official  advertising  of  the  official  news- 
paper of  the  City  and  County  of  San  Francisco. 


(c)CoJ,n-9perated  Venjj,np  Machines 

The  Secretary  reported  that  on  February  8,  1952,  sealed 
proposals  were  opened  for  Coin-operated  Vending  Machines  on 
various  park  locations,  such  machines  to  dispense  cigar- 
ettes, chewing-gum  and  candy.   Pr"r9g^^  ^^^^  ^^^-  ^^^^   ""^^ 
was  received  in  the  casb  of  the  ■?"n^v1"'^  "-^  rrSfce   items. 
Both  bidders  being  financially  responsible,  with  experience 
in  the  field,  the  General  Manager  recommended  award  of  per- 
mits, but  requested  a  delay  of  2  weeks  on  the  other  pro- 
ducts for  further  investigation  and  study. 

The  Secretary  presented  a  permit  form  setting  forth  the 
conditions  under  which  the  vendor  would  operate  and  pro- 
tecting the  Commission's  interests,  and  naming  the  condi- 
tions under  which  the  permit  would  be  revoked. 
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IS  (continued) 

On  motion  of  Commissioner  B»rcut,   seconded  by  Coiumiasioner 
Buckley,  the  following  resolution  was  adopted: 

,  J  to  RESOLVED,   that  this  Commission  does  hersty  authorize  the 

?'Ii!  to  issuance  of  a  permit  to  VIKING  K)ODS,   U^  Market  Street, 

,'?°      parated    San  Francisco,   the  sole  responsible  bidder,   to  install  coin- 
'  *  nines  operated  vending  machines  in  the  Golden  Gate  Park  Golf 

^^^, ^^ Course  Clubhouse  and  in  the  Administration  Building,   McLaren 

srgwifiiiSi  Lodge,  Golden  Gate  Park,   to  dispense  Sandwiches  at  the  rate 

of  twenty-five  cents  (25/^)   each,  with  payment  to  the  Commis- 
sion of  10%  of  the  gross  sales;   the  term  of  said  permit  to 
expire  at  the  end  of  the  fiscal  year  1952,   subject  to  renew- 
al at  the  pleasure  of  the  Commission}   and,   be  it 

PTJRTHER  RESOLVED,   that  the  General  Manager  and  the  Secreta- 
ry are  en^Kjwered  to  issue  such  permit  on  behalf  of  the 
Recreation  and  Park  Commission. 


^f: 
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On  motion  of  Commissioner  Buckley,   seconded  by  Commissionw 
Dippel,  the  following  resolution  was  adopted: 

Issued  to  RESOLVED,   that  this  Cwanission  does  hereby  authorize  the 

^e.«mce  Co.  issuance  of  a  permit  to  COffEE  SERVICE  CO.,   12  Hale  Street, 

[stall  Coin-  San  FVancisco,   the  sole  responsible  bidder,   to  install 

[ted  Vending  coin-operated  vending  machines  in  the  Golden  Gate  Park  Golf 

La  for  Coffee        Course  Clubhouse  and  in  the  Fleishhacker  Playfield  Booth, 
to  dispense  Coffee  at  ten  cents  (100)   per  cup,  with  a  pay- 
ment to  the  Commission  of  from  1056  to  ^0^  of  the  gross  sales 
based  on  the  number  of  cups  sold  as  follows: 

1  -  100  cups  per  day     10% 

100  -  200  "         "       "       2056 

200  -  ^00  "         "       "       305: 

^00  »       and  over  ^ri 

PROVIDED  FURTHER,  that  said  permit  shall  expire  at  the  end 
of  the  fiscal  year  1952  and  shall  be  subject  to  renewal  at 
the  pleasure  of  the  Commission;   and,  be  it 

FURTHER  RESOLVED,   that  the  General  Manager  and  the  Secreta- 
ry are  empowered  to  issue  such  permit  on  behalf  of  the 
Recreation  and  Park  Commission. 

««««««««« 

(2)     Sutro  Ba^hs  Properties 

President  Sutter  reported  on  the  inspection  made  of  the  Su- 
tro Baths  properties   on  Saturday,    January  26,    1952. 

The  Commission  reviewed  its  previous  studies  of  Mr.   Sutro 's 
prqposal  to  offer  the  Sutro  properties  to  the  City  and  to 
negotiate  on  their  sale.      In  its  decision  to  reject  Mr. 
Sutro's  proposal,    the  Commission  adopted  the  following  reso- 
lution,  on  motion  of  Commissioner  Bercut,   seconded  by  Com- 
missioner Gallagher: 


M 


k 


"--'  Rejects 
•Ph  Sutro's 
^°-l  to  Sell 
^t.h3  Property 


Resolution  No.  657 

RESOLVED,  that  this  Commission,  having  given  careful  consid- 
eration to  the  proposal  of  Mr.  Adolph  Sutro  that  San  Francis- 
co acquire  Sutro  Baths  properties,  having  inspected  said 
properties  at  first  hand  and  received  staff  reports  relating 
to  said  properties,  does  hereby  declare  that  it  is  to  the 
best  interests  and  proper  operation  of  the  City's  recreation 
program  to  reject  Mr.  Sutro's  offer;  and  the  Secretary  be  and 
is  hereby  instructed  to  inform  Mr.  Sutro  that  this  Commission 
is  not  interested  in  acquiring  the  properties. 
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(3)  Cancellation  of  Resolution  No.  UA   -  Supplenentnl  Appronria- 
tion  Regyoat  gf  e2.^(?Q.Q0  •>  rfeetin..  oC  June  2K   19.^]   ^ 

The  Secretary  reported  that  on  June  28,  1951,  the  Commission 
approved  a  Supplemental  Appropriation  Request  of  ,> 2, 560  00 
to  provide  funds  for  tenpornry  Starters  on  golf  coiirses]  but 
that  it  had  not  been  necessary  to  forward  the  request. 

On  motion  of  Commissioner  Dippel,  seconded  by  Commissioner 
Stern,  the  following  resolution  was  adopted: 

Resolution  No.  6^g 

RESOLVED,  that  this  Commission  does  hereby  direct  that  it 
be  appropriately  recorded  in  the  Commission  Minutes  of 
June  28,  1951  that  action  authorized  under  Resolution  No. 
M^  be  cancelled,  the  funds  requested  under  such  resolu- 
tion not  having  been  filed  with  the  Board  of  Supervisors 
and  the  employments  to  have  been  obtained  therein  having 
been  secured  through  other  action. 

(1)  Transactions  with  the  Borxrd   of  Education 

The  Secretary  stated  that  he  had  received  a  detailed  report 
of  Dr.  Herbert  C.  Clish,  Superintendent  of  Schools,  relat- 
ing to  several  Recreat^-on  and  Park  properties,  with  recom- 
mendations and  proposals  regarding  such  properties  and 
their  operation.  This  report  represented  a  summary  of  a 
meeting  between  President  Sutter,  Mr.  Lewis,  Dr.  Clish, 
and  other  School  Department  staff. 

The  mattars  reportoti  on  were:  Burnett  Elementary  School, 
Lakeside  School  Sites,  the  Betnal  Heights  Recreation  Center, 
with  a  General  Review  of  Properties  for  Exchange  of  Title- 
Recreation  and  Park  Commission  and  the  Board  of  Education. 

President  Sutter  expressed  the  opinion  that  the  above  mat- 
ters would  require  the  individual  attention  and  study  of 
the  Commissioners.   Consideration  was  postponed  to  the 
next  regular  meeting,  and  the  Secretary  was  asked  to  send 
copies  of  the  report  to  each  Commissioner  and  place  each 
subject  on  the  calendar  for  the  next  regular  meeting. 

f2;  Policy  on  Special  Events 

The  General  Manager  reported  that  several  requests  had  been 
made  for  use  of  municipal  golf  courses  for  the  purpose  of 
staging  exhibition  tournaments,  the  proceeds  of  such  events 
to  be  used  for  charitable  drives.  While  such  requests 
were  submitted  by  bona  fide  campaign  representatives  and 
were  for  worthy  causes,  their  approval  would  deny  the  use  of 
the  courses  to  the  general  public. 

On  motion  of  Commissioner  Bercut,  seconded  by  Commissioner 
Buckley,  the  following  resolution  was  adopted: 

R?3glwU<?h  Nq.  fe^9 

RESOLVED,   that  this  Commission  does  hereby  establish  a  gen- 
eral policy  directing  that  the  municipal  golf  courses  under 
its  jurisdiction  shall  be  reserved  for  the  enjoyment  and 
use  of  the  general  public  and  shall  not  be  used  for  the  pro- 
motion or  staging  of  exhibition  or  profession,-::!  tournaments 
to  which  admission  would  be  charged,   even  though  such  ex- 
hibitions or  tournaments  might  be  for  charitable  purposes. 

^3)     Polo  Schedules 

Commissioner  Bercut  reported  that  on  Vfednesday,   February  13, 
1952,   a  meeting  attended  by  Messrs.   Lewis  and  Bercut,  was 
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Sin  Pi^anclaco,  California 
i«>3hi-uary  28,   1952 

M  J  N  ii  T  E  S 

The  Thirty-fifth  Regular  Meeting  of  the  Recreation  and  Park 
Commission  was  called  to  order  on  Thursday.  Jbb  28  IQSP 
at  3:00  P.M.,  President  Louis  Sutter  presiding 

The  following  Commissioners  vere   present: 

Mr.  Louis  Suttor,  President 
Mr.  Peter  Bercut 
Mr.  Michael  J.  Buckley 
Mrs.  Henry  J.  Dippel 
Rev.  Eugene  A.  Gallagher 
Mrs.  Sigmund  Stern 

There  being  no  corrections  or  omissions,  the  Minutes  of  the 
Thirty-fourth  Regular  Meeting  of  February  L4,  1952  were  ac- 
proved .  *^ 


I 


mm]s^- 


usum 

•'lorhing  the 
.ince  of  Special 
^fer  Privilege 
cUily  Golf  Cards 
I  High  School  CJolf 


(1)  Pursuant  to  the  Commission's  action  regarding  use  of  munici- 
pal golf  courses  at  the  meeting  of  January  2/^,    1952,  a  let- 
ter from  George  R.  Canrinus,  Coordinator  of  Health, 'physical 
Education,  Athletics  and  Recreation,  San  Francisco  Unified 
School  District,  requesting  permission  be  granted  the  Board 
of  Education  to  purchase  monthly  cards  with  transfer  privi- 
leges, was  read  by   the  Secretary. 

On  motion  of  Conmissioner  Buckley,  seconded  by   Commissioner 
Bercut,  the  following  resolution  was  adopted: 

Resolution  No,  b6^ 

RESOLVED,   that  this  Commission,   in  the  interests  of  foster- 
ing and  encouraging  school  students  to  participate  in  golf, 
in  cooperation  with  the  Board  of  E*ication,   does  hereby  auth- 
orize the  issuance  of  monthly  playing  cards  with  spocial 
transfer  privileges  for  use  in  the  city's  public  high  schools 
_      golf  program,    PROVIDED  that  such  cards  shall  be  limited  to 
ten  (10)   in  number  for  each  high  school,   shall  be  purchased 
directly  by  the  Physical  Education  Department,   Board  of  Edu- 
cation,  and  the  distribution  of  such  cards  shall  be  in  ac- 
cordance with  rules  and  regulations  prescribed  by  the  Gener- 
al Manager  of  the  Recreation  and  Park  Department. 

««««««««« 

(2)  From  Harlan  B.  Watkins,  Chief,  Real  Estate  Division,  Corps  of 
Amy  Engineers,  U.  S.  Amy,  enclosing  for  approval  modified 
copies  of  lease  agreements  covering  lands  to  be  leased  to  the 
Amy  at  Beach  Chalet  and  Fort  Flinston  (Zoo  Extension).  The 
only  modification  in  the  lease  agreements  consisted  of  addi- 
tional area  and  six  temporary  barracks  buildings  located 
thereon  in  the  Fort  FWiSton  area. 

The  Secretary  explained  that  these  parcels  of  land  have  been 
used  by  the  Amy  under  Commission  permit  since  June  10,  1951 
(Resolution  No.  4.03  -  Meeting  of  May  24,  1951) .  f\iture  use 
shall  be  under  a  five-year  lease  agreement  to  be  approved  by 
His  Honor,  Mayor  Elmer  E.  Robinson,  under  emergency  powers 
vested  in  him  pursuant  to  Section  25  of  the  Charter  and  Ordi- 
nance No.  7192,  File  No.  8638,  enacted  by  the  Board  of  Super- 
visors February  18,  1952. 

On  motion  of  Commissioner  Buckley,  seconded  by  ComnissJoner 
Gallagher,  the  following  resolution  was  adopted: 


ft  ^".S. Gov't 

^fach  Chalet  & 

Lton 


Resolution  No.  662 

RESOLVED,  that  this  Commission,  in  the  interests  of  national 
defense,  does  hereby  approve  and  forward  to  His  Honor,  tho 
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No.  662 


leach  Chalet 


Rinston 
»rtie6 


Mayor,  for  the  execution  the  proposed  fivo-year  leases: 

Western  Army  AA  Conmand 

with  the  United  SUtes  Government,   covering  the  occupancy 
milit.ary  iise,   and  reatcration  upon  expiration,   of  the  pi^^i- 
908  herein  described  as  follows:  pr^m" 

S^S£5rl99_aQlden  Gate  Park  (Bsng^  Qhm?t) 

All  that  certain  real  property  situate  in  the  CITY  AMD  COinrrY 
OF  SAN  FRANCISCO.    CALIFORNU,   and  nore  particularly^sS 

A3    lOXXOWS* 

Commencing  at  a  point  20  feet  North  of  the  north  line  and 
parallel  to  the  east  line,  of  the  rest  room  building  that  is 
located  approximately  200  feet  North  of  the  Richmond  and  Sun- 
set Sewage  Plant  in  Golden  Gate  Park,  thence  north  to  the 
southwest  line  of  the  Main  Drive  bridle  path;  thence  north- 
westerly along  the  bridle  path  to  a  point  120  feet  northwest 
of  the  projected  line  of  ^7th  Avenue;  thence  southwesterly 
to  the  east  line  of  the  Great  Highway  to  a  point  120  feet 
south  of  the  projected  south  line  of  the  Beach  Chalet;  thence 
south  along  the  Groat  Highway  to  the  intersection  of  the 
east/west  line  paralleling,  and  20  feet  north  of  the  north 
line  of,  the  aforesaid  rest  room  building,  thence  east  to  the 
point  of  beginning, 

Containing  9.739  acres,  more  or  less, 

Sf^K-Zf^   Fort  Rinston 

All  that  certain  real  property  situated  in  the  City  and  Coun- 
ty of  San  Francisco,  State  of  California,  particularly  de- 
scribed as  follows: 

Coimaencing  at  the  intersection  of  the  southwesterly  line  of 
Skyline  Boulevard  as  it  now  exists  with  the  north  line  of  the 
original  H./^   acre  tract  of  land  known  as  U.S. Military  Reser- 
vation, Pbrt  FUnston,  acquired  in  accordance  with  the  final 
order  of  condemnation  in  the  Circuit  Court,  9th  Judicial  Dis- 
trict, Northern  District  of  California,  dated  hfay  29,  1901, 
and  more  particularly  described  by  a  map  recorded  in  Nhp  Book 
G  page  117,  filed  June  23,  1913,  and  Map  Book  M,  page  87, 
filed  October  13,  1933,  in  the  Official  Records  of  the  City 
and  County  of  San  Francisco,  State  of  California;  said  point 
of  beginning  bearing  South  86°  i^S'  West  from  United  States 
Militexy  Monuiuent  No.  1. 

Thence  from  said  point  of  beginning  southeasterly  along  the 
said  southwesterly  line  of  Skyline  Boulevard  to  a  point  on  the 
northerly  line  of  that  parcel  of  land,  designated  as  Parcel  A, 
reserved  to  the  United  States  of  Amorica  in  Quitclaim  Deed  to 
the  City  and  County  of  San  Francisco,  dated  the   24th  day  of 
April,  1950,  recorded  in  the  Official  Records  of  the  City  and 
County  of  San  Francisco,  California;  said  northerly  line  of 
said  Parcel  A  being  referred  to  as  the  "first  course"  in  said 
•^itclaim  Deed;  thence  South  630  27'  U5^  West  970  feet,  more 
or  less,  to  a  po;,.nt  distant  995  feet  Soutli  63"°  27 •  45"  West 
from  the  point  of  beginning  of  said  Rircel  A  hereinabove  re- 
ferred to;  thence  South  260  32 «  I5"  East  15  feet;  thence  South 
63°  27'  45"  West  170  feet:  thence  South  100  feet  to  a  fence; 
thence  East  along  said  fence  101.919  feet,  more  or  less,  to  a 
line  parallel  v;ith  and  perpendicularly  distant  150  feet  south- 
easterly from  "first  courst"  of  Parcel  A  hereinabove  referred 
to;  thence  North  630  27'  u^''   East  approximately  25  feet; 
thence  South  1°  East  (approximate  course)  125  feet  more  or 
less;  thence  South  11©  10-  East  (approximate  course)  525  feet 
more  or  less;  thence  South  io<^   15'  West  (approximate  course) 
30  feet^  more  or  less;  thence  South  (approximate  course)  55 
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Do.  662 


feet,Wf»orlea»toth«axithbQmdQiy  of  the  said  orlRinal  Al  1     • 

North  890  51»  West  330  foot,   more  or  loss  to  the  top  of  a 
Cliff;   then.      Northerly  along  the  top  line  of  said  Cliff  to 
the  North  boundary  of  aaid  original  Al.i,  acre  tract  of  Port 
FUnston;   thence  continuing  northerly  along  the  top  line  of 
said  Cliff  to  a  point  that  is  350  feet,  n»asured  at  right 
angles  from  said  northerly  boundary?  thence  porfellel  to  said 
northerly  boundary  and  distant  therefrom  350  feet  North  86o 
48'  East  130  foot;   thence  South  3°  12«  East  feot  t^  the  said 
northerly  boundary;   thence  along  said  northerly  boundary  86° 
48'  East  to  the  point  of  beginning. 

Containing  16.00  acres  more  or  less, 

and  including  the  following  irprovements  contained  therein- 
Battery  Howe,   ftiilding  T-415,   and  also  including  the  follow- 
ing iaprovements  known  and  designated  as  Buildings  Tn404 
T-4O6,  T^L2,  T-^^13,   T-<17  which  are  adjacent  to  the  above 
described  real  property  and  are  located  within  that  certain 
parcel  of  land  deeded  by  (^itclaim  Deed  dated  24  April  I950 
from  the  United  States  of  America  to  the  City  and  County  of 
Sa:.  PVancisco,   together  with  the  right  of  ingress  and  egress 
thereto. 


!fe.  No.  663 


(3)  Prom  Thomas  J.   0« Toole,  Executive  Secretary,  The  Guardsmen, 
enclosing  tentative  agreement  covering  The  Guardsmen's  use' 
of  a  portion  of  Golden  Gate  Park  for  the  Sports  Car  Road 
Race  to  be  held  on  Saturday,   May  31,   1952. 

The  General  Manager  reported  that  the  agreemsnt  would  be  sub- 
ject to  approval  of  the  Board  of  Supervisors,   this  require- 
ment to  be  net  in  order  to  permit  the  erection  of  temporary 
grandstands  and  the  sole  of  admission  tickets  to  reserved 
spectator  areas. 

On  motion  of  Comnissioner  Dippel,   seconded  by  Commissioner 
Stem,   the  following  resolution  was  adopted: 


Lsase  Agreement  - 
hi  Guardsaen's 
Sjxirts  Car  Road 


Resolution  !fo.   66"^ 

RESOLVEDj   that  this  Commission,   subject  to  approval  of  both 
the  City  Attorney  and  Board  of  Supervisors,   does  hereby  ap- 
prove the  lease  agreement  submitted  by  The  Guardsmen,   cover- 
ing their  use  of  the  western  section  of  Golden  Gate  Park  for 
Sports  Gor  Road  Race  purposes  on  Saturday,   May  31,    1952. 


««««««««« 


(fjg  Information) 


iftjectloB  of 
^  hlon  Club 


U) 


^ty  Attorney's    (5) 
too  No.  508- 
of  Supervisors » 
"ot  Neces- 

for  Installa- 
VendiDg  MachiaB 


Prom  Bertha  D.  Titus,  Corresponding  Secretary,  Tl»  Kalon  Club, 
135  Silliman  Street,  objecting  to  the  use  of  Golden  Gate  Park 
for  stables  or  other  commercial  purposes  ( Information) 

Prom  the  City  Attorney,   forwarding  a  copy  of  requested  opin- 
ion No. 508 J   advising  that  the  approval  of  the  Board  of  Super- 
visors is  not  required  for  the  issuance  by  the  Recreation  and 
Park  Commission  of  permits  to  successful  bidders  for  the  in- 
stallation and  maintenance  of  beverage,   food  vending  machines, 
or  vending  stands,   in  public  parks. 


««««««««« 


jTES  - 


1952  Grand  Jury  nenbers.   Recreation  and  Park  Committee: 
Pi*ank  W.   Mullen,   Commitief   (  nclv.xxjn,   Plastering  Contractor, 

(retired) 
John  M.   Soldavini,   Duick  Dealer 
Riilip  R.   P^jjrmonville,   Brig. -Gen. ,   U.S. Amy,  retired. 
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(1)     Progr—  and/or  Final  Pavmanta 


IfiiaiiBasaifi- 


On  itiotion  of  Coaimiasloner  Dippel,   seconded  by  Comraiasioner 
Gallaghar,   the  following  resolution  was  adopted: 

Resolution  No.   bfa/j 

RESOLVED,  that  for  the  beat  interests  and  proper  conduct 
of  the  Recreation  and  Park  Department,  the  Controller  is 
hereby  requested  to  approve  the  following  contract  payments: 

(a)  SURfACIl*}  TENNIS  COURT  ^T  3UENA  VI:.;^   pARK  .  O.'^W  ^]i/ 
To  Malott  &  Peteraon-Grundy  -  $  i  935  oc 
let  St  Final  Payt.   -  Completed  2-15-52  ' 

(b)  REPA3RS  TO  WEST  PORTAL  P/G  TENNIS  COURT  -  03W  M),<^?, 

To  Malott  &  Fteier3on~Grundy  -  |  1  tvi3.00 

1st  i  Final  Payt.   -  Congjleted  2-15-52 

(c)  RESURFACING  OF  TOUR  TENJJIS  COURTS,   MTN.LAKE  PARK  - 


To  Malott  &  Peterson-Grundy  -  Ist  Payt.   -      $  5,^35.50 
Period  ending  2-13-52 

(d)    INSTALLATION  OF  NSW  SUMP  AIC  EJECTOR  PU>JP,   SAN  TOANCIS- 
CO  200TJ0GICAL  GARDENS  SEWAGE  PLANT  -  Contract  JL^i 
To  Gene  Garpentor  -  2nd  Payinent  -  |  4.,i;01.00 

I^riod  ending  2-15-52 


(e)   ROOF  REPAIRS  AT  GLEN  PARK  -  OSW  MlU 
To  Wm.    J.   Anderson  Roofing  Co.   - 
Ist  &  Pinal  Payt.   -  Conpleted  ll-U-51 


$  1,940.0c 


.f«. 


«T 


(2)  Eyt9na4<?ng  Of  Tifflp 

On  Qotion  of  ConmisslonGr  Dippel,  0eoonded  by  Commissioner 
Gallagher,   the  following  resolution  was  adopted: 

SSJIa*-^  Resolution  No.   fe65 

sioDS  of  RESOLVED,    that  this  Coramission,   on  recommendation  of  the 

General  ffanager,   approves  the  following  extension  of  time: 

(a)   PAIOTDiG  "GJOA"  -  O.S.W.    j^217 

To  D.   Zelinsky  &  Sons  -  an  extension  of  60  calendar  days 
through  March  22,   1952,  due  to  heavy  rains  and  fog  re- 
tarding work. 

«««««««««« 

(3)  Modifications 

On  motion  of  Coranissionor  Gallii^hjr,   socondod  by  Commission- 
er Dippel,   the  following  roaolution  wns  adopted: 

RESOLVED,   that  for  the  best  interests  and  proper  conduct 
of  the  Recreation  and    Park  Department,   the  Controller  be 

and  is  hereby  requested  to  approve  the  following  modifica- 
tion: 

(a)  HAMILTON  -  Contract  ^o  -  Controller's  rfllO 

To  Wellnitz  and  Del.'ardc  -  Change  Order  #4  - 
Substitution  of  T.W.  wire  for  lead-  covered 
service  ~  0   credit,  of $62.19 


i      i' 
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(4)     Jntra-Rind  Transi's] 

On  motion  of  Coimiiss loner  Dippel,   seconded  by  Commissioner 
flercut,   the  following  resolution  was  adopted: 
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RESOLVED,   that  for  tha  beat  interests  and  proper  conduct 
of  tlie  Recreation  and  Park  Department,   the  Controller  be 
and  is  hereby  requested  to  approve  the  following  intra- Amd 
transfers:  ^ 


(a)  Approp.    112.110,01         Approp.    112.119.01 
Permanent  Salro-ies  -     Salaries  - 
General  Division  Replaceosnta 


0   1,A6].22 


(b)  Approp.   112.110.02         Approp.    112.119.02        t  1  320  00 
Permanent  Salaries  -     Salaries  -  ' 

Zoo  Division  Replaocaents 

(Replacing  Enmlovees  on  Lv.  &  S.Lv.w/o  pay  ~  March  1 
to  June  3,   1952) 

«««««««««« 
(5)     Allotments 

On  motion  of  Commissioner  Rickley,   seconded  by  Connissioner 
Gallagher,   the  following  resolution  wa3  adopted: 

Resolution  No.    b6g 

RESOLVED,  that  for  the  beat  interests  and  proper  conduct 
of  the  Recreation  and  Bark  Department,  the  Controller  be 
and  is  hereby  requested  to  approve  the  following  allotments: 


(a)  Appropriation  133.340.12.01 

Dry  Goods  &  Wearing  Apparel-General  Division 


537.00 
$  3,500.00 


(b)  Appropriation  112.385.02 
Forage  &  Food  for  Animrils  -  Zoo  Division 

(Advance  Allotm't  -  f-larch  requirements) 

(c)  Appropriation  133.216.12.01  $  1,350.00 
Maint.   &  Repair  -  Automotive  Equipment 

(Advance  Allotm't  -  Mar. 15  payrolls,  etc.) 

(d)  Appropriation  112.200.01  J   1,500.00 
Contractual  Services 

(^)  Request  for  Supplemental  Appropriation 

On  motion  of  Gonniissioner  Gallagher,   seconded  by  Conmission- 
er  ftickley,   the  following  resolution  was  adopted: 

Resolution  No.   669 

RESOLVED,   that  on  recomnendation  of  the  General  Manager, 
this  Commission  does  hereby  request  the  I-Iayor,   the  Board  of 
Supervisors  and  the  Controller,   to  approve  a  request  for  a 
Supplemental  Appropriation  of  $25,800.00  from  such  funds  as 
are  legally  available  to  provide  the  additional  funds  neces- 
sary for  proper  operation  of  the  Recreation  and  Park  Depart- 
ment: 


Approp. 112.200.01        -  Contractual  Services  -    $  1,500  00 

$  5,100  00 


Approp. 133.216. 12.01  «  Maint.  &  Repair  - 

Automotive  Equipment 


Approp.  112. 385. 02 

Approp.  163- ''^1  in 
Approp.  I.:.-!. 210.0". 


-  Food  &  Forage  for 

Animals  -  Zoo  Division    $  7,700.00 


-  H'.rt,   Light  &  Power 
A!'.l'vance,   Enqployees' 


$10,500.00 
$  1,000.00 


«»«*%* 
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(7)     Service  Order  -  NORTH  DUTCH  WINDMfi.L 


■W! 


Irrice  Order 
irrtli  Dutch 


On  motion  of  Corranias loner  Bercut,  seconded  by  Comndssioner 
Gallagher,   the  following  resolution  was  adopted: 

Resolution  No.    (fJQ 

RES0LVH5,   that  for  the  best  Interests  and  proper  conduct  of 
the  Recreation  and  Park  Department,   the  Controller  be  and  is 
hereby  requested  to  approve  the  following  Service  Order: 

To  J.   G.   Grattan,   730  Uguna  Honda  Boulevard,  San  Francisco 
the  low  bidder  •  for  removal  of  sand  and  corrosion,   and         ' 
perforating  casing  in  No.   1  well  •  NorUi  Dutch  Windmill, 
the  sum    of  $1,526.00.     (Estimted  coot  |l,550.00). 


(1)     Award  of  Permits  »  Coin..0p6rQtad  Vending  ^ 

A  tabulation  of  all  scaled  bids  received  Friday,   February  8, 
1952,   for  the  installation  of  vending  machines  on  various 
park  locations  was  mailed  by  the  Secretary  to  all  Commission- 
ers. 

The  Business  Manager,   hfr.   Hoyt,   submitted  recoianjendations 
for  the  issuance  of  permits  for  the  oale  of  candy  bars  and 
chewing  g\im,   in  each  case  recommending  award  to  the  highest 
bidder. 


it  Issued  to 
Cities  Automat 
to  Install 

^ing  Machines 
5/  Candy  Bars 
1^  Chewi.ig  Gun 

I  Ideations) 


On  motion  of  Conmissionor  Qercut,  seconded  by  Commissioner 
Gallagher,  the  following  resolution  was  adopted: 

Rgggjutign  N<?.  671 

RESOLVED,  that  this  Commission  does  hereby  authorize  the 
issuance  of  a  permit  to  Bay  Cities  Automat  Co. ,  3U,  -  11th 
Street,  San  Francisco,  they  being  the  highest  responsible 
bidder,  to  install  coin-operated  vending  machines  at: 
(1)  Fleishhacker  Playfield,  (2)  Administration  Building, 
Golden  Gate  Park,  and  (3)  Children's  Playground,  Golden  Gate 
Park,  to  dispense  candy  bars  at  the  rate  of  five  cents  (5^) 
each,  and  stick  gum  at  the  rate  of  one  cent  (1^)  per  stick; 
with  payment  to  the  Commission  of  12. 55^  of  the  gross  candy 
bar  sales;  and  20^  of  the  gross  gum  sales;  the  term  of  said 
permit  to  expire  at  the  end  of  the  fiscal  year  1952,  subject 
to  renewal  at  the  pleasure  of  the  Commission;  and,  be  it 

FURTHER  RESOLVED,  that  the  General  Manager  and  the  Secretary- 
are  empowered  to  issue  such  permit  on  bohalf  of  the  Recrea- 
tion and  Park  Commission. 


<f  ., 


sit  Issued  to 
ct«en  Service,   Inc. 
» Install  Vending 
Jc-iaes  for  10^ 
"^  Bars  and  1^ 
:  Quo  (^  Golf 

ae  L0Cl^t1nr.o] 


On  motion  of  Commissioner  Gallagher,  seconded  by  Comnission- 
5i-  Bercut,  the  following  resolution  was  adopted: 

Resolution  No.  672 

RESOLVED,  that  this  Commission  does  hereby  authorize  the 
issuance  of  a  permit  to  Canteen  Service,  Inc.,  1U38   Howard 
Street,  San  Francisco,  they  being  the  highest  responsible 
bidder,  to  install  coin-operated  vending  machines  at: 
(1)  Lincoln  Park  Golf  Course  Clubhouse,  (2)  Harding  Park 
Golf  Course  Clubhouse,  (3)  Sharp  Park  Golf  Course  Clubhouse, 
and  U)   Golden  Gate  Park  Golf  Course  Clubhouse,  to  dispense 
candy  bars  at  the  rate  of  ten  cents  (100)  each,  and  stick 
gum  at  the  rate  of  one  cent  (l^)  per  stick;  with  payment  to 
the  Commission  of  15Ji  of  the  gross  sales  on  both  items;  the 
term  of  said  permit  to  expire  at  the  end  of  the  fiscal  year 
1952,  subject  to  removal  at  the  pleasure  of  the  Commission; 
and,  be  it 
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(continued) 

FURTHER  RESOLVED,   that  tlie  General  Manager  and  the  Secretary 
are  enpowored  to  issue  such  permit  on  behalf  of  the  Recrea- 
tion find  Park  Gomraission. 

In  considering  the  bids  euhndtted  for  cigarette  vending  ma- 
chine installations,   the  Business  Mana(.<er  submitted  recon>- 
laendations  based  on  additional  information  he  had  ru'-eived 
from  bidders  subsequent  to  the  opening  of  the  sealed'bids  o- 
February  8.     President  Sutter  did  not  accept  the  recoroionda- 
tions  of  the  Business  Manager,   but  wished  the  bids  consi^l- 
ered  as  originally  submitted. 

No  permits  were  awarded  and  consideration  was  postponed. 

(2)     Award  of  Contract  -  Replacement  of  Ten-Inch  Recirculating 
Lines  -  FLEISHHACKER  SWIMML'^  POOL       ^ 

The  Secretary  read  the  following  bids,   received  hfonday 
Februaiy  25,    1952: 

Low  Bidder:   0»Mara  &  Stewart,   Ltd ^  5,269.00 

218  Clara  Street,   San  Francisco  7 

Other  Bidders; 

Gene  Carpenter  "    $6,/492.50 

Walter  Lenkeit  $6,700  00 

Kleinen  Comp&ny,    Inc.  $7,985.00 

Associated  Engineers,    Inc.  $8,750.00 

Callahan  Construction  Co.  $8,875.00 

On  motion  of  Commissioner  Stern,   seconded  by  Cornraissioner 
Dippel,   the  following  resolution  was  adopted: 

Resolution  No.  673 


Rilating  Lines  at 
fleishhacker  Awarded 
;0ilfera&  Stewart, 


street  for  Replace-  RESOLVED,  that  this  Commission  does  hereby  award  the  con- 
intof  10"  Reeir-  tract  for  the  Replacement  of  Ten- Inch  Recirculating  Lines  - 
Fleislihacker  Swimming  Pool,  Sloat  Boulevard  and  Great  High- 
way, to  O'MARA  &  STEWART,  LTD.,  218  Clara  Street,  San  Fran- 
cisco, they  being  the  lowest  responsible  bidder  for  the  sum 
of  15,269,00;   and,   be  it 

FURTHER  RESOLVED,   that  the  General  Manager  and  the  Secretary 
are  empowered  to  execute  this  contract  on  behalf  of  the 
Recreation  and  Park  Commission;   and,   be  it 

FURTHER  RESOLVED,   that  the  Secretary  shall  file  notice  of 
approval  in  the  official  advertising  of  the  official  news- 
paper of  the  City  and  County  of  San  Francisco. 


.<'  t 


(3)     Palace   of  Pjn?  J\rVi 

This  matter  having  been  continued  from  the  previous  meeting. 
General  Manager  Lewis  submitted  to  the  Commission  detailed 
estimates  of  cost  on  the  rehabilitation  of  the  Palace  of 
Pine  Arts,   itemizing  the  various  major  sections  of  the  struc- 
ture and  the  costs  for  each  section.     These  six  (6)   sections 
totaled  aoro  than  v 2, 000, 000. 00  and  the  figure  did  not  in- 
clude such  items  as  repairs  to  the  skylights,  resurfacing 
the  floor,   and  electrical  services,     A  single  cost  estimate 
of  1350,000.00  was  submitted  for  restoration  of  the  rotunda. 
Lowest  cost  estimates  for  demolition  obtained  from  wrecking 
contractors   totaled  $10,933.00,   exclusive  of  the  rotunda 
which,    in  itself,   would  cost  ^2,000.00.     The  Commission  ac- 
cepted the  General  Manrger's  report  and  President  Sutter,  re- 
ferring to  the  Chamber  of  Commerce  meeting,   said  that  total 
rehabilitation  hovered  around  a  figure  of  $3,500,000.00 
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A  delegatlo;:  He,   Herbert  3.  Wayne,  Ilr.  IJ.oyd  Simmons, 
Mr.  Julius  Gosliner,  Mr.  James  Tallerico,  Mr.  Marvyn  D.  3il- 
bersten,  with  Dr.  Harry  B.  Hambly,  Chairman  of  the  Mayor's 
Citizens  Committee  for  the  Rehabilitation  of  the  Palace  of 
Fine  Arts,  as  spokesman,  appeared  before  the  Commission, 
were  presented,  and  were  invited  by  President  Sutter  to 
address  the  Commission. 


Dr,  Hambly,  in  a  lengthy  address,  urged  preservation  of  the 
•ntire  Palace  of  Fine  Arts,  on  tii©  basis  that  San  Francis- 
cans generally  would  rise  in  protest  if  it  were  to  be  demol- 
ished. He  stated  that  his  committee  and  other  organizations 
favored  a  bond  issue  to  raise  the  necessaiy  funds,  and  of- 
fered to  petition  a  declaration  of  policy  from  the  people. 
Dr.  Hambly  also  suggested  an  alternative  ten-year  plan  for 
the  financing  of  the  work. 

In  a  spirited  discuss ion ^  President  Sutter  answered  Dr.  Ham- 
bly, expressing  the  view  that  the  large  sum  of  $3,500,000. 
could  be  used  to  provide  better  things  for  the  people  of 
San  Ftancisco.  He  and  the  General  Manager  rejected  the 
ten-year  plan  on  the  grounds  that  it  would  not  be  possible 
to  bind  future  Boards  of  Supervisors  to  such  obligations. 
President  Sutter  said  that  the  Commission  would  not  recom- 
mend a  bond  issue,  but  would  not  stand  in  the  way  of  such 
action  if  the  Mayor  and  Board  of  Supervisors  initiated  such 
measures  at  the  request  of  Dr.  Hambly 's  committee. 

Dr.  Hambly,  supported  1^'  I^arina  representatives,  said  the 
bond  issue  proposal  would  be  submitted  to  the  Board  of  Su- 
pervisors directly.  At  the  direction  of  President  Sutter, 
consideration  was  postponed  for  a  60-day  period,  at  which 
time  Dr.  Hambly  would  return  to  report  at  the  regular  meet- 
ing, May  8,  1952. 


'  I 


U)     Special  Golf  Rates  -  Military  Personnel 

The  General  Manager  reported  on  tlie  proposal  of  His  Honor, 
Mayoi-  Elmer  E.   Robinson,   that  special  reduced  rates  for 
military  personnel  be  placed  in  effect  on  municipal  golf 
courses  to  further  provide  opportunities  for  wholesome  rec- 
reation.    He  submitted  a  schedule  of  reduced  rates  which, 
on  motion  of  Commissioner  Buckley,   seconded  by  Commissioner 
Bercut,  were  approved  under  the  following  resolution: 


3sion  Approves 
fecial  Rate  at 
bob  and  Sharp 
p  Solf  Courses 

I  Military  Rsrson- 

II  (Mondays  thru 
|ii2}-s-50^  per 

Ed) 


Resolution  No.   67A 

RESOLVED,   that  this  Commission,   on  recommendation  of  His 
Honor,   Mayor  Elmer  E.   Robinson,   and  the  General  Manager, 
does  hereby  apprpve  and  direct  that  a  special  rate  of  fifty 
cents  (50^)   per  round  of  golf  be  immediately  placed  in  ef- 
fect for  members  of  the  armed  forces;    this  special  rate  to 
apply  only  on  week  days,    Monday  through  Friday,   and  at  two 
golf  courses,   namely:   Lincoln  Park  and  Sharp  Park  Golf 
Course. 


««««««««« 


(5)     Board  of  E<jucatipn  Proposals 


pn  ot  Board 
[EiJucation  Pro- 
Y^  for  Land 
fees  EostDoned 


Following  a  brief  discussion  of  the  points  involved  in  land 
exchanges  with  the  Board  of  Education,  the  Commission  post- 
poned further  consideration  of  the  Board  of  Education  pro- 
posal on  Burnett,  Lakeside,  Bernal  Heights,  and  other  land 
exchanges,  pending  formal  action  by  the  School  Board. 


«*«***** 


(l)  Camp  Mather; 

Following  the  report  and  recommendation  of  the  General  Mana- 
ger, on  motion  of  Commissioner  Dippel,  seconded  by  Commis- 
sioner Stern,  the  following  resolution  was  adopted: 
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vjjther  Rates, 
and  Regis- 
ins  -  1952 


Regolution  No.  675 


RESOLVED,   that  this  Goramission,   on  rocoramendation  of  tho 
General  Manager,   does  hereby  approve  and  adopt  rates  and 
dates  of  operation  to  be  applied  to  Coiap  Mather  for  t-he 
1952  Season,  as  follows: 

Canp  Seas on t   June  14  through  August  30. 

Rates;   Under  3  years       -  no  charge.  ** 

3  thru  9  years  «  $1.50  per  day 
10  thru  17  years  -  $3.50  per  day 
18  years  and  over-  $5.50  per  day 

Reservations  for  San  Francisco  residents  shall  be  taken 

commencing  Saturday,  April  5. 

Conmencing  Thursday,  May  15,   non-residents  of 
San  Praocisco  noy  apply  for  reservations  for  Car^) 
Mather,    limited  to  the  initial  2  weeks  and  the  final 
2  weeks,  viz:   June  14  thru  June  28;  and  August  16 
thru  August  30,   1952. 

(2)     Suppleinontal  Appropriation  -  Balboa  Soccer  Field 

General  Manager  Lewis  reported  that  the  Gaelic  Football  As- 
socinLion  had  requested  an  extension  in  the  length  of  the 
Balboa  Soccer  Field  now  under  construction,   to  perroit  the 
use  of  the  playing  field  for  their  sport,   in  conformity  with 
national  rules. 


»  !. 


Mr,  Edmund  Farley,   President  of  the  Gaelic  Football  Associa- 
tion, appeared  before  the  Commission  in  behalf  of  the  re- 
quest,  and  asked  for  a  30-foot  extension,   stressing  the 
growing  popularity  and  enthusiastic  following  of  Gaelic 
football  in  local  circles. 

Mr.  Lewis  quoted  a  cost  estimate  of  $11,000.00  for  ttiiz  im- 
provement. 

On  motion  of  Commissioner  Dippel,   seconded  by  Commissioner 
Gallagher,   the  following  resolution  was  adopted; 

:lM  Resolution  No.    676 

lental  Appro-      RESOLVED,   that  this  Commission,   on  recommendation  of  the 
'■'  -Requested        General  Manager,   does  hereby  request  the  Controller  to  ap- 
r.«nding  the  prove  a  modification  of  the  present  construction  contract 

,jgccer  Field      for  the  Balboa  Soccer  Stadium  in  the  amount  of  $11,000.00 

in  order  to  permit  a  30-foot  extension  of  the  playing  field; 
and  to  approve  with  the  Mayor  and  Board  of  Supervisors  a 
Supplemental  Appropriation  request  in  the  same  amount  of 
$11>000,00,   to  reimburse  the  Balboa  Soccer  Stadium  Fund 
for  the  moneys  expended  under  this  proposed  contract  modifi- 
cation and/ or  to  provide  funds  to  extend  the  field  under  a 
new  contract,   if  the  proposed  contract  modification  is  not 
approved. 


f 
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(3)     Approval  -  West  Sunset  Commur^il^y  Center  Flans 

Mr.  Howard  A.    Friedman,   of  Wurster,    Bernardi  and  Emmons, 
placed  a  large  plot  map  of  the  West  Sunset  Community  Center 
plan  on  the  easel  and  explained  to  the  Commission  the  gener- 
al principles  involved  in  the  planting,  rough  grading  and 
erosion  control. 

Mr.   George  Herman,   Supervising  Engineer,   then  enlarged  on 
Mr.   Friedman's  remarks ,   and  submitted  to  the  Commission  the 
drawings  specifying  rough  grading  and  erosion  control.   These 
drawings  were  prepared  by  Wurster,    Bernardi  and  Emmons,   Arch- 
itects,  and  then  submitted  to  the  Commission,   for  approval, 
by  the  Department  of  Public  Works.     Mr.   Harman  pointed  out 
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that  word  had  been  recoived  by  unofficial  newspaper  wire 
release,   fron  Washington,   tliat  the  departn»nt»s  application 
for  construction  of  sucli  iteins  as  walls,   fences,   and  spr^nk^ 
ler  systeras,   had  been  approved  by  the  National  Production 
Authority.      If  Uiis   information  is  confirmed,   construction 
of  the  West  Sunset  Coimnunity  Center  would  proceed  siriulta- 
neously  with  the  construction  of  the  junior  high  school 
and  this  factor  would  obviate  the  necessity  of  instituting 
the  erosion  control  plan.     He  also  explained  thq±  all  ex- 
penses relating  to  grading  and  erosion  control  would  bo 
prorated  amongst  the  interested  departr^nts,   this  Cor.'ds- 
sion  accepting  its  pro  rata  share  of  22.75o. 

On  notion  of  Commissioner  Bercut,   seconded  by  Commissioner 
Dippel,   the  following  resolution  was  adopted: 

No,  677  Resolution  No.   677 

roval  -  West  RESOLVED,   that  this  Commission,   on  recommendation  of  tho 

£et  Comnunity  Aipervising  Engineer  and  General  l>fanager,   does  hereby  ap- 

prove the  Master  planting,   rough  grading  and  erosion  con- 
trol plans,    G-1,   G-.2,   L-1.   and  L-2,   as  prepared  Ijy  Wurster, 
Bernardi  and  Emmons  and  submitted  by  thie  Bureau  of  Archi- 
tecture, Department  of  Public  Works;   PROVIDEI)  that  the  ap- 
proval granted  for  tiio  erosion  control  drawings  and  plans 
be  contingent  upon  whether  or  not  it  shall  be  necessary  for 
the  Commission  to  utilize  said  plan  during  the  period  of 
time  elapsing  prior  to  obtaining  IvPA  approval  of  construc- 
tion. 

U)     U.S.   Coast  Guard  Relinquishnent  of  Life  Boat  Station,   Ocean 
Beach,   and  Point  Lobo^'?  Lc;>ok;-nut  5;t.?^tin>i, 

The  Secretary  read  a  letter  fron  Cantain  H.   C.   Perkins, 
Chief  of  Staff,    Twelfth  District  U.   S.,  Coast  Guard, 
advising  that  they  will  disestablish  the  Golden  Gato  Life 
Saving  Station  and  the  Point  Lobos  Look-out  Towor  as  of 
April  1,   1952. 

On  motion  of  Commissioner  Buckley,   seconded  by  Commissioner 
Dippel,   the  following  resolution  was  adopted: 

Resolution  No.   678 

RESOLVED,   that  this  Commission,   having  received  official 
notice  of  the  intent  of  the  U.S.   Coast  Guard  to  disestablish 
the  Golden  Gate  Life  Saving  Station  and  the  Point  Lobos 
Look-out  Tower  as  of  April  1,    1952,   does  hereby  accept  and 
authorize  cancellation  of  the  existing  agreement  covering 
the  Life-boat  Station  and  the  cancellation  of  Lease  No. 
T12CG-397  covering  the  Point  Lobos  Look-out  Tower,   effec- 
tive April  1,    1952,   wiUi  the  condition  that  the  Coast  Guard 
demolish  the  Point  Lobos  Ixjok-out  Tower  and  quit  said  prem- 
ises in  the  same  Gondi.tion  and  state  of  repair  as  of  the 
tine  the  lease  was  placed  in  effect;   and  the  Secretary  be, 
and  is  hereby  authorized  to  effect  such  cancellation  on 
behalf  of  this  Commission. 

^5)     City  Attorney  -  Accident  Settlement 

On  motion  of  Commissioner  Gallagher,   seconded  by  Commission- 
er Buckley,   the  following  resolution  was  adopted: 


Dceilation  of 
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Resolution  No. 679 

RESOLVED,   that  this  Commission,   on  recommendation  of  the 
City  Attorney,   does  hereby  authorize  a  compromise  settle- 
ment of  the  claim  of  Lawrence  F.   Sliipman,   for  injuries  sus- 
tained on  June  Z.,    1951^   by  reason  of  an  alleged  dangerous 
and  defective  condition  of  a  swing  located  in  the  Children's 
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Plnyground  in  Golden  Gate  Park,   said  injury  having  resulted 
in  a  traumatic  amputation  of  the  third  finger  of  tiie   left 
hand  of  the  claimant  who  has  duly  filed  for  damages  aeain^^t 
the  City  and  County  of  San  Franciaco  in  the  sror$?'SS^oo 
Settlement  and  compromise  of  said  clain  is  authorized  iT 
t^je  sum  of  f  250  00.  auwionzea  m 

(6)     Traffic  Channelisation  -  Golden  Gate  Park  Intersectior^ 
Panhandle  and  Stanvan  Street, 


The  General  Manager  presented  sketches  prepared  by  the 
Engineering  Division,   Department  of  Public  Works. 

Both  Mr.  Lewis  and  Mr.  Girod  explained  in  detail  the  prob- 
able effects  of  the  traffic-ways  proposed,  and  recommended 
acceptance. 

On  motion  of  Conimissionor  Stern,   seconded  by  Comnissioner 
Dippel,   tlie  following  resolution  was  adopted: 

Resolution  No.  68Q 

RESOLVED,   that  this  Commission,   on  recommendation  of  the 
General  Manager,   does  hereby  approve  the  proposed  realign- 
ment and  re-routing  of  veldcular  and  pedestriaii  traffic  in 
and  about  the  intersection  of  Stanyan  Street  and  the  Pan- 
handle in  Golden  Gate  Park,   as  outlined  and  submitted  in 
the  sketches  prepared  by  tiie  Engineering  Division.  Denart- 
3dle  Intersec'n    n»ent  of  Public  Works.  '  "'^'P^^ 
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Meeting 

I  of  Direc- 

Oakland 
!  Departnsnt- 
3.,Mar.27.  m2 


Dinner  Meet^np  W;tf.h   Ft^.n^^  r,f  T^^^^.-^ors.   Oakland   PsrOe^ii^ 

In  answer  to  the  invitation  of  Mr.   G.  R.   Auguston    Director 
the  Commission  set  Thursday,   March  27,   1952,   as  the  date  to' 
attend  a  dinner  meeting  as  gueats  of  the  Board  of  Directors 
Oakland  Park  Department,   at  the  Lake  Merritt  Hotel. 

There  being  no  further  business  to  come  before  the  Ccociaaion, 
President  Sutter  declared  the  meeting  adjourned  at  6:00  P.M. 


'^'.' 


Respectfully  submitted, 


^  cL^Kj-fiyL^i  cuc{^h^<u<r 


Secretary 


2-2S-52 


San  Francisco,   California 
Niarch  13,   1952 


H  lEUl^  St 


The  Thirty-sixth  Regular  Meeting  of  the  Recreation  and  Park 
Conanisaion  was  called  to  order  on  Thursday,  March  13     1952 
at  3:00  P.M.,  Vice-President  Parr  presiding.  ' 

The  following  Comrais 3 loners  were  preseott 

Mr.   F^d  D.   Parr,  Vice-President 

Mr.   Peter  Bercut 

Mr,  Michael  J.   Buckley 

Mrs.   Henry  J.   Dippel 

Rev.  Eugene  A,   Gallagher 

Mrs.   Signund  Stern 

gf  Minutes      There  being  no  corrections  or  omissions,   the  minutoe  of  the 
Thirty-fifth  Regular  Meeting  of  flebruary  28,   1952,  were 
approved. 


42 


ICATIONS  - 


(1)  Prom  Mr.  Eugene  J.   Riordan,  Director  of  Property,  requesting 
the  Commission  to  approve  the  closing  of  Rockdale  Drive  be- 
tween Omar  and  Bella  Vista  Ways. 

The  Secretary  reported  that  Rockdale  Drive  presently  sepa- 
rates the  site  of  Miraloma  Playground  (Block  295 5 B)  and  the 
Miraloma  School  (Block  29t'3A) ,   and  the  closing  of  the  street 
would  permit  the  use  of  the  area  by  the  school  and  play- 
ground. 

On  motion  of  Commissioner  Stern,   seconded  by  Commissioner 
Dippel,   the  following  resolution  was  adopted: 

RegQlution  No.  681 

■OTing  Closing  RESOLVED,   that  the  Recreation  and  Park  Commission,   jointly 

liockdale  Drive         with  the  Board  of  Education,   petitions  the  Board  of  Super- 
ec  Onar  Way  &       visors  to  order  the  vacation  of  Rockdale  Drive  between  Omar 

.'^\^^^  hX Way  and  Bella  Vista  Way,   being  that  section  between  the  site 

of  Miraloma  Playground  and  the  Miraloma  Eleinentary  School 
Project  No. 3.     The  exact  description  of  the  portion  of  the 
street  area  involved  in  the  proposed  vacation  is  as  follows: 

All  that  portion  of  Rockdale  Drive  as  per  "Map  of  Part  of 
Miraloma  Park  Showing  Opening  of  Streets  and  Alleys  dated 
October  1947"  recorded  November  12,   1947  in  Map  Book  "P"  at 
page  61,  Official  Records  of  the  City  and  County  of  San  Fran- 
cisco,  State  of  California,    lying  southerly  of  that  cert  in 
line  having  a  length  of  80.126  feet  and  a  bearing  of  3.87° 
X*  E, ,   indicating  the  southerly  line  of  Omar  Way  across 
Rockdale  Drive,   on  said  map,   and  northerly  of  that  certain 
line  having  a  length  of  120.653  feet  and  a  bearing  of  N.   71° 
01'  43"  E,   extending  across   the  Intersection  of  Rockdale 
Drive  and  Bella  Vista  Way,   as  shown  on  said  map. 

Being  that  portion  of  Rockdale  Drive  lying  between  Blocks 
2955B  and  2963A,   as  delineated  on  the  above  referred  to  map. 


I. 
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ation  Re- 
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irtists 


(2)  Prom  His  Honor,  Mayor  Elmer  E.  Robinson,  forwarding  for  Com- 
mission consideration  copy  of  letter  from  the  National  Arts 
Foundation,  asking  that  parks  and  other  public  areas  be  named 
after  famous  artists. 

All  Commissioners  were  favorably  ijf^rossed  with  the  purpose 
of  the  National  Arts  Foundation,  but  agreed  that  there  was  no 
available  property  or  facility  that  could  be  renamed  at  this 
time. 
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■cfc  1952  to 
•ch  1953  - 

:  york  and 
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On  moUon  of  Commissioner  Stern,  socondod  by  Cosimissioner 
Etercut,  the  Coraraisaion  directed  the  Secretary  to  suteiit 
the  propoaal  for  favorable  action  at  a  later  date  when  sons, 
of  the  planned  inpro'/onanta  have  been  coirpleted  or  new  prop- 
erties acquired.  ' 

(3)  Pron  the  Conmunlty  Chest  of  San  Francisco,  requesting  the 

Coranission  to  appoint  delegates  and  alternates  to  the  Group 

Work  and  Recreation  Council  for  the  period  March  1Q'S2  +n 
Mirch  1953. 

On  notion  of  Commissioner  Buckley,  seconded  by  Commissioner 
Bercut,  the  Coiwaission  approved  the  appointraent  of  Reverend 
Eugene  A.  Oallaghor  as  Connaission  delegate,  with  Commission- 
er Mrs,  H.  J.  Dippel  to  serve  as  alternate;  an4  on  reconnen- 
dation  of  the  General  Manager,  approved  the  appointnent  of 
Mr.  Raymond  S.  Kinbell,  aiperintendent  of  Recreation,  as 
Staff  delegate,  and  Itr.   Janes  P.  Um^,   Assistant  Superintend- 
ent, as  alternate;  all  terms  to  bo  for  tlie  period  hfeirch  1952 
to  March  1953. 


U)  Pron  Dr.  Herbert  C.  Cliah,  Superintendent  of  Schools  copy 
of  his  letter  to  the  Board  of  Supervisors  asking  that  Colum- 
bia Square  be  placed  on  the  Jurte  ballot,  to  be  voted  on  by 
the  electorate  as  surplus  park  property  to  be  abandoned,  and 
to  ultimately  permit  its  use  as  an  elenentaiy  school  loccw 
tion. 

General  ^fenager  Lewis  reviewed  the  previous  Commission  ac- 
tion regarding  Colunbia  Square,  recalling  that  the  Commis- 
sion has  a  primary  interest  in  reserving  in  that  congested 
neighborhood  an.  area  that  would  adequately  serve  as  a  neigh- 
bourhood playground.  The  loss  of  Father  Crowley  Playground 
for  free  way  purposes  left  Columbia  Square  as  the  only  re- 
maining parcel  of  park  property.  He  further  reported  that 
the  Commission  had  included  in  its  1952-1953  Budget  an  item 
of  1^9,750.00  to  develop  Columbia  Square  for  recreation  fa- 
cilities,  naoely,  a  model  airplane  course  and  model  auto  race 
course,  as  well  as  the  supervised  play  area. 

In  recognition  of  the  foregoing,  and  on  motion  of  Commission- 
er Dippel,  seconded  by  Commissioner  Stem,  the  following  res- 
olution was  adopted: 


siiig  Abandonment 


Resolution  No.    bf^ 

BESOUm),   that  this  Commission,   recognizing  its  responsibil- 
ity to  preserve  for  the  public  an  important  park  area  and  to 
provide  in  that  congested  district  a  proper  neighborhood  play- 
ground,  does  hereby  record  its  unanimous  opposition  to  the 
Board  of  Education's  proposal  that  the  question  of  abandoning 
Columbia  Square  be  placed  before  the  electorate  on  the  June 
ballot;   and 

FORTHER,   that  the  General  Manager  be  and  is  hereby  autliorized 
and  directed  to  place  this  Commission's  opposition  before  the 
Board  of  Supervisors  to  the  end  that  Columbia  Square  riay  be 
preserved  for  park  and  recreation  purposes. 

(5)  From  the  hferiposa  Boat  Club,   San  Francisco,   requesting  permis- 
sion to  hold  outboard  motor  boat  races  on  Lake  Merced  North 
on  April  20,   1952,   from  Noon  to  5:00  P.M.,  and  on  November  2, 
1952. 

The  General  Manager  reported  that,   in  oxiaver  to  inquiries, 
the  State  Fish  and  Game  Commission,   the  San  Francisco  Water 
Department,   and  th=$  Lake  Msrced  Conpany  had  individually  re- 
ported that  they  saw  nothing  objectionable  to  their  interests 
in  staging  the  outboard  motor  boat  race. 
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On  notion  of  Commissioner  Buckley,  secondad  by  Comaissioner 
Bercut,   *he  following  resolution  was  adopted: 

Resolution  No.   68^ 


,  ^  RESOLVED,   that  this  Comnission,   on  recoramendation  of  the 

t  Jotor  Boat      General  Manager,   does  herety  grant  permission  to  the  I-kri- 
Lake  Iferced      posa  Boat  Club  to  hold  Outboard  Motor  Boat  Races  on  Lake 
"'     Marced  North,   on  April  20,   1952,   from  12:00  o'clock  noon 
to  5:00  o'olock  P.M.,   PROVIDED  that  all  rules  and  regula- 
tions of  the  Commission  shall  be  observed  in  the  prepara- 
tion for  and  their  cleanup  after  the  races  are  held;  mid 
that  certificates  of  insurance  satisfactory  to  the  Comnis- 
sion be  delivered  at  least  five  (5)  days  prior  to  the 
staging  of  the  race;   and  PROVIDED     i^ORTHER,   that  granting 
permission  to  conduct  chanpionship  races  on  the  tentatively 
scheduled  date  of  November  2,    1952  shall  be  contingent  upon 
no  apparent  harm  resulting  from  the  races  conducted  on 
April  20. 

(The  following  c  orarauni  cat  ions ,   to  be  acknowledged  by  the 
Secretary,  were  presented  for  inf ornation) . 

(1)  From  the  Post  Office  Golf  Club,   commending  the  service  and 
courtesy  of  City  enployees  at  the  Lincoln  Park  Golf  Course. 

(2)  Prom  His  Honor,  Mayor  Elmer  B.   Robinson,  a  copy  of  the 
letter  of  Mr.   D,   J.   Howard,   63  Height  Street,   opposing  the 
expenditure  of  $3,500,000.00  to  rebuild  the  Palace  of  Fine 
Arts. 

(3)  Prom  the  San  Francisco  Girl  Scout  Council,   inviting  the 
Conmission  to  attend  its  4.0th  Birthday  Party  at  Keaar 
Pavilion,   March  15th  at  1:30  P.M. 


««««««««« 
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limms  AND  DELEGATES 


Mrs.  Moses  Lasky,   representing  the  San  Francisco  League 
of  Woman  Votors,  was  present, 

Messrs.   Prank  W.   Mullen  and  Philip  R.   Faymonville,  repre- 
senting the  Parks  and  Recreation  Committee  of  the  1952  Granc 
JUry,  were  present  at  the  meeting. 

Both  gentlemen  addressed  the  Comnission,   stating  that  they 
had  found  the  meetings  most  informative  and  that  attending 
them  had  proved  to  be  an  interesting  eaqperienco.     They  were 
impressed  with  the  scope  of  the  Commission's  operations  and 
looked  forward  to  future  discussions. 
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(1)  ftBWryy.   ^m-'^Ayll  service  m^  Exempt  Appoinl^ppsiT^v.. 


Civil  Service 
lExBift  Ap- 


On  motion  of  Coionlaa loner  Dlppel,   seconded  by  Conimlss loner 
Buckley,  Uie  following  resolution  was  adopted: 

Resolution  No.   6^ 

RES0LVE3),   that  all  Temporary,   Non-Civil  Service  and  Exempt 
Appointments  made  by  the  General  T-lanager  of  the  Recreation 
and  Park  Department  for  the  period  February  U,   1952  throigh 
March  13,   1952  are  hereby  ratified  and  approved;  and,  be  it 

FURTHER  RESOLVED,   that  a  report  of  said  appointments  be 
transmitted  to  the  Controller  aiid  the  Civil  Service  Coramia- 
sion; 


T.120R56 
:.121  W-206 
1-122  01 
1-123  R56 
1-124  R5fa 
T.i2?  R56 
T-126  R56 
1-127  R56 
J2)  1-128  R56 
1-129  R5fa 
1-130  R56 
T-131  R56 
T-132  R56 
1 T-133  R56 
1-134  R56 
1-135  R56 
T-136  R56 
1-137  R56 
|2j  T-133  1-52 
T.139  R56 
T-UO  C-10^ 
T-ltl  B512 
T-U2  R56 
I I-U3  R-110 
T-IU  R^56 
13)  I-U5  RpIU 
\%  T.U6  R-IU 


P/G  Dir.PT  as  needed  2-13-52 

Animal  Keeper  2-16-52 

Chauffeur  2-18-52 

P/G  Dir.PT  as  needed  2-18-52 

P/G  Director  3-  4-52 

P/G  Dir.PT  as  needed  2-18-52 

P/G  Dir.PT  as  needed  2-18-52 

P/G  Dir.PT  as  needed  3-  4-52 

P/G  Dir.PT  as  needed  3-  5-52 

P/G  Dir.PT  as  needed  3-  8-52 

P/G  Dir.PT  as  needed  3-10-52 

P/G  Dir.PT  as  needed  3-16-52 

P/G  Dir.PT  as  needed  3-18-52 

P/G  Dir.  PT  as  needed  3-24-52 

P/G  Dir.PT  as  needed  3-26-52 

P/G  Dir.PT  as  needed  3-30-52 

P/G  Dir.PT  as  needed  >31-52 

P/G  Dir.PT  as  needed  4-  1-52 

Counter  Atlendant  3-  3-52 

P/G  Dir.PT  as  needed  2-23-52 

Janitor  3-  3-52 

General  Clk-Typist  3-11-52 

P/G  Dir.PT  as  needed  3-  4-52 

Ufeguard,PT  a/needed  3-17-52 

P/G  Dir.PT  as  needed  3-  6-52 

Swiranlng  Instructor  3-  6-52 

brimming  Instructor  3-  6-52 


thru  6-30-52  $1.85 

It                       N 

It                       It 

$U.64 

N                     II 

$1.85 

3  months 

thru  6-30-52  $1.85 

It             It 

11.85 

It             II 

$1.85 

11                n 

$1.85 

It                       H 

$1.85 

n               It 

11.85 

II                It 

$1.85 

N               n 

$1.85 

II                II 

$1,85 

n               It 

$1  85 

It                It 

$1.85 

It               It 

$1.85 

11                II 

$1  85 

M                       It 

$9.50 

II               It 

$1.85 

It 

II 
It 
It 
It 
It 
It 


It 
ft 
It 
II 
It 
It 

H 


$1.85 
$1.85 


hr.or 

day 
hr.or 

hr.or 

hr.or 

hr.or 

hr.or 

hr.or 

hr.or 

hr.or 

hr.or 

hr.or 

hr.or 

hr.or 

hr.or 

hr.or 

day 

hr.or 


hr.or 
hr.or 


$270 
$240 

$270 
$270 
$270 
$270 
$270 
$270 
$270 
$270 
$270 
$270 
$270 
$270 
$270 
$270 
$270 

$270 
$220 
$225 
$270 
$220 
$270 
$270 
$270 


nio. 
mo. 

mo. 
mo. 
mo. 
mo. 
rac. 
mo. 
mo. 
mo. 
mo. 
mo. 
mo. 
mo. 
mo. 
mo. 
mo. 

mo 

mo. 

mo. 

mo. 

rate 

mo. 

rate 

rate 


EsensBJb  Appolntmenta 


iileen  Fbaly  -  R56  P/G  Dir.PT  $1.85  hr.not  to  exceed  $79.50  mo.-  Perm. 

!febl8  a<ansson  -  Pianist  as  needed  $2.50  per  call  -  through  6-30-52 

(2)  Progress  and/or  Final  Payments 

On  motion  of  Commissioner  Bercut,   seconded  by  Commissioner 
Rickley,   the  following  resolution  was  adopted: 

Rflsolutlon  No.    685 

RESOLVED,   that  for  the  best  interests  and  proper  conduct  of 
the  Recreation  and  Park  Department,   the  Contix)ller  be  and 
is  hereby  requested  to  approve  the  following  Progress  and/or 
K.nal  Payments: 

(a)   CORONA  HTS. SLIDE  AREA  STABILIZATION  AT  STATES  STREET  - 
Contract  No. 100.   Cyptroller'a  No. 177 


!ss  and/or 
nte 


Pi 


To  Rosenberg  Bros. Grading  Co. -1st  &  Fin.Payt.$2,920.00 
Contract  completed  2» 19-52. 

(b)   UPPER  NOE  VALLEY  TEMP.  IMPRDVEMEITrS-Cont.ji^rContr Ira #120 
To  Carroll  J.   Collins  Const. Co. -2d  Payt.-        $1,U0.75 
Period  ending  2-29-52. 

^c)  CHINESE  REC. CTR. -Architect «1  CQpt.i^82  dated  6-3-^8 
To  William  G.   Merchant-Final  Payment-  s?4, 753.80 

For  architectural  services  rendered, 
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4CTJDNS  (continued) 

(d)  GRATTAN  P/G  -  Architect' 1  Cont.#30_dated  A~15-^8 
To  William  G.   Mercloant  -  Final  Payaent  -~^     ^3/3  /? 
For  architectural  services  rendered. 

(e)  SOCCER  FIEU)  AT  BALBOA  PARK  -  Contrpnt  #13'j  

To  Carroll  J.   Collins  Const.  Co. -<ith  Payt.-      ft/  qq;^  37 
Period  ending  2-29-52.  vh, 77^.0/ 

(f)  CONSTRUCTION  OF  QUARTERS  TOR  PRIMATES  &  PANTHERS  AT 

S.F.ZOOIX)GICAL  GAi^ENS  -  Contract j^gJL,!. 

To  Ix)uis  C.  Dunn,    Inc. -Final  Payment-  feQ  ii2~30~ 

For  period  ending  2-28-52 

(g)  PAINTING  OF  SLOOP  "GJDA"  AND   FENCE  .  Ci^_J2}Z 


ib 


V-^ . 


To  D.   Zelln°ky  and  Sons-is t  &  Fin. Payt.-  Ol  615  00 

Completed  2-29-52. 

(h)   SNGIfJEERIH:}   SERVICES-SOUJJDItJGS-AQlJATIC  m.PmR^^ff^^ 
To  Punnett,   Parez  &  Hvitchison-lst  &  Pin, Payt.-  029A.OO 

(i)   FEDERAL  ADMISSION  TAXES 


To  Collector  of  Internal  Revenue  - 
Admission  taxes   collected,   February  1952, 


0176.98 


(j)   MUSIC  CONCERTS..    GOUEN  GATE  PARK  BAND  -  Contract  ^J 
To  Ralph  ilarray.  Director  -8th  Payment-  $1, 906. 00 

Period  ending  2-29-52. 

(k)  OCEAN  VIEW  -  Architectural  Cont./yi3  dated  L-IS-LB 

To  William  G.   Merchant  -  Final  PayiJient  -  01,100.00 

For  architectural  services  rendered. 

(1)  SUNSET  -  Architectural  Cont.   ^.   dated  A-lS^^g 

To  William  G.    >ferchant  -  Final  Payment  -  ',^1, 100.00 

For  architectural  services  rendered. 

(m)  ST. MARY'S  -  Architectural  Cont.j/210  dated  2-10-Z,3 

To  William  G.    Merchant  -  Final  Payment  -  $2,328.80 

For  architectural  services  rendered. 

(n)  £QTOERO.HILL  -  Architects  Cont.^210  dated  2-10-4^ 

To  William  G.   Merchant  -  Final  Payment  -  $2,i^8.80 

For  architectural  services  rendered. 
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(3)  Extensions  of  T^iy  - 

On  motion  of  Commissioner  Dippel,   seconded  by  Commissioner 
Stem,   the  following  resolution  was  adopted: 

Resolution  No.  686 

RESOLVED,   that  this  Commission,    on  recommendation  of  the 
General  Manager,   approves   the  following  Extensions  of  Time: 

(a)  CORONA  HTS.  JR.I^SEUN  PAVING-Cont.#95-Contrlr«s  #115 


To  Pacific  Pavements  Co. , Ltd.     an  extension  of  21  calen- 
dar days,   through  i^ril  10,   1952,   due  to  inclement  wea- 
ther. 

(b)  QUARTERS  FDR  PRIMATES  &  PAimffiPcS-S.F. ZOOLOGICAL  GARDEiJS- 

Cgntui79A..  C9riXrQlls£}3_mi — 

To  Louis  C.  Dunn,  Inc.  ,  an  extension  of  12^  calendar  days, 
through  February  28,  1952,  due  to  inability  to  get  de- 
livery of  certain  necessary  minor  hardware.  (Contract 
was  substantially  complete  on  10-27-51  and  has  been  in 
use  since  that  date). 

(c)  McLaren  L0pGF:_jnnP^,  Cnnj-.jjQy  -  Controller's  #151 


To  Wra.    J.   Aiiderson  Roofing  Co.  ,   an  extension  of  60  cal- 
endar days,    through  May  12;    1952,   due  to  continued  in- 
clement weather. 
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<S/^CT2DNS  (continuod) 

To  Carroll  J.   Collins  ^^on^\^£^^~^^~^£^ 
of  120  calendar  days,   thru  July  16     1952     Hnf?'' 
ther  oonditlona  causing  waterte'pige''^^coL^t^^ri:; 

(ii)  Modifications  of  Contracts 

On  motion  of  Commissioner  Gallagher    ssfon^o^  k,,  r       j     . 
,r  Dlpp«l,   the  following  resolS'w^  :So;L^  Conrta.xon- 

Resolution  Nn,    hfty 

RESOLVED,    that  for  the  best  interests  and  proper  conduct 
of  the  Recreation  and  Park  Departinent,   the^SroHer  S 
and  is  hereby  requested  to  approve  tne  following  Modifica- 
tions of  Contracts:  ^    ■"uj.ixv.u 

To  Carroll  J.  Collins  ConstructS'cr::^ —S^lAl^ 

Change  Order  #1  -  Elimination  of  1  Sprinkler 

Valve  &  Piping  and  1  Catch  Basin  -  a  credit  of  e279.00 

(b)  S^im^-iSC^iiro?;  CTR-Af^^^^ 

To  Win.  G.  Merchant-Modification  #1-  contract   

fee  adjustTOnt-difference  between  actual 

contract  figure  and  final  cost  of  construe ♦n- 

an  ^qcrease  of $133.80 

(c)  GMITAN_PLpapiJi^Ar^hiJ:e^^^ 

To  Wrn.G.  Merchant-Modification  #1-  contract"^^^"^^"^ 

fee  adjustraent-difference  between  actual 

contract  figure  and  final  cost  of  cons true' n- 

an  increase  of $2,259.95 

(d)  Minjpjti..oi.tiLactJfc>ji_-_i^^^  

To  Wellnita  &  DeNardo-Modif ication  #5-  ' 

For  change  in  type  of  concrete  valve 

boxes  -  a  gredit  of .    .    , -^,^53  02 

(e)  BALBOA  PARLSQf->ilO:giJ^ontJJ99-Contrlr»s  iif3  33 
To  Carroll  J,    Collins  Constr.Co.- 

Modif ication  #2  -  Extra  cost  to  extend 

length  of  Soccer  Field  30  feet  -  an  increase  $11,602.80 

(5)  iQi^ra-flad. Jiiajaf^ajy^iji JijjatjBjoL^ 

On  motion  of  Commissioner  Gallagher,  seconded  by  Commis- 
sioner Dippel,  the  following  resolution  was  adopted: 

Resolution  No^  _6gg 

ivESOLVEI^  that  for  the  best  interests  and  proper  conduct 
of  the  Recreation  and  Park  Department,  tjie  Controller  bo 
and  is  hereby  requested  to  approve  the  following  intri-fund 
transfers : 

R^pm  To 

(a)  Approp.  112. 130.04  Approp".  112,  120.0ii  ^2,280.00 

Wages-  Ter5)orary  Salaries- 

Recreational  Div.  Recreational  Div. 

(b)  Agrop.  112. 110.01  Approp.  112. 119.01  $1,9^^2,50 

Pemnnent  Salaries-       Teirporary  Salaries- 
general  Division  Replacements 

(Replacing  two  0-58  Gardeners.,   one  B-512  Gen. Clerk-Typist 
oc  iv.   and  sick  Iv.without  pay,    r.nd  providing:  for  Tenp.ra32 
piarters ,  Golf  Courses  for  vacation  relief?   providing,  one 
i-intron,   one  Swi:..  in,,  Instructor  at  TleislJiacker  SwiuPool) 

(c)  Additional  allotront  -  i-icLareh  Park  - 

to  allot  funds  for  Work  Order  to  u.E.Dppt.     ',1,000.00 

(^prop.  112. 600.03) 
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(6)  ApprQVQl.,Qf  lacivL_Harbor  ttoorlng  Llnt^ppp^ 

On  laotion  of  Goimissioner  Dippel,   seconded  by  Coinnissioner 
Stern,   the  following  resolution  was  adopted: 


-ral  -  lacht 
r  Mooring 


Resolution  No.   bgg 

RESOLVED,  that  this  Conaaission,  on  reconmendation  of  the 
General  Manager,  does  hereby  approve  the  issuance  of  the 
following  nk,;oring  licenses  ac  Yacht  Harbor: 


Qifoer 

Clifford  Powell 
Ralph  S.   Home 
Roy  Wm.  Beaumont 
John  Matarangas 


Waffi^  9f  figfl^         Berth  Nn. 


BOLIVAR 
DIELTA 
LADY  BEAU 
CHIP 


65 
3 

2U-A 
Teii5)orai*y 


Rate 
ISILibnth 

0  7.50 
020.00 
0  7.50 
0  5.00 


#«»««»*«» 
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(7)  Orders  for  Service  or  Work 

On  motion  of  Commissioner  Buckley,  seconded  by  Commissioner 
Bercut,  the  following  resolution  was  adopted: 

Resolution  No.  690 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of 
the  Recreation  and  Park  Department,  the  Controller  be  and 
is  herotjy  requested  to  approve  the  following  Orders  for 
Service  or  Work: 

(a)  To  Gene  Carpenter,  344-0  Boston  Avenue,  the 
]ow  bidder,  for  Cleaning  and  Relaying  a 
Portion  of  Sewer  Supply  Line  in  the  vicinity 
of  Lincoln  Way  and  20th  Avenue,  activated 

sludge  plant.  Golden  Gate  Park,  the  sun  of  -  vl, 524.00 

(b)  To  Real  Estate  Departnent  -  Work  Order  - 
for  services  in  connection  with  the  purchase 
of  Real  Estate  for  i-IcLaren  Park  -  for  period 

ending  6-30-52 Ol,000.00 


FISISED  BUSIiaS 


liio 


(1)  Award  of  Contract  -  LIGHT  RESURFACHIG  OF  GOIDEN  GATE  PARK 
TEimiS  COURTS 


[kjjo,b2i_ 

^^  of  Contract- 
j^surfacing 


The  Secretary  read  t^ie  following  bids,   received     Monday, 
March  10,   1952: 

k&L  Bidder:   MALOTT  &  PETERSOIJ-GRUNDY U, 991. 00 

2412  Harrison  Street,   S.F  10 
(UNIT  PRICE  84:  per  sq.ft.) 

Other  Bidder:   J.HEf^RY  HARRIS,   Berkeley $7,583.00 

(UNIT  PRICE   12^  per  sq.ft.) 

On  motion  of  Coninissioner  Dippel,   seconded  by  Commissioner 
Stem,   the  following  resolution  was  adopted: 


RESOLVED,   that  this  Commission,   on  recoramendation  of  the 
General  Nfeinager,    does  hereby  award  the  contract  for  APPLI- 
CATION FOR  A  LIGHT  WEAFflNG  SURFACE  ON  THE  GOLDEN  GATE  PAhK 
TENNIS  COURTS,   to  MALOTT- &  PETERSON-GRUi^Y,  2412  Harrison 
Street,   Sen  Franc is cO;   they  being  the   lowest  responsible 
bidder  for  the  Lump  Sum  of  $4,991.00,  eilis  6,238  square  feet 
at  8^  per  square  foot,  $499.04,   or  a  Total  Sum  of  $5,490.04; 
and,  be  it 
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No.691 


FtrnTHER  RESOLVED,   that  the  CJeneral  ^fa!Ja^e^  and  the  Socro- 
tory  are  ei,Tpowered  to  execute  thia  contract  on  behalf  of 
the  Recreation  and  Park  Coru.tlsaion}  t-.nd,  be  it 

FURTHER  RESOLVED,   that  the  Secretary  shall  file  notice  of 
approval  in  the  official  advertising  of  the  official  news- 
paper of  tlie  City  and  County  of  San  Francis  co. 
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(2)  C(tvuga  Playground  Clubhouse  Enlflrf^gr^t^p^ 

The  request  of  The  Cayuga  Inprovement  Association  (over 
from  raeetino  of  February  14,  1952)  was  reported  on  by  the 
General  Minagor  as  follows: 

Cost  estimates  by  the  Engineering  Division  for  an  800  aquaro 
foot  addition  to  the  clubhouse,  exclusive  of  plumbing,  to- 
tal 115,000.00.  Enlargement  of  tne  clubhouse  would  require 
tho  use  of  Doad  PUnda  that  could  be  uaod  f6r  other  irprove- 
raents  planned  and  scheduled  under  the  Bond  Program,  Several 
neighborhoods  are  now  provided  with  clubhouaos  similar  in 
siae  and  design  to  the  present  Cnyu(-a  Clubhouse.  Superin- 
tendent Kimbell  reported  that  the  G]en  Park  and  Ocean  View 
community  center  clubhouses,  a  relatively  short  distance 
from  the  Caytiga,  neighborhood,  are  available  and  could  ac- 
coranodate  the  Cayuga  folk  dance  groups. 

On  notion  of  Coiraoissioner  3ercut,  seconded  by  Commissioner 
Stern,  the  following  resolution  was  adopted: 

RESOLVED,  that  this  Commission,  in  recognition  of  its  obli- 
gation to  administer  with  the  naxiimn  efficiency  the  1947 
Recreation  Bond  PUnd,  and  its  obligation  to  give  first  pri- 
ority to  the  completion  of  all  projects  under  the  Bond  Rincl 
Program  on  a  fair  and  equitable  basis,  does  hereby  disap- 
prove the  request  of  The  Cayuga  Improvement  Association  to 
enlarge  the  playground  clubhouse  at  this  tine. 

(3)  Traffic  Channelization  -  r.i^,^f.   H^^rhif^Y  fl"^  Sloat  Boulevard. 

The  General  Manager  reported  that  the  Department  of  Public 
Works  had  considered  the  recommendations  made  at  the  Commis- 
sion meeting  of  January  24,  and  had  sent  new  sketches  still 
advocating  and  requesting  the  one-way  incline  road  from  the 
upper  Great  Highway  to  48th  Avenue,  immediately  north  of  the 
Sloat  Boulevard  intersection. 

Both  Mr.  I^wis  and  Mr.  Girod  expressed  the  opinion  that  the 
proposed  roadway  would  not  prove  ari  serviceable  as  a  break » 
through  in  the  Sloat  Boulevard  channelization.  However, 
Mr.  I^wis  recommended  to  the  Commission  that  the  Department 
of  Public  Works  traffic  engineer's  recomn»ndations  be  ap- 
proved. 

On  motion  of  Commissioner  Buckley  seconded  by  Commissioner 
Stem,  the  following  resolution  wa,"  adopted: 

Resolution  No.  693 

RESOLVED,  that  this  Commission  does  hereby  approve  the  traf- 
fic channelisation  and  the  construction  of  a  one-way  ramp 
from  the  l^per  Great  Highway  to  48th  Avenue,  as  proposed  on 
sketch  submitted  by  Uie  Department  of  Public  Works,  ouch 
approval  being  given  with  considerable  reluctfince  and  with 
the  proviso  that  this  Commission  does  not  deny  itself  the 
reservation  that  a  review  of  said  roadway's  efficiency  may 
be  made  after  it  is  placed  in  operation  and  corrective  mea- 
sures may  be  taken,  if  warranted. 
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(1)  stern  Grovt?  Parking.. 

Conaisaioner  Stern  opened  discussion  of  the  Stom  Grove  Phr-w 
ing  problem  inasnuch  as  it  waa  directly  related  to  tlio  Sloit 
Boulevard  ohannelitation  and  center  curb  stripping. 

Chairiaan  Parr  referred  tlie  matter  to  Mr.  Lewis  to  fullv  e3ta 
plore  the  possibilities  of  increasing  the  perking  ^roa 
through  use  of  a  large  portion  of  the  recently  acquired 
Pinelake  properties  and  Police  control  of  parking  on  S]ont 
Boulevard  and  the  streets  in  the  surrounding  area. 

(2)  £3t9hangq  9f  2<?9  Ap^igala- 

The  Secretary  read  a  proposed  exchange  of  animals  recoranjend- 
ed  ty  ffr.  Carey  Baldwin,  Director  of  t}io  Zoo. 

On  notion  cf  Comnissioner  iXickley,  seconded  by  Conraissioner 
Bercut,  the  following  resolution  was  adopted: 


ge  of 


RESOLVED,  that  this  Comisaion,  for  tjie  purpose  of  disposing 
of  surplus  varieties  and  Improvin,;  the  local  collection  of 
animals,  and  on  recomraendation  of  Carey  Baldwin,  Director 
of  the  Zoo,  does  hereby  approve  the  following  exchange  of 
aninals  between  the  San  Francisco  Zoo  and  other  domestic 
soos  as  follows: 


San  Francisco 
to  Give 

1  pair  young 
Grizzly  Bears 


Son  Proncisco 

1  Water  Buffalo 
1  Sea  Lion 


Trader 

Mr.   Louis  CJoebol, 
Thousand  Oaks.CaUf. 


AND;    BE  IT  FURTHER  RESOLVED,    that  all  exchanges  be  made  at 
no  cost  to  the  City  and  Goixnty  of  San  Francisco,  with  the 
approval  of  the  City  Purchaser,   and  in  accordance  with 
crating  and  shipping  conditions  prescribed  by  him. 
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(3)  Establishpeqt  ?f  P^ghin.?  Rates.   Lake  Merced  -  1952  Seasoi^- 

The  Secretary  reported  that  tlie  rates  established  in  1931 
by  the  Commission  for  fishing  licenses  at  Lake  Merced  had 
proved  highly  satisfactory  and  had  produced    »  ntt  r#¥«« 
fan     of  Z9,l(>3. Jib,   to  riieet  patrol  costs.     The  Associated 
iiporLsnen  recommend  the  continuance  of  the  sane  rates  and 
the  regulation  that  licenses  be  sold  only  to  persons  of 
eighteen  (18)  years  of  age  who  hold  State  fishing  licenses. 
Mr,  Kimbell  stated  that  license  feoa  do   not  apply  in  any 
way  to  the  juvenile  recreation  fishing  program. 

On  motion  of  Commissioner  Gallagher,   seconded  by  Commission- 
er Dippel,    the  following  resolution  \,ms  adopted: 

Resolution  No.   695 

RESOLVED,   that  this  Comrdssion,  pursuant  to  Ordinance  659^, 
File  No. 7084,  dated  March  19,    1951,   does  hereby  establish 
the  rates  cororing  the  issuance  of  fishing  permits  at  Lake 
Merced  for  the  1952  Pishing  Season  to  be  One  Dollar  ($1.00) 
for  each  season  permit    Issued,   and  twenty-five  cents  (25^) 
for  each  one-day  permit  Issued;   permits  to  be  sold  only  to 
persons  having  attained  tlie  age  of  eighteen  years  and  having 
a  valid  California  sportin-  fishing  license. 

^3)  Gift  o^  I^^-iv»T><.^^^^y  »r  rTiif^rni"  ^^-'Hf  Shell  "Golden  Gate" 

Mr.   Uwl8  reported  tl»t  Don  Blessing,  490  California  Stroot, 
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had  written  to  His  Honor,   Mnyor  Elmer  E.   Robinson     of  the 
posaibiUty    that  the  8-oared  rowing  shell  'Tiolden  Gate"   in 
which  the  University  of  California  crew  won  the  Olympic 
Games  championship  in  1928  mlrht  l^  donated  to  Uie  nty 
Mr,  C.    M.    "Ky"  Ebright,   Head  Crew  Coach  at  the  University 
of  California  had  tentatively  offered  to  have  the  shell 
donated  to  be  part  of  the  permanent  exhibit  in  tlie   Maritime 
Miseura  at  Aquatic  Park. 

On  motion  of  Comnisaioner  Buckley,   seconded  by  Commissioner 
Dippel,   the  following  resolution  was  adopted: 

Resolution  No.   606 

WHEREAS,   the  University  of  California,   through  its  head 
Crew  Coach,   Mr.    C.M.    "Ky"Ebright,   has  kindly  offered   to 
present  to  the  City  and  County  of  oan  Francisco  the  historic 
elght-oared  rowing  shell  "Golden  Gate"  in  which  the   Univer- 
sity of  Calif orula  Crew  won  the  Olyinpic  ("lames  in  Anisterda-n 
in  1928;   and, 

WHEREAS,   this  shell,    If  preserved,  will  always  be  a  source 
of  inspiration  to  all  sports-lovine  Americans,   and  a  valued 
trophy  of  continuing  historic  Interest  to  all;   now,    there- 
fore,  be  it 

RESOLVED,   that  this  Commission,   on  behalf  of  the  City  and 
County  of  San  Francisco,   does  hereby  (gratefully  accept  tlie 
gift  from  the  University  of  California  of  the  historic 
eight-oared  shell    "Golden  Gate,"  and  It  is  hereby   Piirther 
directed  that  said  shell  shall  be  made  an  integral  part 
of  the  permanent  exhibit  of  the  Maritime  Museum  at  Aquatic 
Park,   to  be  placed  on  display  for  the  enjoyment  and  pleas- 
ure of  the  general  public;   and,   be  it 

FURTHER  RESOLVED,    that  in  accordance  with  the  provisions 
of  Section  19(d)   of  tlie  Charter,    the  Tk»ard  of  Supervisors 
be  and  are  hereby  requested  to  officially  accept  this  gift 
for  and  on  behalf  of  the  City  and  County  of  San  Francisco. 


*«»!<#« 
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;ios  Postponed      U)  Report  -  Idiniclpal    C^vermnent  ourvev  Advisory  Committee 
fliipa*  jov't 

fjyAdvisory  Discussion  centered  briefly  on  the  real  estate  aspects  of 

&.tt«e  s  aep9rt  the  I-hinicipal  Government  Survey  Advisory  Committee's  recent- 

ly released  report.     This  Committee   is  popularly  known  as 
the  "Little  Hoover  Commission"  and  is  encased  in  surveys 
relating  to  City  departments'   operations. 

I-Ir,   Lewis  reported  that  he  had  had  little  time  to  study  the 
report,   but  wished  the  Commission  to  know  that  it  had  recom- 
mended abandonment  of  certain  Recreation  and  Park  properties, 
naaely,   Jackson  Playground,    Bay  View  Park,   and  the  Drama 
Workshop, 

No  action  was   taken  by  the  Commission,    the  chairman  direct- 
ing that  copies  of  the  report  be  made  available  to  all  Com- 
missioners and  that  consideration  be  held   in  abeyance  to 
permit  study  of  the  report. 

(5)  LigthQdist  General  Conference  -  April  1952 

Commissioner  Parr   Introduced  a  request  from  the  Mathodlst 
Church  General  Conference  requesting  approval  of  two  featnror 
planned  for  the  session  to  be  held  in  San  Francisco  the 
latter  part  of  April,   namely:    (a)    that  an  appropriate 
symbolic  planting  to  he  installed  in  the  Conservatory  Plot  on 
the  Main  Drive,   Golden  Gate  Park,   and  (b)   that  permission 
he  granted  to  conduct  ceremonies  in  Portsmouth  Square  at 
which  the  late  Williaii  Taylor,   renowned  churchman,   wou]d  be 
honored  througli  the  presentation  of  a  memorial  plaque. 

On  motion  of  Commissioner  Gallaglier,   seconded  by  Commission- 
er I)ippel,   the  two  requests  of  the  'Methodist  Church  General 
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Conference,  as  noted  abovo,  were  uniinimoualy  approved. 
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(6)  Pony  Ride  Operation  -  Golden  Gate  Park  and  Fleiahhacker 
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General  Manager  Lewis  informed  the  Commiasion  en  the 
costs  involved  in  the  Pony  Ride  operation  in  Golden  Gate 
Bark  and  Fleiahhacker  Plaj.field,   the  coats  havJrf  Se^. 
reported  as  excessively  high  during  the  period  Julv  1 
through  December  31  of  last  year. 

Mr.   Lewis  asked  the  Coimuission'a  consideration  of  three 
alternative  actions:   abandonment,   continuation  of  the  ot^era- 
tion,   or  engagement  of  a  concessionaire. 

Because  of  tho  many  factors  involved,   including  public  sen- 
timent, employjients.   and  established  policy,   the  matter  was 
put  over  for  future  consideration,  with  referral  to  the 
General  Manager  for  further  report. 

(7)  Glen  Crags  PrQperti,?a 

Mr.   Lewis  reported  briefly  that  word  had  been  received  from 
Mr.   John  Beard  of  the  Housing  Authority  that  the  property 
in  the  Glen  Crags  District^  adjacent  to  the  Glen  Park  Play- 
ground, will  be  definitely  available  to  the  Recreation  and 
Park  Coramisaion  on  a  trade  or  direct  sale  basis. 

(8)  Kathleen  Norris  Prop^rtiea  at  Say^tpp^ 

f'lr.   lAwis  made  reference  to  cmoounoanents  in  tho  local  pre^s 
to  tho  effoot  that  the  properties  of  the  Estate  of  tiie  late 
Kathleen  Norris,   situated  near  Saratoga,  were  to  be  sold. 

The  Conmission  authorized  and  directed  General  Manager  Lewis 
to  investigate  all  aspects  of  the  properties,   the  possibil- 
ity of  purchase,   and  its  adaptability  as  a  children's  vaca- 
tion canp  site. 

(9)  May  Day  Gelebratioq 

.  Mr.  Kimbell,    Superintendent  of  Recreation,   reported  that 

kt  2 '^m!^^^^^°'^    P-^^^  ^®^®  being  made  by  participating  dancing  schools  to 
u..    J'  '^  ^y  stage  the  annual  May  Day  Program  in  Kezar  Stadium  on  Satur- 

Jaiar .Stadium  day,   May  3,    1952  and  recommended  that  the  selection  of  the 
queen  and  other  participants    bo  in  nccordanco  wiUi  Wio 
procedures  established  and  obsorviud  in  post  years. 

On  motion  of  Commissioner  Dercut,    seconded  by  Commissioner 
Dippel,    the  date  of  the  annual  May  Day  celebration  was 
accepted  and  the  recommendations  regarding  selection  of 
participants  approved, 

^^0)   Show  Bp/^t.  "San  Fpanc:^3C9'' 

The  General  Manager  reported  that  Mt.   Barney  Gould,  propo- 
nent of  t.'ie  Show  Boat  concession  for  Aquatic  Park     had  to 
date  been  unsuccessful  in  interesting  the  Maritime  Maseum 
Asaociation  to  act  as  first  party  in  an  agreement  with  the 
Commission  covering  the  Show  Boat  operation. 

Mr.   Lewis  recommended  tl.at  if  it  should  become  necessary, 
the  Conmission  authorize  him  to  negotiate  directly  with 
Mr.   Gould  on  the  pixjposed  lease  and  concession  agreement. 
On  motion  of  Commissioner  Dippel,   seconded  by  Comraissionor 
Bercut,   the  above  recommendation  of  the  General  I-lanager  was 
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approved  and  ho  was  so  authorized. 
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Mr.   Lewis  submitted  sketches  prepared  by  the  Department  of 
Public  Works  outlining  plans  for  the  channelization  of 
vehicular  and  pedestrian  traffic  in  the  easterly  section 
of  Kezar  Drive,  and  recommended  approval. 

On  motion  of  Commissioner  Bercut,   seconded  by  Commissioner 
Dippel,   the  Keaar  Drive  Channelisation  Plans,   as  prepared 
and  submitted  by  the  Department  of  Public  Works     were  ai>. 
proved.  ' 

(12)  Robert  Emmet  Day  Observance 

Mr.   Levis  reported  the  receipt  of  a  letter  from  the  United 
Irish  Societies,  expressing  their  sincere  thanks  and  ap- 
preciation for  the  cooperation  extended  in  obsei'vanco  of 
Robert  Emmet  Day  in  the  Band  Concourse  area,  March  2     1952 

(13)  Anendnent  to  Resolution  No. 676,   Meeting  of  Ptebruary  28 
,oro  ^Enlargement  of  Balboa  Soccer  }.^-n1^,  ' 


eiding  Res, 676, 
eting  2-28-52) 


In  consideration  of  tlie  Commission's  action  to  modify  the 
Collins  Construction  Co.   contract  in  the  nua  of  ^11,602.80 
for  enlargement  of  the  Balboa  Soccer  Stadium  field     the* 
Commission,   on  motion  of  Commissioner  Dippel,  seconded  by 
Commissioner  Buckley,   further  authorized  and  directed  the 
Secretary  to  modify  Resolution  No.   676  (meeting  of  Fbbru* 
aiy  28.    1952)   in  order  that  the  supplemental  appropriation 
request,   if  required,  will  be  duly  made  in  the  proper  and 
correct  amount,   replacing  the  originally  requested  $11,000 
figure. 


:X'JRNHEI7r 


«»««««»»# 


There  being  no  further  business  to  come  before  the  Commis- 
sion, Vice-President  Parr  declared  the  meeting  adjourned 
at  ^:15  P.M. 

Respectl\illy  submitted, 


i<i,'  j^i.  ,/  ^f  '  f  (U<juu.  / 


Secretary 
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aifif  Minutes 


San  Preuicisco,  California 
March  27,   I952 


HZUUll^ 


Th«  Thirty-seventh  Regular  Meeting  of  th*  r«/s^»4.4 

I^k  Coimaiasion  was  called  to  ordfr  L  TSn^!S^*i°"  ^^ 

1952  at  3,00  P.M.,  Preaident  Setter  pJeS^!^'  '''''''  ^7, 

The  following  Commissioners  were  present: 

Mr.  Louis  aatter,  President 
Mr,  Michael  J.  fluokley 
Mrs,  Henry  J.  Dippel 
Rev.  Eugene  A.   Gallagher 
Mr.   Fred  D.  Parr 
Mrs.  Sigfflund  Stem 

•  «»*«»««« 

There  being  no  corrections  or  omissions,   the  minutes  of  the 
Thirty-sixth  Regular  ^feeting  of  fferch  13,   1952,  were  ap- 


OICATIONS  - 


(1)  ft^J  John  R.   McGrath,  Clerk,   Board  of  Supervisors,   trans- 

SlllJfn     5qST     ^t  ^«J°"^"<3^tion  the  letter  of  Mrs.  Jean 
Hiillipp,  2966  Amy  Street,  and  enclosed  printed  matter 

iS^^ti^°''J^''^^°"  ""^  neishhacker  Pool  into  ar,  outdior 


5sioE  Rejects 
«1  to  Convert 
lelshfaacker  Pool 


ation  of 
-acaries  to 


The  General  Manager  submitted  the  estimate  of  T  M  Grabow 
Engineer,  advising  that  a  preliminary  investigation  bhowed 
such  conversion  would  cost  between  tZ   million  and  $'A  mil- 
lion; it  would  require  four  operating  engineers  for  contin- 
uous operation,  ice  scraping  equipment  and  operator,  and 
supervising  personnel  at  the  rink. 

In  consideration  of  the  report,  the  Secrotarv  was  instruct- 
ed to  advise  the  Education,  Parka  and  Recreation  Committee 
(Pil^  ^^'^  °^  Supervisors  .f  the  proposal's  rejection. 

(2)  ft-om  Mr.  R.P.Sresovich,  610  Polk  Street,  offering  to  donate 
eighteen  canaries  to  the  perk  aviaiy.  (Grateful  acceptance 
and  Secretary  to  acknowledge) . 

Elssat^  °^  ^^^  r°?.^'  "^"^  Maloney,  2595  Washington  Street,  calling  at- 
tention to  recent  acts  of  vandalism  at  the  Alta  Plasa  Play- 
ground. (Acknowledged  and  referred  to  General  Manager). 

««««««««« 

fk^i  Might        ^^^  H'^"  ^^'  ^^^■^  ^'   ^^^^'  2i^9  States  Street,   calling  atten- 
Rat  J  D  Randal]        ^       ^  continued  vandalism  at  the  Josephine  D.   Randall  Ju- 
l  *8eui  to  RaaT^^    ^J®*"  ^tl^eum,   and  suggesting  that  a  watchman  be  detailed  to 
Wflffl.  grounds  and  building. 

The  General  Manager  reported  that  the  janitor  services  at 
the  ^liseum  building  would  >^  performed  on  a  night  shift  to 
reduce  the  hours  when  the  building  would  be  unattended. 
I  To  Secretary  for  reply). 

««««««««« 


# 


General  Philip  R.  Flaymonville ,  a  member  of  the  Park, Recrea- 
tion Conaittee  of  the  1952  Grand  Jury,  was  present. 
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(1)     ffffgraaa  and/or  Final  Ri\-mant8 


1%^ 
sai/oT 


On  motion  of  Goiamisa loner  Dippol,  seconded  by  Conuniss loner 
Stem,  the  fellowing  resolution  was  adopted: 

Resolution  tte.  697 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of 
the  Recreation  and  Park  Department,  the  Controller  is  hereby 
requested  to  approve  the  following  contract  pe^yments: 

(a)  15th  &  Beaver  Street  (renOTTO)  Cli^hhouse  Hnji^lnp 
To  William  G,   Merchant  -  Final  Payment  $180  00 
Architectural  Services-Contr.#79  dated  1-21-^3. 

(b)  HiELAN  BEAGK  PARK-GROUND  COVER-CQntr.jyQiL^Qntrlrt^  #125 
To  Watkin  &  Sibbald  -  final  Payiaent  |bOO  S" 
Completed  1-^4-52. 

(c)  RESURFACING  OF  TOUR  TENNIS  CTS.-NtTN.IJkKE  PABK.Crfr.i;,y^  Jy.j 
To  Malott  &  Peters on-Grundy-Flnal  Payment-  $609  50 
Period  ending  2-15-52. 

(d)  INgTALUT^N__NEW  SUMP.  &  EJECTOR  PUMP-ZOO-Contr^ct  ^^^ 

To  Gene  Carpenter  -  Final  Payment  -  $1,089.00 

Period  ending  2-15-52. 

(2)  M&MXssuiLUm 

On  motion  of  Commissioner  Buckley,   seconded  by  Commissioner 
Dippel,   the  followirig  resolution  was  adopted: 

Resolution  No.   698 

giyioo  of  Time         RESOLVED,   that  this  Commission,   on  recommendation  of  the 
General  Manager,   approves  the  following  extension  of  tiii»: 

JOSEPH  LEE  (BURNETT)   BACKWATER  VALVE-aSW  ^130.Contrlr'B  787 
To  Wm.   Mcintosh  &  Son,   an  extension  of  30  calendar  days, 
through  April  9,   1952,   due  to  inclement  weather  and  neces- 
sary time  conaumed  to  cast  fittings. 

(3)  Modification  of  Contract 

On  motion  of  Commissioner  Gallagher,   seconded  by  Commission- 
er Stem,   the  following  resolution  was  adopted; 

fiQg'?l^t49n  Wq.  699 

iication  of  RESOLVED,   that  for  the  best  interests  and  proper  conduct 

of  the  Recreation  and  Park  Department,   the  Controller  be 
and  is  hereby  requested  to  ajqprovo  the  following  modifica- 
tion: 

(a)   JR.MUSEUM-FAVING  OF  PARKING  AREA-Contr.fi<9S-Contrlr 's  115 
To  Pacific  Pavement  Co.,   Ltd.-  to  furnish  and 
install  1  pair  Barrier  Posts  and  20  ft.   of  l/U 
inch  diameter  galvanised  loading  chain-increase  $26.00 

•  «««««««« 

(^)  Orders  fcfj-  Service  or  Work 

On  motion  of  Coninissioner  Parr,   seconded  by  Coimnissioner 
Gallagher,   the  following  resolution  was  adopted: 


.*"  for  SeMce 


Resolution  No.   700 

BESOiyED,   that  for  the  host  interests  and  proper  conduct 
of  the  Recreation  and  Park  Department,   the  Controller  be 
and  is  hereby  requested  to  approve  the  following  Orders  for 
Service  or  Work: 


iJM'tll 


■  v^-"-*-«:#l»^^. 


Ito.700 


■  >'■■. 


2N§  (cont'd) 

(a)  To  Recreation  and  Park  Departiient-.  to  con- 
tinue services  of  Draf  tscaan  &  Engineers 
required  for  preparation  of  plana  and  speci- 
fications in  connection  with  the  19^7  Recrea- 
tion Bond  Flmd  (Apr.  .May,  JUne)  •Appropria- 
tion No.  180.056.00.  .   

(b)  To  Recreation  and  P&rk  Department- to  continue 
the  services  of  Engineers  required  for  inspec- 
tion of  projects  under  construction  in  connec- 
tion with  the  1947  Recreation  Bond  FUnd  - 
(Apr.  ,May,J\ine)  -  Appropriation  180.057.00  -  $2,865.00 

(c)  To  Department  of  Riblic  Works,  Bureau  of 
Engineering-for  onginoering  services,  maps, 
surveys,  etc.,  in  connection  with  the  19i;7 
Recreation  Bond  PVmd  (Apr. , May  and  June)  - 

(e)  Purchasing  Department,  Reproduction  Bureau, 
for  blueprinting,  mimeographing  and  piiotostat- 
ic  work  required  for  plans  t.nd  specifications 
in  connection  with  the  19^7  Recreation  Bond 
Rind  (April,  May,  June) 

(f)  To  R.  B.  Gregory,  l8L4-63rd  Street,  Berkeley, 
low  bidder,  for  the  turfing  of  grounds  ~ 
Merced  Heights  Playground $9^6.20 

««««««««« 

(5)  ;^roval  of  Yacht  Harbor  Mooring  Licenses  and  Cancellation 
of  One  Mooring  Ucenaa 


iSirbor 
:  Licenses 


On  motion  of  Commissioner  aackley,  seconded  by  Commissioner 
Dippel,  the  following  resolution  was  adopted: 

Resolution  No.  TOj 

HESOI^ED,  that  this  Commission,  on  reconmendation  of  the 
General  Manager,  does  hereby  approve  the  issuance  of  the 
following  mooring  licenses  at  Yacht  Harbor: 

Rate 
per  Month 


■J        fn 
V-  -tr 


i-vj 


Owner 

Chas.  P.  Wakefield 
Austin  A.  Kelly 
fipy  M.  Schwartz 


Name  of  Boat 

28-B-268 
WII«  DING 
BAB-R 


Berth  No. 

211 
11 
Tenporary 


104 


■  \'' 


AND  APPROVES  the  following  cancellation; 

B.  J.  Laswell 

(has  not  occupied  nor  paid  fees  for 
this  berth  since  August  1949) 


^^^  ^^^^cipal  Governmant  Survey  Advisory  Committee  Report 

Over  from  the  previous  meeting,  the  report  of  the  Real  Estate 
Advisory  Council  of  the  Municipal  Government  Survey  Advisory 
Conanittee  was  discussed  regarding  the  following  properties: 

^Sksan  Flavgrounf^;  Both  General  Manager  Lewis  and  Recreation 
Superintendent  Kirabell  made  statements  approving  the  Conmit- 
tee's  recommendation  that  the  Jackson  Playground  be  consider- 
ed for  disposal  by  public  sale.   Located  in  a  highly  indus- 
trialized area,  the  Jackson  Playground  provides  little  neigh- 
borhood use,  and  the  newly  completed  Potrero  Hill  PecreaUon 
Center  has  increased  Jackson's  ineffectiveness.   J-Ir.  Kimbell 
suggested  its  retention  only  until  such  time  oa  the  baseball 
diamond  is  supplanted  by  a  new  facility  at  Bp.lboa  Park  or 
some  other  Mission  location. 
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Report 


2£affia  iferfe>ilQB?  «c-3  also  recommenilod  for  dispooal  by  the 
Conmitteo,     Tho  uaos  of  tliia  building  were  considered  for 
trandfer  to  the  United  States  Coast  Guard  Life  Boat  Station 
on  the  CJroAt  Highway,  scheduled  to  be  taken  over  by  the 
Recreation  and  Pork  Deportiaent  on  April  1,  1952. 

Mr.  Lewis  reported  that  a  Municipal  bus  route  provides  piib- 
lic  transportation  to  tlie  Ufe  Boat  Station;   that  the  area 
and  buildings  are  in  excellent  condition,   its  perimeter 
guarded  by  a  chain  link  fence,  and  that  all  rehearsals  and 
other  activities  would  be  conducted  under  supervision. 

Both  reports  were  accepted  by  the  Commission,  with  action 
deferred. 

Awaiting  complete  study,  no  report  was  made  nor  action 
taken  on  the  recommendation  to  dispose  of  Bay  View  Park. 

(2)  City  Attorney's  Opinion  -  FUhrman  Bequest  Use 

Bequest  The  Cseneral  Manager  read  in  full  a  copy  of  City  Attorney's 
to  be  Used  Opinion  No.   520,   dated  March  H,   1952,  advising  that  the 
iBwrangeraent  Rihrman  bequest  xmy  properly  be  used  by  the  Recreation  and 
fjwa  et  N.E.Tip  Park  Department  for  rearrange nent  of  the  area  at  the  north- 
find  Con?9SE22_  ®^®*  ^^P  °^  ^®  Band  Concourse  in  Golden  Gate  Park. 

On  motion  of  Commissioner  Dippel,   seconded  by  Conanissioner 
Buckley,   the  General  Manager  was  authorized  to  request  the 
Controller  to  release  FVihrman  bequest  funds  in  the  required 
amount  and  to  proceed  with  definite  plans  for  accoaplish- 
ment  of  the  work. 


111 


Nosed  Abandon- 
pet  of  Coluabia 
yare.  Action 
mths.  No  682 


(3)  fr9P9fl9<a  At>flndQnwnt  gf  c;<?lwBt>3,fl  Square 

Dr.  Herbert  C.   Clish,  Superintendent  of  Schools,  and 
Mr.  Robert  J.   Stoffer,   Assistant  Superintendent  in  charge 
of  buildings  and  grounds,   appeared  before  the  Commission 
seeking  reconsideration  of  the   Commission's  oj^osition  to 
the  abandonraent  of  Columbia  Square, 

Dr.  Clish  reported  that  ho  had  just  come  from  the  meeting 
of  the  Judiciary  Committ-ee  of  the  Board  of  Supervisors, 
where  the  Commission's  letter  expressing  opposition  had 
been  read.     Ho  had  requested  the  committee  to  postpone  con- 
sideration for  two  weeks,   to  April  10,   1952,   to  permit  his 
conferring  with  tho  Commission. 

FUll  discussion  of  school  and  recreation  problems  in  the 
Columbia  Square  area  followed,   centering  on  the  adverse 
effect  of  the  bridge  freeway  on  both  schools  and  plajgromda 
The   Commission,  desiring  to  cooperate  insofar  as  possible 
without  jeopardising  tJie  limited  recreation  space  and  fa- 
cilities in  the  Columbia  Square  district,  tliorufore  a:  reed 
that  the  Commission's  expression  of  opposition,  as  record- 
ed in  Resolution  No.   682,  would  be  rescinded. 

On  motion  of  Commissioner  Dippel,   seconded  by  Commissioner 
Parr,   the  following  resolution  incoiixjrating  certain  im- 
portant conditions  was  adopted: 

Resolution  No.    702 

WHEREAS,  Dr.   Herbert  C.   Clish,   Superintendent  of  Schools, 
has,   on  behalf  of  the  San  Francisco  Unified  School  District, 
appealed  to  this  Commission  for  reconsideration  of  the  pro- 
posal that  Columbia  Square  be  placed  on  the  June  ballot; 
to  be  voted  on  by  the  electorate  as  surplus  park  property; 
and 

WHEREAS,  Dr.   Clish,   in  a  graphic  presentation,   has  clear- 
ly demonstrated  the  disadvantages  and  difficult  situation 
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(continued) 

under  which  toe  school  aystan  nay  be  forced  to  operate  duo 
to  the  construction  of  the  Bay  Shore  Freeway  in  close  prox- 
imity to  the  present  school  properties;  and 

WHEREAS,  Dr.   Clish  has  assured  this  Commission  that  an^ile 
recreation  and  play  area  would  be  provided  if  Columbia 
Square  were  to  be  used  for  school  purposes  and  that  such 
recreation  and  play  area  would  b©  regularly  supervised  and 
operated  by  the  San  Francisco  Unified  School  District  as 
an  adequate  neighborhood  playground;   now,   therefore,   be  it 

RESOLVED,   that  this  Commission  does  horeljy  withdraw  its  op- 
position to  the  subrdssion  to  the  voters  of  the  proposal 
to  abandon  Columbia  Square  and  does  rescind  its  action 
under  Resolution  Ho,   682,   meeting  of  March  13,   1952,  ex- 
pressing such  opposition;   and,  be  it 

FURTHER  RESOLVED,   that  for  the  purpose  of  clarifying  this 
Coiai!ii33ior|b desires  and  interests  that  proper  recreation 
and  playground  supervision  be  provided,   it  does  hereby  re- 
cord its  preference  for  tho  development  of  Columbia  Square 
in  accordance  with  the  layout  plan  submitted  by  the  Board 
of  Education  (hleeting  of  May  8,   1951),   described  as  Scheme 
No.  2,   in  which  provision  is  made  for  approximately  61,312 
squeire  feet  of  play  area  on  the  Harrison  Street  side  of 
Columbia  Square;   and,   be  it 

FURTHER  RESOLVED,   that  this  Concdss ion's  withdrawal  of  its 
opposition  to  the  Columbia  Square  proposal  be  and  is  sul>- 
joct  to  the  condition  that  the  Board  of  Education  shall 
formnlly  approve  and  accept  the  development  of  Columbia 
Square  in  accordance  with  the  general  plan  of  the  hereto- 
fore described  Scheme  No.   2,   and  subject,   also,   to  such 
other  conditions  relating  to  the  land  transfer  as  the 
General  Manager  and  President  may  prescribe  to  the  Board 
of  Education;   all  conditions  to  be  formally  accepted  and 
agreed  to,   in  writing,   by  the  Board  of  Education  prior  to 
the  proposition  being  acted  upon  hy  the  Board  of  Super- 
visors and/or  submitted  to  the  Registrar  of  Voters  for 
certification, 

««««««««« 

U)   Laurel  Hill  Area  Playground 

Referring  to  the  planned  interoxchange  and  transfer  of 
title  on  several  school  and  recreation  properties,  Commis- 
sioner Parr  expressed  his  keen  interest  in  the  14-acre 
tract  now  owned  by  the  Board  of  Education  in  the  vicinity 
of  Presidio  Avenue  and  California  Street,  generally  re- 
ferred to  aa  the  LauT^l  Hill  section.  He  expressed  the 
neea  for  providing  for  the  future  in  this  location  by 
acquiring  adequate  park  or  recreation  land  now. 

Commissioners  discussed  the  present  facilities  bordering 
on  the  district  and  the  neighborhood  pattern  that  prevails 
there. 

Mr.  Philip  R.  Riymonville,  Grand  Juror,  added  to  the  Com- 
oission's  Information  by  reporting  that  the  City  Planning 
Coianission  was  conducting  hearings  on  the  proposed  reaon- 
ing  of  the  tract  from  first-class  residential  to  commer- 
cial property. 

On  motion  of  Commissioner  Parr,  seconded  by  Commissioner 
Dippel,  the  following  resolution  was  adopted: 

Resolution  No.  703 

RESOLVED,  that  this  Commission,  in  the  interests  of  coi>- 
plete  recreation  planning,  does  hereby  authorize  and  di- 
rect the  General  Manager  to  undertake  a  conqjlete  study 
of  the  advisability  of  acquiring  a  portion  of  the  l^^Jj 
Hill  tract  for  recreation  or  park  purposes,  the  loaaioix- 
ity  of  acquiring  such  property  through  land  exchange  Witn 
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^  (continued) 

the  Board  of  iSducation  and  to  submit,  with  estimates  of  coa+ 
his  report  aiid  recoimiendations .  "^ 

(5)  Sttyplftmn^^l  Appropriation  »  Jajaos  D.   Phelan  ^^^\^ 

The  General  Manager  submitted  the  report  of  Mr.   George  S. 
Hannan,   Supervising  Engineer,   reconnending  further  develop- 
nent  and  intproveraenta  to  tiie  stabiliection  of  the  Janes  D. 
Phelan  Beach  property.     The  work  conteiplnted  consists  of* 
additional  and  corrective  construction  which  is  necessary  to 
rectify  the  deficiencies  in  the  slide  area  \Aich  have  de- 
veloped under  the  severe  testa  of  high  tides,   rough  weather 
and  rains  of  the  past  winter.     There  has  been  no  failure 
in  the  structural  work  conpleted  last  September,  but  new 
gutters  and  drains,   as  well  as  sone  surface  di'ainage  systera 
work  will  be  required,   as  well  as  providing  a  structural 
access  rargj  from  the  Ixiilding  to  the  beach.     Mr.   Lewis 
stated  he  considered  the  reconmendations  to  be  conqjletely 
in  order  and  asked  their  adoption. 

On  notion  of  Conmissioner  Dippel,   seconded  by  Connissioner 
Stern,   the  followlx^  resolution  was  adopted: 
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Resolution  No.    7<U 

RESOLVED,   that  this  Conmission,   on  reconmendation  of  the 
General  Manager,   does  hereby  request  the  I-fayor,   tl^ie  Board 
of  Supervisors,   and  the  Controller,   to  approve  a  Supple- 
raental  Appropriation  in  the  anount  of  $39,000.00,   to  provide 
funds  for  enginoerir»g  and  professional  services  and  the 
construction  of  walls,   gutters,   drains,   fences  txni  rar^js, 
and  the  stabilisation  required  for  the  proper  devalopnent 
of  Janes  D.   Phelan  Beach;    said  appropriation  for  those  pur* 
poses  to  be  nade  from  such  funds  as  luay  be  legally  available 
ill  the  19^7  Recreatior.  Bond  Rind  and/or  as  a  secondary 
source  fron  tlie  sitrplus  in  the  Unappropriated  Balance  of 
Rinds  in  tlie  Real  Property  Account. 


1.) 


.4 


(6)  Award  of  Permits  -  Coin-Operated  Vending  Machines 

President  Sutter  reported  that  conplete  6md  thorough  review 
of  the  sealed  bids  received  by  the  Seci-etary  on  ^bruary  8 
for  the  installation  and  servicing  of  coin-operated  vending 
machines  had  resulted  in  a  reconsideration  of  the  permits 
awarded  to  the  candy  bar  vendors.     The  bid  proposals  stipu- 
lated that  all  seven  locations  were  to  be  serviced.     There- 
fore, on  motion  of  Conmissioner  Dippol,   seconded  by  Connis- 
sioner Gallagher,   Resolutions  Nos.   671  and  b72,  meeting  of 
Fbbruary  28,   1952,  were  rescinded  aixi  the  following  resolu- 
tions adopted: 


it  Issued  to 
■  -iU8s  Automat 
•  to  Iratall  Vend- 
i*chine3  for  $^ 
'  3ar3  in  Seven 


RESOLVED,   that  this  Cominission,   rescinding  its  action  under 
Resolution  No.   671,   does  hereby  authorixe  the  issuance  of  a 
permit  to  the  Bay  Cities  Automat  Co. ,   3U  -  Hth  Street,   Son 
Francisco,   they  being  the  highest  responsible  bidder,   to 
install  coin-operated  vending  machines  at:    (1)   Lincoln  Park 
Cafe,    (2)   Harding  Park  Cafe;    (3)   Sharp  Park  Cafe;    U)  Golden 
Gate  Park  Golf  Course  Clubhouse;    (5)   Children's  Playground 
Cafe,   Golden  Gate  Park;    (6)   Fleishhacker  Playfield  Booth tatd 
(7)  Administration  Building,   McLaren  Lodge,   Golden  Gate  Park; 
to  dispense  candy  bars  at  the  rate  of  five  cents  (5^)  each 
with  a  payrnent  to  the  Commission  of  12-^  of  the  gross  candy 
bar  sales;   the  tern  of  said  permit  to  expire  at  the  end  of 
the  fiscal  year  1953,   subject  to  renewal  at  the  pleasure  of 
the  CoraLiission;   anu,   be  it 

FURTHER  RESOIA^ED,   that  the  General  Manager  and  the  Secretary 
are  erpowered  to  issue  such  permit  on  behalf  of  the  Recrea- 
tion and  Park  Commission.  '  ♦ 
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it  I33':e^  to 
Serrice,  InC' 
;,11  Vending 

'-'    for  10^ 


R^p<?l\^U9P  t^9.   7Qo 


>Bars  ii^ 


Seven 


dt  Issued  to 
tl(^ttte  Vending 
Ice,  be.  to 
Vending 
»i  for  20^ 
|(dis^3  of  Cigar- 
is  Sevan  (?) 


RE30LVED,  that  this  Cojaniasion,   rescinding  its  action  under 
Resolution  No.  672,   does  hereby  authorial  the  issuance  of  a 
pemit  to  Canteen  Service,    Inc.,   1488  Howard  street,   San 
Francisco,   Uiey  being  the  highest  rwponsible  bidder,   to 
install  coin-operated  vending  machines  ats    (1)   Lincoln  Park 
Cafe;   (2)  Harding  Park  Cafe;   (3)  Sharp  Park  Cafe?   (4.)  Golden 
(kte  Park  Golf  Course  Clubhouse;   (5)   Children«a  Playground 
Cafe,   Golden  Gate  Bark;    (6)   fleishhacker  Playfield  Booth; 
and  Administration  Riilding,  McLaren  Ledge ,   Golden  Gate  Paric, 
to  dispense  candy  bars  at  the  rate  of  ten  cents  (10^)  each, 
vith  a  payment  to  the  Comnission  of  15%  of  the  gross  candy 
sales;   the  tern  of  said  permit  to  expire  at  the  end  of  the 
fiscal  year  1953,   subject  to  renewal  at  the  pleasure  of  the 
CoBnlssion;  and,  be  it 

FURTHER  RESOLVED,  that  the  General  Manager  and  the  Secreta- 
ry are  enpowered  to  issue  such  pemit  on  behalf  of  the  Rec- 
reation and  Park  Commission. 


(7)  h^f&rd  of  Permit  -  Cigarette  Vending  Machines 

President  Sutter  advised  the  Comnission  that  the  bids  re- 
ceived on  Pabruary  8,   1952  for  cigarette  vending  machine 
installations  clearly  indicated  the  highest  bidder  and  that 
additional  information  subsequently  received  ty  the  Beainess 
Ifanaj-er  could  not  be  entertained  or  considered  without  the 
possibility  of  disqualifying  the  bidder  submitting  such  in- 
formation. 

On  motion  of  Comciissioner  Dippel,   seconded  by  Commissioner 
Gallagher,   the  following  resolution  was  adopted: 

Resolution  No.   707 

RESOLVED,   that  this  Comtaission  does  hereby  authorize  the 
issuance  of  a  permit  to  Cigarette  Vending  Service,    Inc., 
4231  -  24th  Street,   San  Francisco,   they  being  the  highest 
responsible  bidder,   to  install  coin-operated  vending  ma- 
chines at:   (1)   Lincoln  Park  Cafe;   (2)  Harding  Park  Cafe; 
(3)  Shr-p  Park  Cafe;    (4)   Golden  Gate  Park  Golf  Course  Club- 
house;   (5)  Children's  Playground  Cafe  in  Golden  Gate  Park; 
(6)  Fleishhacker  Playfield  Booth;   and  (7)   Administration 
Building,   McLaren  Lodge,   Golden  Gate  Park;   to  dispense 
cigarettes  at  the  rate  of  twenty  cents  (20^)   per  package, 
with  a  payment  to  the  Commission  of  ll^ifc  of  the  gross 
cigarette  sales;   the  term  of  said  permit  to  expire  at  the 
end  of  the  fiscal  year  1953,   subject  to  renewal  at  the 
pleasure  of  the  Connission;   and,   be  it 

FURTHER  RESOLVED,   that  ttie  General  Manager  and  the  Secreta- 
ry are  eiif)owered  to  issue  such  permit  on  behalf  of  the 
Recreation  and  fcrk  Commiaaion. 

(8)  Award  of  Permit  -  CbeifV^pf  G^itd  Vffpdine  Machines 

On  motion  of  Commissioner  Dippel,   seconded  by  Comanissioner 
Gallagher,   the  following  resolution  was  adopted: 

fi9?9lMUgn  NQ.   7Qg 


RESOIVED,   that  this  Commission,   rescinding  its  action  under 
Resolutions  Nos.   671  and  672,  does  herely  auUioriae  the  is- 
suance of  a  permit  to  the  Bay  Cities  Automat  Co. ;   314  -  Hth 
-       -  CO.   they  being  the  highest  responsible 


^}  Issued  to 
-ities  lutonat 

I  IfechT^^^  'end-    Buance  or  a  permit 

ifjiaTnl*'  ^°^  ^^  Street,  San  Francisco,  they  being  tiie  nignest  reapuiioxux^ 
./J^^  in  Seven  bidder,  to  install  coin-operated  vending  machines  at:  (1) 
"'  Uncoln  Park  Cafe;    (2)   Harding  Park  Cafe;    (3)   Sharp  Park 

Cafe;   (4)   Golden  Gate  Park  Golf  Course  Clubhouse;    (5)  Chil- 
dren's Playground  Cafe,   Golden  Gate  Park;    (6)   Fleishhacker 
Playfield  Booth;   and  (7)  Adi.iinistration  aailding,  Mcl^aren 
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(continued) 

Lodge,   Golden  Gate  Park;   to  dispense  chewing  gun  at  the  rate 
of  one  cent  (1^)  per  stick,   with  a  payoent  to  the  ComEiission 
of  2055  of  the  gross  guni  sales ;    the  tenn  of  said  permit  to 
expire  at  the  end  of  the  fiscal  year  1953,   subject  to  renews, 
al  at  the  pleasure  of  the  Commission;   and,   be  it 

FURTHEPw  RESCIATED,   that  the  General  Manager  and  the  Secretary 
are  eiapowered  to  isaue  such  penrdt  on  behalf  of  the  Recrea- 
tion and  Park  Comciission. 


(9)  fjzny  R4^^ 

rjUdes-To  Over  from  the  previous  ineeting,   the  Commission  discussed  the 

fdmager  many  factors  to  be  considered  in  determining  policy  for  fu- 

-'iier  Stu^        ture  operation  of  the  pony  rides  at  Golden  Gate  Park  and  the 
Fleishhacker  Play  fie Id. 

President  Sutter  expressed  the  opinion  that  the  proposal  of 
a  prospective  concessionaire  to  increase  the  ride  price  to 
twenty  cents  (20^)  would  be  publicly  unpopular.     He  sucfest- 
ed  a  possible  reduction  in  tlie  niinber  of  ponies  and  attend- 
ants and  a  possible  increase  in  ride  price  to  ten  cents   (10^) 
per  ride. 

With  Commission  concurrence,   President  Sutter's  suggestions 
were  referred  to  the  General  Manager  for  study  to  determine 
to  what  extent  operation  costs  could  be  reduced  and  satis- 
factory service  maintained,   the  study  to  take  into  considera- 
tion the  possible  reduction  of  personnel,   feed  costs,   and 
the  sale  of  surplus  ponies  and  new  harness  now  in  stock. 
(To  be  reported  at  next  meeting) . 

««««««««« 
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(10)  Crockei^Amazon  Properties 

General  Manager  Lewis  made  a  brief  progress  report  on  the 
Crocker-Ariiaaon  properties.  He  reported  the  valuation  which 
the  Director  of  Property  had  placed  on  the  land  and  stated 
he  had  received  definite  confirmation  from  the  Public  Utili- 
ties Comnisaion  that  the  property  is  no  longer  needed  for 
reservoir  purposes;  also  that  the  Recreation  and  Park  Com- 
mission would  have  first  priority  as  a  purchaser  of  the 
property  and  that  it  would  be  possible  to  resell  whatever 
portion  might  not  be  wanted  or  required  for  recreation  use. 


*l 


(11)  Glen  Crags  Property 

-rags  General  Manager  Lewis  reported  on  a  probable  tie-in  between 

the  Housing  Authority's  obligation  to  restore  Crocker-Anazon 
and  the  Housing  Authority's  ownership  of  the  Glen  Crags 
property.     He  asked  if  tiie  Connission  would  entertain  a 
proposal  of  the  Housing  Authority  that;  in  consideration  of 
releasing  the  Housing  Aut!;ority  of  its  obligation  to  re- 
store Crocker-Amaaon,   the  Coiomission  would  receive  transfer 
of  the  Glen  Crags  property  without  cost.     Mr,   Lewis  recom- 
nended  proceeding  with  the  transaction,  provided  there  were 
no  legal  barriers. 

On  motion  of  Commissioner  Buckley,   seconded  by  Commissioner 
Dippel,   the  Commission  accepted  and  approved  the  General 
Manager's  report  and  authorized  him  to  convey  to  the  Housing 
Autliority  the  Commission's  ejqjression  of  favor  toward  the 
plan. 
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(1)  qrattan  Playground  Dedicat.|9p 

President  aitter  reported  that  the  new  Grattan  Playground 
Stanyan  and  Rlvoli  Streets,   constructed  with  19^7  Recreatior 
Bond  Rinds  at  a  cost  of  $203,000.00,   had  been  officially 
dedicpted  and  opened  to  the  public  at  2:30  P.M.   that  day 
March  27.     The  playground,   covering  a  full  city  blocks   is 
the  twenty-second  to  be  dedicated  within  the  last  twelve- 
month period.     The  colorful  dedication  ceremony  was  attend- 
ed by  nore  than  500  school  children  and  neighbors. 

There  being  no  further  business  to  coiw  before  the  Conrds- 
sion,  President  Sutter  declared  the  oeeting  adjourned  at 
5:00  P.M. 


Respectfully  subnJLtted, 


C-<oua1 


Secretary 
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San  Francisco,  California 
Api-ij.  10,  1952 


HJUlill^^ 


Th»  TMrty-«lghth  Regular  Meeting  of  the "  Recreation  and  ftirk 
Connrission  was  called   to  order  on  Thursday    Anril  10     iq<;3 
at  3.-00  P.M.,   President  Louis  Sutter  presiding. 

The  following  CoaBtlss loners  were  present: 

Mr.    Louie  Sutter,  President 
Mr     Peter  Berout 
Mrs.    Henry  J.   Dippel 
Rev.   Eugene  A.    Gallagher 
Mr.   f)c9d  D.   Parr 
Mrs.    Sigmund  Stern 


ii  af  lilfllika    ''here  being  no  corrections  or  omissions,   the  minutes  of  the 
Thirty-seventh  Regular  Meeting  of  March  27,   1952,  were  ap- 


proved. 


.Jf:   •? 


I  . 
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(1)  Rrom  John  R.  Garrison;  owner  of  Evergreen  Lodge,  requesting 
that  a  permit  covering  the  use  of  well,  punphouse,  and  pipe- 
line on  Camp   Mather  property  be  issued  to  him  as  a  transfer 
permit  fl-om  Mra  Dan  E.  Rovero,  former  owner  of  iSvergreen 
Lodge. 

On  motion  of  Conndssioner  Bercut,  seconded  by  Commissioner 
Stern,  the  following  resolution  was  adopted: 


:SJ2 


.i^  to  John 
1  mism  and 
■snx  Garrison 
IfeKOvners  of 
Lodge, 

^sion  to  Use, 
-tain  it  Operate 

FiiB|)houa8  and 
*li3e  on  Canp 


WHEREAS,  John  R.  Garrison  and  his  wife,  Katherine  Garrison, 
have  requested  tliat  the  rights,  privileges,  obligations  and 
conditions  coverinc  the  permit  issued  to  Angela  M.  Rovero 
under  Resolution  No.  A31,  meeting  of  June  U,  1951,  relating 
to  the  use,  maintenance  and  operation  of  a  well,  puji?5house 
and  pipeline  on  Cenp  Mather  property  be  transferred  to  them 
as  the  new  owners  of  the  Evergreen  Lodge;  now,  therefore,  be 

XXf 

—    RESOD^D,    that  permission  be  granted  to  John  R.   Garrison  and 
Katherine  Garrison,   his  wife,   to  use,   maintain  and  operate 
the  well     puD^jhouse  and  pipe  line  installed  on  Caanp  Mather 
property  by  Angela  M.   Rovero.   Such  use,   maintenance  and  opera- 
tion shall  be  in  accordance  with  the  terms  and  conditions  set 
forth  under  Resolution  No.  ^1,   and  said  permission  shall 
not  become  effective  until  receipt  by  this  Commission  of  an 
acceptance  from  the  permitee  properly  endorsed  and  signed 
thereon,  accepting  said  permit  subject  to  all  conditions  to 
be  properly  set  forth  by  tho  Secretary. 

"^2L        ^^^  ?'°"  Philip  Dindia,   President,    Bemal  Boosters,    Inc.,   3A5 
Pool,  Banks  Street,   e3q)ressing  the  interest  of  that  organization  in 

having  a  public  swimming  pool  constructed  as  close  to  tho 
Bemal  district  as  possible. 

Secretary  to  infora  Mr.   Dindia  that  the  plana  of  tho  19^7 
Recreation  Bond  Rmd  Program  did  not  contenplate  a  swimming 
pool  for  the  Bemal  District:   aXao,   penxlssion  to  con- 
struct    four  swiraminc  pools  has  not  yet  been  obtained  from 
the  Defense  Production  Authority,   one  of  which  is  planned  far 
the  Mission  area  and  would  serve  the  Bemal  district. 
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(continued) 

(3)  fvom  N.   Fr&HQT,    130  Octavia  Street,  pr  posing  the  erection 
of  a  bond-stand  in  Union  Square  and  submitting  a  sketch  of 
the  proposed  band-<3tand.      (Socretaiy  to  acknowledge  and 
infcnn  Mr.   Fraser  that  no  funds  aire  available.) 


ion  AiK     U)  ft'on  ^-   L«  Pan»r,   San  Francisco  J\inior  Chamber  of  Cocmerce 
.jrbor  requesUng  approval  of  a  Harbor  Festival  to  be  staged  under' 

,  jt  their  sponsorship  at  Aquatic  Park  on  Sunday.   Jiay  2?,   1952 

.  j"pjj.k  and  roquoating  use  of  the  public  address  system  located 

%sj,  May  25,      there. 

On  motion  of  Cooaaissionor  Dippel.   seconded  by  Commissioner 
Stern,   the  request  of  the  Son  Francisco  Junior  Chamber  of 
Coanerce  for  permission  to  stage  the  Harbor  Festival  at 
Aquatic  Park  on  ainday,  May  25,   1952,  was  approved. 

The  repair  of  the  presently  inoperative  public  address  sys- 
tem was  referred  to  the  General  Manager,    the  work  to  be 
performed  if,   in  his  judgwant,    the  repairs  can  be  made  at 
a  reasonable  cost. 


«««««««« 


1  for  mii- 
r  Fenonoel 

:  Liacoln  and 


(5)  Rrom  Ma3d\ink©,   Executive  Secretary  to  the  Mayor,   enclosing 
a  copy  of  letter  from  the  Commanding  General  of  the  Sixth 
Amy,  ejqjressing  appreciation  of  the  reduction  in  goLf  rates 
for  military  personnel     •etabli8^S(*  by  the  Commission  under 
Resolution  No.   67it,   meeting  or  fbbruary  28,    1952. 


«*««««««« 


Diamond  Heights  Redevelopment  Project  -  Planned  Recreation 


Bsighta 
Bnt  Pro- 
Bd 


The  Secretary  read  a  letter  from  James  E.   Lash,   Director, 
Redevelopment  Agency;   advising  that  on  the  basis  of  esti- 
mates supplied  to  him  by  the  Director  of  Property,  the  sun  or 
♦20,000.00  is  indicated  as  the  net  cost  to  the  Recreation 
and  Pork  Commission  for  land  to  be  purchased  in  Diamond 
Heights . 

All  CoHfnissioners  present  were  acquainted  with  the  proposed 
redevRlopment  plan  for  the  Diamond  Heights  Area,   having 
received  the  printed  report  and  recommendations  of  the 
Redevelopment  Agency  and  having  personally  inspected  the 
scale  model  on  display  in  the  Redevelopment  Agency  office. 

Mr.   James  Lash  appeared  befoi*e  the  Commission  to  answer  any 
further  questions  regarding  the  resolution  submitted  for 
adoption.  With  one  amendment  relating  to  the  proper  filling 
and  grading  of  tlio  land  before  delivery  to  the  Commission, 
the  resolution,   on  motion  of  Cotmiisaioner  Bercut^   seconded 
by  Commissioner  Diptjel.  was  adopted: 

R^8o),viUpn  Ng.   7XQ 

WHEREAS,  the  Redevelopment  Agency  of  the  City  and  County  of 
San  Francisco  in  cooperation  with  the  San  Francisco  Depart- 
nent  of  City  Planning  has  prepared  a  Tentative  Plan  for  the 
Redevelopment  of  the  Diamond  Heights  Project  Area;  and 


''HEREAS,  said  Plan  includes  certi;in  features  and  proposals 
of  interest  and  concern  to  this  Commission,  namely,  as  fol- 
lows: 


(l)  The  provision  of  a  small  plaza  and  a  playground  in  the 
neighborhood  center  and  a  playground  at  the  site  of  the 
present  quarry,  near  Thirty-first  and  Diamond  Streets, 
provision  of  which  will  involve  purchase  of  land  by  this 
Conraission  from  said  Redevelopment  Agency  and  the  con- 
struction by   this  Commission  of  certain  inprovcments 
thereon; 
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jELEGAI^S  (continued) 

viHeiRhts     (2)  tiie  retention  of  the  exiaUng  Glen  Park  Playnround  and 
™   ^^         Flsdrmouiat  Plata;  and  the  retention  of  most  of  Douglass 
i_^)       Playground  with  the  abandonuwnt  of  a  virtually  unused 
portion  of  this  playgro\ind,  the  3ar»  to  bo  acquired 
from  this  Commission  by  the  Radevolopr»nt  Agency  for 
residential  use  in  accordance  with  said  Plan; 

(3)  the  further  use  and  clevelopnent  of  Glen  Canyon  as  a 
recreation  area,  the  same  to  involve  acquisition  by 
this  ConBiiasion  of  certain  land  now  owned  by  the  Hous- 
ing Authority  of  the  City  and  County  of  San  Francisco 
and  subsequently  the  disposition  of  a  portion  of  said 
land  by  this  Commission  to  the  Redevaloprasnt  Agency  for 
residential  use  in  accordance  with  said  Plan;  and 

WHEREAS,  the  aforesaid  features  and  proposals  of  said  Plan 
have  been  considered  by  this  Commission  and  meet  with  its 
approval,  with  the  express  condition  that  whatever  lands 
are  to  be  received  by  purchase  or  other  negotiation  by   this 
Commission  from  said  Redevelopment  Agency,  shall  be  de- 
livered to  this  Commission  with  all  banks  and  areas  well 
stabilissed,  the  sites  rough  graded,  and  the  grade  of  flat 
lands  and  levels  to  be  not  more  than  one  (lit)  per  cent  in 
any  one  direction; 

NOW,  THEREPOHE,  BE  IT  RESOLVED,  that  the  Recreation  and 
Park  Commission: 

(1)  Declares  its  intention  of  providing  the  playground 
facilities  included  in  said  Plan  in  the  neighborhood 
center  and  near  Thirty-first  and  Diamond  Streets  at  the 
appropriate  time  in  relation  to  the  development  of  the 
Diamond  Heights  project  and  ^o  seek  to  obtain  the  nec- 
essary funds  for  the  purchase  of  land  and  installation 
of  inprovemonts  for  the  plaza  in  the  neighborhood  cen- 
ter amd  the  two  playgrounds  mentioned  above. 

(2)  Declares  its  intention  at  the  appropriate  time  to  un- 
dertake the  necessary  actions  to  effect  the  use  of  an 
unusad  portion  of  Douglass  Playground  for  residential 
purposes  in  accordance  with  said  plan. 

(3)  Declares  its  intention  to  acquire  certain  land  from  the 
Housing  Authority  of  the  City  and  County  of  San  Fran- 
cisco for  further  use  and  development  of  Glen  Canyon 
as  a  recreation  area  and  subsequently  to  dispose  of  a 
portion  of  said  land  to  the  Redevelopment  Agency  of 
the  City  and  County  of  San  Francisco  for  residential 
U8i3  in  accordance  with  said  Plan. 


i 


oraiy  Non- 
^^1  Sirvice 
l«*ft 


(1)  Teroporarv.    Non-Civil  Service  and  Exermt  Appointments 

On  motion  of  Commissioner  Dippel,   seconded  by  Commissioner 
Bercut,   the  following  resolution  was  adopted: 

Resolution  No.    711 

RESOLVED,   that  all  Temporary,   Non-Civil  Service  and  Exenpt 
Appointments  made  by  the  General  Manager  of  the  Recreation 
and  Park  Department  for  the  period  March  13,    1952  through 
April  10,   1952  are  hereby  ratified  and  aR)rovod;   and,   be  it 

FURTHER  RESOLVED,    that  a  report  of  said  appointments  be 
transmitted  to  the  Controller  and  the  Civil  Service  Commis- 
sion; 


;-U7  C-104  Janitor 
;-48  A^154  Carpenter 
T  ^J  t^  ^l^ber 
"0  £.108  Electrician 
W51  A^5i  v,ij^  ^^^  Erector 


3-17-52  thru  6-30-52 
l^m.  1-52         2  months 
4-  1-52         2  months 
4-  1-52         2  months 
4-  1-52         2  i-cnthfl 


$220.00  mo. 
19. bO  da. 
22.00  da. 
22.00  da. 
20.60  da. 

^■1 


■tth^ 


^ot 


(continued) 
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T.152 
T.15J 

T-m 

1-155 
1-156 
W57 
T-ijS 
M59 
•>ioO 
I-ibl 
I»lo2 
:.163 


j.^    Uboror 

R56    P/C  Dir.lT  as  needed 

R56  »   "    ■  "    *; 

W-106  Rides  Attendt.a/n 
C-1Q4  Janitor  as  needed 
O104  Janitor 

R56  P/G  Dir.PT  as  needed 
R50  P/G  Dir.PT  as  needed 
R56  P/G  Dir.PT  aa  needed 
R56  P/G  Dir.PT  as  needed 
R56  P/G  Dir.PT  as  needed 
C-152  Watchman 


A-  1-52 
U*  9-52 
A-  1-52 
A-  1-52 

4-  1-52 
A-  1-52 
A-  1-52 
4-26-52 
4-27-52 
4-30-52 

5-  1-52 
4-19-52 


2 

thru 
thru 
thjifu 
thru 
thru 
thru 
x;hru 
thru 
thru 
thru 
thru 


iasig!^  Ayp9i,Bl^flte 


Jn.  Kam  B-$2  Locker  Room  Aid  as  needed  $1.00  hr. ,  thru  6-30-52 
,.108  Rides  Attendants  Helper  as  needed       .85  hr.,   thru  6-30-52 

«  «  «  «  « 

(2)  Progress  and/or  Final  Pavaenta 

On  motion  of  Coimise loner  Dlppel,   seconded  by  Coraraiasioner 
Stern,  the  following  resolution  was  adopted: 

Resolution  No.  712 

RESOLVED,   that  for  the  best  interests  and  proper  conduct  of 
the  Recreation  and  Park  Department,   the  Controller  be  and  is 
hereby  requested  to  approve  the  following  Progress  and/or 
Final  Payraents: 


iss  an- 


i4/or 


wjions 


n  •. 


(a)  ARCHnECTURAL  &  ENGINEERING  SERVICES  FDR  (INSTRUCTION  OF 

5QCg:R_STAPIUM  AT  BALBOA  Park  -  Contract  ^2<J8 

L^rfSS^n^inf^^^Sfet  ^^'^'"^  F.Chace-3d  Pay  «t- $6,061.29 

(b)  SOCCER  FIEID  K)R  THE  NORTHERLY  PORTION  OF  BALBOA  PARK  - 
Contract  #13?       

ierJoS^'iiJing  ^^HiS!  Constr.Co.-5th  Paytt  -      $9,997.74 

(c)  MU^IG_CgNCERTg  -  G.Q.  PARK,  BAND  -  Contract  ^ 

To  Ralph  Moray  -  9th  Payment  -  $2,492  85 

For  period  ending  >31-52 

(d)  FEDERAL  ADMI^IQN  TAXES 


To  Collector  of  Intornal  Revenue 
Admission  taxes  collected  for  March  1952 

(e)  gAMHTON  PUyGROUND  -  Contract  #96  -  Controller's  fiqiO 
To  Wellnita  &  DeNorde  -  4th  Paynent  $16,927.50 

Period  ending  3-31-52 

(3)  Extena^9ng  ,jf  l^^j^ 

On  motion  of  Conmiisioner  Stern,   seconded  by  Comraissioner  Dip- 
pel,  the  following  resolution  was  adopted: 

RESOLVED,   that  this  Conimission,   on  recommendation  of  the  Gen- 
eral Manager,   approves  the  following  Extensions  of  Tine: 

(a)  SJS^VER  TERRAtj;  P/G  EXTENSION  -  Contr. #92. Controller's  #27 
To  ^fa^tinelli  Constructfon  Co.  ,    Inc. ,   an  extension  of  29 
calendar  days,   through  April  30,   1952,   due  to  inclement 
weather,   making  loam  pits  inaccessible. 

(b)  mm  NOE  P/G-Temporarv   Ihpvts . -Contract.i89^CQntrlr.!s.U2Q 
To  Carroll  J.Collins  Construction  Co. ,an  extension  of  UO 
calendar  days,   through  April  30.   1952.  due  to  inclemunt 
weather,   modification  of^contract,   and  carpenters'  atnke. 

4-10-52 


juSkSu 


UlR^^ACXBJ;^ 


(c)  p»KN4  V;STA  PARK  >  SURVEY  AND  TOPOGRAPHIC  MAP 


;i:aUon  of 


To  Jamee  E.  Walte,  Civia  ,Eng inoer- Surveyor ,  an  extension 
of  123  calendar  days,  through  August  1,  1952,  due  to 
inclenant  weather. 

(^}  tjf>^tn°^^^°"  °^  Contract 

On  motion  of  CoEaalssioner  Stern,  seconded  by  Commissionor 
Dippel,  the  following  resolution  was  adopted: 

R98p3>ution  No.  7Uk 

RESOLVED,   that  for  the  best  interests  and  proper  conduct  of 
the  Recreation  and  Park  Department,   the  Controller  be  and  is 
hereby  requested  to  approve  the  following  Modification  of 
Contract; 


(a)  MysIC  CONCERTS  -  G.G.PARK  BAND  -  Contr^^t  ^■1_ 

To  Ralph  l^ray  »  Additional  money  required 

account  of  May  Day  Band  Concert  (costing 

♦816.20)   (This  amount  baing  charged  against 

the  concert  appropriation).    $200.00 


^'^'  %%,i: 


d 


«««««««« 


(5)  M£&=Ml.l£aQ^<3i:& 

On  motion  of  Commissioner  Gallagher,   seconded  by  Coirunlssioner 
Dippel,   the  following  resolution  was  adopted: 

RESOLVED,   that  for  the  best  interests  and  proper  conduct  c** 
the  Recreation  and  Park  Department,   the  Controller  be  and  is 
hereby  requested  to  approve  *he  following  intra-fund  trans**  - 
fers: 


Prom  Ifl 

(a)  ApjSrop.  112. 110.01  Approp.  112. 119.01 

Permanent  Salaries-Tenporary  Salaries- 
Gen.  Division  Replacements 

(b)  Approp. 1:2  110.02  Approp. 112. 119.02 

Pern. Salaries-  Temporary  Salaries- 

Zoo  Division  Replacements 

,(c)  Approp.  112.300.08  Approp.  112. 200. 08 

^fatls.&  Supplies-     Contractual  Services- 
Cairp  Mather  Canp  Mather 

(d)  Approp.  112.350.08  Approp.  112. 200. 0$ 

Foods tuffi}«»  Contractual  Services- 

Cac^  Hathor  Cocp  Mather 


Amount 
$1,430.00 


$712. 5A 


11,000.00 


$1,000.00 


(«)  Approp.  112.300.09     Approp.  112.200.09 

Matla.&  Supplies-     Contractual  Services- 
Lake  Merced  Sport     Lake  Msrced  Sport  Fishing 
Pishing 


$68.00 


(f)  Approp. 112. 130.02  Approp. 112. 130.01 

Wages-Zoo  Div,  Wages  -  Gen. Division 

(g)  Approp. 112. 130.03  Approp. 112. 130. 01 

Wagos-Commissary  Wages  -  Gen. Division 
Div. 

(h)  Approp.  112. 130.04  Approp.  112. 130.01 

Wages-  Wages  -  Gen, Division 
RecreatU  Obits 

(i)  Approp.  112. 130.03-2  Approp.  112. 130.01 
Temporary  Wages  Wagos- 
Commissary  Div.  General  Division 


$18,903.72 
137,733.71 

$34,833.84 

$6,091.54 

4-10-52 
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!^^jj2_(  continued) 

(j)  Approp.li2.i3O.a4-2 
Tenporary  Wages- 
Recreat'l  Uhlta 

(k)  Approp.  112.200.03 
Contractual  Ser- 
vices I  Comnlssary 
Division 

(1)  Appr<«>.li2.200.<U 
Conirac ♦ i. 5orvicea- 
RecTBatlonal  .Units 


08,     %f; 


To 
Approp.112.130.01 
Wagos- 
Genoral  Division 

Appropai2.271.01 
Concerts- 
General  Division 


approp.112  12c.  04 
Temporary  Salaries- 
Recreational  Units 


Axfiount 
12,703.82 


$200.00 


(m)  Approp .  1 12 ,  300 .  04-1  Appropri  112 ,  120. .  .04 
Matls.&  Supplies  Ten^wrary  Salaries- 

Resale  ••  Recreational  Units 

Recreational  Units 


11,093.40 


♦488.50 


(n)  Approp.  112.400.04 
Equipraent- 
Recreatlonal  Units 


Approp. 112. 120.04 
Temporary  Salaries - 
Recreational  Units 


1173.10 


$25.00 


$500.00 


$1,600.00 


(0)  Approp.  133. 238. 12.04  Approp.  112. 120.04 
Window  Washing  Tenporary  Salaries 

Recreational  Units       Recreational  Units 

(p)  Approp . 133 . 321 . 12. 04  Approp . 112 . 120 . 04 
Riel  &  LubricaJ^ts         Temporary  Salaries- 
Recreation£.l  Units       Recreational  Units 

(q)  Approp. 932. 860. 12         Approp.  112.400.01 
Retirement  Allowance  Equipment  - 

General  Division 

(Items  i  through  p  aro  to  provide  funds  for  condensation  of 
Golf  Starters  for  vacation  relief,   one  Matron  arjd  on©.«Stfli>- 
ming  Instructor  for  Fleishhacker  Swimming  Pool. 
Item  a  is  to  provide  funds  for  portable  stand  for  Music  Con- 
course Band  Stand) 

(6)  Allotnents 

On  motion  of  Conmiss loner  Stern,   r.econded  by  Coraralsaioner  Dippel 
the  following  resolution  was  adopted: 

RgsQlMtlipn  N9.   71fa 

RESOIVED,  that  for  the  best  interests  and  proper  conduct  of  the 
Recreation  and  Park  Department,  the  Controller  be  and  is  hereby 
requested  to  approve  the  following  Allotments: 

(a)  Approp.  112. 120.08  -  Terap.Salaries-Canp  Mathe-  $1,760  00 

(b)  "  112.130  08  -  Wages  -  Camp  Mather  729.00 

(c)  "  112. 130. 08-1  Wages,   Temp  -Canp  Mather       1.802.00 

(d)  "  112.200.08  -  Contrac'l  Serv.«Camp  Matherl.007.00 

(e)  "  112.300  08  -  hfat.&  Sup.-  Canq?  Mather         1,756.00 

(f)  "  112.350.08  -  Foodstuffs  -  Camp  Mather      5,400  00 

(7)  Orders  for  Service  or  Work  and  Encumbrances 

On  motion  of  Commissioner  Dippel,  seconded  by  Commissioner  Gal- 
lagher,  the  following  resolution  was  adopted: 

Resolution  Wo.  717 

^for  Service  RESOLVED    that  ft>r  the  best  interests  and  proper  conduct  of 
*'"^  the  Recreation  and  Park  Department,   the  Controller  be  and  is 

hereby  requested  to  approve  the  following  Orders  for  Service 
or  Work  and  Encumbrances : 

4-10-52 
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(a)  Work  Order  to  Department  of  Public  Works, 
Bureau  of  Eugineering,  for  preparation  of 
plans  and  specifications  covering  construc- 
tion and  installation  of  utility  services, 
PHEUN  BEACH,   for  the  amount  of.    ...       . 


♦2,000.00 


(b)  Service  Order  to  San  Jose  Steel  Co, ,  610 
16th  Street,  Oakland,  low  bidder,  to  install 
fence  post  in  the  8^"  gap  remaining  open  at 
extreme  westerly  fence  and  gate  post,  CHI- 
NESE RECfffiATION  CENTER,  and  the  northeast 

comer  of  Mr,  Chas,  Jung* a  home,  the  sum  of    $25.00 
(Approp.  180. 550. 04-1947  Rec.Bond  Rind) 

(c)  Encumbrance  -  To  Evergreen  Lodge  for  board 
meals  at  the  rate  of  14,75  per  day  per  per- 
son for  Spring  Crew  at  Camp  Mather,  April, 

May  &  June,  1952  (Approp.112.200  08)       $1,524.75 

(d)  Encumbrance  -  To  Associated  SportsTaan  of 
California,  for  special  patrol  services  for 
Lake  Merced  Sport  Pishing-  March,  April, 

May  &  June,   1952  (Approp.112.200.09)  $1,732.00 

(e)  Encumbrance  -  To  S.F. Water  Department  - 
for  making  4"  connection  to  10"  line  on 
Golden  Gate  Park,  at  North  Mill 
(Approp. 112.200  04)    .    .        .  


$100,00 


»«««««»«« 


it  Harbor  Moor- 
[  Licenses  - 
Tals  and 
ationa 


Owner 


(8)  Y^cht  Harbor  Mooring  Liconsoo  -  Approvals  and  Cancellations 

On  motion  of  Coaniiasioner  Gallagher,  seconded  by  Commission- 
er Bercut,  the  following  resolution  was  adopted: 

RflgQlwUon  Nq.  71S 

FESOLVED,   that  this  Commission,   on  recommendation  of  the 
General  Manager,   does  hereby  approve  the  issuance  or  can- 
oellfltion  of  riooring  licenses  ct  Yacht  Heurbor  as  follows: 

(a)  Permanent  License  Transfers  Resulting  from  Sale  of  Boats 


llexander  Reisvig 
iioward  Johnson 


From 

Carl  Warden 
S.E.Hilburger 


Name  of 

Boat 

LUAN  TOO 
D0RSTAI4 


Berth 
No. 

93 
178 


Rate 
per  Month 

$7.50 
5.00 


(b)  TQpipprftry  ^4 censes 


Dr.  Ernest  Schwartz 

Henry  Heigga 

'^  L.  DeLucchi,  Jr. 


SEA  BAR  114  (or  other)        $10  00 

WINDSWEPT  II     (any  avail. spaco)       5.00 
VALDE  218  (share)  5.00 


(c)  Cancellation  of  Mooring  Licenses 


George  T.  Gerhard t 
Rrederic  Murphy 
Robert  R.  Bonomo 
Henry  Jacobs en 
R.  C.  ffcllwaine 
Lawrence  Schmslzer 


i^IIESS  - 


Berth  #123     (Out  of  berth  since  7-1-51) 


#119 
#168 
#186 
#225 
#233 


(  " 
(  » 
(  " 
(  " 
(   » 


n 


7-1-50) 
6-1-51) 
8-1-50) 
10-1-50) 
3-1-50) 


««««««««« 


(1)  Balboa  Soccer  Field  -  Commission  Rescinds  Resolution  #676 
Requesttnif  Riprig  i^  V.T\]ikVP,9  ^^^^  ^o^  ^'^^'^^^'  fi?9t^U 

The  General  Nbnager  reported  that  the  Carroll  J.  Collins 
Construction  Company,  engaged  in  the  construction  of  tlie 
Balboa  Soccer  Field,   had  submitted  a  new  cost  figure  for 
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Socc«r 


Res. 
[b76  (Mtg.  of 
1.52)  and  Can- 

ig  Original 
j5t  for  a-pple- 
al  Appropriation 
130'  Extension  of 

I  Soccer  Field 


(continued) 

the  tbirty  foot  «cten3ion  of  the  soccer  field  to  accoimodate 
Gaelic  fo<rtball.  The  new  amount,  1 17, 263.40  is  in  excess 
of  ten  (10^)  per  cent  of  the  original  contract.  This  was 
the  saoond  upward  revision  of  the  estimated  cost  for  the 
work  and,  beii^  in  excess  of  10^  of  the  original  contract, 
the  eaqpenditure  would  require  authorization  of  the  Board  of 
Supervisors.  Mr.  Lewis  reconmended  the  rejection  of  the 
contractor's  figure, 

CoramiBsioner  Gallagher  expressed  his  opinion  that  the  Com- 
mission had  made  coramitmenta  to  the  Gaelic  Football  Groups 
that  the  soccer  field  would  be  enlarged  and  that  withdrawing 
the  request  for  funds  to  perform  the  work  was,  in  effect, 
a  reversal  of  the  Connnission's  poaition.* 

On  motion  of  Connniasioner  Stem,  seconded  by  Coraraiss loner 
Dlppel,  the  following  resolution  was  adopted: 

Resolution  No .719 

RESOLVED,  that  this  Conniiiasion,  having  been  unsuccessful  in 
obtaining  the  funds  originally  requested  for  the  enlargement 
of  the  Balboa  Soccer  Field  and  now  being  confronted  With  the 
time  limitation  that  does  not  permit  of  obtaining  an 
even  greater  amount  demanded  by  the  contractor  does  here- 
by rescind  its  action  under  Resolution  No.  676  (Meeting 
of  February  28,  1952)  and  hereby  caricels  and  orders  with- 
drawn its  original  request  for  a  Supplemental  Appropriation 
of  funds  to  enlarge  the  Balboa  Soccer  Pleld. 
^Commissioner  Gallagher  excused  from  voting. 
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(2)  Pishing  »  Lake  Merced 

Additional  funds  being  required  to  provide  Patrol  Service 
at  Lake  Merced  to  conylete  the  fiscal  year,  and  funds  being 
available  for  that  purpose  ir  the  Pish  and  Game  Propagation 
Fund  under  the  direction  of  the  Chief  Administrative  Offi- 
cer, on  motion  of  Commissioner  Gallagher,   seconded  by  Com- 
fflissloner  Dlppel,   the  following  resolution  was  adc^ted: 

f^ggJWtlQfl  Ng.  7;x) 


I   I 


t  1 


^i»niag  a  3up» 
Bntal  i^Jpropria- 
1  of  $782.00 

|?roride  Fluids 

f  Hiring  Teaporary 
ol  at  Lake 
Through  the 

loi  !ear  Ending 


J^ 


RESOLVED,   that  this  Commission,   on  recommendation  of  the 
General  Manager,   does  hereby  request  the  Mayor,   the  Board 
of  Supervisors,  and  the  Controller,   to  approve  a  aipplemen- 
tal  Appropriation  of  $782.00  from  the  surplus  existing  in 
the  Pish  and  Game  Propagation  Fluid  (Appropriation  120.999.00) 
to  the  credit  of  Appropriation  112.200.09  (Contractual  Ser- 
vices -  Lake  Merced  Sport  Fishing  -  Recreation  eind  Park 
Department),   to  provide  the  additional  funds  required  for 
the  hiring  for  Lake  Niarced  of  a  temporary  patrol  to  be  fur- 
nished by  District  Coiincil  No.   7,   Associated  Sportsmen  of 
Calif omia,   through  the  fiscal  year  ending  June  30,   1952. 


N 


^1  Is  laid 
Ui 


(3)  Angel  Island  Acquisition 

President  Sutter  reported  that  the  Commission's  recommenda- 
tion that  $18,000.00  be  appropriated  for  a  one-year  limited 
operation  of  Angel  Island,  as  outlined  in  Eaeolution  #626 
was  before  the  Public  Lands  Committee  of  the  Board  of  Super- 
visors on  Thursday,  April  3,  1952,  and  that  he  and  Mr.  Mc- 
Devitt  were  present  when  it  was  reported  out  favorably  to 
the  full  Boord.   On  Monday,  April  7,  the  Board  of  Supervis- 
ors, conaldering  a  declaration  of  policy  favoring  acquisi- 
tion of  Angel  Island  according  to  the  Commission's  proposal, 
deferred  action  and  referred  the  matter  to  the  Education, 
Recreation  and  Parks  Conmittee  of  the  Board  of  Supervisors 
to  permit  interested  parties  to  obtain  a  full  hearing. 


.; 
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(continued) 

iU)  B^lQQ"  Norrla  frpperUea  .  Sare^toRa.   California  _ 

The  ConHnisaioners  discussed  the  advisability  of  inspecting 
the  Kathleen  Norris  properties  in  Saratoga,  favorable  re- 
ports having  been  received  regarding  their  adaptability  as 
a  children's  mountain  camp. 

President  Sutter  and  Commissioner  Stem  reported  on  the 
present  status  of  the  properties  now  in  negotiation  for 
purchr.3o  by  other  local  interests. 

On  motion  of  Commissioner  Parr,   seconded  by  Commissioner 
Stern,  the  following  resolution  was  adopted: 

RESOLVED,   that  this  Commission  expresses  as  a  matter  of 
record,   its  Interest  in  the  possibilitle«  that  the  Norris 
properties  offer  as  a  children's  can^)  site,  and  directs 
that  the  Secretary  immediately  notify  Mr.   Benjamin  Swig 
of  the  Commission's  interest  and  that  Commissioners  arrange 
to  personally  inspect  the  property. 

President  Sutter  set  11:00  A.M.   of  the  morning  of  Wednes- 
day, April  16,   1952  as  the  hour  of  a  special  meeting  of 
the  Commission  to  consider  the  Norris  property  at  Saratoga, 
and  asked  the  Commissioners  to  visit  the  properties  prior 
to  that  time. 
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(1)  Exchange  of  Zoo  Animals 

The  oecretaiy  read  a  proposed  exchange  of  animals  recommend- 
ed by  hfr.   Carey  Baldwin,  Director  of  the  Zoo. 

On  motion  of  Comnissioner  Gallagher,   seconded  by  Commission- 
er Bercut,   the  following  resolution  was  adopted: 

Resolution  No.   722 

RESOLVED,   that  this  Commission,   for  the  purpose  of  dispos- 
ing of  surplus  varieties  and  irproving  the  local  collection 
of  animals,  and  on  recommendation  of  Carey  Baldwin,  Direc- 
tor of  the  Zoo,   does  hereby  approve  the  following  exchange 
of  animals  between  the  San  Francisco  Zoo  and  the  Calgary, Zoo 
of  Calgary,  Alberta,   Canada  as  follows: 


San  Francisco 
to  Give 

1  White  Deer 


Seui  Francisco 
to  Recgi^ve 

1  Wolverine 


Trader 

Calgary  Zoo 
Calgary,  Alberta, 
Canada 


AID)  authorizes  the  payment-  of-  transportation  e^qjenses  in- 
curred in  this  exchange,   at  an  estimated  cost  of  $20.00. 


«««««««« 


(2)  Revision  of  Rate  Structure  -  Golf  C9nr3o  Operation 

The  General  Manager  referred  to  the  report  prepared  under 
date  of  April  7  by  Mr.  Hoyt,  Business  Manager,  summarising 
financial  results  of  the  golf  cour.>e  operation  during  the 
period  July  1  to  December  31,  1951,  and  recommending  chang* 
e«  in  the  rate  structure,  to  be  m-ide  effective  May  1,  1952. 

Following  discussion  of  revenue,  operating  expenses,  salary 
and  wage  increases,  on  motion  of  Commissioner  Bercut  sec- 
onded by  Commissioner  Parr,  the  following  resolution  was 
adopted: 
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RESOLVED,  that  this  Conmisslon  does  hereby  establish  the 
following  green  fees  for  Harding,  Lincoln,  and  Sharp  Parks 
to  be  made  effective  tfay  1,   1952:  ' 

(a)  Daily  Green  Fse  (all  3  courses)  -  $1.50    oaturdaya.   5\uidays 

and  holidayd. 

(b)  A  Charge  of  25^  on  Saturdays,   Sundays 
and  holidays,  applicable  to  all  holders 
of  monthly  golf  cards,  as  an  additional 
green  fee  (all  3  courses) 

(c)  Establishment  of  a  straight  75^  green  fee 
at  the  Golden  Gate  Pitch  and  Putt  Course, 
green  fee  applicable  to  week  days,   Saturdays, 
Sundays  and  holidays,  with  no  reduction  in 
the  75^  playing  fee  to  holders  of  nxsnthly 
cards . 

In  the  discussion  and  consideration  of  present  market  pri- 
ces and  preparation  costs  for  food  served  at  the  golf 
course  cetfes,   the  following  resolution,   on  motion  of  Com- 
missioner Dippel,   seconded  by  Coaoiiissioner  Bercut,  was 
adopted: 

Resolution  No.   72Z. 

RESOLVED,   that  this  Commission,   on  recommendation  of  the 
General  Manager,   does  hereby  approve  the  proposed  increases 
in  prices  of  menu  items  as  set  forth  in  the  report  of  the 
Business  Manager  under  date  of  April  7,    1952,  said  ImirMB* 
es  to  be  made  effective  May  1,   1952;   the  prices  on  all 
those  items  on  which  reductions  were  proposed  to  remain 
unchanged. 


Kst  for  Special 
iiaas  Lighting 


(3)  ?vQVQa9^  gnrigtfPQs  I].lvff4nflt4<?n 

The  General  Manager  reported  that  two  suggested  plans  for 
Christmas  lighting  decoration  had  received  popular  public 
support  and  press  notices.  The  estimated  costs  for  the  two 
features  prepared  by  Mr  T.  M.  Grabow,  Engineer,  list  the 
Christmas  Star  proposed  for  Twin  Peaks  at  $6,000.00,  and 
the  lighting  of  Coit  Tower  to  simulate  a  Christmas  Candle 
at  15,000.00. 

Conmiss loners  recognised  the  attractiveness  and  desirabil- 
ity of  such  artistic  observances  of  Christmas,   but  ques- 
tioned the  advisability  of  the  expenditures  because  of 
their  awareness  of  the  severe  and  serious  tax  problem  and 
the  efforts   toward  municipal  econo»ny. 

Mr.   Lewis  enqphasixed  this  point  by  citing  Senator  Ben 
Hulse's   Interim  Tax  Committee  Report  which  recommended  that 
local  government  establish  a  policy  of  (1)   no  expansion  of 
the  existing  services  and  no  addition  of  new  services;   and 
(2)  the  limiting  of  new  capital  outlay  programs  to  those 
essential  to  the  public  welfare,   health  and  srfety. 

On  motion  of  Commissioner  Parr,  seconded  by  Commissioner 
Bercut,   the  following  resolution  was  adopted: 

figgolutlqn  No.,  7^5 

RESOLVED,   this  Coranission  expresses  regret  that,   due  to  tJie 
expense  Involved,   it  cannot    justify  'hV  auppJeruBiiU^l  ♦.tq'Joa- 
to  provide  funds  for  special  Christmas   lighting  which, while 
desirable,   cannot  be  considered  as  an  improvement  essential 
to  the  public  welfare,   health  and  safety. 


.^i 


i' 
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(continued) 

Following  report  and  recoinniendation  of  the  General  Manager, 
on  motion  of  Conaaissioner  Dippel,  seconded  by  Commissioner' 
Bercut,  the  following  resolution  was  adopted: 

RESOLVED,   that  this  Commission,   on  recommendation  of  the 
General  Manager,   does  hereby  request  the  Mayor,   the  Board  of 
Supervisors,  and  the  Controller  to  approve  and  include  in 
the  1952-1953  Budget  two  SuTOlenental  Budget  Requests  as 
follows:   (a)   the  amount  of  1 18, 000. 00  to  pflnuit  the  patrol 
and  th«  linlt»d  operation  of  Ang«l  liJland  for  a  period  of 
one  year  (Approp.212.200,10  -  Contractual  Services  -  Angel 
Island);   and  (b)   the  sum  of  $16,653.00  for  Retiremant  Allow- 
ances to  meet  the  additional  requirements  of  the  Annual 
Salary  Ordinance, 

««««««««« 

(5)  Request  for  Supplemental  Appropriation  -  Zoo  Cages 

Fbllowing  the  recoramendaticna  and  report  of  the  General  Man- 
ager on  the  dangerous  state  of  disrepair  of  the  primate  and 
pcjither  cages  and  the  urgent  necessity  for  correction  of 
existing  conditions,   on  motion  of  Commissioner  Parr,   second- 
ed by  Conmissioner  Stem,   the  following  resolution  was 
adopted : 

Rysplut^igp  N9,  7:27 

RESOLVED,  that  this  Conmlssion  does  hereby  request  the 
Mayor,  Board  of  Supervisors,  and  the  Controller,  to  approve 
a  Suppleroental  Appropriation  •f  ^06,000.00  from  the  surplus 
in  the  Unappropriated  Balance  of  PUnds  in  the  Real  Property 
Account,  to  provide  funds  for  the  construction  of  additional 
cages  and  other  required  and  necessary  appurtenances  at  the 
San  Francisco  Zoological  Gardens. 

««««««««« 

(6)  Keiar  Stadium  -  Wheel-Chair  Patients 

The  General  Manager  submitted  estimates  of  Mr.   T.M.Grabow, 
Engineer,   for  the  construction  of  a  shelter  for  hospitalized 
military  personnel,   indicating  that  30  tons  of  steel  would 
be  required  for  the  structure,   construction  cost  estimated 
at  t 16, 000. 00,   and  Defense  Production  Authority  approval 
would  be  required. 

On  motion  of  Commissioner  Parr,   seconded  by  Commissioner 
Dippel,   the  following  resolution  was  adopted: 

RggQlvtUpn  i^Q.  729 

RESOLVED,   that  this  Commission,   on  recommendation  of  the 
General  Manager,    does  hereby  request  the  Mayor,   Board  of 
Supervisors,   and  the  Controller  to  approve  a  Supplemental 
Appropriation  in  the  amount  of  $16,000  00  from  the  surplus 
in  the  Unappropriated  Balance  of  Kuids  in  the  Real  Property 
Account,   to  provide  funds  for  the  construction  of  a  shelter 
for  hospitalized  military  personnel  to  witness  contests  at 
Kesar  Stadium,   such  a  facility  being  necessary  for  the  con- 
venience and  morale  of  these  deserving  military  patients, 
many  of  whom  are  confined  to  wheel-chairs  and  are  seriously 
disabled. 


73    ■     'W  »^' 


««««««««« 


(7)  iiaa 


jrJSiesj 


To;ievl3ion  &  Radio  Facilities 


The  General  ffenacer  submitted  estimates  of  Mr.  T.M.Grabow, 
Engineer,  for  the  construction  of  a  press  stand,   television 
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and  radio  f'xcilitles,  indicating  that  20  tons  of  steel  would 
be  required  for  this  structure,  eatiraatad  coat  ^75  000  00 
and  DPA  approval  vould  be  required,  '     ' 

On  motion  of  Conmissioner  Parr,  seconded  by  Commissioner 
Dippel,  the  following  resolution  was  adopted: 

RESOLVED,  that  this  Commission,  on  recommendation  of  the 
General  Manager,  does  hereby  request  the  Mayor,  Board  of 
aipervlsora,  and  the  Controller,  to  approve  a  Supplemental 
Appropriation  in  the  sum  of  $75,000.00  from  the  surplus  in 
the  Unappropriated  Balance  of  Plmds  in  the  Real  Property 
Account,  to  provide  funds  for  the  irproveraent  and/or  pro- 
vijiion  of  a  press  stand,  television  and  radio  facilities 
at  Ke»ar  Stadium,  such  facilities  required  to  obtain  maxL- 
mum  efficiency  and  best  possible  use  of  Keaar  Stadium,  so 
that  major  athletic  contests  may  be  attracted  to  and  pro- 
moted for  this  stadium. 

(a$  Glen  Crags  Property 

The  General  Manager  requested  authorization  to  proceed  with 
tMCution  of  the  proposal  of  the  Sari  Rrancisco  Housing  Auth- 
ority that  the  Glen  Crags  property  be  transferred  to  the 
Commiasion  in  exchange  for  a  release  to  tl;ie  Housing  Author- 
ity of  its  obligation  to  fully  restore  the  condition  of  the 
Crocker-Amaion  property  when  it  is  vacated  and  no  longer 
used  for  housing  purposes. 

On  motion  of  Commissioner  Dlppol,  seconded  by  Commissioner 
Bercut,  the  following  resolution  was  adopted: 

Resolution  No.  730 

RESOLVED,  that  this  Commission  does  hereby  approve  the  pro- 
posal of  the  San  Francisco  Housing  Authority  as  reported 
by  the  General  Manager,  and  does  hereby  authorise  and  direct 
the  General  Manager  eind  Secretary  to  negotiate  and  complete 
the  proposed  land  transfer  by  which  this  Commission  shall 
receive  the  Glen  Crags  property  in  consideration  for  a  re- 
lease to  the  San  Francisco  Housing  Authority  of  its  obliga- 
tion to  fully  restore  the  condition  of  Crocker-Amazon  at 
the  tine  it  is  vacated  and  no  longer  used  for  public  hous- 
ing. 

********* 
(9)  Vendor  Assistant  -  Amendment  to  Annual  Salary  Ordinance. 

On  reconnendation  of  the  General  Manager  and  on  motion  of 
Commissioner  Rarr,  seconded  ty  Commissioner  Dippel,  the 
proposed  amendment  to  the  Salary  Ordinance,  Section  15.1, 
to  include  the  classification  of  Vendor  Assistant  (Part 
Time  as  needed)  at  95  cents  per  hour,  was  approved. 


««««««««« 


Mr. 
(1) 


L«wis  reported  briefly  on  the  following: 


that  Mr.  Sherman  Duckel,  Director,  Department  of  Public 

Wgrks,  .had  informed  him  that  sidevmlJcs  would  be  ins  tall- 

•a  on  the  streets  bounding  the  South  Sunset  Pltyground. 

(2)  That  as  planned,  a  second  flagpole  had  been  permanently 
installed  at  the  Band  Concourse,  Golden  Gate  Park,  to 
permit  the  California  State  Emblem  to  be  displayed. 


********* 


There  being  no  further  business  to  come  before  the  CooBls- 
sion,  President  Sutter  declared  the  meeting  adjourned  at 
5:00  P.M. 

Respectfully  submitted, 

Secretary 
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San  ft-ancisco.  California 
April  24,   1952 


bl&UlitSi 


Th«  Thirty*ninth  Regular  Mating  of  the  Recreation  and  Park 
Coonitsion  was  oalled  to  order  on  AbtII  24.   1952  &t  i.no  p  m 
President  Sutter  preeiding.  •*•""  *^-^- 

The  following  Condss loners  were  present: 

Mr.   Louis  Sutter,   President 
He,   Michael  J.   Buckley 
Ffra.  Hemy  J.  Dlppel 
Rev.  Eugene  A,  Gallagher 
Mrs.  Signund  Stem 


■I.- 


QaUtr 

rk 


The  Secretary  requested  and  received  authority  to  correct 
that  portion  of  Resolution  No.   723,   meeting  of  April  10 
to  establish  the  Saturday,  Sunday  and  holiday  playing  fee 
at  Lincoln,   Harding  and  Sharp  Park  Golf  Courees     at  $1  50, 
instead  of  21.50  as  the  daily  groen  fee  on  theae  tliree  cour* 
ees.     There  being  no  other  corrections  or  omissions,   tho  min- 
utes of  April  10  were  approved  as  amended. 


>i|| 


Ftoa  B.  W.    Booker,   Assistant  Highway  Engineer,   inquiring 
irtiether  or  not  the  romoval  of  earth  fron  Bay  View  Park,   to 
the  extent  of  froa  four  to  eight  million  yards,   could  be 
considered  as  a  source  of  Material  to  couplete  the  fill  on 
the  proposed  Ba/shore  FSreeway  across  the  water  between 
Candlestick  Point  and  Sierra  Point. 

The  General  Manager  suggested  that  the  proposed  earth  remov- 
al frtm  Bay  View  Plark  taight  be  a  desirable  mathod  of  infjpov- 
ing  the  peur-k  area  and  correcting  the  present  inaccessibility 
of  the  park  to  public  use. 

>*•.  Kinbell  stated  that  the  report  of  the  hiinieipal  Govem- 
aent  Survey  Advisory  Conanittee  reconrasnded  consideration  of 
the  sale  or  other  disposal  of  Bay  View  Park  as  surplus  land, 
and  offered  the  opinion  that  the  Bay  View  Park  land  might 
be  rendered  more  salable  for  commercial  or  industrial  pur- 
poses if  it  were  leveled  in  accordance  with  the  State  High- 
way proposal. 

At  the  direction  of  President  Sutter  and  with  the  Commis- 
sion's concurrence,    tho  General  Manager  and  the  Superintend- 
ent of  Parks  will  confer  with  Stat*  Highway  repPe»«Dtatives 
for  a  more  detailed  proposal  and  report  at  the  next  regular 
aseting. 

•  «««««««« 


(2)  Prom  the  Board  of  Supervisow ,   copy  of  Resolution  #12165 
adopted  April  7,   1952,   requesting  the  Commission  to  consider 
ways  and  means  to  provide  a  Fairyland  in  Golden  Gate  or     . 
other  pailc  in  San  Ptancisco. 

The  General  Manager  reported  that  the  resolution  had  been 
ty  Supervisor  McCarthy,  who  expressed  concern  that  the  Fairy- 
land operated  by  the  Oakland  Park  Department  and  financed 
by  public  subscription  might  become  a  raecca  for  San  Francis- 
co children. 

Skiptrintendent  of  Parka  Girod  related  that  the  original 
fairyland  idea  had  been  conceived  and  recoransnded  by  the 
Park  Conmission  several  years  ago,   but  funds  had  not  been 
appropriated. 

After  discussion  of  a  garden  or  area  symbolising  historic 
characters  and  other  similar  attractions,   the  intent  of  the 
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resolution  was  referred  to  the  General  Manager    and  the 
Superintendents  of  Recrtaation  and  Barks  for  study,  recoia- 
wndation  and  report. 


■a 
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(3)  Ptom  Eugene  J.   Riordan,  Director  of  Property,  submitting 
for  approval  a  revised  de«d  of  the  7.fa9  acre  tract  being 
conveyed  to  the  State  at  JFbrt  Rinaton  as  an  annory  site, 
the  revision  speoifically  including  a  forty  foot  right-of- 
way  for  road  purposes  for  access  from  the  Sltyline  Boulevard 
(Postponed  to  next  regular  neeting  for  subcisaion  of  more 
detailed  information  ) 


««««»«««« 


{U)  From  Eli  Freed,   3310  Bakor  Street,   expressing  concern  on 
the  lack  of  attention  given  to  the  landscaping  and  general 
condition  of  the  lagoon  area  at  the  Palace  of  Pine  Arts  and 
requesting  improvement  of  the  general  appearance 

Pbllowing  a  report  by  the  General  I-Ianager,   the  natter  was 
referred  to  the  Secretary  for  reply  to  the  effect  Uiat  the 
landscaping  and  erosion  of  the  lagoon  area  was  currently 
being  corrected. 


«  « 


(5)  Prom  Enanet  Andrews,   2929  Kirkhara  Street,   conmanting  on  the 
' :ourse  Sates  new  schedule  of  golf  rates   to  become  effective  May  1st,   and 

Increased  as        asking  that  the  revenue  be  used  to  provide  better  course 
facilities  and  more  courses. 

(Referred  to  the  Secretary  for  reply  to  the  effect  that 
funds  derived  from  golf  course  operation  are  not  diverted 
to  other  purposes ,    bit  are  used  to  offset  the  deficit  of 
said  operation  and  that  the  proposed  increases  are  intended 
as  a  naans  to  reduce  the  deficit.) 

Mr,   Lewis  reported  that  Hr.    Simons  would  prepare  releases 
for  all  madia,   explaining  the  purpose  of  the  golf  course 
increases  to  the  general  public. 


aion  Qranted(6)  From  Herbert  Flelshhacker,   President.    Bbard  of  Trustees  of 
^iseum  to         the  M.   H.   de  Young  Memorial  Museum,   requesting  permission 

'  Auction  Sale    to  sponsor  an  auction  sale  for  tiie  benefit  of  th«  ^klseum 
°i-i25i_    to  be  held  May  5,  6  and  7th^   to  be  conducted  Lfj-  Dutterfield  . 
&  ftitterfield,    licensed  auctioneers. 

On  notion  of  Commissioner  GAllaghor,   seconded  by  Commission- 
er Stern,   the  request  of  the  Trustees  of  the  de  Young  Meno^ 
rial  Museum  to  conduct  an  auction  for  the  benefit  of  the 
liiaeujn  was  approved. 

(Ik  Infonitatl.pnl 

.  (7)  Prom  Board  of  Supervisors,    copy  of  Resolution  No     12157, 

[•"^'ig  Shell  accepting  gift  of  University  of  California  Rowing  Shell 

'^'*  "Golden  Gate"  for  Maritime  Museum  at  Aquatic  Park.      (File). 


iJ/C  Pbli 
itiva 


(8)  From  Louis  Magidson,   President  of  the  Cayuga  PlaytTround 
Group,   Sen  ft-ancisco  Folk  Dance  Council,  an  invitation  to 
attend  the  Fblk  Dance  Festival  on  Sunday  afternoon,   April 
27,  1:30-5:30  P.M.,   on  the  playground  lawn,   Cayuga  Play- 
ground.  (File). 

I''3ftiipy.°^    ^^^  ^^"  ^^'  ^oria  A.   Meek,   appreciation  of  Mr    Clifford  Nel- 
rj^^anclB-       gon's  film,    "San  ft-nnclsco  at  Play",   before  tlie  students 
"~*^ of  the  San  Francisco  State  College.      (Pile). 

(10)  FVom  Dion  R.   Holm,-    City  Attorney,    copy  of  his  Opinion 

No.   526,  dated  April  10,   1952..   informing  that  in  view  of  a 
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reverter  clause  in  the  deed  of  Port  i^maton  lands    he  can. 
not  advise  whether  tiie  Commission  may  legally  execute  a 
lease  with  Equestrian  Fbundation,   Inc.,  for  a  portion  of 
Fort  listen  land,  and  advises  a  modification  of  the  con- 
ditions of  the  deed  by  the  Secretary  of  the  Arty  if  execu 
tion  of  the  lease  is  contenplated . 

(ll)¥r<m  Dion  R.  Holm,   City  Attorney,   copy  of  his  opinion  #528 
dated  April  17,   1952,   informing  the  Board  of  Supervisors     ' 
that  a  proposal  for  the  rehabilitation  of  the  Palace  of  Fine 
Arts  may       not  be  submitted  to  the  voters  as  a  declaration 
of  policy,  tut  advising  fUrther  that  such  a  proposal  is 
legally  appropriate  as  a  budget  item  or  as  the  subject  of 
a  bend  issue  in  accordance  with  the  procedure  provided  for 
either  fiscal  method. 


«««««««»« 


ff^TWES  AJP  DEI£GAroS  - 


Mrs.  Moses  Las ky  was  present  as  a  representative  of  the 
San  R:ancisco  League  of  Women  Voters. 

General  Philip  R,   Playmonville,  member  of  1952  Grand  Jury- 
was  present.  ' 

The  General  Manager  reported  that  an  invitation  had  been 
extended  to  Miss  Naja  McKinney,   student  of  St.  Vincent's 
parochial  school,  who  was  appointed  General  htumger  of 
the  RecreaUon  and  Park  Department  for  Youth  in  Government 
Day,  tut  was  unable  to  be  present  due  to  other  commitoents. 


:& 
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(1)   ft^gy^s?  ang/gr  FjmX  .issmiM 

On  motion  of  Commissioner  Buckley,   seconded  by  Commissioner 
Stem,  the  following  resolution  was  adopted: 

BBg9to^49n  N<?.  .7.11 

RESODHED,   that  for  the  best  interests  and  proper  conduct  of 
^  Recreation  and  Park  Department,   the  Controller  be  and  is 
herely  requested  to  approve  the  followirig  Progress  and/or 
final  Payments: 

(a)  ;0?^  lilE  GEf/reR  (BURNETT)  Service  Order  No.   7^7 
To  Wm.   Mcliitoah  &  Son  -  1st  &  nn.PayH  $1, 382. 00 

To  install  backwater  valve  on  Sanitary  Sewer 

<^  f^i-^iy  ■  Ar^llliael.»l  Contract  #151  dated  0ct.fa.lQiL9 

To  Wm.   G.   Merchant  *  2d  &  Pin.  Pay 't  -  $4 

Jbr  Architectural  Services 


H 


k72.X 


^^  mm^mm  PAVINO-Contract  #Q,  .  nnn^ry1],r'3   No.ll5 
io  Pacific  Pavements  Co. , Ltd.   -  1st  Pay«t  -  $9,021.51 
Pariod  ending  A-3-52 

<a)  CLEANING  &  RELAX  DC  PORTION  SEWER  LINES  - 


To  Gene  Carpenter  -  lat  &  Pinal  Pay't  -  $1,52^.00 

Coapleted  4-11-52 

^•^  ^**^AL  OF  SAND  &  CORROSroN.AND  PERFORATING  CASING  IN 

^LL  ND,1   AT  NORTH  DUTCH  WINDMILL  -  OSW  #8^3  

To  J.   G.   Grattan  -  let  &  Fin.   Pay't  -  |l, 526.00 ' 

Cojnnieted  3-ai-52 


% 


4-24-52 


mmiMmt. 


( continuad) 


fifl3g;i,utlon  jis    221  (continuad) 


(f)  EXPLOiUTORY  flORINQS  .  RECONSTRUCTIOM  Vipu^  t,.o 

WALL,--mjmi.__  ^^-TRUCTION  YACHT  HARBOR  SEA^ 


To  Funnrtt;  Peref~&  Hutchiaon  &  J  T'''u:ZZ;r 
First  and  Pinal  J^^WJoB^leted  i^llllj?^'" 


t825.00 


(g;  REPAIRS  TO  PARAPET  WALLS  0?  BAND  STA?m     aiQro  ^^„. 

ggnjra9^  Np.„^11___  ^^®'  ^^^^  concourse, 

12,365.00 


To  E.   J.  JPinnerty  •  let  &  Fin    phytt 
Psriod  ending  A-U-52  ' 


Gallagher,  the  following  resolution  waa  adopted: 

RESOLVED,   that  for  the  best  interests  anA  n^«r>^.        ^    . 
the  Recreation  and  Pork  Depar^^r^lhe^PJ^tf^J^Pf  ^*  °f 
hereto  requested  to  approve  the  foilow1nrinta''Xd''tr"Ii^ 


(3) 


for 


aOBL 


x& 


(a)  A^op^  115.500.79        Approp,  112. 500-79-^    | 
Sen  R-anciaco  Zoo  S.F.Zoo  linproven^ta 


(b)  Approp.  112. 500. 79-1 
Quartars  for  Prlinatea 

(c)  Approp.  112. 500. 79-2 
Quartera  for  Panthers 


-ditto- 
-ditto- 
-ditto- 


(d)  Approp. 112. 500. /9^3 

Ifew  aunp  fit  Ejector  Punp 

(To  cofflbine  unexpended  balances  in 


.28 
798.60 
398.60 


various  S.F.Zoo  Lrprovoments  appropriations) 

(e)  Approp. 112. 200. 03  Approp. 133. 237. 12. 01 

Contract!  Services-      Scavenger  Service 
Cowwlssarv  Div. 


12,307.^8 


(f)  Approp.  112.200.03 
Contrac'l  Services- 
CommissAiy  Div. 


AKJrop.133.3iiO  12.01  | 
Dry  Goods  & 
Wearing  Apparel 


170.00 


itO.OO 


(g)  Ajjrop  112.300  03-1  Approp.112  200  01  2,000.00* 

Mat.  &  Supplies-  Contrac'l  Services- 

«eaale  -  Coomissary  General  Division 
Division 

*(To  provide  funds  for  resurfacing  drive 
along  chain  of  Lakes). 

SEdfl£s_for  Serv^off  ^^  u^^j, 

0^1?^!^°"  of  Commissioner  Dippel,  seconded  by  Commissioner 
^ilagher,   the  following  resolution  was  adopted: 

RESOLVED,   that  for  the  best  interests  and  proper  conduct 
w  uie  Recreatiou  and  Park  Department,   the  Controller  be 
«na  is  hereby  requested  to  approve  the  following  Ordors 
ror  Service  or  Work: 

A-2^52 


I 


MMH 


lljBji^^JOM  (continued) 

■fa^  work  Order  (atxppleraental  to  W.o  /rl^  • 
to  Recroation  &  Bark  Department  for 
travel  expenses  in  connection  with  plans 
and  specifications  for  improvements  to 
Can?)  Mather  (Approp.  lao. 056.00)-      -    •    ^  |     7c  qq 

(b)  Work  Order  tlo  Purchaser  of  Supplies  . 
Reproduction  Bureau  -  for  tabulating 
Recreation  &  Park  Inventory*      .      .      .      $  200  00 


(5) 


(c)  Work  Order  to  Dept.  of  Public  Works  - 

for  resurfacing  drive  along  chain  of  lakes 

(G.G.Park)  with  Topeka  Asphalt  (approx 

30,000  sq.ft.  1"  surfacing  (App.ll2.2o6.01)|l,960.00 

Modifications  of  Con1^rft^^'^ 

On  motion  of  Commissioner  Dippel,  seconded  by  Comnissioner 
Stern,  the  following  resolution  was  adopted: 

RESOLVED,  that  for  the  best  interests  and  proper  conduct 
or  the  Recreation  and  Park  Department,  the  Controller  be 
and  is  hereby  requested  to  approve  the  following  Modifica- 
tions of  Contracts: 

(a)  JR.  MUSEUM,  PAVING  OP  PARKING  AREA-Contr  #95-Control- 

ler»3  No.    i;ls 

To  Pacific  Paveiaents  Co. ,   Ltd.  ' 

Modification  No. 2  -  To  furnish,  -install 

and  weld  a  2 '8"  extension  to  lower  end 

of  flagpole  -  an  iascfiflg^  of  -  115.00 

(b)  £|C;ELSIDR_r  Arch'l  Contr^9^  ^]^l  ,  dated  10-(>-/,9 
To  Wiiliaa  G.   Merchong  -  Ch, Order  01  - 

the  difference  between  actual  and  es- 
timated costs  -  a  decrease  of  -  1307.66 

lac^t  Harbor  Mooring  Licerjses  -  Appmy^^n  x,  r.o^^n^-^i^t^^r}^ 

On  motion  of  Comoisaioner  Gallagher,   seconded  by  Commission- 
er Dippel.    the  following  resolution  yas  adopted: 


'  Harbor  fbor- 

*vil3  aad 


Resolution  ^'?,  7?'? 

RESOLVED     that  this  Commission,   on  recommendation  of  the 
^neral  Manager,   does  hereby  approve  the  issuance  or  can- 
cellation of  mooring  licenses  at  Yacht  Harbor  as  follows- 


(a)  £amnwnt  Mrecae  Transfer  (tr^an^^"^  ?r  Vfrlih) 


A.H.Davies  LOON 

^^)  SSfflPQrary  Lic^ng"? 
^•H.Haw  PIALLOO 


119(from  #U3) 


^5  00 


201  (3  mos. during  $5.00 
absence  of  Alf 
Kohn,  perm. tenant) 
#206  (until  re-      $5.00 
quired  for  per- 
manent use) 

#181  (until  re-      $7.50 
quired  for  per- 
(n\  n        -.,  manent  use) 


Curt  H.  Seidler      ARCADIA 
Jake  Jones  ELSIE  J. 


1*0  Corteai 


8-A  (out  since  9-1-^9) 


P 


I 


I 


I 
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(1)  ItntAliin  M*^r^^a   Propgrtlas  ^  Sar.-^tOgil 


Hilwr!  Norris 

•rtiss  • 


A, 
of 


Prtald«nt  fitter  reported  that,  at  th«  request  of  Mrs. Norris 
h«  had  canceled  his  call  for  a  special  meeting  on  Wednesdfw 
April  16,  to  consider  the  bJorrls  properties  and  that  Com-     ' 
aiss loners  had  postponed  their  yiait  to  Saratoga  until 
after  that  date, 

Coiamlas loners  Bercut,   a^ckley,  Dlppel,  Gallagher,  and  Sut- 
ter had  personally  inspected  the  properties  and  were  en- 
thusiastic regarding  the  site's  possibilities  for  develop- 
ment as  a  children's  nunieipal  canq?.     Following  detailed 
discussion  of  the  Saaratoga  site's  numerous  advantages  as 
coof>ared  with  the   Ike  Dye  location  near  Camp  Mather,   Tuolui»- 
ne  County,  and  the  legal  availability  of  bond  Ainds  to  pur- 
chase the  property,   on  motion  of  Commissioner  Dlppel,   sec- 
onded by  Conmissloner  Stem,  the  following  resolution  was 
adopted: 

Resolution  No.   716 

RESOLVED,   th«t  this  Conmission  does  further  reaffirm  its 
interest  and  desire  to  acquire  the  Kathleen  Norris  proper- 
ties in  Saratoga  for  development  and  operation  as  a  chil- 
dren's mountain  camp;   and,   be  it 

FURTHER  RESOLVED,   that  the  General  Manager  and  the  Secre- 
taiy  be  and  they  are  hereby  authori»ed  and  directed  to  ne- 
gotiate without  delay  with  the  legal  owner  of  said  property 
and  to  take  such  steps  and  perform  such  other  acta  as  may 
be  necessary  to  accoiH)lish  the  purpose  of  this  resolution. 

«««««««««« 

(2)  Approval  of  Master  Plan  -  Sutro  Heights 

The  General  Manager  prwaented  to  the  Commission  the  faster 
Plan  for  the  development  of  Sutro  Heights  Park,   as  prepared 
by  Mr.  Kenneth  F.    Jones,   Landscape  Architect. 

Mr.   Jones  had  coiqpleted  the  Ntester  Plan  in  March  1950  and 
had  received  poyiDent  iinder  Resolution  No.    1932  of  the  Park 
ConBission:   the  plan  is  now  being  resubmitted  for  formal 
approval  of  the  combined  Recreation  and  Park  boards. 

Mr.  Lewis  reported  that  of  the  $50,000.00  original  appro- 
priated for  the  redesign  and  redevelopment  of  Sutro  Heights 
Park  in  the  1948-1949  Budget,   there  now  remains  a  balance 
of  $14,900.18  as  a  result  of  transfers  from  the  appropria- 
tion for  other  urgent  and  required  work. 

Mr.   Grabow,  Engineer,   reported  that  with  approval  of  the 
Art  Conanission,   he  was  prepared  to  plan  initial  in^jroveoBnts 
on  the  park  in  the  amotint  of  available  funds  and  reconanend- 
ed  construction  of  a  children's  area  and  a  portion  of  the 
irrigation  system 

On  action  of  Conmiss loner  Buckley,   seconded  by  Conmissloner 
Dlppel,  the  following  resolution  was  adopted: 

Resolution  No.   737 

RESOLVED,   that  this  Conmission,   on  recommendation  of  the 
General  Manager,   does  hereby  approve  the  hfeister  Plan  for 
the  Sutro  Heights  Park,   as  submitted  by  the  Architect,   Ken- 
neth F.   Jones;   »ald  Master  Plan  to  be  forwarded  to  the  Art 
CommissicMj  for  its  review  and  approval. 


•  * 


The  General  Manager  submitted  the  Master  Plan  for  tne  land- 
scaping developaent  of  Portsmouth  Plaaa.as  prepared  by  t.^^^e 


I 


.* 


i^^4^ 


<* 


•  ^  .*'  '  J  '       ■■■- 


UkSzr-'^-j:^-' 


J!»Jj 


;f jiSesnw ' 


.5gSM^  (oontinu«d) 

Engln©drlng  Division. 

Ifr.  Lewis  explained  that  development  of  the  plan  would  ac- 
eoB|)li8h  the  restoration  of  Portarnouth  Pla«a  to  full  park 
and  recreation  use  and  result  in  an  inprovenant  over  its 
original  condition  prior  to  the  erection  of  structures  as 
part  of  the  Centennial  celebration.     Proposed  developnant 
will  Include  the  restoration  of  the  lawn  areas  and  instal- 
lation of  a  children's  playground  section. 

On  notion  of  Commissioner  Buckley,   seconded  by  Conunissionor 
Stem,  the  following  resolution  was  adopted: 


oval  of 
Plan  *■ 
■  >1^  HAia 


leiar  Jbotball 

iaSOn 


R^aolw^lgfl  No.  718 

RESOLVED,   that  this  Coimaiss ion ,   on  recommendation  of  the 
General  Manager,   does  h&vaby  approve  the  Master  Plan  for 
Portsmouth  Pla»a,   as  submitted  by  the  Engineering  Divisionr 
said  Master  Plan  to  be  forwarded  to  the  Art  Gorroission  for 
its  review  and  approval. 

«««««««««« 

(1)  football  ggh9d\<l9s  -  Keiar  Stadliun  .  IQ^;?  ^taion 

The  Commission  took  under  consideration  the  various  pro- 
po^d  schedules  of  high  schools,   college  and  professional 
football  gomes  to  be  played  at  Kesar  Sttidium  during  the 
1952  season,   copies  having  been  mailed  to  all  Commissioners 
by  the  Secretary. 

On  motion  of  Comjnissioner  Dippel,  seconded  by  Commissioner 
Gallagher,   the  following  resolution  was  adopted: 

Resolution  No.   7y? 

RESOLVED,   that  this  Commission  on  recoxnnendation  of  the 
General  Manager,   does  hereby  approve  the  1952  Football 
Schedule  for  Keaar  Stadium,   as  submitted,   in  accordance 
with  the  percentages  and  guaranties  as  follows: 

Minimum 
Waag  of  T*?qni  No.  of  Gamss     Percentage  Guarantee 


S.P.  iV9'ers  8 

City  College  5 

Islam  Tenple  Shrinf  1 

Ifciv. Santa  Clara  1 

Academic  Athletic  Ass'n  21 

S.  F.  Broncos  5 


(3  night) 
(night) 


10$, 

1056 

10^ 
1CS( 
10^ 


^^^al  of  GafflB 
^'  18,  1952  . 


AND     BE  IT  FTOTHER  RESOLVED,    that  this  Commission  does 
hereby  approve  the  general  terms  and  conditions  of  the  con- 
tract form  prepared  for  Ke««ir  Stadium  for  the  1952  season, 
and  the  General  Manager  and  the  Secretary  be  and  are  here- 
by authorised  and  directed  to  enter  into  contracts  with 
the  above  mentioned  teams  or  associations  for  Keiar  Stadi- 
um rental  in  accoirdance  with  the  provisions  of  this  reso- 
lution. 

^2)  ABWOvai  or  Agreement  -  San  Francisco  Football  League 

On  motion  of  Commissioner  Dippel,   seconded  by  Commission- 
er &ickley,   the  following  resolution  was  adopted: 

Resolution  No.    7Z.Q 

RESOIA^D,   that  this  Commission,   on  recommendation  of  the 
General  Manager,   does  hereby  approve  an  agreement  with  the 


(Nov.-  $2,500,00 
(Dec-  11,000  00 
250.00 
(Dep't  costs) 

250.00 

25.00 

100.00 


i^k. 


Ix.-f-Y'ip^^i^^^^^'-, 


\ 


lilboa  Soccer 


Jg  (continued) 

San  Rrancisco  Fbotball  league  and  California  Football  Aaso- 
ciation  for  the  playing  of  one  soccer  football  contest  to  be 
held  at  Kesar  Stadium  on  Sunday,   May  18,   1952,  with  a  mini- 
ntun  guaranty  of  $250.00,   and  payiaant  of  ten  (10%)  per  cent  of 
the  gi-oas  revenue  to  the  Connnission;   and,   be  it 

FURTHER  RESOLVED,   that  the  General  Manager  and  the  Secretary 
are  authorised  and  empowered  to  execute  same  on  behalf  of 
the  Commission. 

(6)  President  Sutter  asked  if  the  Commission  wished  to  reconsid- 
er the  proposed  extension  of  the   Balboa  Soccer  Field  and  the 
action  taken  at  the  last  regular  nee ting  under  Resolution 
No.   719. 

In  reviewing  the  cost  for  enlarging  the  field.   Commissioner 
Gallagher  emphasized  the  dual  or  nwltiple  use  that  would  be 
obtained  by  such  enlargement.      In  proportion  to  the  original 
invejtment,  he  deemed  the  enlargement  a  worthy  expenditure. 

On  motion  of  Commissioner  Dippel,   seconded  by  Commissioner 
Stem  the  following  resolution  was  adopted: 

Resolution  No.    7A1 

ting  a  Sup-       RESOLVED,   that  this  Commiasion  hereby  requests  the  hfayor,the 
intal  Appro-         Board  of  Supervisors ,   and  the  Controller  to  approve  a  Supple- 
ition  iii  the  mental  Appropriation  in  the  amount  of  Il7,263.it0  from  the 

it  of  $17, 263. iCO  surplus  in  the  unappropriated  balance  of  funds  in  tiie  Real 
a  30' Extension    Property  Account  to  the  credit  of  Appropriation  No.  122.50^322 
(Soccer  Football  Field  -  Balboa  Park)   to  provide  funds* to 

extend  the  soccer  football  playing  field  at  Balboa  Park  an 

additional  thirty  feet,    to  the  official  maximum  length  of 
three  hundred  and  sixty  feet,    thereby  permitting  multiple 
use  of  the  field  and  accommodation  of  Gaelic  football  con- 
tests; and,  bo  it 

PTJRTHER  RESOLVED,    that  the  Board  of  Supervisors  be  and  is 
herely  requested  to  approve  additions  in  excess  of  ten  (105^) 
per  cent  to  the  contract  with  the  Carroll  J.   Collins  Construc- 
tion Company  for  the  soccer  field  for  the  northerly  portion 
of  Balboa  Park,  which  contraot  was  certified  for  1126,275.00- 
and  be  it 

FURTHER  RESOLVED,   that  the  Controller  be  and  is  hereby  re- 
quested to  approve  the  modification  of  Contract  No. 133  with 
the  Carroll  J.    Collins  Construction  Company  for  the  soccer 
field  for  the  northerly  portion  of  Balboa  Park,   adding  there- 
to $17,263.^0  to  provide  funds  for  a  thirty  foot  extension 
of  the  playing  field. 

^  '  Changes  :vr^  Stem  G't^vr   Wp«^r, 

On  motion  of  Commissioner  Stem,   seconded  by  Commissioner 
Dippel,   the  following  resolution  was  adopted: 

Resolution  Mn.  J^ 

RESOLVED,  that  this  Commission,  on  recommendation  of  the  Gen- 
eral Manager,  does  hereby   establish  the  following  fees  to  be 
charged  at  Sigraund  Stern  Grove: 

(a)  A  charge  of  $1.00  for  use  of  kitchen  range  at  any  time; 

(b)  A  charge  of  25  cents  for  each  sack  of  firewood  with 
kindling;  and 

(c)  Discontinuance  of  the  present  charge  of  25  cents  for 
of  the  clubhouse  fireplace;  and 

the  foregoing  fee  changes  to  become  effective  upon  issuance 
of  the  new  forms  covering  Stern  Grove  regulations. 


\ 


jiishhacker  Pool 
TecUre  ffey  1, 


(continwd) 

())  AdBJffP^Q"  ^ga  -  Fl(»l3hhacker  Sviitmlnf  Pp^^ 

The  General  Manager  reported  on  and  roccOTnended  changes  in 
the  rata  atructure  for  patrons  of  the  Fleishiiaoker  Fool    to 
become  effective  May  1,   1952. 

On  notion  of  Consnissioner  Dippol,  seconded  by  Connaisaioner 
Stem,  the  following  resolution  was  adopted: 

RESOLVED,   that  this  Commission,   on  recooraendation  of  the 
General  Manager,   does  hereby  af/prove  and  establish  the  fol- 
lowing schedules  of  admissions  for  Fleishhacker  Pool  on  a 
y<ear«round  basis: 

(a)  Children  under  18  years  of  age      -    10  cents 

(b)  Childt-en  over     18  years  and  adults-  30  cents 

The  rates  set  forth  under  the  above  two  items  do  not  provide 
suits  or  towels  to  patrons       Suits  and  towels  will  be  pro- 
vided when  requested,   but  shall  require  a  50-cent  deposit 
for  either  or  both  articles. 


There  being  no  further  business  to  come  before  the  Commis- 
sion,  the  meeting  was  adjourned  ly  President  Sutter  at 
4:35  P.M. 

Respectfully  submitted, 


I 


O.jO.i/"  !  .'CtJ-UL^ 


Secretary 


■r^^^* 


Bl    i|(^ 


San  Prone is CO,  California 
May  8,  1952 


M  I  N  y  T  i  § 


The  ForUeth  Regular  fbeting  of  the  Recreation  and  Park  Com- 
mission was  called  to  order  on  M^  8,  1952  at  3:00  P  M. 
President  Sutter  presiding.  '    *   ' 

The  following  Commissioners  wejro  present: 

Mr.  Louis  Sutter,  President 
Mr.  Peter  Bercut 
Mr.  Michael  J.  Buckley 
Mrs.  Henry  J.  Dippel 
Rev,  aigene  A.  Gallagher 


m'i  of 
utej.. 


mm- 


piic  Sale  of  Tax 
W  Lots  In 


There  being  no  corrections  or  omissions,  the  minutes  of  the 
Thirtyninth  Regular  ffeeting  of  April  24,  1952  were  approved. 

(1)  Prom  Itrs     Barbara  MeGilvray,  Secretary  of  Sunset  Heights 
Lrprovement  Club,  1930  Tenth  Avenue,  requesting  the  Commis- 
sion to  consider  acquiring  tax  deeded  Lots  Noa.  3,  4,  5A, 
5B,  5C  and  5D  in  Assessor's  Block  2034A,  said  lots  having 
been  approved  for  public  sale  1^  the  Board  of  Supervisors 
and  the  total  minimum  sale  value  having  been  established  at 
less  than  $6,000.00. 

President  Sutter  reported  that  he  had  personally  inspected 
the  properties  with  the  General  Manager  and  the  Secretary, 
It  was  Mr.  Sitter 's  opinion  that  unless  all  of  the  lots 
which  constitute  the  base  of  the  Grand  View  Park  circumfer- 
ence were  acquired,  no  particular  gain  or  advantage  would 
be  had  by  purchase  of  the  lots  scheduled  for  public  sale 
on  May  28th. 

Coniuissioners  studied  in  detail  the  block  book  drawings  and 
an  aerial  photograph  of  Grand  View  Park  before  determining 
that  the  acqwiaitlo©  of  the  individual  lots  would  not  be 
advantxigeous . 

On  motion  of  Commissioner  Bercut,  seconded  by  Coramisaiorwr 
Dippel,  the  following  resolution  was  adopted: 

Resolution  No.  7A1. 

RESOLVED,  it  is  the  considered  opinion  of  this  Commission 
that  certain  tax  deeded  lots  in  Assessor's  Block  No.2034A, 
adjoining  Grand  View  Park,  advertised  for  public  sale  by 
the  Tax  Collector,  are  not  required  or  necessary  for  park 
purposes. 


«««««««« 

(2)  From  Eugene  J.   Riordan,  Director  of  Property,  his  letter 
of  April  10,   1952,   submitting  proposal  that  the  Commission 
approve  the  vacation  of  Paraiso  Place  in  the  Pine  lake-Stern 
Grove  area  and  agree  to  an  exchange  of  land  parcels  with 
the  Pacific  Coast  Construction  CoBf>any. 

The  General  Manager  reported  that  ho  had  visited  the  loca- 
tion with  GonnlaaioQQr  St«m  and  that  the  vacation  of  . 
Ruraieo  Place  anJ.the  land  •orchange  would  increase  the  de- 
partfflent's  land  in  Stern  Grove  and  would  have  no  adverse 
effect. 

On  motion  of  Coamissioner  Bercut,   seconded  by  Commissioner 
Dippel,  the  following  resolution  was  adopted t 

'^®  of  Pwai89 
',4  Exchange  of      RESODTED,   that  thia  Conmission,   on  recommendation  of  the 
^^afo-         Director  of  Property,   does  hereby  approve  the  proposed  ex- 
change of  3«nd  parcels  in  the  Pine  lake-Stern  Grove  area 
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^^^0^  (continued) 

as  described  on  the  revised  drawing  of  the  Pacific  Coast 
Construction  Confiany,   dated  April  5,   1952,  whereby  the  City 
in  exchanging  Parcel  B  for  Parcel  A  will  gain  title  to  all 
of  the  land  within  the  vacated  section  known  as  Paraiso 
Place,  with  the  exception  of  the  small  portions  indicated 
on  the  drawing  of  April  5,   1952 j   and,   be  it 

JTIRTHER  RESOLVED,  that  the  Director  of  Property  institute 
proceedings  for  the  vacation  of  Paraiso  Place  and  prspcire 
the  necessary  legislation  covering  th?  land  exchange,  for 
submiasion  to  the  Board  of  Supervisors;  such  legislation, 
when  approved,  to  be  made  a  part  of  the  permanent  record 
of  this  Commission. 


«««««««« 


sion 
bU'J  to 
[Radio  Club 
[fee  Portion 
[ifclaren  Park 
'  .laid  Day 


(3)  From  the  San  Francisco  Radio  Club,   855  Carolina  Street, 
requesting  permission  to  occupy  the  crest  of  a  hill  in 
McLaren  Park  at  the  extreme  end  of  Avalon  Street,   on  June 
21-22,   1952,   for  the  purpose  of  operating  an  amateur  radio 
trjuismitting  station. 

On  motion  of  Commissioner  Buckley,   seconded  by  Commissioner 
Dippel,   the  request  of  the  San  Francisco  Radio  Club  was 
approved,  with  the  understanding  that  such  use  will  be  re- 
stricted to  participation  in  the  annual  Jleld  Day  of  the 
American  Radio  League  for  the  two-day  period,   such  occupan- 
cy of  the  pork  being  a  propnT  recreation  use  of  tihe  area. 


ii)  From  Eugene  J.   Riordan,  Director  of  Property,   the  following 
letter  quoted  in  full,   relating  to  court  action  filed 
against  the  City  claiming  rental  for  a  two-year  use  of 
submerged  lands  in  San  Frar  cisco  Bay,   in  the  vicinity  of 
Aquatic  Park  and  the  Municipal  Pier: 

"April  29,   1952 

"Recreation  and  Park  Commission 
McLaren  Lodge,   Golden  Gat^  Park 
San  Francisco  17,   California 

"AQUATIC  PARK  -  G»rard  vs.   City  - 
Superior  Court  Action  No.A15907 

"Gentlemen: 

"Attached  is  a  copy  of  wy   letter  of  April  2A,1952, 
requesting  the  Western  Title  Insurance  and  Guaranty  Con^any 
to  furnish  us  an  up  to  date  title  report  covering  Block  76 
of  North  Beach  Water  Property,  north  of  Lewis  Street,  be- 
tween Van  Ness  Avenue  and  Franklin  Street,  San  Fraic  isco. 

"This  relates  to  information  received  from  the  City 
Attorney  stating  that  the  above  court  action  has  been  filed 
against  the  City,  claiming  rent  for  two  years  from  March  25 > 
1950  to  March  25,  1952,  in  the  amount  of  $10^^,812.80.  The 
City  Attorney  has  asked  that  we  advise  him  with  respect  to 
the  legal  ownership  of  the  property  In  question,  and  also 
what  interest,  if  any,  certain  plaintiffs  nay  have  therein. 

"Enclosed  for  your  approval  is  a  proposed  service 
order,  amount  1350.00,  in 'favor  of  the  Title  Conpany  to 
furnish  the  required  title  report. 

"I  understand  that  the  City's  Aquatic  Park  Recrea- 
tion Pier  was  built  by  Healy  Tibbitts  Construction  Conpany, 
under  a  contract  dated  July  31,  1931.  Please  advise  the 
date  of  completion  of  the  pier,  and  cost  thereof. 

"We  have  in  our  file  a  copy  of  a  letter  dated 
August  3,  1931,  addressed  to  the  Secretary  of  the  former 
Park  Commission,  from  the  local  engineers'  office;  also  a 
photostat  copy  of  permit  from  the  War  Department,  dated 
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mtlflg 
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Juay  21,  1931,  giving  the  City  the  right  to  use  three  par- 
cels of  land  within  Fbrt  Mason,  in  connection  with  the 
Construction  of  the  Recreation  Pier. 

"I  would  like  to  have  you  send  we  any  other  per- 
mits or  data  from  your  files  which  might  be  useful  to  the 
City  Attorney  and  this  office  to  determine  the  title  and 
jurisdiction  concerning  this  land,  which  land  apparently 
lies  in  deep  water  as  a  part  of  the  navigable  portion  of 
San  Rraiicisco  Boy. 

"Yours  very  truly, 

/s/"EU(2:NE  J.  RIORDAN 

"Director  of  Property." 

The  Secretary  reported  that  thie  Service  Order  for  title 
search  \iould  be  included  in  the  regular  financial  trans- 
actions to  be  considered  later  in  the  meeting. 

On  motion  of  Commissioner  Buckley,  seconded  by  Commissioner 
Bercut,  the  following  resolution  was  adopted: 

Resolution  No.  ILb 

RESOLVED,  that  this  Commission,  in  consideration  o  '  the 
Superior  Court  action  relating  to  a  claim  against  tho  City 
for  alleged  use  of  sutxnerged  lands  in  the  Aquatic  Park  Area 
does  hereby  authorise  the  General  Manager  and  the  Secreta- 
ry to  release  to  the  tenporary  custody  of  the  Director  of 
property  or  the  City  Attorney  such  documents  as  mny  be 
useful  or  required  for  the  determination  of  the  title  and 
jurisdiction  concerning  the  submerged  land,  and  to  perform 
such  other  acts  as  may  be  requested  by  the  Superior  Court 
in  connection  with  the  case. 


^ 


^    -ii  M ,- . 


(5)  Prom  Alex  Gottlieb  Productions,  Hollywood,   California,  pro- 
ssion  Not  to         posing  a  memorial  ceremony  honoring  Jack  London  at  the 
icipate  in  Kathleen  Morris  properties  near  Saratoga,   such  ceremony  to 

nies  at  the         be  a  part  of  the  premiere  of  the  motion  picture  production, 
[.Sorris  Properties      "The  Plghter. "       (Referred  to  the  Secretary  to  inform 
Saratoga,  Honor-  Mr.  Gottlieb  tLat  the  City  has  not  as  yet  been  successful 
Jack  Ix)ndon  -         in  its  negotiations  to  acquire  the  Saratoga  property  and 

JJi  19??. will,   therefore,   be  unable  to  participate  in  the  ceremony 

as  planned. ) 


Courts 
lier  Construction 

M.lioa  P/G 


(6)  Petition  from  the  residenta  of  the  Hayward  Playground  neigh- 
borhood, with  the  main  signator,   Mr.   Lee  Lopea,   771  Turk 
Street,   requesting  the  repair  and  resurfacing  of  the 
tennis  courts.      (Ordered  filed  following  satisfactory  ex- 
planation that  two  new  tennis  courts  were  being  construc- 
ted at  the  nearby  Hamilton  Playground,   and  two  new  courts 
are  available  for  immediate  use  at  the  States  Street  Piny- 
ground.  ) 


ittee  for 

Ice  Skating 
to  Appear  fgr 

before 


(7)  From  Mrs.   Louise  M.   Hennanson,  260  San  Jose  Avenue,   re- 
questing favorable  action  on  the  proposal  to  provide  a  pub- 
lic ice  skating  rink  for  San  Francisco. 

The  Secretary  reported  that, at  the  request  of  the  Parks  and 
Recreation  Committee  of  the  Board  of  Supervisors,  a  meet- 
ing had  been  held  with  Mrs.    Jiean  Philipp  and  others  regard- 
ing her  original  proposal  that  Pleishhacker  Pbol  bo  convert- 
ed into  a  public  ice  skating  rink.     Mrs.   Philipp  has  been 
informed  that  a  hearing  before  the  Commission  will  be  ar- 
ranged when  her  group  has  had  time  to  gather  pertinent  data. 
(Referred  to  Secretary  for  reply.) 
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(continuad) 

(8)  FVom  Joaoph  H.  Dyer,   Jr.,  Secretary,  reporting  that  the 
Art  Consnlsalon,   at  its  meeting  hfay  5^    1952,  approved  the 
following  t 

(a)  Master  Plan  for  Sutro  Heights  Park. 

(b)  Reatoration  of  Playground  and  Planting  Plan  of  Porta- 
mouth  Square. 

n^IilGATES  - 

Mrs.  Lottis  Sutter,   accompanying  President  Sutter,  received 
a  cordial  welcome  from  the  Conraias ioners ,  and  remained 
throughout  the  proceedings  as  an  interested  guost. 

General  Philip  R.   Ffeyroonville,  member  of  the  1952  Grand 
J\iry,  was  present. 

MPS.  Moses  Lasky  was  present  as  a  representative  of  the 
San  PVancisco  League  of  Women  Voters. 


(1)  Temporary.  Non^Civil  Service  and  Exeigpt  Appointments 

On  motion  of  Commissioner  Dippel,  seconded  by  Commissioner 
Gallagher,  the  following  resolution  was  adopted: 

Resolution  No.   7Z.7 

RESOLVED,  that  all  Ten^wrary,  Non-Civil  Service  and  Exempt 
Appointments  made  by  the  General  f'lanager  of  the  Recreation 
and  Park  Department  for  the  period  April  10,  1952  through 
^fay  P,  1952  are  hereby  ratified  and  approved;  and,  be  it 

FURTHER  RESOLVED,  that  a  report  of  said  appointments  be 
transmitted  to  the  Controller  and  the  Civil  Service  Cemmis- 
slon  : 


(10) 
(10] 


(2) 
(2) 

(2) 
(2) 


25) 
(3) 


T-ie>(;  J  70  Ho»tler  4-23-52 

T-165  R  112  ffatron  A-10-52 

T-166  1-2  Kitchen  Helper  4-10-52 

T-167  R  56  P/G  Dir.(M)  4-10-52 

T-168  R  112  Matron  5-  1-52 

T-lb9  R  lU  Swim.  Ihstr.  5-  1-52 

T-170  R  56  P/G  Dir.(F)  4-16-52 

T-171  R  56  P/G  Dir.(M)  4-16-52 

T-172  R  56  P/G  Dir.(F)  4-16-52 

T-173  0  58  Gardener  4-28-52 

T-174  0  1  Chauffeur  5-15-52 

T-175  C  152  Watchman  5-  1-52 

T-176  R  132  Starter  4-28-52 

T-177  C  104  Janitor  4-24-52 

T-178  A  154  Carpenter  5-  1-52 

T-179  E  108  Electrician  5-  1-52 

T-180  A  404  Plumber  5-  1-52 

T-181  J  4  Laborer  5-  1-52 

T-182  R  56  P/G  Dir.  5-  7-52 

T-183  R  56  P/G  Dir.  5-  3-52 

T-184  R  56  P/G  Dir.  5-  4-52 

T-185  R  56  P/G  Dir.  5-  6-52 

T-186  R  56  P/G  Dir.  5-11-52 

T-187  R  56  P/G  Dir.  5-14-52 

T-188  R  56  P/G  Dir.(F)  4-28-52 

T-.189  R  56  P/G  Dir.  4-28-52 

T-190  I  254  Seamstress  5-16-52 

T-191  C  104  Janitor  5-  1-52 

T-192  R  56  Director  (M)  5-  1-52 

T-193  R  56  P/G  Dir.(F)  5-  1-52 

T-194  R  132  Starter  5-16-52 

pglfT  iPPOyTMEifyi 


thru  5-  4-52 

"  6-30-52 

M  6-30-52 

••  6-30-52 

•  6-30-52 
"  6-X)»52 
"  6-30-52 
«  6-30-52 
••  6^30-52 

•  5^12-52 
»  6-30-52 
••  6-30-52 
»  6-30-52 

•  6-30-52 
2  mcnths 

thru  6-30-52 

«  6-30-52 

"  6-30-52 

1  6-30-52 

"  6-30-52 

»  6-30-52 

n  6-30-52 

"  6-30-52 

«  6-30-52 

»  6-30-52 

"  6-30-52 

»  6-20-52 

"  6-30-52 

"  6-30-52 

«  6-30-52 

«  6-30-52 


f  14.60  da. 
190.00  mo. 
200.00  mo. 

1.85  hr. 
190.00  mo. 
270.00  mo. 

1.85  to. 

1.85  hr. 

1.35  hr. 

230.00  mo. 

15.28  da. 

220.00  mo. 

240.00  mo. 

220.00  mo. 

19.60  da. 

22.00  da. 

22,00  da. 

13»60  da. 

1.85  hr. 

1.85  hr. 

1.85  hr. 

1.85  hr. 

1.85  hr. 

1.85  hr. 

1.85  hr. 

1.85  hr. 
200.00  mo. 
220.00  mo, 

1.85  hr. 

1.85  hr. 
240.00  KO. 


•  ii 


(^) 


R54  Athletic  Attendtote  P/T  as  needed  -  ♦  1.00  hr.  not  to 

5-1-52  thru  6-30-52  exceed  $79.50 

R56  P/G  Dir.PA.   -  Chas.  DeSousa  -  4-24-52  Permanent$1.85hr. 

not  to  exceed  $79.50 
''.-rt-52 
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Vor 


On  motion  of  Conodooioner  Bercut,  seconded  by  Corandss loner 
Dippel,  the  following  resolution  was  adopted: 

RESOLVED,  that  for  the  best  interests  and  preper  conduct  of 
the  Recreation  and  Park  Departraent,  the  Controller  bo  and  is 
hereby  requested  to  approve  the  following  Progress  and/or 
Pinal  Payments: 

(a)  REPLACE>CNT  OF  TEN- INCH  RECIRCULATING  LINES,   HEISHHACKER 

^{Mym-g?9L  -  CQntrft9^  nu. , 

To  0«Mira  &  Stewart,   Ltd.,   lat  Payment  -  lA,7A2,10 

Period  ending  A-2>52 

h)  APPLICATION  OF  LBiHT  WEARING  SURFACl,   G.   G.   |>ARK  TiJiltxii 

£QMS_:L_Cfint£a£i-i22i 

To  Malott  &  i^terson-Grundy  -  1st  Pay't-        |  ^,9^1.04 
Psriod  ending  A-29-52 


(c)  qOIDEN  GATE  PARK  BAND  CONCERTS  .  Contract  #63 

T«    Ralph  Murray.   Director  -  iOth  Pay't  -      I  1,507.00 
Period  ending  4-^0-52 

(d)  80CCEH  FIELD  FDR  NORTHERLY  PORTION  OF  BALBOA  PARK  - 

Contract  S)33 

To  Carroll  J.   Collins  Constr.Co.-6th  Pay't-  I  7,389.66 
PBriod  ending  4-30*52 

(e)  FEDERAL  ADMISSION  TAXES 


To  Collector  of  Internal  Revenue 
Adadssion  Taxes  for  April  1952 


♦239.76 


(f)  SMP  Wm^  ADD'NS-  Contract  #q2-CQntreller'a  #27 
To  Martinelli  Construction  Co.-oth  Pay't  -    I  6,094.42 
Period  ending  4-30-52 


(g)  HAMILTON  PLAIGROUND  -  Contract  ^t  -  Controller's  #110 
To  Wellnita  &  DeNarde  -  5th  Bayn»nt  -  $10,545.44 

Period  ending  4-30-52 

«««««««««« 

(3)  I^tr»-|\B|{j  Trfin^fgn 

On  motion  of  Conmlss loner  Gallagher,  seconded  by  Commission- 
er Buckley,  the  following  resolution  was  adopted: 

^gOlWttOP  Ng.   749 

RESOLVED,   that  for  the  best  interests  and  proper  conduct 
of  the  Recreation  and  Park  Department,   the  Controller  be 
and  is  hereby  requested  to  approve  the  following  Intra-fund 
Transfers : 


From  Ifl 

(a)  Approp. 112. 111.01  Approp. 112. Ill  04 

Allowance-Overtime  Allowance-Overtime 

General  Division  Recreational  Ifeiits 

(b)  Approp. 112.300.03-1  Approp. 112. 200.01 

Mat la.   &  Supplies  Contrac'l  Services 

Resale-Conm.Div.  Gen'l  Division 


(c)  Apprep. 112. 350.03 

Foodstuffs 
Conm.   Division 

(d)  Approp. 112.350.03 

foodstuffs 

Caasp  rtr.thor 


Approp. 112. 300,01 
Matls.   &  Supplies 
Gen'l  Division 

Approp  112.300.08 
ffitls.    Sc  Supplies 
Coup  Mathor 


Aswunt 

$100.00 


$  1,700.00 

$  5,000.00 
$600.00 
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(continued) 

{Li  Z^isporj^rS.  Pmi.OyJ'pnAs-  I^-'^'W^irit.  .3<iii\xj .  AfiRrpprifxtlpnu    

Or  motion  oT  ■Jowiissioiu-r  Buokley     seconded  by  CoBwiasioner 
Dippel,  the  follovriryj,  rosolution  was  adopted: 

^Bplutton  No.   yO 

RESOLVED     that  this  Commission,,    on  recommendation  of  the 
arjr  Enpioy-         general  Manager,   does  hereby  request  thie  Controller  to  ap- 
jYon  Peraane         ^^y^  ^ge  of  funds  in  Permanent  Salary  Appropriations  for 

filling  the  following  positions  by  temporary  onployraents : 


Ntertin  Broderick  (T.78  and  T.lb3) 
Lawrence  M.   Donovan  (T.175) 

yvf  -^^^j^^^^o  (T.177) 

(c)  f;-'2^  gardener 

V.  ^faximoff  (T  173) 
Mike  Varengo  (T.173) 


(^660.00 

uo.oo 

490.00 


llU.99 
376.36 


(All  of  the  above  on  leave  and  sick  leave  without  pay  for 
stated  periods  between  April   1  and  June  30,    1952) 

(5)  Repairs  to  Crystal  Plunge 

On  motion  of  Commissioner  Dippel,   seconded  by  Commissioner 
Gallagher,  the  following  resolution  was  adopted: 

WHEREAS,   the  terms  find  conditions  of  the   lease  of  Crystal 
Plunge  require  all  payments  for  repairs  made  by  U.e  lessors 
to  be  submitted  to  the  Board  of  Supervisors  for  prior  ap- 
proval, as  also  set  forth  in  Board  of  Supervisor's  Resolu- 
tion N0.1UD9;   therefore »   be  it 


BEJOU/Et),  that  this  Conanlssion  does  hoi*oby  approve,   for  sub- 
mission to  the  Board  of  Supervisors,    the  invoices  covering 
repairs  amounting  in  the  aggregate  to  $1,889.79;   said  in- 
voices having  been  presented  for  payment  by  Mr.   Charles 
Sava  and  Dr.  Henry  Domeniconi,   for  repair  materials  and 
services  of  Moresi  &  DeLucchi,  $954.28;   Accaapo  Paint  Co., 
188.9^;  Accampo  Paint  Co.,  $33.47;   Servadei  Service,  $248., 
Servadei  Service,  $215.07;   F.    Castillo  &  J.   Millin,  $350.00. 

(6)  Orders  for  Service  or  Work 

On  motion  of  Commissioner  Gallagher,   seconded  by  Commission- 
er Dippel,   the  following  resolution  was  adopted: 

BegglutJLon  No.  7'i^ 

RESOLVED^   that  for  the  best  interests  and  proper  conduct 
of  the  Recreation  and  Park  Department,    the  Controller  be 
and  is  hereby  requested  to  approve  the  following  Orders  for 
Service  or  Work: 

(a)  Work  Order  to  Public  Health  Department  - 
Emergency  Hospital  -  for  services  of 
Emergency  Hospital  Steward  (P-2)   at  Camp 
Mather,   June  12-30,-  1952   (Approp.112.200.08)   -$268.00 

(b)  Work  Order  to  Public  Utilities  -  Hetch 
Hetchy  Bureau  for  Emergency  Repairs  to 
Automobiles  and  other  equipment  for 
Camp  Mather  (Approp.112.200.08)  $150.00 

(c)  Work  Order  to  S.F. Unified  School  District 
for  R  &  p  Dept's  proportion  of  the  rough 
grading-  of  the  West  Sunset  Community  Cen- 
ter Area  (Approp. 182.991.00)    (1947  Roc- 
roatlon  I3ond  fVuid)-      --....- 


\ 
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(continued) 

Order  for  Service  or  Work  to  Wee torn 
Title   Inaurance  and  Guaranty  Coiupany, 
for  furnishing  up-to-date  title  report 
covering  Block  76  of  North  Beach  Water 
Property,   Nortli  of  Lewis  Street,   between 
Van  Ness  Ave.   and  Preuiklin  Street  (in 
connection  with  AQUATIC  PARK-Gerard  va. 
City-Superior  Ct. Action  No. 415907) 
(Appropriation  112.200.01)-       -      -      - 


1350.00 


(7)  Xft9^^  Harbor  Mooring  Ucenses  -  Approvals  and  CancellationR 

On  motion  of  Conmlssioner  l^ckley     seconded  by  Comralsaioner 
Bercut,  the  following  resolution  was  adopted: 

IffiSOLVED,  that  this  Commission,  on  recommendation  of  the 
General  Manage. ,  does  hereby  approve  the  issuance  and/or 
ocncollation  of  moorin-^  liconaos  at  Ynolit  rhrbor  :\3  follows: 


(a)  N^w  ^rmanent  Liconae 

Owner  NftW  Qt.P^at^ 

Henry  Doelger  WESTLAKE 


BanitUifl. 


Rate 
per  Mpntt- 


7  (former  occu-      $20.00 
pant  left  tho 
harbor) 

(b)  u.sQ.nag.J'rftwf^r  (ferfflanQnt  I4g). 


William  Niemi  SEAMIST 

Alexander  Reiswig  (naaa  to  be 

supplied) 
Pred  G.  Gerlach       CHUCK 
Edgar  M.   Cerf  WAVELLO 

Operating  Engineers   JEAN-E-LOU 

(Log. Union  #3- 

formerly  issued  in 

name  of  Swanson  & 

Vandewark) 
Container  Corp'n     LA  CAJA 

of  America  (bo't 

boat  from  W.Vosti) 


93  (from  #107) 
107  (     «     #93  ) 


198  ( 

169  ( 

72  ( 


#106) 
#U2) 
#135) 


128 


(c)  Ter 
Jeff  Capell 


LEILANI 


7.50 
5.00 

5.00 

5.00 

10.00 


10.00 


6.25 


215   (share  with 
O.P.  Bueren) 
Otto  P.aieren  (to  be  supplied)     215  (share  with  Jeff    6.25 

Capell) 

D^nar,   Ltd.  C0NTE!©ER  A  (ten?)orary)  20.00 

(D.R.Hannaford, 
General  Partner) 


!^ 


Janea  H    Ottley 
Roy  Wn.   Beaumo.it 
A.  H.  Davies 
E.A.Giacobbi 
Gerry  Moss 
Albert  Schurra 
Carl  L.  Scott 
Nick  Sofiloa 


Berth  #1 

US 

LU 

16 

% 
45 
39 

m 


(Left  the  harbor) 
(Transferred  to  #2U.-A) 

(           "  "  #119) 

(Out  of  berth  since  July  '51) 

(   "       "       "  "       Apr.    '51) 

(   »       «       "  "       Sept.»51) 

(     .1  H  «  «  Julrr     •51) 

{    »        n        »  11        Oct.     '51) 


««»«*««««» 
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The  Secretary  presented  a  drawing  entitled  "Plot  Plan, 
Armory  Site,  California  National  Guard,   Jbrt  FUneton,  dated 
fferch  29,  1950"  showing  t^ie  location  of  a  iV3-foot  road 
right-of-way,  providing  access  from  the  Skyline  Boulevard 
to  the  Arnory  tract. 

Fk*    Riordan,  Dirwctor  of  Propeirty,  had  requested  under 
letter  of  April  9,   1952,   that  a  revised  Deed  for  99  yoara 
and  \rtiich  contains  a  definite  description  of  the  iy>-foot 
right-of-way,  be  approved  to  supersede  the  px*evious  Deed. 

On  notion  of  Conniissioner  Bercut,  seconded  by  Commissioner 
Buckley,  the  following  resolution  was  adoptedt 


ii  Deed  for 
lleirs  -  Part 


RasQlution  No.    75A 

RESOLVED,   that  this  Cormlssion  does  hereby  approve  the 
revision  of  the  original  Deed   which  the  City  and  County 
of  3bd  ftroncioco  executed  tn  favor  of '  the  Stat* 
of  California  on  September  18,   1950,  unaer  which  7.69  acres 
of  the  46.7  acres  of  the  fomer  Fbrt  icUnston  Military  Reser- 
vation were  set  aside  as  a  National  Guard  Armory  Site, 
the  new  and  revised  Deed  being  set  forth,  to  witj 


"Bffll. 


f-NINE  lEARS 


"Cnr  AND  COUNTY  OF  SAN  FRANC ISCO,  a  nanieipal  corporation, 
the  first  party,   pursuant  to  Resolution  No.   8718,   Series  of 
1939,  approved  June  7,    19A9,   as  amended  by  Resolution  No. 
10772,  Series  of  1939,   approved  Fbbruary  5,   1951,   both  reso- 
lutions having  been  adopted  by  its  Board  of  aipervisors, 
hereby  grants  to  STATE  OF  CALIFORNIA,   the  second  party,   for 
a  period  of  ninety-nine  years,   that  certain  tract  of  land 
situated  in  the  City  and  County  of  San  Francisco,   State  of 
California,  and  more  particularly  described  as  follows,   to 

Witt 

•RUNNING  fr«n  a  point  on  the  Easterly  boundary  of  Fort  F\in- 
ston  Military  Reservation  as  established  by  United  States 
District  Court  Judgmant  in  Action  j|^l89G,   recorded  March 
25,  1943  in  Book  3955  at  page  A25,  Official  Records  of  the 
City  and  County  of  Son  F^rancisco,   distant  thereon  North 
18°  03'  aO"  East  120  feet  from  the  point  of  intersection 
with  the  extension  Easterly  of  the  Southerly  boundary  line 
of  the  original  ^1.^  acre  tract  of  land  known  as  United 
States  Military  Reservation,   #brt  F\inston,   as  per  map  there- 
of filed  January  21,   1902  in  H»p  Book  1  at  page  234,   Offi- 
cial Records  of  the  Citv  and  County  of  San  Francisco,   and 
running  thence  North  77^  56'  40"  West  5C.276  feet  to  the 
TRUE  POINT  OF  EEC  INNING  of  this  description;   thence  North 
77^*  56'  40"  West  530  feett   thence  North  18**  03'   20"  East 
5^  feet  J   thence  South  71^  56»  40"  East  306.998  feet,   to  a 
point  in  a  line  parallel  with  and  perpendicularly  distant 
20  feet  Westerly  from  the  Easterly  boundary  line  of  said 
41.4  acr«  tract  above  described;   thence  North  4°  48'  30" 
East  300  feet;   thence  South  85°  11'  30"  East  168. 64D  feet 
to  a  point  in  a  curve,  with  a  radius  of  800  feet,   concentric 
with  the  Easterly  boundary  of  said  Military  Reservation  as 
established  by  Court  Judgment,   above  described,   and  radial- 
ly distant  50  feet  Westerly  therefrom;   thence  Southerly 
along  said  concentric  curve  to  the  right,  with  a  radius  of 
800  feet,   the  tangent  to  said  curve  at  the  last  described 
point  bears  South  14°  21'   54"  East,   a  central  angle  of 
32°  25'  14"  a  distance  of  452.676  feet,   to  the  end  of  said 
curvei  thence  South  18°  03'   20"  West  386.357  feet  to  the 
true  point  of  beginningj   containing  7.69  acres,   more  or  less. 

"TOCETHER  with  the  right  of  ingress  to  and  egress  from  the 
above  described  parcel  of  land  over  a  roadway  within  a  strip 
of  land  40  feet  in  width  naasurod  20  feet  each  side  of  the 
center  line  described  as  BEG  INNING  at  a  point  on  the  north- 
erly boundary  of  said  7.69  acre  parcel  of  land,   distant 
thereon  south  85°  11'   30"  oast  75  feet;   tlience  north  IP  48' 
30"  east  175  feet;   thence  on  a  curve  to  the  left  tangent  to 
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"the  preceding  course  radius  100  feet  central  angle  4.I0  38* 
an  arc  distance  of  116,26  feet;  thence  tangent  to  said  curve 
north  36°  49»  30"  west  lU  feet,  more  or  less,  to  the  south- 
erly edge  of  the  entrance  road  from  Skyline  Boulevard  to 
Pbrt  FUnston.  Containing  0,335  acre,  more  or  less. 

"Said  grant  to  the  State  of  California  is  upon  the  condition 
that  the  activities  of  the  National  Quard  on  such  land  shall 
not  be  of  such  nature  as  would,  in  the  judgment  of  the  Ad- 
ministrator of  Veterans'  Affairs,  interfere  with  the  care 
and  treatment  of  patients  in  the  Veterans'  Administration 
Hospital  to  be  erected  on  land  adjacent  to  the  demised  pren>- 
ises,  not  precluding,  however,  the  following  activities: 
(1)  the  construction  of  National  Guard  facilities,  (2)  the 
operation  of  motor  vehicles,  and  (3)  the  assembling,  moving, 
or  passage  of  uniformed  personnel. 

"It  is  e3q)re33ly  agreed  that  this  grant  is  subject  to  the 
stipulations,  agreements,  covenants  and  conditions  contained 
in  that  certain  quitclaim  deed  dated  April  2^.,  1950  and  re- 
corded May  24,  1950  in  Book  5453  at  page  277,  Official 
Records  of  the  City  and  County  of  San  PVoncisco,  State  of 
California,  wherein  the  Iftiited  States  of  America,  acting  by 
and  through  Prank  Pace,  Jr.,  Secretary  of  the  Array,  quit- 
clainBd  to  the  City  and  County  of  San  Francisco,  a  nanicipal 
corporation,  certain  real  property,  including  the  land  cov- 
ered by  this  grant. 

"IN  WITNESS  WHEREOF,  the  first  party  has  executed  this  con- 
veyance this  12th  day  of  May,  1952, 

•CITY  AIJD  COUNTY  OF  SAN  FRANCISCO 
a  niinicipal  corporation 


"EOCENE  J.  RIGRDAN     "^y:  ELMER  E.  ROBINSON 

Director  of  Property  Mayor 


"DAVy  E.   \^1^ 

General  Manager,  Rec- 
reation and  Bark  De- 


"By:    JOHN  R.   McGRATH 


Clerk  of  the  Board  of  Supervisors 


"FORM  APPROVED: 

"DION  R,   HOLM;    City  Attorney 

*^:    REYNAID  J.    BIANCHI 

Deputy  City  Attorney" 


«•»•«««« 


(2)  RQP9ft^  -  195;S-;953  B^af?9^  Hgq^e^tg 

The  General  Manager  reported  that  the  1952-1953  Gadget  had 
been  passed  and  adopted  \sy  the  Board  of  Supervisors.    It  has 
been  generally  conceded  that  the  budgets  of  all  city  depart- 
nents,  as  adopted,   reflected  a  program  of  rigid  oconon^r.   Fol- 
lowing deletions  ty  the  Mayor,   tlie  department  budget  had 
been  adopted  by  tho  Board  of  Supervisors  wi.th  relatively  few 
deductions;   the  total  budget  figure,   as  finally  adopted,  will 
be  reported  at  the  next  meeting. 

dl  1947  Recreation  Bond  PVind  Supplemental  Appropriation 

The  General  Manager  presented  to  all  Commissioners  a  detdlfid 
statement  of  a  proposed  request  for  a  supplemental  appropria- 
tion, the  purpose  of  which  will  be  to  provide  funds  in  the 
amount  of  1 1,979, 956. 00  for  eatpenditures  and  certification 
of  contracts  and  related  expenses  in  connection  with  the  de- 
velopment and/or  in^jrovement  of  recreation  areas  and  play- 
grounds under  the  1947  Recreation  Bond  F\ind  Program  during 
the  1952-1953  fiscal  year, 

Mr.  Lewis  explained  the  itemiied  schedules,   and  because  of 
the  extensive  and  conplex  nature  of  the  program,   action  was 
postponed  to  the  next  regular  meeting,   to  permit  Commission- 
ers' study  and  review. 
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33§  (continuod) 

(2)  tB^Ll?^n  Norria  Properties  »  Sarato,za 

president  Sutter  reported  that  he  had  notified  Mr.  Benja- 
min Swig  of  the  Cojanis8ion»a  definite  interest  in  acquiiv. 
ing  the  Kathleen  Norris  prtjpertlea,  and  had  been  assured 
ty  him  of  prompt  notification  if  such  negotiations  would 
be  possible. 


(3)  Sale  of  Sunjlus  Poryiea 

The  General  Manager  reported  that,  in  accordance  with  the 
instructions  of  the  Conmlssion  meeting  of  March  27,   a  study 
had  been  made  of  the  pony  ride  situation,  resulting  in  a 
finding  that  thirteen  ponies  are  not  needed,   and  he  there- 
fore reconciended  that  thirteen  of  the  least  desirable 
ponies  be  declared  surplus  and  offered  for  sale. 

On  motion  of  Commissioner  Dippel,   seconded  by  Commissioner 
Gallagher,  the  following  resolution  was  adopted: 

Re3o3^tJLOi>,  No.  7S5 

RESOLVED,   that  this  Coramission,   on  reconnendation  of  the 
General  Manager,   does  herety  declare  a  surplus  of  the 
Shetland  ponies  and  authoriaes  that  they  be  offered  for 
sale  through  the  office  of  the  Purchaser  of  Supplies;  and 
that  for  purposes  of  identification  for  sale,   tbp 
following  listed  thirteen  animals  are  identified  as  to 
name  and  age: 


■-» 


Herbert  Fleishhacker 

Children's  Playground 

Plavfield 

GQl<i«*^  Gnt9  PftrH 
Nane 

IbBft                                   Jgtt 

M§  , 

Dell                                  U  yrs. 

Fluffy 

A  yrs 

Red                                    2     " 

Crickett 

A    •• 

Betsy                                U    " 

Crickett's  Colt 

1     " 

Pinto                                3     •» 

Dawn 

12     " 

Beauty                             12     ■ 

Inky 

11     " 

Bell                                  8     " 

Cotton  Tail  Colt 

1     " 

Brownie                             2     " 

»««««•«««« 


There  being  no  further  business  to  come  before  the  Corarois- 
sion,  President  Sutter  declared  the  meeting  adjourned  at 
4:00  P.M. 

Respectfully  submitted, 


^,. 


4 


^  <v^.-^  '^C^/<^ 


'//.>./' 


Secretary, 
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The  Forty^tiTBt  Regular  Meeting  of  the  Recreation  and  Park 
CoMlasion  v&a  called  to  order  on  May  22,   1932  at  3:00  P.M., 
President  Sutter  presiding. 

The  following  Coraniss loners  were  present: 

Mr.   Louis  Sutter,   President 

Mr.  Peter  Bercut 

Mr.  Michael  J.   Buckley 

Mrs.  Henry  J.  Dippel 

Mr,  JV«d  D.  Parr 

Mrs,  Signind  Stern 

There  being  no  corrections  or  omissions,  the  minutes  of 
the  JbKieth  Regular  Mseting  of  May  8,   1952,  were  approved. 


(I 


riONS 


.:■« 


L!io.7S6 

I  igreenent  - 
Svimalog  & 
'lub  »  for 

lioc  of  BoaU 


(l)a*The  Secretary  read  a  letter  from  Mr.  Roland  Deraarais,  Presi- 
dent, Dolphin  Swinming  smd  Boating  Club,   requesting  parmis- 
sion  to  locate  their  storage  boat-house  on  the  shore  of  Lake 
Marced,   the  Dolphin  Swianning  odA  Boating  Club  having  been 
given  an  eviction  notice  by  the  Board  of  Harbor  Comraission- 
ers  that  they  mist  vacate  the  present  location  of  their 
boat-house  at  Waterfront  Pier  No.5iti   in  order  to  permit 
conatmetion  of  the  Santa  Fb  Railway  yards  and  ferry  slip. 

(l)b.A.  odMMilcatiQnfrom  Mr.   Malcolm  W.    Steel,  Secretary,   Pacif- 
ic Association  of  Amateur  Oarsmen,  291  -  31«t  Avenue,   sup- 
porting the  Dolphin  Club  request,   and  outlining  plans  for 
the  operation  and  development  of  rowing  as  a  recreation  ac- 
tivity at  Lake  Marced,   including  regular  training  sessions, 
shell  racing,  and  regattas. 

Conaniss loners  generally  approved  the  plan,   the  General  Mana- 
ger reporting  that  there  was  aK>arent2y  no  conflict  between 
the  rowing  sport,  on  the  one  hand,   the  Fish  and  Game  Commis- 
sion, the  Associated  Sportsmen,  or  Mr.  Aurie  Kunts,   conces- 
sionaire, on  the  other. 

On  motion  of  Coraniss loner  Dippel,   seconded  by  Commissioner 
ftickley,  the  following  resolution  wets  adopted: 

RESOLVED,  that  this  Commission,  in  the  interest  of  develop- 
ing the  recreational  resources  of  the  Lake  Merced  area,  and 
in  providing  a  maxinum  enjoyment  of  Lake  hbrced  by  the  gen- 
eral puUio,  doos  harwby  exprosa  its  general  approval  of 
the  plan  of  the  Dolphin  Swimming  and  Boating  Club  to  locate 
a  boat-house  on  the  shore  of  Lake  Merced;   and,   be  it 

fTJRTHER  RESOLVED,   that  the  General  Manager  and  the  Secretary 
be  and  are  hereby  authorised  to  prepare  the  terms  and  con- 
ditions cf  a  lease  agreement  to  be  entered  into  with  the 
Dolphin  Swimming  £u>d  Boating  Club,   covering  said  boat-house 
and  the  activities  relating  thereto;   the  lease  agreement  to 
become  effective  upon  approval  of  all  terms  and  conditions 
ly  the  City  Attorney,   the  Art  Conmisflion,  and  the  Board  of 
^pervisors . 


(2)  Prom  Vining  T,   Plsher,  General  Manager  of  the  Parking  Author- 
ity, requesting  adoptt.on  of  a  resolution  by  the  Commission 
which  will  authorise  publication  of  the  call  for  bids  for 
the  financing,   construction,   and  operation  of  the  St. Mary* a 
Square  Garage. 
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(continued) 

Mr.  Flshor  appeared  beftjre  the  Comraiasion  to  explain  that 
the  relaxation  of  credit  controls  haa  encouraged  private 
enterprise  to  consider  the  financing  of  St.   Mary* a  Squ«u?e 
Garage. 

On  notion  of  Coinmisaioner  Bercut,  seconded  by  Commissioner 
Dlppel,  the  following  resolution  was  adopted: 

Resolution  No.   757 

ns  Lewi  AUTHORIZING  PREPARATION  OP  NECE3SART  LEGAL  DOCUMENTS  PDR 

"J,  for  Re-  RK-ISSUE  OF  JOC^T  CALL  TOR  BIDS  BY  CITY  AND  COUNTY  OF  SAN 

f  JoiBt  Call  IRANCISCO  AND  RSCKEATION  &  PARK  COmiSSION  FOR  LEAS)  OF 

:.3T.MARY'S  ?y.MARYtS  SQUARE  AREA  AND  CONSTRUCTION  OF  GARACT:  THEREON 


WHEREAS,  the  City  and  County  of  San  Pi*anciaoo,   the  Recrea- 
tion and  Park  Conuission,  and  the  iE^rklng  Autliority,  have 
entered  into  a  joint  working  agreement  for  the  acconpliah- 
ment  of  the  construction  of  an  off-street  parking  facility 
in  the  St. Mary's  Square  area,   and  the  leasing  of  sano, which 
agreement  is  on  file  in  the  office  of  the  Clerk  of  the 
Board  of  Supervisors,   and 

WHEREAS,  said  working  agreement  sets  forth  the  Joint  and 
respective  powers  and  obligations  of  the  parties  in  accom- 
plishing said  project,  and 

WHEREAS,   certain  real  property  described  in  said  working 
agreemBnt  has  been  acquired  by  the  City  and  County  and 
added  to  the  Square  area  for  providing  an  enlarged  parking 
faoili^,  and 

WHEREAS,   Chai-ter  Section  42  provides  that  the  Recreation 
and  Park  Conmission  of  the  City  and  County  of  San  Francisco 
may  lease  to  the  highest  responsible  bidder  for  a  term  not 
to  exceed  50  years  and  upon  such  other  terms  and  conditions 
as  it  may  determine,   sub-surface  space  under  any  public 
park  or  square  and  the  right  to  conduct  and  operate  therein 
a  public  automobile  parking  station,   and 

WHEREAS,   the  real  property  owned  by  the  City,   and  the 
Square  which  Is  under  the  Jurisdiction  of  the  Recreation 
and  ftu:k  Commission,   are  to  be  Joined  for  the  purposes  of 
the  lease  and  for  use  as  a  garage,   and  a  lease  of  said  two 
parcels  offered  to  the  highest  and  best  bidder  for  the 
purposes  mentioned  herein,   and 

WHEREAS,   by  reason  of  the  above  mentioned  joint  interests 
in  said  total  parcel  it  will  be  necessary  for  the  City  and 
County  and  the  Recreation  aixl  Park  Coimission  to  act  joint- 
ly insofar  as  their  respective  rights  and  interests  are 
concerned  in  calling  for  bids,   in  determining  the  highest 
bidder  and  in  awarding  the  lease  to  the  successful  bidder, 
and 


WHEREAS,   the  Parking  Authority  of  the  City  and  County  of 
San  Francisco  has  concluded  that  it  is  now  feasible,  and 
has  therefore  recommended  and  requested  that  the  Recreation 
and  Park  Coramiasion,  acting  with  the  City  and  County  of 
San  Francisco,   jointly  re-issue  a  call  for  bids  for  the 
lefse  of  St. Mary's  Square  area  and  the  construction  thereon 
of  an  off-street  parking  facility,  and  has  offered  to  fur- 
nish this  Commission  with  the  necessary  data,   terms,   con- 
ditions and  specifications  derived  and  determined  from  its 
studios  of  said  site,   for  use  in  inviting  such  call  for 
now,   therefore, 

£E  rr  RESOLVED,   that  this  Coinnission  does  hereby  request 
the  City  Attorney  to  prepare  forthwith  an  appropriate  Call 
for  Bids,   a  form  of  Proposal  or  Bid,   the  form  of  Lease,   the 
Specifications  and  Conditions,   and  such  other  documents  as 
are  necessary  for  this  Commission  to  make  such  invitation 
for  bids,   all  pertaining  to  the  St. Mary's  Square  area,   and 

ffi  rr  FURTHER  RESOLVED,   that  said  documents  and  procedure 
be  in  joint  form  with  the  City  and  County  of  San  Francisco 
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(continued) 


.  110.757 


lis  1,2,8  and  9, 
issor  Block  No. 
1  for  McLaren 
J.  A.  4  J.M. 


flo^  in  "^"f?"^^?^  ifw'^«nt  for  th«  purpose  of 
rrar^r't^oTcS  S  ""  SI»i"io„  ana  t.e  Oit,  .n. 

County.  ««»•««««*«* 

«.   T    Rlordan    Director  of  Property,  requesting 
(3)  FVom  Eugene  J-   ^jj^;  ^i^,ori|ln«  the  P«cha3e  of  certain 
'SS^rSef  r^q^r^^  ?^  McLaren  Rork.     Tho  General  ffcna.^or 

within  tiJN  l««8©nt  MoLaren  Park  boundaries. 

On  notion  of  Conmisaioner  Bercut,  seconded  hy  Commissioner 

S?p;2i?hf  following  resolutions  were  adopl^d: 

ms^vm,  that  ^^^^-l^f'i^'^Z'^^Tor't^r^ufrs'X 
ZoTu.^Z^i.'^t  PLTT.  oertairr^al  proper- 
ty  for  the  following  project: 

jj^^i^^RgOASi  -  ^o.  Joseph  A.   Arnke  ^^'^f^^flX^^' 

gfSifr^  the  ltg^,rr'/.^Se  ialthwe^rl^  inter- 
aassor»3  Block  5998,   situated  at  the^outhwesiy^  ^^ 

section  of  Burrows  and  Gambler  Streets,   siae  *^ 
?or  tS2  sum  of  HCCXDO.OO  -  Appropriation  112.bOO.03. 


»  «  »  • 


«»*»•• 


se  of  Lot  1, 
IjSMsor'a  Block  No. 

for  McLaren 
i:k  -  Jbnie  I. 
1250.00 


R».<^9]ution  no^jm 

^SOLVED,  that  this  Co:^- f "  ^Ta^rof lupeTirors^^^^^ 
ger  to  approve  and  forward  to  the  f  ^^  ^'^i^^eal  proper- 
ILoluti^authoriaing  the  purchase  of  certain 

ty  for  the  following  project: 

»     4^   T    Wilson     or  the  legal  owner, 
McLAREN_P^lL-  ^^^  ^^^Jl.ri    Zct^t  land,  situated 
L^nrinAi^essorts  Block  ^^^^T^l^^J^'   Streets,  size 
at  th;  southwest  comer  of  O^ord  -^^^J^tation  112.b00. 
25»  X  95S  for  the  sum  of  f250.0U  -  app^"*' 

03. 


»*»»»« 


«  «  «  « 


8.80.  7W 

chase  of  Lot  11, 
Ijaessor's  Block  No. 
Cso  for  McLaren 
State  of 

ifornla  ■  tS.OO 


+hr.ri2e3  the  General  Mana- 
RESOLVED,  that  this  Commission  autnori  ^^  g   ^^igors.the 
ger  to  approve  and  fomard  to  the^Boar  ^^^^^^  ^^^^  ^^^^^ 
resolution  authorising  the  purcnas« 
ty  for  the  following  project: 

Mn.IJlREN  PARK  .  Prom  the  State  of  California,  ^r  ^^%^^^^^. 
^1^  Lorn,  in  Assessor  s  ^  ^^^^f^s^^^et,  lOO*  northerly 
ated  on  the  easterly  ^^^t°,J^20^     for  the  sum  of  «5.00 
of  Woolsey  Street,  sise  25'  x  l^  , 
Acpropriation  112.eOO.03. 


•  «  •  • 


•  •  « 


«  •  • 


indasion  Granted  (4) 
to  ?lag  Day  Con>- 
•ittae,  S.F.Lodge 
^3,  B.P.O.E.,  to 
Wd  Annual  Cere- 
"onies  in  Band  Con- 
==urse,  G.G.Park  on 


r  ««^++.ee     San  Francisco 
p^om  Homer  F.   i^^tter,   ^or  Flag  ^J  f„tonP.ction  with  t^e 
SSge#3.    B.P.O.  Elks,   requesting     3^^^^^^   ^y^^^i^IsL 
citi.en3»   committee  ^PI»i^^^\^  annual  Flag  Day  ^^^^ 
Robinson,   permission  to  hold  the ^^^^  ^^  Sunday,  June  15, 
in  the  Band  Concourse,   uoiaei 

■^^5*«  .  ^  ^  Commissioner 

On  nation  of  Oo-is.loner  ^^^I'^ToZ^tee  «3  approved. 
Stem,   the  request  of  the  nas 


«    »    » 


»    «    * 


»    •    « 


5-22-52 


I 


«aH» 


c 


jfTCAlIOKS  (continued) 


'■",         r..r. 


b1  of  laa8« 
ent  -  Solly 
^_j  Catering 
^ .  Sigrimd  Stern 

,  One-  Year 
flod- 1/15/52  to 
1/53  (Refreshment 


lisslon  Granted  (6) 
:  ijse  of  Palace 
[Rm  Arts  for 

^  of  Public 

;  School  stage 

fropg. 


/O  -<^m  Solly  Schumn  Catering  Company,  requesting  renewal  of 
^^^  ^leSe  agreement  coverine  refreshment  eervice  concession 

Siting  the  mld^uirnner  Sunday  Concert  Series  presented  at 

Sigmund  Stern  Grove. 

Co»d8sioner  Stern  expressed  satisfaction  with  the  conces- 
aion  aa  operated  ly  Schuman  Catering  Company. 

On  motion  of  Commissioner  Stern,  seconded  by  Commissioner 
Buckley,  the  following  resolution  was  adopted: 

»??ff3\Uf1gn  No-  761 

RESOLVED,  that  this  Commission,  on  recommendation  of  the 
General  Manager,  <1oos  horety  authoriao  tlie  renewal  of  an 
a^roejiBnt  with  tho  Solly  Schunan  Gaterinr  Cor?>nny,  covorino 
I^ohment  concession  sorvicos  at  Sic.iaand  Storn  Grovo,for 
the  period  of  one  (l)  year  bo-innin.T  Juno  15,  1952>  xn  con- 
sideration of  a  poyB«nt  to  the  Commission  of  ten  UOJj  per 
cent  of  the  gross  receipts  on  all  articles  sold,  with  the 
^vision  that  price  schedules  of  articles  must  be  presents 
ed  to  the  Commission  for  approval;  and,  be  it 

HJBTHER  RESOLVED,  that  the  Secretary  and  the  General  Mana- 
ger be  empowered  to  negotiate  said  agreement  following  ap- 
proval as  to  form  by  the  City  Attorney. 

Prom  Arthur  D.  Gleditwch,  instructor,  High  School  of  Com- 
merce, requesting  permission  to  store,  ^"IP^'-^^Jy'  f  J^" 
hilac;  of  Fine  Arts,  the  stage  scenery  and  PJ°P^^^^^^  °f^^^ 
the  public  high  schools  which  must  be  ^f °^3?^2^„^°fto 
High  School  before  June  U,  and  expressing  willingness  to 
accept  responsibiUty  for  use  of  the  space. 

On  motion  of  Commissioner  Dippel,  3«^°"^,^<^,^^^r^'it°"c! 
Bercut,  the  Commission,  with  the  understanding  ^f  ^^^^^ 
cepts  io  responsibility  for  the  safekeeping^  °^«^  tS^^t 
ties  to  be  stored,  authorised  the  General  Manager^  permit 
storage  of  public  school  stage  P^'P^^Jj^f^^"  ^^^.^geh  for 
Pine  Arts  Balding,  and  to  arrange  with  ^^f  ^f  ^^^  g^^e 
the  departmental  use  and  possible  procuroment  of  such  stage 
sets  if  and  when  desired. 

(7)  Fro.  Dr.  Horx^  B.  HaBbly  Chair^n  of  the  a,lted  Oo^ltt- 
to  Save  and  Restore  the  Palace  of  Fine  ^^>  J^^l.       .y^^ 
Street,  advising  that  the  ^^rn^tees  -e  cons^de^^ 
possibility  of  raisirit^  money  ^^^Pf^^^^  ^^  asking  the 
rehabilitation  of  the  Palace  of  ^fJ^^^vinF   from  the 
following:  (1)  They  are  desirous  of  ^^^^^J^f  session  that 
Recreation  end  Park  Commission  ^^'^^^^J'^^aise  money  toward 
should  they  undertake  such  a  T>rof^^^°p^^  Department  will 
this  objective,  that  the  R«c^«^^^^°'?,''"ii^e  of  rehabilitat- 
accept  these  moneys  ^f , ^^T^g'^id  like  also  to  have  the 
ing  the  structure;  and  ^2)  They  wou       buHdinp  could 
Commission  tell  them  for  what  P^^^f  ^^^^e  are  any  specific 
t^r  r:.i:rrn°rUr;H:"-„r.cUn.  it3  u.,. 

.  4  «nriea  President  fitter 
After  discussion  of  Dr.  "ambly's  inquiri^  ^^^^  ^^  ^^  ^^^ 

directed  the  Secretary  to  ^oP^y  ^  .  ^aise  funds  for  the 
mittees  were  to  undertake  a  prog^a^      ^^^  commission 
rehabilitation  of  the  Palace  of  ^\  ^  '^^   county  of  San 
would  accept  funds  on  ^^^^^^^ed  wore  Sufficient  to  accaii>- 
Prancisco  if  the  amount  pr«^«"*^^f  ^hat  an  Insufficient 
pllah  the  complete  r«^J°^^^^°"'ould  not  be  acceptable.  I 
Lnmt  to  accomplish  the  ^^'^^'T^Zea   that  it  seemed  advis- 
ee be  suggested  to  the  C°f  f  ^^^^    ^^^^^   refunds  could 
able  to  accept  donations  under  a^^^^  3^bseribed  were  not 
be  made  to  donors  if  the  tox- 
sufficient  to  accomplish  the  wor 

>-22-52 


i 


llu-^i 


OSS  (continued) 


.•  :r.-.-. 


^ce  of  ^^ 


m  antiwer  to  the  second  question:  uses  of  properties  under 
il^r-V^ietion  of  the  Coimuission  are  limited  to  recreation 
S  ^k^P^^ea.   OS  outlined  in  Section  A2  of  the  Charter. 

The  Coramission  expressed  willingness  to  discuss  the  ques- 
Uon3  with  Dr.  Hambly's  Committees  at  some  future  raoeting 
convenient  to  both  parties. 

(8)  Prom  Jolm.R.  Wloae,   Legislative  Director    Associated  Tax.- 
-^  ^  S^rs     2378  Rinstin  Avenue,   roquesting  tiie  Comission  to 
o^d^rii^ediate  cancellation  of  tlie  lease  to  Joseph  M^ide 
^r  vSJ^rans  of  Foreign  Wars,   for  use  of  the  Beach  Chalet. 
r?ltv  nr^erty    alleging  that  the  building  had  been  im- 
JrS^rl?  u^d  ti  the  ex?lnt  that  it  constituted  a  breach  of 
contract. 

The  General  Manager  reported  that  he  had  sought  theopinion 
of  the  City  Attorney,  whether  the  P^^^"^  >«f  !.f  ^^iJf 
Veterans  of  Foreign  Wars  to  sub-lease  or  rent  ^®^^f  ^"! 
t^  groups  other  than  veterans  groups,   and  for  purposes  otner 
than  activities  conducted  by.  veteran  groups. 

Pending  receipt  of  the  City  Attorney's  opi:jJ«>"'  ^"J^"* 
Sutter  po3tpo{«d  further  consideration  of  the  Beach  Chalot 

lease. 


«  « 


««««««itt« 


ilbit 


(9)  From  Dr.   Herbert  C.   C]ish.   copy  ^f.^^^^^f  f^.^^'^^'S'' 
ment  of  Public  Works,   requesting  that  ^^t  borings  be  made 
at  Columbia  Square  in  connection  with  the  proposed  school 
construction.      (Information  -  ordered  filed;. 

(10)  ft-om  Louis  f*.gidson,   President,   Cayuga  ^wirlers     ^^^^H' 
appreciation  for  the  department's  Reoperation  in  ^o^inec^^ 
with  the  Cayuga  Dance  FtoUval.   held  April  27th,    ( Inf orma 
tion  -  ordered  filed).  ^  ^  ^ 

.Defense     (11)   Prom  hfeyor  Elmer  E.  ^^^inson ,  extendingan  i^tation^  ^ 
-  State  attend  the  Civilian  Defense  exhibit,     ^"  ^  j^^h 

^  26-30.  ^  held  at  the  National  Guard  Aj-^^  ^f^rcl^^ing  9:00  PM. 

Streets,   opening  at  6:00  t.n,,   r^  '   -. ,    ,\ 
on  May  30th.      (Information  -  ordered  filed;. 


jinbia  Square 
I  Borings 


iga  Dance 

EM2aL__ 


tk  * 


»»»*««»« 


icipal  Ice 
Jink 


(12)   ft-on  Marilyn  Vogel,   700-23d  ^f  "^^! JJ^^^^'siS  '^^^Hcf.   "" 
nunicipally  operated  ice  skating  rink  for  ^ 
(Information  -  ordered  filed;. 


«  »  •   «  * 


»  «  «  «  « 


;wEs 


o«r,+  flt  the  meeting  as  repre- 

^.  Vining  T.    «3h...   Oene^X  r^^r.   ParKin,  Aut^orit, 
(See   Item  #2,   Page  1).  Member     1952  Grand  Jury 

General  Philip  R.    ^^y^S^^^i     Sa^  FVaiicisco  League  of  Women 
Mrs.   M.    Iflsky  and  Mrs.    Fried,   ban  rr 
Voters  ^     .    ._*.^rn    Coro  Foundation 

Messrs.   Albert  C.   i^rmoay  ^^ 

Lakeshore  Park  Improvement  CluD 


*  «  « 


«   »  »   * 


»  «  * 


5-22-52 


fy:J 


9^LB^3 


';!•! 


(1)  5jtsnaiflfl-fi^-31iBa 


lion  of  TiM 


On  motion  of  Cofflmiflsioner  Dippel,   seconded  by  Conmdaaloner 
B^r^t.  ti»e  following  resolution  was  adopted; 

mSDUm    that  this  Commission,   on  reconiDjendation  of  the 
SSraTffana^r,  approves  the  following  Extension  of  Time: 

DJSTALUTION  OP  NEW  ROOF  ON  McLAREN  IX)DGE  -  G.G.Park  - 

sirty    bS?  c;iendar  days,  through  July  12     W52  due 
totoginning  of  work  having  been  postponed  by  Depart- 
mnt  Engineer. 


(2)  ^^,in?'^^^Q"  '^^  conWaq^ 


Ication  of 
let  -  Haailton 


On  motion  of  Commissioner  Bercut,   seconded  ty  Copmissioner 
Dippel,  th'    following  resolution  was  adopted: 

P^gglM^lftP  No.   7b3 
RF^yiiVED     that  for  the  best  interests  and  proper  conduct  of 

is  hereby  requested  to  a^irove  the  loiiowing  rwu 

Contract: 

uAMTTTON  P/G  -  contrcu£lJJife.=..caafe-i£.'.^  fll"  -Ch.0rcy(6_ 

To^Wellnit.  &  DeNarde  -  to  re-seed  a  portion  of 
erLsUng  lawn  area  -  an  ^crease  of ♦-»^7.7 


»»•»•»»»* 


iers  for  Service 


(3)  A3.l9^ntg 

On  motion  of  Commissioner  Buckley,   seconded^  Commissioner 
Dippel,  the  following  resolution  was  adopted. 

Rfi22lMlJi>P  No.    7^4- 
RESOLVED,   that  for  the  best  interests  ^nd  proper  conduc^ 
of  the  Itecreation  and  Park  Department^  ^Ii^J^Alloti^nts : 
and  is  hereby  requested  to  approve  the  following  ax 

(«)  Appropriation  112.600.03-hfcUren  Park  l^nd-    ^1,000.00 
(b)  Appropriation  112.500.77-1  ^-t^Heig^ts^    17.000,00 

(U)   Orders  for  S?^i^?  Q^  Work 

On  motion  of  Coimnissioner  Stern,   --^f^^^^,.^^'^"'""' 
Dippel,   the  following  resolution  was  adopted. 

j^  Y\ynnBT  conduct  OI 
RESOLVED,    tliat  for  the  best  interests  a       P^^j^^.  ^e  and  is 
the  Recreation  and  Park  DeP^^"*;*;i^tn«  Orders  for  Service 
hereby  requested  to  approve  the  following 

or  Work: 

(a)  Work  Order  to  Purchaser  of  S»JPPl^^^^^"; 
tral  Warehouse-  for  Stationery  and  Og'joc.Ol-  1^00.00 
Supplies   (April, ^fay  &  June)   Approp.li^.^^ 

(b)  order  for  Service  of  Work  to  Jack^ris^;;^ 
for  maintenance  work  ^^.o^rop  112.200.08-  $150.00 
at  Camp  Mather,    June  1952.     Appr  v 


I 


I 


*f 


ii 


Appropriation  112.b00.0^).    • 


$1,000.00 


o     ^^»  «f  Work  to  San  Jose  Steel 
(d)  Order  for  Service  ^^/°'^:taIiation  of  12-ft. 

(.)  ««»  Orar  to  I^P-^r^y!  ^'\lX^^ 
**'  Strwt  H»l«l"„^P?'^"h  i/G  ftom^urb  to 


U50.00 


«  « 


«  »  •  *  * 


«  «  • 


ktiarbor 
i  Licensos- 
and 


RESOUND,  that  this  Con«ni83ion,  on  recoffl«ndation  o^^^ 

Sferal  Wager,   doe.  ^«^«^^^^Tt  y^^ht  Harbor  as  followa. 
cancellation  of  mooring  licenses 


15.00 

Rat5__ 


*^„w..Neenan       SEA  SHEIX  16  (fo™.*!-^ 

—  -"»-  ^  "™     ,4t{u  ^^--a)   5.00 

"Mrr.^th  Biahop         LINM  B.        197( 


Mrs.Ruth  Bishop         ^^f  %o{m^VO^oo  a^l^^^^^^^^'OO 
ThoTnas  A.Hoppe  ?:<J?^^^^''^^(till  required)   5.00 

William  P,   Malone     EILEEN 


(Assigned  permanently  to  Ber 

w  #128) 


Henry  Doelger 
Container  Corp.  of  An>- 

erica 

J.PaoU  &  C.  Reaa 
Joseph  K.   Lanport 
E.  McBain 
William  R.  King 

Joseph  Morini 

George  McPhee 

A.   F.   Fterreira 

M.  Calandrino 


l^n  Yacht  Harbor  August  1951 


( 

( 

( 

( 

( 

( 

( 


»  •  » 


«  «  « 


«  Gaa  Hse.Covo 
n      «         "        " 

«   «   •  • 


Sept. 

Oct. 

Nov. 

Feb. 

Ffarch 

Sept. 

Nov. 


1951 

1951 

1951 

1952 

19'.i2 

1951 

1951 


) 
) 
) 
) 

i 


jBHB)  BUSINESS 


(-) 


(1)   a^ppJ.eiaBntal_ 


a^ppJ.flniBntal_AB2r<?T?ri^Vl^  of  the  proposed 

iw  for  consideration  oi  ^gtruc- 

P«3ident  ^tter  then^inJicing  of  pl^i^^.J^^  Bond 
^ogram  to  establish  the  ^^^^  ^^  ^9^7  Recre 

tion  of  several  P^°J'^  fiscal  year. 

presented  to  the  Commissi  Governmental  Regu- 

..a^ed  the  hope  ^        „     ,]^  or  some  of 
president  ^^^/Xthe  --^^irtS'  program  for  U.e 
lations  would  P^^^^^ts  incl«dod  in  v»  ^ggion  adopt  the 
Se  recreation  proje^^^ded  that  the  ^^  ^derstanding 

coming  year.     He  reco     ^  presented, ^^^^^^^^  president 


5-22-52 


|#'^ 


Jt^^ 


losntal 

iatlon  • 
I  Recreation 


(continued) 

h«  authorlied  to  modify  downward  the  amounts  allocated 
to  any  project,  if  reexamination  and  study  made  such 
modificrtion  advieable.     The  Commis  a  loners  ooncurred  in 
the  recownendatlon. 

On  motion  of  Commisaioner  Qercut,  seconded  ty  Commissioner 
Dippel,  the  following  resolution  was  adopted: 

RAH^Iution  No.   767 

RESOLVED,  that  upon  recomnendaUon  of  the  General  Manager, 
this  Commission  does  herely  request  ^e  Mayor  and  the 
Board  of  Superviuors  to  appropriate  from  the  19A7  «»c- 
reation  Bond  Rind  a  Supplemental  Appropriation  to  provide 
Junds  for  expenditure  and  certification  of  c^^^^^^^^^^^ 
related  expenses  in  connection  with  tiie  development  and/or 
iinprovement  of  recreation  areas  and  playgrounds  as  shown 
below  and  as  outlined  In  detail  on  the  following  page 
of  these  minutes: 


Ftom  Appropriation 
or  Fund 

180,050.00 

180.058.00 

Proceeds  from  sale 
of  19^7  Recreation 
Bonds 


To  Appropriation 
fKuaber 

180.550.05 

180.558.56 

180.000.00 
180.050.00 
180.066.00 

Architectural  Contracts, 
Plans  &  Specifications 
and  Inspection  & 
Field  Engineering 


Amount 
Pflqucsted 

$      99,918. 

30,000. 

209,920. 

1,217,324. 
52,936. 


$1,979,956. 


AND,    BE   rr  FURTHER  RESOLVED,   that  the  General  Manager  and 
the  Secretary  be  authoriaed  to  perform  ^uch  acts  asare 

necessaiy  and  convenient  to  obtain  ^%  ^l^J^^^^^HiS 
of  this  Twenty-sixth  Bond  Rind  Appropriation  and  to  give 
effect  to  the  purposes  and  intent  of  this  resolution. 


I 


«  »  »  « 


«*«»»» 


(For  detailed  6=,planaUcn  of  the  pl-nlng  jnj  -"^™=^J°" 

of  projeote  ^--^-^^^"XnTZJ^t^'^  -^  ^--^ 
the  19A7  Recreation  Bond  Rind,   see  a^^ 

on  the  following  page). 
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.J  ^^cea  Aanission  Hates  for  Children  -  neiahhacjcer^^ 

^  -^^  *hA  roooacendation  of  Mra.  Helen 

paign  of  the  American  Red  Cross. 

instruction  P»[i°tS  ^^^.e^ITfvlcont  rate  uould  be  a  fair 

STli^n^ould  be  receiving  Inetructlon. 

0.  motion  of  Co-iesloner  Stern,  aeconaed  by  Co-issloner 

M^l'  ?he  follouing  re.olutlon  «a3  adopted: 

"iinffliitil""  ""-  ""^ 

RESOLVED,  that  thla  C^r^'w^^tlMnhTre^oUonln^toe 
General  Ifanager,  -i?;' .""^^  «=^"^?or  cMWren  partlci- 

LTli^ia^st^  ;;:S=:^eX"af"rrn3^durlnrthe  period 
June  16  to  August  29,   1952. 


«  «  « 


»#»««»« 


-  1  —J    !?»••<  Anyr 


^  Bi^:   ^-%T^',   -U^  a  unit-Bid  or^ 

San  Francisco  16  13.  ^^A\tf^l^OJ^^ 
mking  a  T2TAL  Bffi  of    -    ^^999.98 


p^her  Bidders; 


C.    J.    Collins  Co. 
J.   Henry  Harris 
Ifertinell^  Construe 'n  Co. 
Gene  Carptinter 


$11,272.00 
$13,863.00 
$U, 303.00 
$15,000.00 


on  motion  Of  Co^lesloner  Bercut^je^^-,r  ''"'"'^' 
Stem,   the  following  resolution  was  adop 

«n  reconnendation  of  the 
^dof  Contract-  RESOLVED,   that  this  Coinmission     on  contract  for  LAND- 

■dscape  Lnprove-  General  Manager,   ^^^^l.^^^'VSs  PARK,   to  GEORGE  PAULSEN, 

^t3.  W  Heights     SCAIE   IMPRDVEF«NTS,   SUNSK^  HEI^^b  ^^  ^^  ^°::!'io8 

— — —    2922  -  25th  Avenue     ^an^^  s^  of  ^^974.2^,   EAaS  ^98 
sponsible  bidder  for  th«  ^u^  square  foot,  $25.74,   or 

additional  square  feet  at  i^f  >^   .^ 
a  total  SUB  of  $6,999.98.  ^^^  ^^^  ^^^^^^_ 

^HER  RESOLVED,   that  ^J^Tsoo^^''  on  behalf  of  the 

ry  are  empowered  to  e^^^,,„.   ^.   be  it 

Recreation  and  Park  Con«±s  ^^^^^  ^^^^  ^^^^^^  ^^ 

PWTHER  RESOLVED,   t^at  the  f-t^g  ,,  ,^  official  news- 
approval  in  the  f  f  f  J^f,y  ,,  San  PVoncisco. 
paper  of  the  City  a-'" 


«  «  » 


«  » 


»  ♦  « 


f 


.lit 


i 


I 
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lOA-1 


tdRirchase- 


( continued) 

(3)  ^^nj  ftf^bag^  -  Foint_La^tflfl 

The  Secretary  read  a  letter  from  Mr.  Eugene  J.  Riordan, 
Di^ctor  ofProperty,  in  which  he  subnitted  for  approval 
of^e  ComdasiSn  a  i^solution  to  the  Board  of  Supervisors 
transferring  jurisdiction  of  Lot  7  in  Assessorts  Block 
^^1313  from  the  Public  Utilities  Commission  to  the  Rec- 
reation and  Park  Commission, 

The  Coiaaission  recalled  that  this  transfer  had  t)een  given 
nreliminary  approval  ftt  its  meeting  of  January  10,  1952 
SX^^aolutiSn  No.   618,   and  a  .Supplemental  AppropriaUon 
of  $25,000.00  had  been  initiated  for  the  land  purchase 
at  that  time. 

On  motion  of  Commissioner  Dippol,   seconded  by  Commissioner 
Buckley,  the  following  resolution  was  adopted: 

Resolution  Nq.  77Q 

RESOLVED,  tlmt  this  Commission  does  hereby  approve  and 
recommend  to  the  Board  of  Supervisors  ^^P^^f,^J^^  ^f^""^ 
following  described  property  from  the  Public  Utilities 
Commission,   required  for  the  shoreline  development  of 
Land's  End  and  the  ibint  Ix.bos  area  and  required  as  a  part 
of  Lincoln  Park: 

That  certain  strip  of  land  30  feet  in  ^i^'   ^^"f^^% 
forwr  Minicipal  Railway  right-of^ay,   «^«"^i"|^™^^bo3 
point  near  the  intersection  of  ^8th  Avenue  and  foi'^^  Lobos 
Avenue,   in  a  general  westerly  direction  to  and  including 
the  foroer  Sutro  Terminal  site. 

KING  San  Francisco  Parcels  1  and  21  as  f  ^JJ-^^J.^ ^^ 
deed  from  Jferket  Street  Railway  Company  to  the  City  and 
County  of  San  Francisco  dated  September  29,   19U}  ai&o 
being  Lot  7  in  Assessor's  Block  1313;  and,   be  iTi 

FURTHER  RESOLVED,   that  in  consideration  of  such  transfer, 
the  sum  of  022.500.00  shall  be  paid  ft-om  Appropriation 

No.   112.600.08  to  the  credit  f  ^^I^^^J^  S  aS    rJerely 
and  a  Work  Order  in  the  amount  of  $500  00  be  ana  m, 

approved,   to  cover  the  costs  of  the  Real  ^J^^^^^P^rigi. 
^ices  and  expenses  in  connection  with  this  land  acquis! 

tion. 


«  »  » 


«««»«•» 


U)  ^]^r-\  '^9Ti1r?"r'^^«  -  Tq  Ju^«  ??■  ^^ 


"^^ei  Requirements 


The  General  Manager  next  reported  ^f  J  J^^^  $15.^69.00 
for  fMnds  in  various  budget  accounts  toteling^*^ J. J^^ 

to  neet  requirements  for  ^^ij^^f^^^^t^ned  through  transfers 
operations.  Such  fMnds  <>°^1J^^  "^^^re  remain  slirp.1u.es 
from  certai.n  other  accounts  in  wnxcn  w 

totaling  f37,A22.95. 

Mr.   Lewis  recommended  Conmission  appro^al^^f^^;;^;^  " 
transfers  from  the  surplus  account     ^^^^^  approval  of 
$15,iV69.00  either  ti-.rough  the  ^°"       ^gj^^tal  appropriation 
ouch  intra-fund  transfers,   or  a      Fi^        required, 
request  to  the  Board  of  Supervisors . 

.       r.  •ninoel     seconded  by  Connissioner 
On  motion  of  Commissioner  ^iPP^^^         adopted: 
Bercut,   the  following  resolution  w 

n       -tp^lon     in  order  to  meet  the  de- 
RESOLVED,   that  this  Conrdssio  ^^  ^^^  ^^  ^^^^^  ^^^^   ^^^ 
partraentai  operation  ^equi^  ^  ^^  General  Manager  to 
^by  auti^ori^  Tl^^?eTZ<inests  totaling  $15,^69.00, 
prepare   Intra-Aind  Transi  ^^^g  accounts  totaling 

frorexisting  surpluses  in^  ^  accomplish  said  transfers, 
|37,A22.95,    and  if  ^equi 

5-^-52 


(continued) 


^aacaUixiaisQ 


authorlaea  the  aubralssion  of  a  Supplemental  Appropriation 
Raqueat  to  the  Mayor  and  the  Board  of  Supervisors  to  effect 
the  selected  surplus  transfers  to  the  deficient  VAidget 
acoounta  as  set  forth  belowt 

Transfers  to  be  made  to  the  following  accounts  as  listed 
belcw: 


112.200.01 

Hi.  203. 01 

112.300.01 

112.913.01 

112.913.01 

112,913.01 

133.216.12.01 

133.321.12.01 

163.231.12 


j^.pn^^gpftl  Units    112.300.04 

Cg«j^jjie£  112.200.08 

^"^^  112.300.08 


Contractual  Services 
Allowances  Employ««8»  Gars 
Materials  &  Supplies 
Lafayette  Courts 
Alta  Plaaa  Courts 
Roohambeau  Pbnce 
Maint.&  Repair  -  Auto  Equipt. 
Riel  &  Lubricants 
He4t,   Light  &  Power 

hfaterials  &  Supplies 


Contractual  Services 
hbteriala  A  Supplies 


TOTAL  - 


$1,000.00 

400.00 

3,000.00 

1,500.00 

2,000.00 

463.00 

1,650.00 

600.00 

3,900.00 

500.00 

100.00 

356.00 

$15,4o9.00 


Transfers  to  the  above  accounts  froto  the  sources  of  funds 
listed  below,   in  a  total  araount  not  to  exceed  $15,469.00: 


>nerftl  Divi3ion 


k^gizifiiss. 


112.214.01 

112.300.01-1 

112.381.01 

112.801.01 

112.804.01 

112.815.01 

112.854.01 

112.870.01 

133.232.12.01 

133.238.12.01 

134.880.12 

932.860.12 

112.200.02 
1L2.2U.02 
112.400.02 
133. 321. 12.02 


Nfeiint.   &  Repair  -  Structures 

hfeiterials  &  Supplies  -  Resale 

Soil  &  FtertillBer 

Accident  Coinpensation 

JUdgnents 

Insurance  Premiuns 

Membership  Dues 

Taxes 

Telephone  &  Telegraph 

Window  Washing 

Rentals 

Retirement  Allowances 

Contractual  Services   (Zoo) 
hbint.&  Repair-Stnictures   (Zoo) 
Equipment   (Zoo) 
Riel  &  Lubricants 


$ 


joaiisaary  D^v^fl^9r  112.200.03 
112.300.03 
112.300.01 
112.350.03 
112.400.03 
112.800.03 
112.870.03 
133.321.12.03 
133.340.12.03 
133.351.12.03 


.  Resale 


\^  ffather 


tkcita]   Iflipy^^, 


112.350.08 
li2.870.08 

112.500.53 
112.500.78 

112.500.  lU 


Contractual  Services 

Materials  &  Supplies 

hfaterials  &  Supplies 

Foodstuffs 

Equipment 

Fixed  Charges 

Sales  Taxes 

Riel  &  Lubricants 

Dry  Goods 

Canned  Goods 


Foodstuffs 
Taxes 

Fleishhacker  Pool  -  "f  ^^^^ 
Fleishhacker  Field  -  Grd.Impvts. 
Administration  Building  ^^  _ 


818.96 
100.00 

1,500.00 
897.00 
200.00 
48.07 
317.78 
79.19 
300.00 
496.00 
251.00 

4,500.00 

125.00 
24.60 
99.01 
50.00 

1,200.00 

900.00 

2,900.00 

16,000.00 

76.00 

54.65 

1,389.00 

156.00 

23.40 

2,200.00 

400.00 
56.00 

1,231.00 
1,022.80 
■  7.49 


$37,422.95 


»  It  »  •  •  • 


»  »  *  « 


4.^^  that  a  transfer  of  funds  with- 
The  General  Manager  reported^n  ^^^^  ^^^  ^^  possible  to 
in  the  Zoological  Gardens  ^ccoun  ^^  ^.^^  the  Zoo,   a 

award  a  contract  for  ^  ^^I'J^^nt. 
necessary  and  inyortant  impro 

Bercut,   seconded  by  Gomaissioner 
On  motion  of  Conmiss loner  ^       adopted: 

Stem,   the  following  resolution 

5-22-52 


—  \ 


I 


k 


mxma 


106' 


(.c^Qjiittad) 


tJ^ 


RftflgJLa-Ugn  Wq.  772 


RESOLVED,  that  this  Conunisslon,  for  the  best  interests  and 
j^^d  transfer-     ^;''^;^duct  of  the  Recreation  nnd  Park  Department,   does 
'''*°*  S^ove  the  following  intra-fund  transfer,  as  recoraaenaed 

ty  the  General  Manager: 


asm. 

112.215.02 
MRint.&  Repair 
Walks  -  Zoo 
Division 


Tfi 

112.500.79-^ 
Zoological  Garden 
Iiqprovezaents 


♦1,960.00 


There  being  no  further  business  to  come  before  the  Coramis- 
slon,  President  Sutter  declared  the  meeting  adjourned  %t 


Respectfully  submitted, 


^^ 


^  ^c.  .  <^C    ^^ 


r  •  '^.2(-  ».77' 


Secretary 


'I 


5-22-52 


J*.  *■■• 


10^ 


NKATMi§  - 


(1) 


San  Francisco,  California 
June  12,   1952 

President  Sutter  preaiding. 

The  following  Commissioners  vere  present: 

Mr.   Louis  Sutter,   President 

Mr*.   Peter  Borout 

Mr.  Michael  J.   Buckley 

Mrs.  H.  J.  DiPPe^^,  ^  ^ 
Rev.  Eugene  A.  Gallagher 
Mrs.  SigWLxnd  Stern 

There  being  no  corrections  or  omissions     the  ^nute^  ^^^^he 
Jbrty-first  Regular  Meeting  of  May  22,   iV5^, 

^om  H.  Oehlmann.  Executive  Vi-P-f  d^n^^^ 
and  Cu«ry  Co       ^^^f^^^l  ^^i^f  at  Ca^  ^^ther  durin,  the 
operation  of  saddle  horse  ^^^^^^  ,"r^. .  mp     joe  i3arnes 
1952  season.     Mr.   Oehlmann  jf  ^^^^^1^^'^;^  that  only  one 
vlll  again  be  in  charge  of  the  operation  and   ^^^^^^^^  ^^  ^^ 
alteration  has  been  made  in  the  rates  oi  ^^  ^^^ 

previous  year,   ^^^^^^f^^l^^So    tn'accordance  with  the 

-t^bu^redTcL'airof"^^      --  — 

on  «,tion  of  Co^ssioner  Dippel     3econa:d^^^^Con^ssione^ 
Buckley,   the  following  resolution  was  adopx* 


»,  m 

_  "oval  -  Contract 
iddla  Horse  Ser- 
r.ce  •  Caiap  Mather- 


J  ♦<««  nf  the  General  Manager, 
RESOLVED,  tlmt  on  recommendation  oi     ^^oj-ize  the  renew- 
tMs  Comission  does  hereby  ^PP^P^J^^^tract  with  Yosemite 
al.  with  the  rat*  modification  of  we  service  at 

Paik  and  Curry  Co. ,  for  operation  of  ^^^^^^^^.^^  j^^^^er  and 
Zf,   Mather  for  the  1952  f^^^^l^.^.ef  tolxecute  contract 
Secretary  be  and  are  herely  ^^f  °"f  ^  ^ 
Tov   andin  behalf  of  this  Commission. 


•  »  «  « 


»  «  «  * 


I  Pacific  Association  of 

Mission  Granted(2)  ft-om  Malcolin  W.   Steel,  Seo^«^     ^^^  for  member  clubs  of 

Nciasoc.  Amateur  Amateur  Oarsmsn,   requesting  permissi^^  ^^  ^^^  ^^^^^  ^„ 

tfSKn  to  Hold  ♦^^^  nannrlAtion  to  hold  a  rowi.ji«  ^  &^  ,^  p j^ 


.  Regatta  on 
!  fferced  - 


Rrom  MaJLcoim  •«.   w.»,o«a.,  ---     ^-mission  for  msmuei   ^^ — - 
Amateur  Oarsmsn,   requesting  permiBSion^  ^^  ^^^  ^^^^^  ^„ 

his  association  ^^^^^^^^^^S^  to  2:00  P.M. 
Sunday,   July  13.   from  11:00  A.m. 


Sunday,  Juiy  x->,  '■'■^   — '  ^   .  „_ 

econded  by  Commissioner 
On  motion  of  Conmdssioner  Buckley,  J^^^^.^^ion  of  Amateur 
Bercut  the  request  of  the  ^^iii^         regatta  be  con- 
^^;  w^s  approved  upon  -ndiUon^tha^^^  ^^^^  ^^  ^^^..^^ 

ducted  without  interfering  ^       3. 
or  boat  rental  interests  at  Law 


«      *     « 


»     »      »     » 


»     »     » 


i 


«  *  "  -  " 

f  Property     requesting  ap- 

rec^ndea  approval,  "^%„t  boundaries. 

--^"  tHe  present  Ho^n  ^^^^^^^^  ^  ^^^^^^^ 


I 


Ji 


(oonUmwd) 


gjgft3ii.tii9nJia.-22^ 


th«  following  project: 

n     ^^AV,    ThonDSon,  Kenneth  J.  Thompson 
^^jj^^  .  From    ^^^fJ-^-i^^^^nirs.   Lot  11  in  Asseaa- 


p^ggltition  Mg-  '^^ 


RESOLVED,  that  thia  ^onindas ion  authorises  the^e^^^^ 
Z:^^rZ.-l'^^'  ^rasfr/certairprop^rt.  Tor 
th*  followli^  project: 

£t  2  in  Asieasor's  Block  6U2.   S^idge  Street  100  feet 
located  on  the  westerly  Une  of  Oa^^^^  ^,  |i,200.00  - 
southeast  of  Olnstead  Street,   lor  wi 
Appropriation  112.b00.03. 


rdiase  of 
It  8,  Block  6136, 
It  7,  Block  6068, 
It  2,  Block  5999, 
It  7,  Block  6137, 
Its  10  and  11, 
lock  613b, 
)r  McUren  Pork- 
srloua  Owners- 
.350.00 


•  »•»•» 


»  *  «  • 


SaafiliiiifiO-JJfi— 22fe 


♦horiaes  the  General  Mana- 
RESOLVED,   ti^at  this  Commission  autho^^*         g^rviaors,   the 
ger  to  a^ove  and  forward  ^^^^3,^ ^f  c-taiTproperty  for 
resolution  authorising  the  purcnt« 
the  following  project: 

M    R^hr     or  the  legal  owner, 

L^tlo7^iflsor»8  Block  ^^03,  vac^n  easterly  of 

iSe  soitherly  line  ofj^f^^.^y.fri^,  vacant  land  50-  x^O' 
PBru  Avenue;   and  I/Jt  7  in  ^lo^^^^f  ^^et  100  feet  north- 
on  the  souU.easterly  aide  of  ^^^^^^^^ 850. 00  -  M>propria- 
west  of  Olmstead  Street,   for  tne  s 
tion  112.600.03. 


8saftiaiii2BJi2*--222 


*v,«T.<«e3  the  General  Mana- 
RESOLm),  that  this  Co«nis^io"^^^Sa  of  Supervisors  the 
ger  to  a^^rove  and  forward  ^oj^lf,,   certain  propertxes 
resolution  authorising  tJie  pu* 
for  the  following  project:  ^^  ^^^^^  ^^^^ 

IfcUESOASL*   (1)   ^^!36**'vS^riAnriocatedonthe 

^^^^^r^r/Siorf  St'r^et  150  feet  -J^^g  f2)°^om 

rrd!  fife  '^xT^'^vz.^^^^^^^ 

Borrows  Street,   for  the^         ^^  7  in  Assessor  ^^^ 

Hilton,   or  the  legal^-^^^  l°°^^?v^.f^f  SLnstead  Street, 
aise  25'   x  ^'^^^^^\^fee\  tltl^nl  K  SiSard,    or  the 
line  of  Harvard  S^g     ^^^  (5)   ^^^^^  Block  6136,  vacant 
for  the  sum  of  *fVo^d  U,   A^'^^^^^Iheasterly  corner  of 
rd'3?JS«^x  "00"   focfted  atJ-^numTfl^.OO  «  Appro- 
^^^^  1a  nvford  Streets,   for  w 

» *  *  '^  *  *  *  1_. 

6-12-52 


•  « 


I 


■Pi*9!l!W=^ 


lirv_:A 


^j^ism  (=°"^^"*^^ 


Baafiii\ii2aJ2— 22S 


16  of 

ijlock  6265 


.2I  Block  6068, 
j  0'  Block  6067, 
I  ^t3  3  and  *» 

:d068,  for 

^nPark- 
rlotts  Owners  - 


.V' 

'■-I 


for  the  following  project: 

^g^_^:.  (1)  Fro.  Hsn^  Bg,  et     ,      o^,the^leg.l^own.^ 

Jjf^t^tSin  Asaessor'a  Block  J^b^ ,  aiw  '^  qq  f^^^. 

;^J  located  on  the  vest  l^%f  ^^^^f  13^.00;  (2)  from 
north  of  Vlsltacion  Avenue  ^^rj^ej^  ^^^  ^^  A33e33or«3 
Josephine  Gallagher    cr  the  legal  own^.   ^^^^^^  ^^  ^^    ^^t 

Block  6068,  ^f  ^\^^'.it  s^th  of  Wayland  Street,  for 
aide  of  Peru  Avenue  100  f®!t,^°^„_3goj.«3  Block  6067,  vacant 
the  sum  of  $800.00,  and  Lot  6,   ^^f  ^^J/^/peru  Avenue  100 
Ld  75'  X  120.   lo-^^,,!^3rfor  th^  3^  of  $1,200,CXD;   and 
feet  north  of  Woolaey  Street,  for  t^  ovmers. 

(3)  from  Josephine  ^^^f%,ll^^b,is^act^t  land  located 
Lots  3  and  A  in  Assessor's  ^^°^^^^f  icQ  feot  southeast  of 
on  the  southwest  ?if  ^f^^^^^cSfx  12^'^  sl.e,  and  Lot  U 
Xt'^^l^oT  iS^Lri^lo'rVe  sum  of  $1,200.00. 


«  «  *  «  * 


#  «  »  * 


Plsse  of  Lot  9, 

ici  5996  and  a 
J  Interest  in 
It  i,  Block  6182- 
^r  McLaren  Park  - 
t  R.  Jordan  & 
I  Rurdinl  et  al  - 

1^20 


U) 


■dsBBn'a  Sports 
'  Road  Races  - 
len  Gdte  Park 


RESOLVED,  that  this  Commission  authorises  t^^ej^^^^^; 
ger  to  approve  and  forward  to^^^f  ^  oertair properties 
resolution  authorising  the  purcnose  o 
for  the  following  project: 

^UmM^-      (H  ^ef  ^b^^-riaS.'l^'^fl^O^^ 
Lot  9  in  Assessor's  Block  599^,  va        ^^  feet  south 

located  on  the  east  side  of  "^^f  J J^Jqo  00;  and  2)  from 
of  Burrows  Street,  for  the  sum  of  «i;^-'^'one.half  inter- 
jfnfSrdini  et  al. .  o^^^f.^^/^^f.^vTcint  land,  si.e  100 
est  in  Lot  1,  Assessor's  21°°^°^"?'  ^^  f^uisell  Street  and 
X  120' .  located  on  the  30"^tJ^.Ji2!t  for  the  sum  of 
ti.e  westerly  side  of  University  Street, 

fl.OOO.OO  -  Approp.   IIJ-JO^*;  ;  •  *  .        ,w,  let- 

TT     RoMnson    forwarding  the  let- 
F..„  HIS  Honor    ^-/^.^^^tlti^?:  protesting  the  use 
ter  of  Miss  Lois  Wall,  Wi  ^°; 
of  Golden  Gate  ftxrk  for  road  races. 

(   \   Mrs     Willi*^ 
The  Secretary  presented  other  ^^^^^^^f^.   ^d  Mr^.  E.   Col- 
Sad?orrS7le?,   ^^  B--^f,;,^roUstfng  the  road  races, 
^.  501  ^-l^efXsTll'.slt^at^-nt  of  opposition, 
and  read  in  full  Miss  ^^^^^^  ^^  ^^^^^^^^ 

The  secretary  then  read  the  l^^^JJ^,^^  the  ^o^f^^^^^. 
President  of  the  Jf^^^f  "^/^ing  a  portion  o^  g^^^  f^r 
thanks  of  his  --.^^Se  ro^d%Ss  held  Mg;^^J;piSn??^  The 
Park  available  ^°r,^®  ^f^^ceived  from  ^he  depart 
the  excellent  ^^^P^^fijesf  comments  ^^g^^^^fr  e^^^ssed 
public  acceptance  and  Pf^l^  ^^  and  the  ^^^^^  V^^^^t  in 
S^re  all  --^ren^ly  complir-n^^,,^  ^  !"  t" "^0-""'  Con. 

a  desire  to  ^^^^^^J^Scularly,  an  e^^^^^f  °^  c^aponsor 
Golden  Gate  Park.     Pf  ^^^^^  ^S  willingness  J;°  ^?^^rapprov- 

Mssion  was  -quef  e^^-^^^s^n  in  1953     ^^^i^^lTe^'^ea^ 

similar  races  with  tne  ^corporate  adoe 

al  of  final  plans  which  wou 

tures.  «„4ssion  expressed  its  sat- 

t?.rmrto""e'^^ic  «  -rt^r-V  or  saret.  ^  can. 
to  examined  to  M3^^  accident. 

tlon  against  ser  ..oonded  by  Conmissloner 

on  »>tion  or  Oo-is-oner^3^-,re:..esS^  -  -M^' 
Bercat.  and  oarrled,  6-12-52 


i 


icreation 
"clors  & 
jt.PBrsonnel 
fither  Crowley 
\L 


(continuftd)  ^       ♦     ^ 

Kiv  ronaider  the  Guard«n«n»8  request  to  stage 

facUon  of  the  ConBuisslon. 

/,  114  in'an  Tnrkin  Street,  and  from  Mrs. 
(5)  From  Mr.  George  Galli,  30>0  L^'^f  ^^^^^^^f,  aubmitting  a 
^^^  F^d  Venturi  of  the  "^^^Jl^^f  o^indivldials  comn«nding 

liat  of  100  na^a  ^^^^^^^i^^?,   aSd  thanking  the  Con»- 
the  senrlces  of  Mr    Arthur  Glaaer  ^^^  ^^^  ^^^^ 

Mr,  Glaser.) 


•  »  «  * 


•  ««•«* 


CoiDB.roe.  thanking  *he  Oomisslon  for  w  ^^  „„^„d- 

Crwley  Playground  during  ««  bas^li  3  •  ^^  _^^^ 

l„g  «»  recreation  directors  for  taaWf^^_^  ^^  ^^^  ,„,^ 

S"  fs^frX  t^  S^^Ud^e.  with  copiee  to  personnel 
concerned,) 


«  «  ft 


»•»»»«* 


~^  !?««»     tt     Hantala    president 
ition  of       (7)  FVon  Maadaines  ELner  J-  ^^^^^^ively,  of  the   Pedera- 
,:«.thSQuare  and  corresponding  secretary,   respecti^,  ^^^  restora- 

^^-^^^         tlon  of  Won>en»3  Clu^,   ^^^^f^f  !rovi^on  of  a  mothers' 
tion  of  Portsmouth  Square  and  the  provis^  ^^^^ 

and  snail  children«3  section  at  that  ioca 


«««««•« 


»  »  » 


«     w     w     »•     -      -      - 

(8)  Letters  from  Mrs.   J.Uvers  and  ^^'^t"^  '^2295-c4ntro  East, 
^^  Parnassus  Avenue,   and  Mrs.   ^has     Unsvorth^^V.^^^^  ^^  ^^^ 
Tiburon,   requesting  the  reopening  ol   vne         ^3^^^^^^  to 
Childrenta  Playground  in  ^l^^^^^^l^ation  of  the  Sharon 
ackncvledge.   informing  wr^te^  Ta^'crsistently  resulted 
Building  restaurant  ^^ciUties  noa  patronage.) 

in  excessively  high  costs  due  to  laoK  o     v^ 

..        ..        1^       M.       » 


«      • 


»       »       *       * 


«       •       «       « 


:S£yiATIVES  AND  DELEGATES 


3sUioJ8Q 

St.lfcry's  Square 
leage  Legal  Docu- 
»nt3  &  Joint  Gall 
ii2L^d3_AjprQveJ 


"^  l^t^m  in  municipal  affairs  at  tl.e  Ooro 

Mrs.   Justine  Ix>wer,  int^  ^J^^tlZ^ 
Fbonaattdn,  vas  present  at  tne  me        h, 

♦  <r,^  H  &  0  Enterprises,  rcw 
Mr.   Bernard  P.   Hagan,   ^PJ«^^"^^  Suardsmen.  were  present. 
Mr.  Walter  A.  Haas,   President,   t^  ^^^^^^^^ 

Mr.  Vining  T.    Fisher     Oene-lManager,^^^^         ZX'Allr 
presented  for  adoption  a  resoi  °o"«*^*=^^''?:f  form 

Bid  form     for  St. Mary's  Square^^^f^.^^^ions  in  the  form 
briefly  explained  certain  min  f^uowed. 

presentee  and  the  procedures  «      ^^^^^^^  ^  ^^^^^^^ 

?te^!"tL°ro^U:::iS  -olullon  U.  adopted: 
CAIX  FOR  BIDS  WITH  iw-  con»isslon  of  the  City  and 

Ld  expediting  their  _  ^i2-52 


* 


i 


Ill 


&.7« 


^pgj^O^S  (cont'd)  ^ 

^  "?'  TtoTh:  St  th^reffTor  the  conatructlon  of  a 
certain  lonfl  to  *>»  «f!l^  parage,  an3 
public  off-Btroet  parking  sarag  , 

WPffilSAS,  the  RecreaUon  and  ^Vu^a^dTou^'ty'lltve!  Vn' 
Sn,,  if  San  ^-^-p^^^'lu'^Si^!  cauaS  the  City  At- 
reconwendation  of  ^^^^^  \  san  FVanciaco  to  prepare 
Smey  of  the  ^^^.^f^^^VL^ed  in  connection  with 
appropriate  legal  J^^^'-^^^^  construction  of  the  con- 
th^  said  call  for  bids     i«^^  l^^^^  of  (1     Form  of 
tenplated  garage,  which  doc^nts  cons  ^^  ^^^. 

joS^t  Call  for  Bids,   U)   ^^°|/^ig  Square  Surface; 

U)  Pbrm  of  Specifications  for  St.Marys  ^  ^^^  ^^^^ 

5    Surface  Plan  and^Elevation  o^  ^t  "^^  S^cui^ents  have 

tion,  and 

V^AS.   the  Recreation  and  ^^^^'^^VolTJ'!' 
County  of  San  Francisco  ^^^  /^^^^^  public  interest  and 
determines  and  finds  ^^t  it^s  ^^^P^d  garaging  of  auto- 
necessary  that  a  garage  ^f  ^^^^^^''^er  the  surface  of 
laobiles  be  constructed  and  °f  ^f  ^^^^^^  presently  knovm  as 
St.Mary's  Square  and  ^Jer  or  on  the  ^ea^pre  ^^^^^^  ^^^ 

St. ^'3  Street  and  certain  Ijjf^^^^,    ^^,^  garage,  and 
the  construction  of  a  public  oxi-s, 

WHEREAS,   the  City  Pl^^^.^^^'^ojecfir^^c^o^^^y 
proposed  St.Mary's  Square  Garage  ^^  ^,  san  FVancis- 

with  the  Master  Plan  of  the  oiTiy  a»u 
CO,  and 

♦V.O  ntv  and  County  oi 
WHEREAS,   the  Parking  Authority  of  the     i  y^^  ^^   ^^^g,  duly 

San  Francisco,  a*  a  Sp^f^l  ^B^^^^^/^hereby  it  approved  and 
adopted  Resolution  No. 62  ^^^^^^"^^  ^nd  recon««nded  and 
ad^ted  the  aforesaid  l«gj^^f  ^p^k  Co™nlsaion  of  the 
requested  that  the  R^cref^*^^"?,^  ^  the  City  and  County 
buy  and  County  of  San  ^^^^^J^'^^olntly  direct  a  re- 
a^Jove  and  adopt  said  <3°<7«^*^f'for  Sds^  now,  tl^erefore. 
issue  and  re-publication  of  a  Call  lo 

be  it 

«rvi  Park  Goramission  of  the 
RESOLVED,    (1)  that  the  R^^f/^^^^^.^s  herely  adopt  and  ai^ 
City  and  County  of  San  FVancisco  aoe 

^^'^^      Fbrm  of  Joint  Call  for  Bids; 
Form  of  Bid; 

rr^Tf  Sna^lt^r^CoXXusion, 
...    j.i-j_  p«T»im<aaion. 


1. 
2. 

3. 
4. 
5. 
6. 


6.     Form  01  iuxxuii---  — 
now  on  file  with  this  Coinmission. 


Le  wi..n  u...  ^^  ^  ^^^^ 

(2)  That  the  ^^---^^^llu^?jJint   Call  for  Bid^ 
is  directed  forthwith  to  re-pubU^  ^     .^^^tly  with  the 

indicated  by  this  Resolution 
documents. 


«  «  *  ♦  * 

ElAMCUL  TRAfiSACT^QNS 

prasujifill-ei^^i^^^' 


«  » 


*   » 


ISSBPraSuJifia-^*^^^-'^^      ^  seconded  by  Comiss loner 

on  motion  of  f-i-^rfs^luS  was  adopted: 
Stem,  the  following  r 

^  Non-Civil  Service  Appointments 
HESOLVED,  that  nil  Te^2-o^  the  Recreation  and  P^^k 
Bade  by  the  General  i^U^^Z 


I.  ^•^l 


3  (contra; 

^   fh«  neriod  MoY  8,  1952  through  JUnft  12,  iV5-;, 
rre"^  run:d^«:;^1p7ovea>  ana.  b,  it 

slont 


T-194 

T-195 
(2)  T-I9fe 
(4)  T.197 

T-198 

T-199 

T-200 

T-201 

T-202 

T-203 

T-204 

T-205 

T-206 

T-207 

T-208 

T-209 
T-210 
T-211 
T-212 
T-213 
T-2U 
(22)  T.215 
T-216 
T-217 
T-218 
T-219 
T-220 
T-221 
T-222 
T-223 
T-22A 
T-225 
T-22b 
T-227 
T-228 

T-229 

T-230 

T-231 

T-232 

T-233 

T-234 

T-235 

T-23t) 

T-237 

T-238 

T-239 

T-.2A0 


(2: 


(22) 
(5) 


(28) 


(2) 


(18) 
(15) 


(2) 
(3) 


(3) 

(15) 

(2) 

(25) 
(25) 


R^132 

W-a06 

R56 

R5b 

R5b 

R5fe 

0-58 

0-58 

R56 

R5b 

1-16 

1-12 

I-IO 

I-IO 

I-b 

1-58 

IWlOl 

R^lOl 

C-104 

A-15^ 

R^56 

R-5b 

R^56 

C-lOA 

1-2 

A-5b 

A-52 

R.5b 
R-56 

R^56 

R^IU 

0-58 

B^5^ 

R-5fe 

B-110 

R-llO 

1-12 

0-58 

I-IO 

R-5b 

R^56 

R^5b 

R^5b 

R-56 

1-52 

1-53 


(M) 


Starter 
Animal  Keeper 
p/G  Dlr.as  needed 

-ditto- 

-ditto- 

-ditto-(MalB) 

Gardener 
Gardener 
p/G  Dir.as  needed 

-ditto- 
Chef  (Male) 

Cook  (  "  ),    . 
Cooks  A38t.(Male) 
«  (  "  ) 
Pastry  Cook  (Male) 
Dining  Room  Steward  (M} 
Cp.  A33t.(Male) 
Cp.  A3St.(  ") 
Janitor 
Carpenter 
p/G  Dir.(Male) 
P/G  Dir.(Fteinnle) 
p/G  Dlr.as  needed  (M; 

Janitor 

Kitchen  Helper 

Bricklayer 

Hod carrier 

p/G  Dir.  as  needed 


p/G  Dir. 

p/G  Dir. 

Swimming 

Gardener 

P/G  Dir. 
H  n 


Instructor 
as  needed 


Lifeguards 

N 

Cook 

Gardener 

Cooks  Asst. 

p/G  Dir.   as  needed 


n  M        " 

n  n        M 

Counter  AttendarA 
Vendor 


Thru  6-30-52 
6-15-52 
6-30-52 
6-30-52 
fa-30-52 
6-30-52 
6-30-52 
6-30-52 
6-30-52 
b-30-52 
6-30-52 
6-30-52 
b-30-52 
6-30-52 
b-30-52 
o-30*-52 
6-30-52 
6-30-52 
b-30-52 
5-31-52 
6-30-52 
b-30-52 
b-30-52 
6-30-52 
b-30-52 
6-30-52 
6-30-52 
6-30-52 
6-30-52 
6-30-52 
6-30-52 
6-30-52 
6-30-52 
6-30-52 
6-30-52 
6-30-52 
2  days 
6-30-52 
6-30-52 
6-30-52 
6-30-52 
6-30-52 
6-30-52 
6-30-52 
(hfale)         ^30-52 


b-30-52 
^30-52 


$2il0  N 
2i^0  mo. 

1.85hr 

1.85hr. 

1.85hr. 

1.85hr. 
280  mo. 
230  mo. 

1.85hr. 

1.85hr. 
20.27da. 

15.15da. 

I2.11da. 

12.11da. 

16.ii8da. 
230  mo. 
160  mo. 
160  mo. 
220  N. 

19,60da, 

270  mo. 
270  mo. 
1.85hr. 

220  N. 
200  mo. 

3.25hi\ 

2.45hr. 

1.85hr. 

1.85hr. 

1.85hr. 

1.85hr. 

230  N. 

1.85hr. 

1.85hr. 
220  mo. 
220  no. 
15.15da. 

230  N. 
I2.11da. 
1.85hr. 
1.85hr. 
1.85hr. 
1.85hr. 
1.85hr. 

270  N. 

9.50da. 
200.50mo. 


«  «  * 


«  •   *  « 


«   «  » 


(2)   frnoress  andZsilJlPaJJgagia&B^ 
«  n ^oo^nner  Buckle 


Teas  and/or 


^ Buckley,  seconded  by  Coi-missioner 

On  nation  of  Commissioner  Buck  1  y.^  ^^^^^^^ 
Stern,  the  following  resolution 


Resoluii2S-Jai 


Resoluii2S-JSii*-^  ^  .+  nf 
o+a  A«3  proper  conduct  01 

Pinal  Payments:  ContractJbi 

(.)  ,aIPIOim-?*3^s^^f!^^^7i■>t . » 3,2.1.20 

To  Ralph  M^^^Si   52 

Period  ending  5-31  ^     ^^     ^^^^iAC^^JO0l::Cont^^ 

(b)  ^lu^^-^^if^^tt^r-^'nai  P'^"^     ^^--^ 

To  0'>fera  &  ^tew^^ 

period  ending  A  -^>-  ^^^^  0.12-52 


J 


'I 
k 


,-,,35  «W<W 


tosions  of 


fitra-Pund 

sasf 


I^riod  ending  ^29-52 


To  Carroll  J.  '^°*,   „ 
Period  ending  5-31-5*: 

To  Evergreen  Lodge  -  rerj-w    «v 

htey,  1952. 

Period  ending  5-30-52 


I^riod  ending  5-31-52 


$27,891. 5iV 


(0  ^MpTv&^f^'S^^^^S''^'^'''''^^ 

To  Stephen  L.  Vistica  -  it**-  **v 
Period  ending  6-1-52 

(3)  SStasaiSaS-^Oise  co«ai83ionfer 

RE30U'ED.  that  this  ^^^^f-^^rioTinr^x^^nrirna^^^^^^^ 
General  Manager,   approves  the  following 

T^CarroU  J.  Collins  Construction  oo^,^  ^^^  ^  ^^^^ 
36  calendar  days,  through  June  5,   1V5^ 
ters'  strike. 

To  Stephen!.  Vistica,   ^"/^^J^^^i  Contractor.   Martin- 
through  June  28,   1952,   ^-^^^^^Ifto  cor^lete  their 
elli  Construction  Co   .bo^^  ^^  ^^^  and 

work,   and  wet  weather  delaying 
manure. 

*     itof.  -  ConiroUailiS-xiiy— 

^'^  fT^^itiTDiNarde     an  «^^^J°^^„t  father  making 
through  July  26,    1952,   due  to  incie 
loam  pi.ts  impossible  to  work. 


»««*«»* 


«  «  • 


U)  jtoia:a=liiQaaEac£f2J^- 


M£Q=m^^^£Sm^^  Conanissioner 

r^ilftcher,  secondea  vy 
On  motion  of  Commissioner  Oali^J^  ^^^  adopted: 
Buckley,   the  following  resoiu 

ot^  and  proper  conduct  ol 
^SOLVED,   ttet  for  ^  «^^S:;:n?:"the  OonWler^be  -^i^ 


fer: 


Approp.112.350.03  ^^ces  "  '°"f;T"V;ion 

Commissary  i-'^":^   ,  ^  complete  i-^s^- 
(Funds  required^  ..**••** 


I 


i 


6-12-52 


wji-SiCTlONS  (cont'd) 

.    ^  4.W4-  r«««.<s^lon    on  reconnendation  of  the 
RE30WED,  that  ^«  ^^jj^'^quest  the  Controller  to  ap- 
General  Manage^^oes  h^-J^^^jo^^-^  Appropriations  for 


inent  Salary 


^'^   ^^=^^4§5Sf§onovan  (T^  *  T^D 
D.  Korkoa  (T-173) 
Prank  Ogar  (T-225) 

^  '     17  Iwtaenko  (1-212) 
M.  Sweeney  (T-217) 

A.  Van  Diennan  vT-195^ 


$3^5.00 
330.00 
282.27 


1110.00 
330.00 


$2A0.00 


(All  on  aick  leave  without  pey  for  stated  periods 
between  hby  lt>  and  June  30,   iV5^; 


»«»••«»•• 


(b)  j^^otnants 


j^lQugenxrs 

On  «>tion  of  Coi^ssioner  Dippel,  secondedjy  Cor^ssioner 

B^r^t,  ?he  following  resolution  was  adopted: 

I^SOLVED,  that  for  tl.e  ^st  ^^^-T^^:',^:^,::T^'' 
the  Recreation  and  Park  »«P^=^"«f^^  .^to^w  allotments : 
13  hereby  requested  to  approve  the  following 


(a)  Approp.212.110.08  ^nnanent  3alaries-Can,> 

(b)  -  212.111.08  Allo^nce  for  Overtime- 
^   '  Can?)  Mather 

(c^  ••  212.120.08  Ten?). Salaries  - 

^°'  Camp  1-father 

(h  •  212.350.08  ?>°f  *"^f  Jrvices  - 

ll)         •  212.200.09  5^*'«:L?Sirt  fishing 


$4,6^6.00 

1,600.00 

9,000.00 
2,000.00 
9,000.00 
5,500.00 
6,500.00 
25,800.00 

5,200.00 


•  ••«•* 


»  «  «  * 


(7)  Ori^T"  f"^  ^^^ 


ts  and  proper  conduct  oi 
RFSOLVED     that  for  the  best  interes  controller  be  .ind 

Sf  SSiaUon  and  Park  Depart™e;;:',fu^^       Orders  for 

.     V  neDartnient,   to  continue 
(a)  To  Recreation  and  ^^^^^  Engineers  -  P^eP^^' 

^'^   services  of  ^^^"Zcf,  ^^^  «f°-   ^"'  ^%^  900  00 

tion  of  Pl^%%^3rri^.056.00) $9,900.00 

July,Aug.. Sept., 195?.  ^  ^^^^^3,^ 

(b) 


iers  for  Service 
[''ork  and 


.'« 


I 


B»-;^*;r^;. 


IL5 


(cont'd) 

(a)  To  Purchasing  D«P^.  .^P^°*^^f  ^\^t^ 

tflfio  work  required  for  plans  &  specs  in 
^c^n^^ctrof  wftS  m7  Rec  Bond  Rmd-  OUly, 
Aug., Sept,,  1952  (l80.05b.00) 

/-^  Tn  T)*.t,t     Pabllc  Works,   Ba.of  Engineering- 
^^  for^S^lneerin^  servicer,   mps,  surveys,  etc.. 
f/coll^e'StlorSith  iWHec  Bond  Fund  - 
July,Au€., Sept., 1952  (l8O.056.0O) ♦   » 

(fi  To  Dept.Public  WorKs,   Bu.KLdg.Repaii^ 
^  '  Plscal  Yr.  1952-53  -  Plumbing,   gxa.ing, 

electrical  &  misc.repalra  &  services  ^^^  ^^^^ 

(212. —  ^"^  


(7)  To  Dept.Ribllc  Works,   Bu. Street  Repair- 
^'^  Fiscal  Yr.1952.53  -  Asphalt  Surfac^  - 

parks,   squares  &  playgrounds  (212.200.01j.    .    .  « 

(h)  To  S.   F.  Water  Dept. ,   fiscal  Yr.    1952-53  - 

Miscellaneous  Services   (212,200.01) * 

(i)  To  Purchaser  of  Supplies.  Central  Warehouse- 
Fiscal  Year  1952-53  -  Stationery  &  Office  ^^q  qq 
Supplies  (212.300.01) 

(J)  To  Purchaser  of  Supplies,   Shop  #1  -  Fiscal 

^^^ '^riiri9i"'-mcf  Cr^i 

(1)  To  Purchaser  of  Supplies,  R«Pf>f  °H^,?;j^" 

Fiscal  Yr.1952.53  -  Blueprinting,  miineograpn.^^^^ 
ing  and  photostat  work  (212. 200.01;.    . 

(«)  To  S.F.City  &  Co.  ^^^rTl^fs^'iS' 

Year  1952-53  -  Wortaen's  C°7P-  ^i^^  0^^       $15,000.00 
Benefits  &  Ifedical  Charges  (212.801.Ui; 

(n)  To  S.F.City  &  Co.  Retirement  ^J^^"°^^ 

Year  1952-53  -  Workinen^  '^^'(S^  SLoi) .    .$6,500.00 
Charges  &  Admin.Costs  Prorata  (212.»ui. 

(o)  To  Dept.Public  Health.  E^^^enc^  H^Pj;^^" 

FLscal  Year  1952-53  -  ^^^f'^^^^^M    •    .^1,600.00 
Hospital  Steward,Canip  Mather  (212.^^ 

(p)  To  I^xblic  t^ili^^^J°S^?!^r"E-'e^^^^^^^ 
Project  -  Fiscal  ^^f  J952  ^^  t, 

repairs  to  Autos  and  other  eq    v 
C^Mather  (212.200.08) 


$500.00 


.$200.00 


,r     »,o       9a  Street  Repair- 
(q)  To  Dept.    Public  Wo^^  '  F^     Golden  Gate 
^     for  »ftsc.   Asphalt  Surfacing,^  ^^^ 

,^k,   p/G.s  0^  Squares     fJ^^OO.Ol).    •        • 

April,   May,   June,   195-i;   ^ 

(a)  TO  l^^bUc  ^^^XJ:^-^>-  ^'  '""- 
Srr(I'r2CO.08) •    ■ 

of  California,  Dis- 

(b)  To  Associated  ^^^^^J,  Yr.   1952^1953  - 

nll^ao+.ion  Area  ^po^" 


$2,000.00 


Special  ra^v,  ^^ 

Recreation  Area     v^ 


00 
b-12-52 


1 


1  J- nfxipRMB^ ' 


(cont<d) 

g^gyajaaass-iftai^  (cont'd) 

(a)  To  Evergreen  Lodge  -  Board  Meala     Coinp 

(8)  MiUi«^fi^Jb«^^ 

on  «tlon  of  Cor^asioner  ^rout,  seconded  by  CoMnisaio^^r 
DipSJl,^  following  resolution  was  adopted: 

PitgglB^im  No.  78a 

RESOLVED,  that  this  Comiaalon,  on^«»«^,^^^S  ^Ja/o? 
General  ifenagor.  does  hereto  ^PP^^^^.^^^as  fol- 
oanoellaUon  of  mooring  lioenses  at  Yacht  Harbor  as 

lowst 


(i^riBMnt 
licenaes) 


(Teiiporarv 
Licenaes) 


(a)  urrng?9  V?  Vr  lasuedt 

Parmanent  {lA^nsA  llsmSSSl 

Dr.Wm.  W.   Itewnan       LADY  GAY 
Haral  Hansen  EDITH 


Berth 
Ng.  ■ 


Rate 


A.  L.  Clayton  & 
R.  E.  Healy 

TQiTg>orarv  yi  censes ! 


CHUG 


Louis  T,   Flacg 
George  S.Haden 


IMPULSE  II 
RAIN  BCW 


U4G  (fr.  #Ub)  17.50 
71  (pchd.froro 

C.Kusich)     $7.50 

101  (pchd.from 

W.E.Jeffers)5.00 


8.A  |5.00 

Gas  Hse.Cove  »7.50 


(b)   Lltsanaea  to  ^  Canceled 
(Otto  &  Henry 


(Bauman 

Robert  Simon 

Ediaind  Fterrari 
Edward  J.Stine 
Jerome  Prances chi 
Harold  Baker 
Daiyl  Miller 

Roy  M.    Schwarta 
Merritt  Charters 


(Berth  #117) (Berth  unoccupied  over 
6  inos.) 
n       ^08  (Out  of  harbor  since 

Oct. 1951)       ,_,qx 
#U5  (-ditto-    Dec.  194V ; 

#17(0ver  90  days  delinquent 
#206  (Berth  relinq.by  owner 

#105   (      ;  Inn) 

#96   (      "  " 

(Boat  left  Yacht  Harbor) 
\     n       It     Gas  Hse.    Cove) 


■ 
N 

n 


Merritt  Charters  n«+tiich) 

(Uc. issued  in^r^  f^^^^i^l 


I 


)     1. 


mm  rni^-^j^  - 


(1)  AddiUflflfll  ^^ni  ■  Aaaal^fi^ga^  Erector 

,   .w-  reoort  of  the  Director 

The  Cononission  next  considered  ^« J^P^^^e  to  His  Honor, 

of  Property  resulting  ^^^^f^^^rtain  parcel  of  land 

Jfeyor  ElMr  E.   Robinson     ^J^^ferred  from  the  Public 

adjacent  to  Aquatic  Park  be^^Jf  ^  greater  land  area  for 

Utilities  Cor^^ssj^on     to  Pro-^,,i^l  sw^^^^^^ 

the  location  of  the  encx       (conimission  action  oi 

planned  for  Aquatic  mrx-    ^     j 
1950  under  Hesolution  No.    IV?.; 

.     n<  rector  of  Property,  for 
A  ^.solution  prepared  by  ^^fj^i^hed  the  consideration 
BoSd  of  Supe^iBor  ^«*i°"l/^r^36,995.00.     The  Coi^s- 
fortransferof  the  P^^f^f  ^\cquire  the  property  for 
sion  reaffin^ed  i^s  desx^^  ^^^ 
the  iinproven^nt         ^  ^^^^^^^^  ^  Comndssioner 

^  ^^^°"tS^  ?o!fo;?r-o^"^^°"  was  adopted: 

Buckley,   the  ioj.  ^_  6-12-52 


ll'^*» 


(cont'd) 


iUonal  Und- 
rL 


1    >  ..t 


p^gplution  Nq^2S2 


UHKREAS    the  City  and  County  of  San  Francisco,  a  nunlcipal 
^^     ;<«;     la  the  owner  of  certain  real  property  situated 
r'SJessoJ'a  Bl^cL^  and  A51.   San  ft-anclBCO,   California, 
in  Aasesaor  3  CIO       ^  follows,  which  property  is 

^rThe  J^tidicUon  if  the  San  ^ancisco  Water  Depart:«nt: 

^GINNING  at  the  point  of  intersection  of  the  northerly  line 
^  SaSTstreet  T^oed  westerly  with  the  easterly  line  of 
S    ^t  I^^e.^md  running  thence  northerly  along  said 
^^t^lv  tl^  of  n  Ness  Avenue  137  foet  6  inches;  thence 

Iv  along  the  said  easterly  line  of  Van  Ness  Avenue  ^ 

aid  4i  inohes  to  the  point  of  «>"««";^"^"^V  .30  ^^  Lot  2A 
BEING  a  portion  of  Lot  1  in  Assessor 's  Block  430  and  boi  ^ 

in  Assessor's  Block  451;  and 

WHE^S,   the  He-a^O'.  -d  park  ^^-^^^^^rt^'r^ 
Uon  No.   195  (November  22     1950} ^Que  ^^^^^  ^^  p^y, 

prove  the  transfer  of  ^^^  P^P^^J^  anS,   subsequently,   the 
purposes  as  a  part  of  ^*l^^j;°^i^7t/th4  Mayor  that  said 
KTSl^ector  of  P^oP^^^y  ^f  l^f  o^  ^    S^  Woae^'.  trana^r 
real  property  has  a  value  of  |^^,995^O0    w     P^-^^^.^^ 

has  been  consented  to^  f^j^""^^^  ^^^  to  to  in  cor>.     • 
under  its  resolution  No.   1U71,    le  J\^  ^^ed  ty  His 

formity  with  the  hfester  Plan;      «nd      ia  rooonnena        jr 
Honor,   the  Mayor j   and 

HHElffiAS,  thi.  Oo»l33ion  agree.  ^''^^^.J^^S^  ^'fZl 
Sr^lrAf  i^J^o?  S^^^^vel^S^a  .ana,  n«, 
therefore , 

BE   rr  RESOLVED,    that  this  ^oninassion  approve^  su^^^^^         to 
the  Board  of  Supervisors  of  a  ^^^f^f",^?  of  136,995.00 
above  described  land  transfer  upon  the  P^^     q  07  \^  the 
from  Recreation  and  P^^lj.^ppropriation  No.ll2.bO 
credit  of  the  Public  Utilities  Commission. 


»  «  «  » 


««*«•* 


(2)  £airaIJfiOice_=J.a^^ 

on  ™.tion  of  Co^ssioner  Dipp.1.   secondedjy  Co^nisaioner 
aercut,  the  following  resolution  was  adopted. 


^trol  Service- 

Merced  - 
gtract  Renevfil 


RESOLVED,  that  this  Commission  hav^  receive d^a^^^^-^^ 
patrol  service  for  the  Lake  M^^^^^f^^^  authoriae  the 
^rtsmen  during  the  Pf^y^^.^rand  revests  the  Purchaser 
continuance  of  said  patrol  3«^^?f  ^g^^onSactual  service 
to  exercise  his  option  to  ^^^''.Y'l^   ^^  existing  agreement; 
as  set  forth  under  paragraph  5<,a;  o      ^^  service  being 
funds  to  meet  expenses  in  ^°"f  ^°S9  for  the  fiscal  year 
available  in  Appropriation  2^-^^ 
1952-1953  in  the  amount  of  ^^y,^^-^- 


«  «  «  » 


»  «  »  • 


..-..,+     soii^schifflaa-Caisrias-S^ 

.      ,     „,  Bercut.   seconded  by  Commissioner 
On  motion  of  Commissioner  Bercu  ^  ^e^: 

Stem,   the  following  resolution  wa« 

Rftfloiuti.anjJa»-2Sl 


l^  f  ^T  RESOLVED,   that  this  Conmission     on  ^^^^^  ^^  ^ 

^rreeaent  -Solly  General  >fanager,   does  hereby  a"^h°^i!^_  Company,   coverine 

fea^lli^on^?-   ^g^^n?^^  ^e  Solly  Schuman  oaterxn,       ^^       ^^^^^ 


f.i 


I 


I0.791 


(cont'd) 

,*frftahn»nt  concession  services  at  various  park  locations, 
J^rSe^riod  of  one  (l)  year,   beginning  July  1.   1952  and 
ending  orJMne  30,  1953,   in  consideration  of  a  payMnt  to 
Z  cSianission  of  ten  (1(*)  of  the  gross  receipts  on  all 
articles  sold,  with  the  provision  that  price  schedules  of 
Sticles  fflust  be  presented  to  the  Conndasion  for  approval} 
and,  be  it 

FURTHER  RESOLVED,   that  the  Secretary  and  the  General  Manager 
be  etKKwered  to  negoUate  said  agreenant  following  approval 
as  to  form  ty  the  City  Attorney. 


tDefMWd-      U)  Report  on  Uase,  Veterans  of  Foreign  Wars,   Joseph  McQuaide 

fjos.McQain)E  hi9\  -  ^a<?h  cnale^ — 

^'  "^       The  General  Manager  reported  that  the  City  Attorney  would 
rende^  a  complete  and  formal  opinion  on  the  lease  of  the 
Beach  Chalet  prior  to  the  next  regular  meeting. 


Ik 


»  « « 


»»•«•«• 


15JSLZ22 


(1)  fv^^-,Kfl3.l  I^ftae  ^  Keiar  Stadiag-a-RJogd^Jiig^ ^^fibfl^ 

The  Conniasion  took  under  consideration  ^^^  P''°PJ^*^,^?;^^" 
ule  of  the  Riordan  High  School  for  tDe  playing  of  inter- 
scholastic  football  games  to  be  staged  at  Ke»ar  Stadium 
during  the  1952  season. 

On  motion  of  Coinmissioner  Dippel,  seconded  by  Connissioner 
Gallagher,  the  following  resolution  was  adopted: 


fval  of  Lease, 
irdan  High  School- 
!  Football  Season, 
ber  Stadium 


'^^gQlMtl?"  No.   792 
RESOLVED,   that  this  Commission,  on  recommendation  of  ^he 
General  ^ager.   does  hereby  approve  an  ^^ff  J^^Y^Sl 
Riordan  High  School  for  ^he  playing  of  sxx  (6)  football 
contests  at  Keaar  Stadium  during  the  ^952  season    wi^n^ 
«nt  to  the  Commission  of  ten  (^^) ^^J  '^l^l^  S  tS^our 
revenue  and  a  ^25.00  minimoin  g^^V^!j^f°L.^3f  ^^d  a  minimam 
day  games;   and  ten  (10^)   per  cent  of  the  ^oss  ana  a 
gSa-lntee'of  $150.00  for  the  two  night  games,  and,   be 

^^™^  ^^^™:.^^ioi':;rr:Lrte^:^^in''b:^"'^ 

are  authorised  and  en?>owered  to  execuw  am« 
of  the  Commission, 


(2) 


«  »  •  »  » 


•  «  «  »  » 


^..  r.„.M.n  Concessim^i^.^-Jt^-^.^-^^-^^^--^^"^-"- 

General  ^*u^er  Lewis  reported  f  ^^  f  ^Co^^^i-^^^^^f  " 
orized  the  letting  of  a  °5"^«!!,^°"J°^/no N^TUeting  of 
to  H.   &  0.  Enterprises  ^^^f  ,^^f  ^^^^^  gi^Lire  had  not 
September  18.   1951),  but  that  ^«,^°"Jf  ^i°pS  and  delivery 

operated  during  the  P^^*'  ««^°^>   ^^s  consideration  as  to 
pJ^blems.     He  asked  the  Commission's  consxd^  ^^^  ^^ 

Shether  or  not  it  wished  to  approve  ^^e^hree  y«  ^^^^^   ^^ 
the  agreement  with  a  beginning  date  oi     ^         ,3  operation 
as  not  to  deprive  the  concessionaire  ol  one  jr 
under  the  present  agreement. 

Dippel,   the  following  resoluUon  was  aaop 

RESOLVED,   that  this  Jon^J^i^^i^Pr^rt^e^i^raUonf  a 
contract  to  the  ii&  0.  Enterprises  tor  ^  professional 

seat-cushion  rental  concession  ^H^^^l^^^   m  considera- 
football  gomes  to  be  lP^l\f  I^l'Zoss  receipts  and  for  a 
tion  of  ten  (105^)  per  cent  of  the  gros 

6-] 2-52 


ir 


lto.793 


term  of  t^^ree  years  beginning  Aujust  1,  1952,  with  a  three- 
vBor  ODtion  to  renew,  provided  the  prospective  concession- 
Sre  can  satisfactorily  neet  the  required  conditions  of  pro- 
dding adequate  fire  and  public  liability  insurance;  and 
Si  terms  and  conditions  of  the  contract  receive  approval 
of  the  City  Attorney;  and,  be  it 

TsniRTHFR  BBSOLVED.  that  the  General  Manager  be  and  he  is 
S  auSori.ed  to  prepare  the  terms  and  conditions  of 
said  agreement. 


(3)  R?F7lMt^ffn  9f  Aimregj 


»2to  Harrjg 


On  motion  of  Commissioner  Dippel,  seconded  ty  Commissioner 
Stern,  the  following  resolution  was  adopted: 

WHEREAS,   June  30,   1952  will  mark  ^Jj^  ^^^^J^i^Sf  cuf 
date  of  Stella  Harris  as  Playground  Director  of  the  City 

and  County  of  San  Francisco;   and, 

UHFRFAS    during  her  thirty-nine  continuous  years  of  service 
Sf HarS^f  ability,   intelligence  and  personable  sp^it 
^i^^rltion  with  the  public,  her  ^f  ^^^  ni^Sfkr^a 
the  vouS  within  her  charge,  have  crystaliaed  in  the  f^'^^ 
S^lS^^S  present  members  of  the  ^o"--^-  ^^^f/" 
Eviction  that  Stella  Harris  represents  the  highest  type 
of  recreation  director;  and, 

nition  and  grateful  appreciation;   now,   therefore, 

EE  IT  RESOLVED,  that  the  ^f^^l^'^^XZlsTo  "on  ^'' 
Commission  of  the  City  and  ;Ounty  of  San  ^^^^^'^  ^^^^^ 

occoBion  of  her  well  merited  ^^^^"^"J'^^SI^t  congratula- 
rn^orthl  :i=troro?rr^rrar:-eeord  of^devoted 
public  service. 


Ndngs  &  Call 
1^  Bids  i^roved- 
^jit  Harb9r  LiiDvts . 


«   »  «  « 


«««««* 


The  General  rtvnager  submitted  ^^^i^^f^  ^t?!'p^^ 

and  Hutchison  under  Contract  NO.^x", 
to  Yacht  Harbor. 

.     .     ^r^  fticklev     seconded  by  Commissioner 
On  motion  of  Commissioner  ^J^J^' J^^aopted: 
Bercut,   the  following  resolution  was  adopx 

RESOLVED,   that  this  Conmlssion,   °"  f  °°f^o^ieSd°drawing3 
General  Manager,   does  h^^^^^PP^I^JJ^c^^^n  of  Sea  Wall, 
and  specifications  covering  the  iieco       j^^^^^^^^us  Con- 
Repairs  to  Floats,  New  ^f  ^'f^^.ig^o  Yacht  Harbor,  as 
struction  and  Dredging  at  San  ^Jf^'^^^^  ^  Hutchison  .^ 
prepared  and  submitted  by  Punn^^t    ^^  ^^er  Contract 

f.  Tnayes,  A3Sociated  Consultin.^F.ngin^^^  ^^^  ^^ 

No.  21fa,   together  with  J;h«  ^J^^  ^^^^  Engineers:   and.be  it 
work,  $53,9^0.00,   as  submitted  by 

*u     ^or«tarv  and  the  General  Mana- 
FURTHER  RESOLVED,   that  ^Jj^^^^^proceed  with  the  invi- 
ger  be  and  are  ^^---^ ^^^,f^lf  ^  Lard  of  the  above  con- 
tation  for  proposals  to  bia  i" 
struction  contract. 


«  « 


«  «  *  » 


•  »  »  * 


I 

■■■t 
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(continued) 

(5)  Cflflflfiiiifid^ifilLJ^aflSkt.^^^ 

On  motion  of  Commissioner  Bercut,  seconded  by  Commissioner 
Dippel,  the  following  resolution  was  adopted: 

Rflsglv^i^pn  No.   796 

RESOLVED     that  this  Connnission,  on  recommendation  of  the 
General  Manager  and  in  order  to  perform  and  accomplish  the 
imnrovenants  to  Yacht  Harbor  with  proii9)tness  and  efficiency, 
does  hereby  request  the  Controller  to  approve  consolidation 
of  the  funds  for  the  replacement  of  Piles,   Floats,  Header 
Floats  and  Dredging  at  Yacht  Harbor,  $25,304.00  (Appropria- 
f\r^  112  913.0A)  with  the  fVinds  for  the  construction  of  a 
portion  if  tirseawall,  Yacht  Harbor,  $35,925.00  (Appropria- 
tion 112.500.91),   thereby  providing  funds  in  the  amount  of 
$61  229.00  to  permit  the  work  to  be  undertaken  under  one 
contract,  the  consolidaUon  of  funds  to  be  effected  by  the 
following  transfer: 


JisJ2Z 


From 

Approp. 112.913.04 
Reconstruction  & 
Replacements  - 
Recreational  Units 


la. 

Approp. 112. 500.91 
Yacht  Harbor 
Seawall 
Reconstruction 


$25,304.00 


(b)  Yfl^ht  M»r^^r  Improvements  _-  fflYn^gni^.  Erjgjjjeej 

On  motion  of  Commissioner  Buckley,  seconded  ty  Commissioner 
Bercut,  the  following  resolution  was  adopted: 

RESOLVED,  that  this  Commission,  havin,  '^PP';°;;^^^f„f  ^^^l"'^ 
the  final  drawings  and  specifications  as  Prepared  and  sub-^ 
mitted  ly  Punnett,  Pare^  &  Hutchison  and  J.  E.  Hayes  ^so- 
ciated  Snsulting  Engineers  under  ^°^*^?;\f°;  ^16  cove^xn. 
improvements  to  Yacht  Harbor,  does  hereby  ^^^°^^^ /^^  , 
S  services  performed  under  the  contract  the  sum  of  |7^200., 

said  sum  being  ninety  W  P^r  cent  of  ^iJ^'fZlf.o 
$8,000.00;  and  the  Controller  be  ^J/f^.^^^^auch  paynent 
approve  said  payment  from  funds  available  for  such  poymen 
under  Appropriation  112.991.00-1. 


«  « 


««««*««« 


(7)  The  Secretary  reported  the  receipt  of  informal  bids  for: 


Low  Bidder: 

Malott  and  Peters en-Grundy 


$1,890.00 


Mhur  Bidders; 

Lowrie  Paving  Co. 
Pay  Improvement  Co. 


$1,975.00 
$2, 100.00 


(b)  u£ffim^fiUARE=SESi^^^ 

$1,450.00 


lr>y  Bidder; 

Malott  and  Peters en-Grundy 


cnh&r  Bidders; 

Fay  Inprovenent  Co. 
Lowrie  Paving  Co. 


$1,600.00 
$1,685.00 


(c)   ^2SK)jm,SaUASE^^^^Ali^ 

ijou  Bidder; 

George  Paulsen 

Oth£r_Biddar:      _.,.,,  $1,992.00 

Watkin  and  Sibbald  v^*" 


$1,825.75 


6-12-52 


* 


l^^ 


♦?^« 


aft.', 
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(cont'd) 


^  Orders  Approved 
If  .^ceesary  Work 
filta  Flaw  Square, 
Utt«  Square,  and 


Th«  General  Itonagor  reported  funds  were  available  for  the 
^rk  aTd^coS^ded  a^rd  to  the  low  bidder  in  each  in- 

8tanoe« 

On  motion  of  Coimiflsioner  Dippel,  seconded  hy   Commissioner 

eSrcut,  the  following  reaolution  was  adopted: 

Raaolution  No^  .722 

RESOLVED,  that  this  Commission,  on  rocommendation  of  the 
Sneral  Manager,  does  herety  approve  the  issuance  of  work 
SSe^  tHhl  siccossful  low  bidders  as  follows: 

(a)  Molott  and  I^tersen-Grundy,  2^12  Harrison  Street 
^^  R^^facine  of  One  Tennis  Court,  Alta  Plaza  Square, 
for  the  sum  of  $1,890.00; 

(6)  Malott  and  I^tersen-Grundy,  2^12  Harrison  Street 
^  '  Resurfacing  of  Two  Tennis  Courts,  Lafayette  Square, 
for  the  sum  of  |1,A50.00; 

(c)  George  Paulsen,  2922  -  25ti.  Avenue  Restoration  Work, 
Portsmouth  Square,  for  the  sun  of  e  1,825. 75. 


«  *  *  « 


ft  *  «  «t  *  » 


^  »  1"™'-         fnia^ently  ^o^^^^^o.^*^  P^in^^  calendar  of 
^i^^^ coming  evontB  at  Sigramd  Stern  Grove. 

Fblloulng  dlscuaalon.  and  on  »>tlon  H^H'^^ZolT^' 
ed  mtter  relating  to  «^ther  recreation  or  parks. 


«  * 


«»«*»«** 


(9)  Ee.< 


rf  s  r^^ryf  »  GoidenJiaitg-Eagk 


lission  Inspec- 
boc  Proposed 
pfficway  - 
psday,  June  26, 
liW  F.H. 


bjOTOOT 


resident  Sutter  asked  the  Co^ssion  to  -^-^f.^^^^^p.^- 
received  from  the  Traffic  Bureau,  ^^^^^^^^^^^^''^k;     The 
ing  routes  for  a  trafficway  -J^l^\^^tZrT l^^H.  en 
Co^ssionera  being  in  ^^f  J^"^' J^^ine  ti^  i^  «^^^^  ^ 
Thursday,   June  26,  was  set  ^^^.J^^^f ^^er  Lhe  proposed 
personally  i"«P°°\^^°,^"?LCto^S?  at  the  Lod^e  at 
trafficway  plans,   the  t^o™^«^,^°^  ^  Se  Lodge  following  the 
1:00  P.M.   of  that  day  and  ^f^^^J^^^  .fioo  P.M. 
inspection,  at  the  regular  meeting  hour 

A.     »^ma  y^fnre  the  Commis- 
There  being  no  further  business  ^/^^,J^g  adjourned  at 
Bion,   President  Sutter  declared  the  meeting 

A: 30  P.M. 


Respectfully  submitted, 


^< 


.c/  ^M  I  '"-  f--^'  '^  ' 


Secretary 
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San  Francisco ;  California 
June  2>,  1952 


q£  jJilUiliSa 


U  I  N  y  1  s  s 

The     Forty-third  Regular  Meeting  oJ^^%««°^,^<^""  ^^^^^ 
Conmiisaion  was  called  to  order  on  Thursday     June  26,   1952 
atlkOO  P.M.,   President  Louis  Sutter  presiding. 

The  following  Commissioners  were  present: 

Mr.   Louis  Sutter,   President 

Mr.  Pater  Bercut 

Vt,  Michael  J.  ^ickley 

Mrs.  Henry  Dippel 

Rev.  Eugene  A.   Gallagher 

There  being  no  corrections  or  omissions,  the  httnutes  of  the 
regular  meeting  of  June  12,   1952.  were  approved. 


ler's  Annual 
In  One  Golf 
Bnt- 

xjln  Park  - 

f29to  Aug.3, 


n^  FVom  Harry  M    Hayword,  Toumaraont  Director,  San  FVancisco 

^'^  eZlZZ  ^thlCInual  Hole  In  J-^  rr^^tkr^Un^ln 
permission  to  stage  the  event  at  ^^e  eighth  hole  at  Lincoln 
pLk  from  July  29  to  Aug-ast  3  inclusive,  and  to  distribute 
pri-ies  at  the  Lincoln  Park  Clubhouse  on  August  10th. 

on  motion  of  Co^ssioner  ^fZ\Z^T'fV:^T' 


•  «  »  » 


«««««• 


(2)  P^om  Harlan  B.  Watkins.   Chief,  f-lf^f^'^'^^'^'^^est^ 
Francisco  District  ^o^  of  Engineers     US. ^A^^ 

S  ro^t:dTt  rrch"c^h^rfr:a^in  Oolden^ate  Park. 

on  motion  of  Cormnissioner  ^rcut,  --f/^^^^.'^'^^^'^"'' 
Buckley,  the  following  resolution  was  adopted. 

R^n^liaU^n  No.  799 

ision  Granted  RESOLVED,   that  this  Commission,   i;;it''hf^bi°gr^t^r^- 

[S-GovBranent  to  quest  of  the  "nited  States  Ar^^oesherepy  f^^^^^^^^^^ 

U.  .fcintain.  L      sion  to  the  United  States  Govern^nt^or^^^  ^^^  ^^^^^^ 
Ue  amer  and  maintenance  and  removal  o^  ^^^^^^  indicated  on  Army 

prline,  G.G.Park,     the  Main  Drive  in  GoWenGate^k^  ^       ^^^^^   ^^^^ 

^  '         BDt  Site       Engineers  t  Drawing  No     ^^7?/^  g^ice  of  gun  positions 

faculties  being  required  for  the  ^^^  ^     ^  county 

maintained  within  the  area  ^^Jf  ^jS^io^dated^bruary  25, 
of  San  Francisco  under  Lease  No.Sn«-iVV  aa 

1952. 

»   ♦  Tnuer  Optical  Conpany,  request- 
(3)  Prom  F.  G.  Dominey,  i^J^I^'^^ting  agreement;  to  permit  the 
ing  a  modification  °^,^.,^^f  ^LcSlar  viewing  machines 
installation  of  two  additional  diuu 
in  the  Coit  Tower  location. 

n       .     ^.n«r  Bercut.  seconded  by  Commissioner 
On  motion  of  Commissioner  Bercut,      ^^opted: 
Gallagher,  the  following  resolution  w 

ReafiluUfilUJS^-^ 

«n  reconanandation  of  the 
RESOLVED,  that  thij  Commission,  on  re    ^^^.^.^^  better 
General  Jfenager,  and  in  ^«^"^f  l,blic  and  tourist  vxsit 
scenip  accommodations  to  serve  the  pu    ^^..^^ion  of  the 

ors.  does  hereby  ^^^'°j;^!^/?J?^Sptic^-l  Conpany.  saK^ 
existing  agreenwnt  ^i^h  the  Tower  p     ^^^^^  ^^^^^^ 
LdifiStion  being  an  additlon^ftwo^;^.;^  ^^^^  '^'-iT^ 
viewing  machines  at  t^%flJJ°^ocation  from  six  to  eight 
the  number  of  machines  at  that  lo  6-2fa-52 

unit0. 


^raisslon  Granted 
|wr  Optical  Co. 
^  Inatall  Two  (2) 
iJiJtitional  Binocular 
fi!^  Machines  - 
ir_Are§_ 


I* 


n 


IL 


(k)  From  Eugene  J.   Rlordan,  Director  of  Property,   requesting 
the  Consraission  to  adopt  a  resolution  authorising  the  pur- 
chaee  of  certain  properties  required  for  McLaren  Park. 

On  motion  of  Conmissioner  Bercut,   seconded  ly  Commissioner 
Dippel,  the  following  resolution  was  adopted: 


123  ,; 


r 


se  of  lAnd 

ct. 


se  of 
el  2  (Lot  37) 
Ii9ses33r*8  Block 


RESOLVED  that  this  Commission  authorises  the  General  Mana- 
ger to  approve  and  forward  to  the  Board  of  aipervisors,  the 
resolution  authorising  the  purchase  of  certain  property  for 
the  McLaren  Park  project  as  follows:  (Approp.  112.000.0?; 

(a)  Lot  12,  Assessor's  Block  No. 6138,  vacant  land 
located  on  the  east  side  of  Gambler  Street 
175  feet  south  of  Dwight  Street,  siae  125'  x 

120'  -  from  Agnes  Shea,  for  the  sum  of.  .  .  ^1,500.00 

(b)  Lot  12,  Assessor's  Block  No. 6105,  vacant  land 
located  on  the  oaBt  side  of  Gambler  Street, 
175'  south  of  Woolsey  Street,  siae  25'  x  120', 

from  Chaa.  A.  Louis  et  ux,  for  the  sum  of.  .  .  §300.00 

(c)  Lot  9,  Assessor's  Block  No.6U3,  vacant  land 
located  on  the  east  side  of  Cambridge  Street 
225  feet  south  of  Olmstead  Street,  siae  75'  x 

120'  -  from  A.  H.  Morrow  et  ux,  for  the  sum  of  5^900.00 

(5)  FVom  Eugene  J.  Riordan,  Director  of  P^^P^^^^ : .  ^^"^^l^f  ^ 
that  the  Commission  arrange  for  an  appropriation  ^ °^^ 
purchase  of  Lot  37.  Assessor's  B^ock  2^99-A  from  the  Pacxf- 
iT Coast  Construction  Con?)any;  property  which  was  acquired 
as  an  eaBement  in  19^9,  ai.d  which  he  ^ow  recommends  be  ac- 
Quired  in  fee  rather  than  as  an  easement.  The  property  is 
loilt^d  on  the  north  side  of  Crestlake  Drive  and  i^  bounde^ 
on  the  north  and  east  by  Pinelake  property  under  the  juris- 
diction of  the  Recreation  and  Park  Commission. 

On  motion  of  Conmissioner  Bercut,  seconded  b7  Commissioner 
Dippel,  the  following  resolution  was  adopted: 

■    RESOLVED,  that  this  Commission,  ^^^^^J^^^J^^  °Lrebv 
General  ^ager  and  the  Director  of  Property^  ?^^5  of 
authorise  and  approve  an  appropriation  ^.^^,^\fen8- 
$1100.00  to  cov^rthe  cost  of  Pay*"*  "^.^  i"°Jf  f^'^cS^y! 
L  in  connection  with  the  acquisition  o^^.'^^^' ^^fsco 
ing  all  of  Lot  37  in  Assessor's  Block  2A99-A.  San  fTanc 
located  on  the  north  side  of  Crestlake  J^^^^  °Pf  ^^^i. 
Place,  siae  AO'  x  70',  as  per  the  ^^^f !^^'tLt^t^e 
This  lot  is  bounded  on  the  north  and  °"  ^«  J^^^^"^  ^ha 
Pinelake  property;  it  being  understood  a^  agreed  by  t 
Pacific  Coast  Construction  Company  that  its  intere^ 
said  pi-operty  shall  be  sold  to  the  City  for  the  sum 
11,000.00. 


«  «  « 


«»»#»««» 


(6)   P.om  J.   J.  Allen,   Secretary    Library ^-i^^^^^^^^ 

a  transfer  of  a  portion  of  ^^f  ^^J^^^°^ly  of  the  Li- 

a  branch  public  libraiy,   and  f°^^^^"f^^t^°Stails  rel.t- 

brary  ComJ^ssion's  resolution  J^^tinf/^th  ^^^^^^^.^^^^ 

ing  to  the  proposed  transfer,   together  wixii 

sketches. 

Mr.  Lewis  and  Mr.  Sutter  both  reported  on^  Srs'o?  ?he 

the  Rmston  Playground  area  i"  ^^^^^Ji^f^ction  with  the 

Library  Commission,  and  expressea       per  setting  and 

plan  to  allocate  a  larger  area  for  ^epr^ 

Orientation  of  the  branch  public  library 


II 


H 
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Transfer  to 

1,11c  Ubrary  - 

aeladed  ty 
solution  953  - 
[..  of  11-13-52) 


Mr,  Lsvis  reported  that  witti  hie  approval,  the  Engineering 
division  had  made  certain  modifications  in  the  boundaries 
and  had  slightly  reduced  tlie  land  area  requested  by  the 
Library  Commission, 

On  motion  of  Commissioner  Dippel,  seconded  by  Commissioner 
Bercut,  the  following  resolution  was  adopted; 

Resolution  No,  803 

WHEREAS,  the  Recreation  Commission  on  January  15,  1948, 
under  Resolution  No,  9A»  consented  to  a  transfer  of  a  por- 
tion of  Rinston  Playground  to  the  Libraiy  Commission,  to 
be  used  as  a  branch  library  to  serve  the  Marina  District, 
and  such  transfer  was  then  approved  on  April  5,  19^8,  by 
the  Honorable  Board  of  Supervisors  under  Resolution  No. 7352 
(series  of  1939),  and  subsequently  approved  by  His  Honor, 
Mayor  Elmer  E,  Robinson;  and 

WHEREAS,  the  architectural  advisors  of  the  Library  Commis- 
sion have  eiqphosiaed  the  need  for  an  additional  area  of 
the  Rinston  Playground  to  provide  a  setting  and  environment 
for  the  branch  library  in  full  and  coiifilete  harmony  with 
the  surrovmding  playground  area,  and  the  Library  Commission 
has  therefore  requested  the  transfer  of  an  additional  land 
area  for  branch  library  purposes  within  the  FVinston  Play- 
ground; now,  therefore, 

m.   rr  resolved,  that  the  Recreation  and  Park  Commission 
does  hereby  consent  to  the  transfer  of  further  FVinston 
Playground  land  beyond  that  originally  approved  for  trans- 
fer by  the  Recreation  Commission  under  Resolution  No. 94-. 
the  parcel  hereby  approved  for  transfer  being  described  as 
follows : 

A  portion  of  Punston  Playground  situated  in  Assessor's 
Block  No,  i^69  and  more  particularly  described  as  beginning 
on  the  north  Une  of  Chestnut  Street  at  its  intersection 
with  the  east  line  of  Webster  Street  extended  northerly, 
thence  easterly  along  the  northerly  line  of  Chestnut  Street 
300  feet,  thence  at  right  angles  northerly  9b   feet;  thence 
westerly  at  right  angles  100  feet,  thence  northerly  at 
right  angles  59  feet;  thence  westerly  at  right  angles  ^00 
feet,  thence  southerly  at  right  angles  155  feet  along  the 
easterly  line  of  Webster  Street  extended  northerly  to  the 
point  of  beginning. 

AND  BE  IT  FURTHER  RESOLVED,  that  said  transfer  is  approved 
with  the  understanding  that  the  property  shall  be  used  by 
the  Library  Commission  for  the  purpose  of  erecting  a  branch 
library  thereon  to  serve  the  Marina  District;  and  PROVJJJUJ 
FTJRTHER,  that  said  property  shall  revert  to  the  Recreation 
and  park  Commission  if  and  when  at  any  future  time  said 
property  ceases  to  be  used  for  public  library  purposes. 

(7)  JVom  Honorable  George  J.  Christopher  member  of  the  Board 
of  Supervisors,  a  letter  expressing  his  «'^J°y™;^/»^J^'"^ 
vitne^ed  the  Annual  Carnival  presented  in  Si^n^^d  Stern 
Grove  on  Sunday,  June  15.  1952.  and  complimenting  the 
Superintendent  of  Recreation,  the  department  and  the  ^^ 
minion  for  their  diligent  efforts  in  contributing  to  the 
impressive  spectacle.  (Pile). 

(8)  ft.om  Guide  T.  Nannizzi,  Secretary-Treasurer  SFJtounte^^^^^ 
Patrol  Club,  a  letter  of  thanks  for  the  J^°P®^;'°"  /^.^^n 
inatiginga  Horse  Show  in  Golden  Gate  Park  on  May  25thXFile) 


»«*«««* 


*  « 


6-26-52 


12' 


'.*»-- 


■rar 
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(9)  Letter  of  appreciation  from  tlie  Core  Pbundation  interns, 
John  Robinaon  and  Mrs.  Justine  C.  Lower,  thanking  the  De* 
partMnt  and  Commission  for  the  experience  and  knowledge 
gained  during  the  course  of  tlieir  Internship  in  the  study 
of  Beoreation  and  Park  facilities  (File). 

(10)  Letter  from  the  Carroll  J.  Collins  Construction  CoiT?)any, 
giving  notice  that  it  la  his  Intention  to  commence  work  on 
the  30-foot  extension  of  the  soccer  field,  Balboa  Park,  as 
of  JUly  2,  1952,  and  accepting  full  responsibility  for  any 
and  all  work  in  conliection  with  the  project  which  may  be 
undertaken  prior  to  his  receipt  of  the  contract.  (File). 


si 


'im 


tm£J3ILA^  DELEGA1ES 

(1)  ^jr^y^ren  Park  J^n^a  .  District  Request  for  Uryj  4?qM4.g^t.LQfl^ 


Park  Lands- 
strict  Request 
.  -.n.^  trtqulsition 


ilton  P/G 


A  delegation  comprised  of  Mrs.  Ocean  Jolly  and  Mr.  Lou  Jolly, 
Editors  of  the  Guide  Riblications ,  a  district  newspaper, 
Mr  Joseph  L.  Cimino,  Vice-president,  Reis  and  Paul  In^-rove- 
ment  Club,  and  others,  appeared  before  tlie  Conmission  in 
the  interests  of  the  McLaren  Park  development. 

The  Secretary  read  three  communications  from  the  following 
organisations:  Reis  and  Paul  Tract  Inprovement  Club,  #9 
Tioga  Avenue;  Visitacion  Rod  &  Gun  Club,  Woodnon  of  the. 
World  Hall,  Ray™>nd  Avenue;  and  Bon  Vitas  Club  in  Raymof 
Avenue,  all  of  which  requested  the  Commission  to  take  what- 
ever steps  may  be  necessary  to  insure  reimbursement  in  cash 
from  the  Board  of  Education  for  the  16  acres  to  be  trans- 
ferred from  McLaren  Park  for  public  school  ^f /^.%r!^^J^„ 
of  the  passage  of  Proposition  "E»  in  the  ^4lnicipal  Election 
of  J^ane  3.  They  further  asked  that  the  moneys  received  le 
placed  in  a  McLaren  Park  Rind  for  further  land  purchase, 
rather  than  remaining  in  a  Land  Reserve  Rand. 

Each  of  the  three  delegates  spoke  in  ^^-i^^£,^5°i3^j:ir*' 
and  following  considerable  exchange  of  viewsand  discussion 
2?th  Commission  members.  President  Sutter  ^J^^^^^^^^^J; 
tors  that  it  was  th.e  Commission's  intention  ^o  use  whatever 
assets  that  might  be  derived  from  ^%  =;^1«  °f^!^^  ^lln6 

park  properties  for  the  P---^f/,,f  .^^^.'^th^^nS^sio^^ 
which  may  be  required.  Mrs.  Joll^'  thanxea  we  oo 

for  the  assuremces  given. 

(2)  HflBmoimazmii^ 

The  Sec^tary  r.ad  a  letter  ^-m  f  f  rg^  tTcl^tTTsan 
man  of  the  Redevelopment  Agency  of  the  ^^^y  ^"     '^   „_ 
Francisco,  which  summarised  the  ^^^'^^^S^^J^^.^fnfwhi^ 
cy  for  th;  redevelopment  of  the  ^f  ^^"J.^^J^f '^e^eation 
directly  concerned  the  location  ^^^^^^^^^Ina^  pl^  ^o^" 
center  in  that  area.   In  essence,  the  P^^^J^^^^he  provi- 
mulated  ty  the  City  Planning  Commission  P^°P°^^J^2t,  ^a 
sion  of  a  community  Pl^f  ^^^j^^^^^^^.t^S^lton  Playground 
the  reduction  iif  tlie  size  of  the  pre^en^  widening  of  Geary 
by  the  removal  of  a  78-foot  strip  for  J^^/^^^^^f „  the  area 
Ireet.  The  plan  estin^ted  ll^l'Z'^TtrlTanfl.^^  -^- 
to  consist  of  5.A8  acres  south  of  ^eary  -J^  elaborated  on 
remaining  in  Hamilton  Pl°yg^°^^-  !^%quitable  exchange  of 
the  nethods  and  procedures  whereby  ^  ^^^^^^  larger  play- 
values  could  be  arrived  at  in  the  acquiring  ol  larg 

ground  areas. 

A  delegation  appeared  l« fore  the  Co^-J-,,^  a^^J^' 
ing  opinions  and  views  ^^^^^"^^P^ndations  of  the  Rede- 
of  Hamilton  Playground  and  the  recoramenu 

velopment  Agency, 

Commissioners  listened  ^°  ^^^^^^urcent^rshrid^'te  locat- 
proposed  swimming  pool  and  '^°'^^^'',  ..^ed  in  the  area  su^- 
ed  within  Hamilton  Playground,  or  located 
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5SA^IJ|SAS£S  (cont'd) 

geated  for  r«d«v«lopn8nt  south  of  Geary  Str««t.  Spirited 
discussions  centered  around  the  proposed  widening  of  Geary 
Street  and  the  resultant  reductions  of  Hamilton  Playground 
for  a  distance  of  some  78  feet  on  the  south  side  of  Hamilton 
Playground, 

Among  those  speaking  for  the  retention  of  the  plan  to  con- 
struct the  coBBainity  center  and  swimming  pool  in  Hamilton 
Playground  were:  Mrs.  Bryne  Golic,  Mrs.  Ora  Jones,  Mrs.  Meta 
Rothschild,  Mrs.  Evelyn  Lewis,  and  Mr,  Alfred  C.  Simmons. 

The  issue  of  greatest  concemi  to  these  delegates  was  the 
length  of  time  which  would  elapse  before  the  redevelopmsat 
program  could  be  carried  out  and  the  delay  which  the  resi- 
dents of  the  district  might  encounter  before  a  coranunity 
center  and  swimming  pool  could  be  provided  for  the  district. 

Direct  questions  were  asked  as  to  when  the  acquisition  of 
land  would  comnsnce  and  when  con^lete  acconplishment  of  the 
i^developnsnt  program  could  reasonably  be  expected. 

Ifc".  Jaws  E.  Stratten,  a  member  of  the  Redevelopment  Agency, 
forwrly  Director  of  the  Booker  T.  Washington  Center,  and 
long-tii«  resident  of  the  Hamilton  district,  informed  the 
speakers  that  the  Redevelopment  Agency  was  both  firm  and 
sincere  in  Its  intention  to  commenoe  land  acquisition  \}y 
the  middle  of  1953,  but  could  give  no  definite  «nsv»r  on  the 
tins  requlrensnt  for  coupletion  of  the  program.  Mr.  Stratten 
voiced  strong  opposition  to  the  construction  of  the  swiining 
pool  and  center  at  Hamilton  Playground,  baaing  his  position 
oThis  years  of  professional  experience  in  the  recreation 
field  and  his  firm  conviction  that  separation  of  those  facil- 
ities from  the  area  planned  for  south  of  Geary  Street  would 
be  the  wrong  type  of  planning,  resulting  in  Uter  inconplete 
service  and  public  dissatisfaction. 

President  Sutter,  speaking  for  the  ^onmiisslon.  informsd  all 
delegates  that  it  was  the  Commission's  desire  to  J^^  in  ac 
cordance  with  the  wishes  of  the  co«nunity  ^'^^^/j.  f*^.  ,, 
would  be  best  for  the  district.  He  proposed  that  the  people 
orthe^aTlton^i-trict  gather  in  public  meeting  and  reach 
:;  understanding  and  then  sul«it  to  the  C^^-^^J^J^f^^^*- 
mendation  that  would  oe  representative  of  ^'^LT^tden; 
Delegates  fully  endorsed  this  suggestion^  *°^?^tid  ?o  be 
Sutter,  along  with  other  Commission  members,  offered  to  be 
present  and  participate  in  the  public  meetings. 


(3)  ^iTm\  fgr  Taiephoee  BootHfl  -  gnlon  s<mtw 


j«qu93t  for 
'iltphoQS  Booths 
It  Union  Square 
(Pwtpoiwd  to 


The  secretary  read  a  letter  from  Mr.   ^^^^^^^J'  ^^^1^ 
Manager,   Pacific  Telephone  &  Telegraph  ^onpany^requesting^^ 
the  Co«dssion  to  reap^ove  Resolution  No^^^^g^^^^^  ^^^ 
28,   1951,  under  which  «»•  Coanission  f^f"^    f  ^^ths  in 
the  installation  of  2  outdoor  I«J1J^^^^"P^^^  Company  to 
Union  Square.      The  application  of  ^^.^f  ^g^^^oJS^  the 
insUll  the  booths  had  been  «^^-f •^i^^Ji^'f^rbeing 
Art  Commission  and  resubmission  °f,f  ^^^^^^h^'th^r^exists 

made  ^  the  Telephone  C-^%/?,i^3e^:i"the^. 

a  definite  and  urgent  need  for  the  servxce 

Mr.   N.A.DeStefano  a«i^Hr  F-I^Sullijan^JP-enUUve^^^^^ 

Telephone  Co.    stressed  the  need  ^o^^^^J  emergency,  and  as  a 

ance  of  the  installations  in  the  event  of  emerge  cy, 

supplensnt  to  Civil  Defense. 

^     *     ^  P.rVa     informed  the  Conalssion 
Mr.   Glrod,   Superintendent  5^-^*ff  ivj^one  booth  structures 
that  the  Art  Commission  had  ^o^^^^r^^^  ^^  objectionable 
incompatible  with  Onion  Square's  purposes  anu       j 
from  the  artistic  aspect.  „.,„  .^d  by  ConBiissioner 

On  motion  of  Commissions  B^^Jl^  ^ked  to  ascertain  from 
Gallagher,   the  General  Manager  was  asKea  ^^^^ 

tSi  S?ief 'of  PoUce  whether  °;„S°^%2Srt  S  the  Police 
phone  booths   in  ^^nion  i^uare  and  to  repo  meting. 

Department's  recommendation  at  the  nexi,       fc  ^^26-52 
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id/or 


Ications  of 
tracts 


(1)  frgPnPP  ftftfli/or  Final  Fyngr.ta 

On  notion  of  Conanissionor  Dippel,  seconded  by  Commissioner 
Berout,  the  following  resolution  was  adopted; 

FE30LVED,  that  for  the  best  interests  and  proper  conduct 
'jf  the  Recreation  and  Park  Department,  the  Controller  be 
and  is  hereby  requested  to  approve  the  following  ftrofe;res3 
aiMi/or  Final  Riyments: 

(a)  BOARD  MSALS  -  CAMP  MATHER  SfRPG  C^W 


ToEvergreen  Lodge  -  Bariod  May  16-31,  1952        1693.71 

(b)  P4THQL  SERfflGES  ,  TAKE  hCRGED  SF?RT  FISHING 

T^  Associated  %>ortsmBn,  Dist. Council  #7  $433.00 

(c)  1^.pRRAL  ADMISSION  TAXES 

To  Collector  of  Int. Revenue-May,  1952        f 347. 91 

(2)  Ey^ms^ona  of  Time 

On  motion  of  Cojanlseioner  Gallagher,  seconded  by  Commission- 
er Dippel,   the  following  resolution  was  adopted: 

BeaotoUon  ^Q.  90S 

RESOLVED,   that  this  Commission,  on  recoiunendation  of  the 
General  Manager,   approves  the  following  Extensions  of  Tiiae: 

(a)  CORONA  JR. MUSEUM  FAVUi(^^n\]\T.^'i  '  Controller's  #111^ 
To  Pacific  Pavemsnta  Co. ,   Ltd. ,  an  extension  of  77  cal- 
endar days,   thru  June  26,   1952,  due  to  delay  caused  by 
inclement  weather  and  carpenters <  strike. 

(b)  (?RATTAW  P/G  TURFING-ContragUaOgB  ■>  n^ntr^Uer'S  ^Z^ 
To  C  &  S  Rental  &  Supply  Co. ,  an  extension  of  25  calen- 
dar days,   through  June  30,   1952,  delay  caused  ^  slow 
process  of  seed  germination  test,  as  required  by  deport- 
ment. 

(c)  SILVER  TERRACE  ADDITION?^  -  Contract  #Q?  -  n(?ntr]r«c  ^ZI . 
To  Nkirtinelli  Construction  Co.,  an  extension  of  19  cal- 
endar days,  through  June  18,   1952,  due  to  delay  caused 
by  carpenters'  strike. 

(d)  LANDSCAPE   IMPROVE NENTS-SILVER  TERRACE  PLAYGROUND 

Oftntrfint,  m?,h  '  Contirol  1»r »;  m^  calendar  days'. 

To  Stephen  L.  Vistica,   an  extension  of  30  caienaar  ^, 
through  June  28,   1952,   due  to  slowness  in  deliveiy  of 
manure  and  waiting  for  test  returns  on  the  seed. 


«  «  « 


««»»««# 


(3)  Modificationn  nf  Contracta 

On  motion  of  Commissioner  Dippel,  seconded  by  Commissioner 
Bercut,  the  following  resolution  was  adopted. 

R^l^aplution  NQ^_a2fe 

HE30LVH,,  that  for  the  >«.t  ^-^^^'l^,/^^lTT^''is 
the  Recreation  aid  Park  ■^P'^f  "'jj^  S^-f  =atlon=  of 
hereby  requested  to  approve  the  follouing  nou 

Contracts : 

'  ffwmlZ^iferchant,  Architect^  C^^ 

Order  #1  -  to  provide  -""^''^f  ^^P^f  g^ 

tions  and  design  6-roon,  G"««J^^^^^/°f 

auto  can?)  area  (8^  of  estimated  cost  oi  ^500.00 

$6,250.00),   an  ji^crease  of 
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.ftind  Trans- 
I  snd  Allot 


(t)  f^f\Q\iii  jTR. MUSEUM  PAVptG«Cgntr.^>.Controller»3  #115 

To  Paciflo  Pavamenta  Co. , Ltd. -Change  Order 
#2  -  to  paint  flag-pole  with  2  coats  white 
lead  and  oil  paint;  for  protection  from 
weather  and  put  finish  paint  job  on  flag- 
pole, an  ;tncrease  of *35.00 


(^)  ^^^f^>»^iad  Tr*»flferB  and  Allotmentfl 


j.Erploymenta- 
^rsanent  Salary 


On  motion  of  Commiasioner  Bercut,  seconded  by  Coramiss loner 
Gallagher,  the  following  resolution  was  adopted: 

R^qoVit,|9i^  No.  807 

IffiSOLVED,   that  for  the  best  interests  and  proper  conduct 
of  the  Recreation  and  Park  Departinent,   the  Controller  be 
and  is  hereto  requested  to  approve  the  following  Intrap-fund 
Transfers  and  Allotments: 


Fyoio 
Approp. 212. 130.02 
Hages  -  Zoo  Division 

Approp. 212. 130.03 
Wages  -  Conmia.Div. 

Approp. 212, 130.04 
Wages  -  Recreational 


I2 
Approp. 212. 130.01 

Wages  -  Genl.  Div, 

Approp. 212. 130.01 
Wages  -  Genl.  Div. 

Approp. 212. 130.01 
Wages  -  Genl.  Div. 


$31,889.00 
172,656.00 


$43,550.00 


(To  consoM^  Approps.for  Wages.    1952-53  Budget) 


Approp. 180.056.00  $400.00 

Plans  &  Specs.  -  GenU 


Approp. 180. 000.00 
1947  Recreation  Bonds 
Unallocated  -  General 

(To  provide  additional  funds  required  ^or  services 
of  Engineers  &  Draftsmen  during  July,   1952,   lor 
preparation  of  Plans  &  Specs. in  connection  with 
1947  Recreation  Bond  Rind) 


Allotitienta 

Approp. 112.600.03     McLaren  Park  Land     . 
"       212.815.01     Insurance  Premiums 
"       812.915.01    Restoration,  Portsmouth  Sq.- 
( Reserve) 


$2,000.00 
$4,564.00 

$1,825.75 


(5)  T^n^^mrv  Ernnlc-,-^n-  -  ^^r^t.  Salary  ABEroBElflUflOa 

On  notion  of  Commissioner  Gallagher,  seconded  by  Commission- 
er Dippel,  the  following  resolution  was  adopted: 

RESOLVED,  that  this  Commission,  on  ^J^f^^oftJollef t^np- 
General  knager,  does  herecy  ^^^f.V^^ '°S!^i,Sons  10^ 
prove  use  of  fUnds  in  Permanent  ^^^P^P^mployi^nt^ : 
filling  the  following  positions  ty  temporary  «v 

(a)  G-30^  Jani1^9£         .  $U3.oo 

Maurice  Sweeney  ^T-24^;  $143.00 

A  Lutzenko  (T-244) 

(b)  Q-^8  Gardener  $115.00 

Max  Oster  (T-257)  $115.00 

Dinatrios  Korkos  (T-25i; 

(c)  W-206  Anir;ifLl-Kes]2er  $110.00 

A.  Van  Diermon  {,i-±yjJ 

(All  of  above  on  Iv.   -^  ^J-f  ^f '^^^^^^id'^ne^.   1952) 
stated  periods  between  June  11,   iV?*: 
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(6)  V?rt  W?^  ^"'^  Orders  for  3ervic9  or  WorK 


Orders  and 
for  Service 


Us^ 


On  motion  of  Commissioner  Gallagher,  seconded  by  Conrdesion- 
er  Dippel,  the  following  resolution  was  adopted: 

Bfl,soIutiiQn  Nq,  809 

RESOIAnSD,  that  for  the  beat  interests  and  proper  conduct  of 
the  Recreation  and  Pork  Department,  the  Controller  be  aixi 
is  herebjr  requested  to  approve  tlie  following  Work  Orders 
and  Orders  for  Service  or  Work: 

(a)  Work  Order  to  Real  Estate  Department  for 
services  and  e^qjenses  in  connection  with 
acquiring  property  required  for  McLaren 
Park  and  selling  parcels  now  held  Ixit 
outside  the  present  boundaries,  for  the 

period  ending  9-30-52  (Approp.212.600. 03)   ;i^2,000.00 

(b)  Order  for  Service  or  Work  to  Jack  Garrison, 
for  work  on  Canp  Mather  refrigeration  plants 

for  quarter  ending  9-30-53  (Approp.212.200.08)-$200.00 

(c)  Order  for  Service  or  Work  to  Malott  & 
Peterson-Grundy,  for  construction  of  walks 

at  S.F. Zoological  GordensCApprop.  112, 500. 79-4.^1 ,950.00 

(d)  Work  Order  to  Department  of  Public  Works, 
Bureau  of  Engineering,  for  preparation  of 
plans,  specifications,  and  estimates  of 
cost,  covering  additions  to  iiiprovenents , 

Jamas  D.Phelan  Beach ^2,000.00 

(7)  Ya'iht.  Har'WT  M"?rJnff  ]A<^r^ae3  -  ADprovaia  and  Canc<?Uati.fiii3 

On  motion  of  Commissioner  Bercut,  seconded  by  Coromiss loner 
Dippel,  the  following  resolution  was  adopted: 

?^{,n1titiQn  No.  810 

RESOLVED,  that  this  Commission,  on  recommendation  of  the 
General  Manager,  does  hereby  approve  the  issuance  and/or 
cancellation  of  mooring  licenses  at  Yacht  Harbor  m  fol- 

lows  • 

Nan©  of       Berth  Rate 

John  I.&  Arvo  K.Kannisto  INTREPID  #136(habilitat-e  5.00 

(?d 

Todd  Shipyards  Corp'n    HAWK    '^^^^["(^^J^/'^  ^^^'^ 
(b)  CancellatiQ]!  ^f  Temporary  Liceng^ 

Thomas  A.  Hoppe  (Mr.  Hoppe  sold  his  boat  on  June  9) 

(8)  Reouestlng  Amentm9nt_ta^l2.^?-19'??  ^l^VaLPimiiansa 

On  motion  of  Commissioner  Gallagher,  seconded  ^^Commission- 
er Bercut,   the  following  resolution  was  adopted: 

Resftliiti^il_Nfi>L_Jll 

RESOLVED,   that  this  Commission,   on  ^'^^f^^J.^f^l^^ ^ 
General  knager,   and  in  o^,^-  f  J°P:^g,r^':?:a1i^.  Bon. 
planning  and  engineering  P^^%°^J;^by  request  the  Civil 
Rind  during  the  coming  year,   does  ^«^^/;J     1952-1953 
Service  Commission  to  ^-^f^l^^^^Ht  Z  foUowIng 
Annual  Salary  Ordinance  by  addint  ^®^®^°  " 
interdepartnental  employment  as  needed: 

1  F-122  Senior  Architectural  Draftsman 

(salary  range  U85.00  to  *575.00;. 
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(1)  VJW  USASE  -  HEACH  CHAIET 
^i^„<^gp|g  PLACED  ON  NOriCE 


CITY  ATTORNEY'S  OPINION  - 


P.McQualde 

BMoh 
list,  Placed 

jm 


The  Secretary  read  the  written  opinion  of  the  City  Attorney, 
Mo.  558,  of  Jline  12,  1952,  advising  that  tlie  lease  to  the 
Joseph  P.  MoQuiaide  Poet  1205,  Veterans  of  Fbreign  Wara,  does 
not  confer  a  right  on  the  Lessor  to  grant  or  a  privilege  on 
the  Lessee  to  request  a  use  or  subletting  of  the  promises  to 
private  individuals  or  groups  for  private  purposes. 

GoBnisalonsrs  eaqpreesed  their  displeasure  in  the  misuse  of 
the  premises  In  violation  of  the  terms  of  the  agreement  on 
the  pert  of  the  Lessee. 

On  notion  of  Coawd  ssioner  Bercut,  seconded  by  Commissioner 
Dlppsl,  the  following  resolution  was  adopted: 

Resolution  No.  SI2 

RESOLVED,  that  this  Comraission  does  hereby  record  its  dis- 
pleasure and  censures  the  Lessee  for  violation  of  the  terras 
of  the  agroenent  and  misuse  of  the  Beach  Chalet  premises, 
and  directs  that  written  notice  of  such  displeasure  and  cen- 
sure be  sent  to  the  Joseph  P.  McQualde  Post,  Veterans  of 
Pbreign  Wars,  cautioning  the  Lessee  that  no  future  brt-ach 
of  Uie  contract  will  be  excosed,  and  that  any  future  viola- 
tion will  result  in  suraraary  cancellation. 

(2)  mm^-  "^  ^'^m^^r^tp^  fF^roRMANCE  boip 

The  Secretary  reported  that  The  Guardsmen  had  requested  re- 
lease from  their  faithful  performance  bond  of  C 15, 000. 00 
required  under  the  terms  of  the  agreement  for  the       Sports 
Car  Road  Races,   held  bfay  >lst,   and  that  all  conditions  under 
the  bond  had  been  fully  conplied  »rlth. 

On  motion  of  Conmissioner  Bercut,  seconded  by  Commissioner 
Gallagher,   the  following  resolution  was  adopted: 

RESOLVED,   that  this  Conmission,   on  recoimnendation  of  ^« 
General  Manager,   does  hereby  authorize  ^d^^'^!^*;,r^^'Tou, 
lease  of  the  Guardsmen,  as  Principal,  and  ^ ^ P««^ J^f .  ^!!;- 
alty  Con,>any.  as  Surety,   from  any  and  all  o^J^g'^^^^";.^^^^. 
tofore  e^ing  under  Bond  No.   157052,   covering  °»^^"  °°^- 
ditions  and  terms  within  the  agreement  of  April  10,   1V>^, 
providing  for  the  use  of  a  section  of  Golden  Gate  Park  on 
Friday  aSd  Saturday,   May  30  and  31,   1952;   it  J^ijgJ^^^^^^. 
CommSsion's  considered  judgment  and  finding  that  The  Guards 
men  have  well  and  truly  performed  each  and  every    all  and 
singular,   the  obligations  and  acts  P^^^iJ^^  for  under  Peer 
less  Casualty  Conpany  Surety  Bond  No.   15aj:>«:. 

(3)   RENEWAL  OF  R^^F"  ^^^^^  COIffRACT  -  G.G.PAPft  BAW?- 

The  proposed  agreement  with  Ralph  Mxi*ay,  Director,   Golden 
Gate  Park  Band,  was  presented  for  approval. 

n^^««i     Qftconded  by  Commissioner 
On  motion  of  Commissioner  Dippel,   3*^°^  „°  "Lj. 
Gallagher,   the  following  resolution  was  adopted. 

-_«.  RAan],utiOP   ^o-    8U 

kl  Of  Contract-    RESOLVED,   that  this  Commission  ^^iX^^tTTllnllTof 
Uliifb^,    n.>  G^^j.^1  j^  and  the  Secretary  to  e^^  ^^^^  ^^^ 

the  departmentts  agreement  with  R^lph^ay  l  ^^  ^^^ 

Park  band  concerts  for  the  19^-^953  ^^^°^„,^  „ith  the  fol- 
terms  and  condisions  as  the  ®J?;"^"g_"^o^ensation  stipulat- 
lowing  modifications  ^J^^^r^^i^^uTi     be  increased  from 
ed  in  the  contract  for  the  term  shall     ^ 
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$25,000.00  to  030,000.00,  and  that  the  personnel  en^iloyed 
by  the  second  party  shall  be  in  the  following  numbers  and 
at  the  follQfwing  rates  of  pay: 

1  Director  $75.00 

13  Jlrst  Instrument  Players  at  $13.00  each 
28  Other  Mtsicians  at  $12.00  each 

3  Program  Boys  at  $  6,00  total 


'm 

•I 
.4 


iU)  CgyafAL  PLUNGE  TKASR  -  lO-DAY  EXTENSION 

President  Sutter  reported  that  the  latest  information  he 
had  received  revealed  that  Mrs.Cerutti,  owner  of  the  Crystal 
Plunge  Baths,   and  Wr,  Cb&rlae  Savn  and  Dr.Hnnry  Domeniconi, 
lessees  (  had  not  arrived  at  a  settlement  of  differences  for 
renewal  of  their  lease  agreement  for  the  coming  year.     He 
therefore  reconnnended  that  the  Coianission  exercise  its 
rights  under  the  lease. 

The  followixig  resolution,  on  motion  of  Commissioner  Bercut, 
seconded  by  Commissioner  Dippel,  was  adopted: 

Resolution  No. 815 

Extension  FESOlJtfED,   that  this  Comiss ion ,   in  order  to  retain  the  con- 

[CiTStal  Plunge  tinuous  operation  of  Crystal  Plunge  for  public  use  until 

Director  such  tiiaa  as  the  final  lease  agreement  may  be  drawn,  does 

[froperly  to  be  hereby  exercise  its  right  under  the  existing  lease  agree- 

Bd  ment  and  authoriaes  an  extension  of  the  existing  agreement 

for  a  period  of  thirty  (30)   days  up  to  and  including  August 
U,   1952;  *Kxd  doofl  hereby  instruct  tho  Soorotirj'  to  notif^r 
tho  Director  of  Property  to  execute  said  extension. 

(5)  ^'yppQ^  a;)ff^pEP4TiON  -  trafficway    goiden  gate  park 

Prior  to  convening,  Commissioners  had  personally  inspected 
the  areas  in  Golden  Gate  Park  which  would  be  affected  under 
the  proposed  trafficway  plan  submitted  by  the  Traffic  airenu 
of  the  Police  Department, 

President  Sutter  ejipressed  the  opinion  that  there  are  many 
aspects  of  the  problem  and  details  relating  to  it  which 
require     further  study,  and  at  his  direction  consideration 
was  postponed  to  a  subsequent  meeting,  at  which  time  the 
representatives  of  the  Police  traffic  department  would  be 
present. 


lion  Granted (1)  The  Secretary  reported  that  a  letter  had  been  received  from 

:--of  the  Reverend  Theophilus  Cachia,   O.F.M..   requesting  permission  to 

freck  Church  conduct  a  festival  and  bazaar  from  July  8  to  13,   i"'^;^^";°' 

iold  ftstiva]  &  or  the  vacant  uni^airoved  property  at  Newcomb  Avenue  ond  Lane 

^^  3-13,  Street,   adjoining  the  Joseph  Lee  Center. 

'        Mr.   Lewis  reported  that  it  was  planned  to  include  such  at- 
tractions  as  laechanical  rides,   "^^^^^ment  booths^  and  games 
of  skill,   and  that  Commissioner  Gallagher  had  investigated 
and  approved  the  details  of  the  program. 

On  motion  of  Commissioner  Dippel,  seconded  ^  f  rj^^;:^;;^! 
Gallagher,   the  above  request  was  fPP^°;;f  J  ^^^J^^i^arSce 
sion  that  Reverend  Theophilus  Cachia  J^^^"  Pf  ^^^eJ^e^n 
of  the  Police  Department  and  Provide  insurance  coverage 
en  amount  satisfactory  to  the  General  mnager. 

(2)  msminmsm^mmjmmmMm^s-^^^-^^^^-' 

The  General  >*^ger  reported  that  effective  ^nne  30.^1950 
seventeen  departn^ntal  eirqjloyees  wouia  rex.  ^^^33 


(cont'd) 

public  service,  having  attained  tiiQ  retirement  limitation. 
Ajnong  those  listed,  several  have  been  in  the  enploy  of  the 
Ci^  and  County  of  San  Francisco  for  many  years. 

On  motion  of  Commlsaloner  Bercut,  seconded  by  Commissioner 
Gallagher,   the  following  resolution  of  commendation  and 
appreciation  was  adopted: 

Resolution  No.   816 

(olution  of  Ap-         WHEREAS,    JUne  30,   1952,  will  mark  the  effective  retirement 
ciatlon  -  17  ^^^  ©^  ^^  following  employees  of  the  Recreation  and  Park 

luring  Department      Eepartraent  of  the  City  and  County  of  San  Francisco: 


WINNIE  S.ALTIERI     JOHN  GAFFfEY 
GBORa;  CORCORAN       ANDREW  GNECCO 
WALTER  EHRENPFDRT  ISTER  GUMAS 
MICHAEL  PDRNERIS     LOUIS  JAGER 


CHARUES  KAMP 
JOHN  E.    LYNCH 
ADOLPH  MERKEL 
JOHN  MINUCIANI 


HAROID  L.   PABST 
LED  SAWICKI 
MICHAEL  SHEA 
JASIER  G.   STARKIE 
TDCTHY  S.   TOOKEY 


'■i 
1 


AND,  WHEREAS,  the  withdrawal  of  the  above  mentioned  indivi- 
duals from  positions  in  which  their  duties  have  been  dis- 
charged honorabJy  and  well,  is  an  occasion  calling  for  well- 
deserved  expressions  of  appreciation;  now,  therefore, 

BE  rr  RESOLVED,  that  the  members  of  the  Recreation  and  Park 
CoEjnission  of  the  City  and  County  of  Son  Francisco  extend 
their  thanks,  as  well  as  the  thanks  of  the  people  of  San 
Plrancisco,  to  these  retiring  eirployees  for  their  able,  cour- 
teous and  faithful  service  to  our  beloved  City;  and,  be  it 

RJRTHER  RESOLVED,  that  a  copy  of  this  resolution  be  entereu 
in  the  minutes  of  the  meeting  of  the  Recreation  and  Park 
Commission  as  assurance  that  acknowledgement  of  their  ser- 
vices will  be  preserved  in  perpetuity. 

President  Sutter  then  signed  individual  letters  to  each  of 
the  retiring  employees,  which  uere   prepared  to  acconpony 
individual  copies  of  the  resolution. 


(3)  AWARD  OF  CONTRACT  -  ZOO.  GARDENS  IMPROVEMENTS 

The  Secretary  read  the  following  bids,  received  Tuesday, 
June  2A,   1952: 


'J  of  Contract- 
'  wardens  Im- 
JrweoBnts  to 

F^AflRASftsON. 

ft:«ct  to  Avail- 

"Lty  of  R,nds 


Low  Bidden   ADAM  ARRAS  &  SON 

855  Treat  Avenue,   S.F.IO 


$7),UbA.OO 


Other  Bidders; 
Chas.   L.   Harney,    Inc. 
0.   C.   Jones  &  Sons 
Arthur  Wallgren 
C.   J.  Collins  Co. 


U7, 506.00 
$51,000.00 
0A9, 810.00 
$58,798.00 


The  General  Jfenager  reported  that  there  was  an  insufficient 
amount  of  funds  available  in  the  budget  to  award  the  con- 
tract,  but  recommended  that  additional  funds  be  requested 
and  the  contract  be  awarded  subject  to  the  availability  ol 
additionally  required  money. 

On  motion  of  Conmissioner  Bercut,   seconded  by  Commissioner 
Dippel,   the  following  resolution  was  adopted: 

RESOLVED,   that  this  Commission,  on  recommendation  o^  the 
General  Kfanager,   and  subject  to  the  f  "^Ij^i^^^yp^^i^"^" ' 
does  award  the  contract  for  .the  Constnictlon^qf  Paving^ 

lancing  and  Utilities  Quarters  fo-^P^^^^^  ^^^    " 
San  P^ancisco  Zoological  Gardens,   to  ADhM  ARRAS  &  oON, 
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855  Treat  Avenue,   San  Pranciaco  10,   they  being  the  lowest 
responsible  bidder  for  the  sum  of  039,i4.64.OO;   ani,  be  it 

FURTHER  RESOLVED,   that  the  General  >fanager  and  the  Secreta- 
ry are  erapowered  to  execute  this  contract  on  behalf  of  the 
Recreation  and  Park  Coraoission;  and,  be  it 

fOOHBR  RESOLVED,   that  the  Secretary  shall  file  notice  of 
approval  in  the  official  advertising  of  the  official  news- 
paper of  the  City  and  County  of  San  Francisco. 


of 


U)  EICHAN<Z  OF  ZOO  ANIMALS  WITH  LOUIS  QOEHEL  THOUSAND  0)\K5 

The  Secretary  read  a  proposed  exchange  of  Zoo  aniiaala  recoi*- 
ronded  by  Mr.  Corey  Baldwin,  Director  of  the  Zoo. 

On  motion  of  Commissioner  Gallagher,  seconded  by  Conmission- 
er  Dippel,  the  following  resolution  was  adopted: 

Resolution  No.  818 

RESOLVED,  that  this  Conmission,  for  the  purpose  of  disposing 
of  surplus  varieties  and  inproving  the  local  collection  of 
animals,  and  on  recommendation  of  Carey  Baldwin,  Director  of 
the  Zoo,  does  hereby  approve  the  following  exchange  of  ani- 
mals between  the  San  Francisco  Zoo  and  Mr.  Louis  Goebel  of 
Thousand  Oaks,  California,  he  to  pay  all  ejqpenses  of  crating 
and  transportation: 


San  Francisco 
to  Give 

3  surplus 
young  Lions 


San  Francisco 
\Q   Rqc9AY9 

3  Sea  Lions 
1  Lan«rur 
1  Gibbon 


Trader 

Mr.   l/ouis  Goebel 
Thousand  Oaks, 
California 


«««««««««» 


est  for  Addi- 
hnds  . 


(5)  REQUEST  FDR  ADDITIONAL  FUNDS  -  ZOO  IMPROVEMENTS 

The  General  Manager,  referring  to  the  award  of  contract 
under  Resolution  No.  817,  informed  the  Cocanission  that  in- 
sufficient funds  were  available  to  meet  the  contract  price 
and  requested  Ccmndssion  approval  of  intra-fund  transfer  re- 
quests and/or  supplemental  appropriations  in  the  required 
amounts. 

On  motion  of  Commissioner  Bercut,  seconded  by  Commissioner 
Dippel,  the  following  resolution  was  adopted: 

RESOLVED,  that  this  Conadssion,  on  reconmiendation  of  the 
General  Manager,  and  for  the  purpose  of  acconplishing  impor- 
tant and  necessary  iiprovements  in  the  Zoological  Gardens, 
does  hereby  request  the  Controller  to  approve  on  Intra-P\ind 
Transfer  Request  from  surpluses  in  various  appropriations 
totaling  $5,640.52,  to  the  credit  of  Approp.»o.ll2.500.T9-« 
(Zoological  Garden  liiproveiMnts),  thereby  supplementing  a 
previous  request  for  transfer  of  02,307.48  for  the  same  pur- 
pose; 

FTOVIDED  FURTHER,  that  if  said  transfers  totaling  ^7, 954. 00 
are  disapproved  by  the  Controller,  the  General  Manager  be 
and  he  hereby  is  authorized  to  submit  a  request  for  supple- 
mental appropriation  to  His  Honor,  T^^^^y^^' Jf"^  Jf     „,,^ 
Board  of  Supervisors  in  the  amount  of  $7,954.00,  from  such 
various  surpluses  or  balances  as  are  available  to  P«^^ 
the  award  of  the  Zoo  Improvements  Contract  to  the  low  bidder, 
ADAM  ARRAS  &  SONj 

FURTHER  RESOLVED,  that  the  General  Manager  be  and  is  hereby 
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authoriied  to  request  the  Honorable  Board  of  Supervisors 
to  grant  an  extension  of  tiD»  In  the  awarding  of  said  con- 
tract,  in  order  to  permit  the  time  allowance  necessary  dur- 
ing which  the  required  appropriation  of  flmdo  may  be  ao- 
coiqplished. 


:j4n 


«««««««««* 


(6)  REQUEST  TO  CARRY  JFDRWARD  UNENCUJffiERED  BALANCES  IN  SPECIFIED 
APPROPRIATIONS  FOR  USE   IN  1952-1953. 

The  General  Manager  reported  a  number  of  unencumbered  balan- 
ces in  various  accounts,  which  should  be  retained  for  use 
dvu-ing  the  1952-'1953  fiscal  year. 

On  motion  of  Connissioner  Dippel,   seconded  \3y  Commissioner 
Gallagher,   the  following  resolution  was  adopted: 

RflSQluUQQ  Ng.   $20 

st  to  f^rry  RESOLVED,   that  this  Commission,   on  recommendation  of  the 

for  Ifee  General  Mtinager,   does  hereby  request  the  Controller  to 

1:952-1953-  carry  forward,   for  use  in  1952-1953,   for  the  purposes  here 

irabered  Ml-  below  designated,    the  unencumbered  balances  in  tte  follow- 

ing appropriations! 


112.^00.01  •  Equipment  -  General  Division  $  1,600.00 

(for  purchase  of  portable  stage  plat- 
form scaffolding  for  use  at  Golden 
Gate  Park  Music  Concourse  -  purchase 
delayed  because  specifications  had 
to  be  revised) 

112.500.77  -  Sutro  Heights  -  Survey  Plans  &  Devel- 
opment 

Master  Plan  approved  by  Recreation  & 
Pax'k,   and  Art  Commission,   and  scheduled 
for  first  unit  of  contract. 

112.500.79-^  Zoological  Gardens   Inprovemsnts 
Bids  opened  June  2A,   1952,   for 
CoiiStruction  of  Paving,    Fencing  & 
Utilities  -  Quarters  for  Primates 
and  Panthers, 


eU,900.18 


035, 767. /V8 


112.500.88  -  Keear  Stadium  -  Shelter  for  Hospital- 
ised Veterans 

Additional  funds  recently  received 
and  preparation  of  plans  will  proceed 
in  near  £\iture, 

112.500.91  -  Yacht  Harbor  - 

Plans  &  Specifications  prepared  and 
bids  will  be  opened  July  18,   1952. 

112.500,119  -*Jtew  Russian  Hill  Park 

Master  Plan  approved  by  Recreation  & 
Park  Commission  araJ  Art  Commission 

112.500.122-  Soccer  Fbotball  Field  -  Balboa 

To  be  applied  on  future  improvements 
such  as  bleachers,   etc. 

113.500.01  -  Sewage  Disposal  Field  -  Can?)  Mather 
To  be  used  to  extend  capacity  of 
existing  Sewage  Disposal  Field  at 
Car?)  Mather. 

112.600.03  -  McLaren  Park  Land 

112.600.05  -  Keaar  Stadium  Extension 

112.600.07  -  Aquatic  Park  Land 

112.600.08  -  Shoreline  Development  -  Point  Lobos 


t35,600.00 

162,699.00 

$10,600.00 

$79,350.00 

$^,950.00 

$U,916.01 
^88, 850. 37 
$36,995.00 
$25,000.00 
6-26-52 
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[BEgjE^  (cont'd) 

(6)  TPM?^^  P^  SURPLUSES 

On  motion  of  Coramiaaioner  Bercut,  aecondod  by  Comnissioner 
Gallagher,  the  following  resolution  affecting  surpluses  with- 
in  certain  appropriations;  wes  adopted: 

Resolution  Ho.  821 

RESOLVED,  that  this  Comndssion,  for  the  best  interests  and 
proper  conduct  of  the  Recreation  and  Park  Departnent,  does 
hereby  authorise  the  General  Manager  to  effect  transfers 
frcMn  those  certain  appropriations  in  which  surpluses  any 
develop,  to  such  other  appropriations  in  which  deficiencies 
may  develop  in  connection  with  the  issuance  aad  payraent  of 
purchase  orders,  petty  oash  expenditures,  and  payrolls 
pertaining  to  financial  transactions  for  the  month  of  June, 
1952. 

(7)  FINAL  PAIMBNT  -  RALPH  MURRAY'S  1951-52  CONTRACT  -  GOIDEN 
GATt:  PAIUC  BAND _^ _ 


F  !to322 


ilSSL 


The  Secretary  reported  that  Ralph  Hirray,  Director  of  the 
Golden  Gate  Park  Band,  would  conplete  the  final  performance 
under  the  1951-1952  contract  on  Sunday,  June  29,  1952,  and 
final  payment  iinder  the  contract  would  require  a  resolution 
of  authorisation. 

On  notion  of  Commissioner  Bercut,  seconded  by  Commissioner 
Dippel,  the  following  resolution  was  adopted: 

Resolution  No.  822 

WPsynent-      RESOLVED,  that  this  Commission  does  hereby  authorize  the 
li?:  Hirray  Contract  General  Manager  and  the  Secretary  to  approve  a  final  pay- 

^-^0"      nent  to  Ralph  Morray,  Director,  Golden  Gate  Park  Band,  upon 

the  coiroletion  of  a  satisfactory  final  performance  on  Sun- 
day, June  29,  1952,  said  final  payment  to  be  in  the  amount 
of  ^2,521.^8,  representing  a  credit  modification  of  ^iV.jJo 
on  the  original  amount  of  the  contract. 

(8)  (SNERAL  MANAGER  AOTHOREED  TO  TZSS   ON  FINANCIAL  MJ^Jf 

DURING  JULY  RECESS  -  SUCH  ACT lOj,  TO_SE.MXFJ^-SL&a£tgL- 

In  consideration  of  the  July  recess  and  the  suspension  of 
Commission  meetings  during  that  period,  on  "«tlon  of  Com^ 
missioner  Dippel,  seconded  by  Comnissioner  Gallagher,  tne 
following  resolution  was  adopted; 

R^^nlnf.^yn  No.  823 

J«ral  Jfenager  RESOLVED,   that  for  the  best  interests  and  proper  conduct  of 

^--oriied  to  Pass         the  Recr;ation  and  Park  Department,   this  Commission  does^ 
•[•^•^mcial  Matters     authorise  the  General  Manager  to  ^^^^^^^i^^^  .onUnuance 
"  cial  transactions  which  may  be  required  f^f  ^^^tj";^?^ 

and  uninterrupted  operation  of  ^«  f^PS^^^^lJ  ^acfounts 
period  of  Commission  recess;   Provided  tliat  all  sucn 

^11  be  subBdtted  to  the  Commission  ^°^^^Ji"'^?^52  recess, 
the  first  neeting  tx)  be  held  following  the  July  195<:  re 


(9)   SOTRO  HEIGHTS  PARK 


The  General  Mamger  invited  the  ^^^^ J^^ '^.C^^'T^'^ter 
its  action  under  Resolution  No.   7^'  ^r!  j^k  was  approved 
Plan  for  the  development  of  Sutro  Heights  Park  was     pp 
and  forwarded  to  the  Art  Commission. 

Mr.   Lewis  requested  the  Cor^asion  to  ^^^^'J^lZ'l^^^ 
ity  for  the  type  of  ingirovement  ^  ^'^''^ 
Park  with  the  funds  presently  available. 
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(oont»d) 

On  motion  of  CofiaJUiBionor  Galldcher,  seconded  bj'  Coniraisa lon- 
er Dippel,  the  following  resolution  was  adopted: 

Reaolution  No.  921 

RESOLVED,  that  this  Commission,  on  reconanendatlon  of  the 
General  Manager,  does  hereby  establish  a  first  priority  for 
the  development  of  the  irrigation  system  in  Sutro  Heights 
Park,  and  the  General  ^kxnage^  be  and  is  hereby  authorized  to 
proceed  with  the  development  of  said  irrigation  system  to 
the  extent  of  funds  available  for  that  purpose. 

(10)  AMA^  OF  contrac:t  -  ward  &  bolles  -  zgoijogical  garden  imfvts. 

Following  the  Secretary's  reading  of  a  memorandum  from  Mr. 
George  S.  Harmon,   Supervising  Engineer,   and  the  recommenda- 
tion of  the  General  Manager,   on  motion  of  Commissioner  Dip- 
pel,  seconded  by  Commissioner  Bercut,  the  following'  resolu- 
tion was  adopted: 

Reaolution  No.  82S 

'cf  Contract         RESOLVED,   that  this  Commission,  on  recon»endation  of  the 
tiardi  Bolles  General  Manager,   does  hereby  authorize  tho  award  of  contract 

tWOnlt,  Primates  to  WARD  &  BOLLES,  Architects,   for  architecturnl  services  to 
lltathen  Qoarters,     be  performed  in  connection  with  the  preparation  of  plans 
iljyjcal  Gardens        and  specifications  for  the  construction  of  the     Second  Unit 
of  Prima tos  .aftd  Panthers  Quarters  in  tho  Zoological  Gardens; 
said  services  to  be  performed  for  the  professional  fee  of 
A^  of  the  estimated  construction  cost  of  $71,500.00.   or  a 
professional  fee  amounting  to  $3, 217, 50;   and,  be  it 

FURTHER  RESOLVED,    that  the  General  Manager  and  the  Secretary 
he  and  are  herely  authorised  to  perform  any  acts  necessary 
for  the  aecbomplishment  of  the  purposes  of  UjIs  resolution. 


V 


'4 


m 


sion  Recess  - 
C:  of  July.   iqS2 


4a  a  last  order  of  business,   Commissioners  Sutter,   Bercut 
and  Buckley  affixed  their  signatures  to  bond  application 
documents.     Then,   on  notion  of  Commissioner  Buckley,   second- 
ed by  Commissioner  Gallagher,   a  recess  during  the  month  ol 
July  was  approved,   the  next  meeting  being  scheduled  for 
Thursday,  August  14. 


C'QRlOeiO'. 


There  being  no  fUrthor  business,   President  Sutter  declared 
the  meeting  adjourned  at  5:A0  P.M. 

Respectfully  submitted, 


cO    /t..Vrr/'/'V->"' 


Secretary 
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Sftc  Francisco,  CaliJTornla 
August  U,  1952 


Ij  Jiiy  IS  S 


Tht  Forty-fourth  Regular  Mseting  of  th«  Recreation  and  Park 
Conalaalon  was  called  to  order  on  August  U,  1952  at  2:00PM., 
President  Sutter  presiding. 

The  following  Comaiissioners  were  present: 

Mr.   Louis  Sutter,   President 
Mr.   Michael  J.   ftickley 
Mrs.   H.    J.  Dippel 
Rev.   E.   A.  Gallagher 
Mrs.   Sigsund  Stern 

There  being  no  corrections  or  omissions,   the  minutes  of  the 
Pbrty-third  Regular  Mseting  of  June  26,   1952,  were  approved. 


(1)  From  Admiral  A.G.Cook,  Director,  Disaster  Council  and  Corps, 
Ikidaalifiia           requesting  permission  to  inspect  and  survey  McLaren  Lodge 
ISUHaaiiSa           ^h  ^^^  ^nj^^igtration  Building,   to  determine  their  poten- 
tialities as  Air  Raid  Shelters. 

On  motion  of  Commissioner  Dippel,   seconded  by  Commissioner 
Gallagher,  the  foregoing  request  was  approved. 

««««««« 

(2)  Ftom  His  Honor,  Mayor  Elmer  E.   Robinson,   requesting  the 
tr^fer  to  th4  Department  of  Public  Works  of  a  small  part 
T^uL  F^K^^t  the  easterly  side  of  >^th  Avenue  and 
Wawona  Street  intersection,   to  provide  suitable  street  area 
and  proper  traffic  control. 

On  motion  of  Connissioner  Stem,  seconded  ly  Conaissioner 
Dippel,  the  following  resolution  was  adopted: 

WfflREAS,   the  Director  of  Public  Works  has  ^^^tj^'^p^^ 
smll  pL-t  of  Pine  Lake  Park  be  ^'^^^^^^^^^^.''^T 
ment  of  Public  Works  to  P^o^i^^J^^^^i^  ^Haw^street, 
the  intersection  of  Thirty-fourth  Avenue  and  Wawona  . 

and  His  Honor,  Mayor  Elmer  E.  Rf^^o"' J"  ^'ec^nL  and 
Sections  160  and  161  of  the  f*n.icipal  ^f  ^'^J^^^^Jenience; 
zvqjests   the  said  transfer  as  a  matter  of  public  conv 

now,   therefore,   be  it 

RESOLVED,    that  this  Coimnission  does  hereby  ^J"«^jJ,^„^^ 
transfer  of  jurisdiction  ^o  the  Department  of  Jubl  ^^ 

of  a  parcel  strip  of  land  ^i^^^^'^-.^'^'^J^^  Street, 
the  iJTersection  of  "n^i^^rr*^  lor^ttra  maximum  width 
approximately  ninety  (90 »)  feet  1°^'  "^^^^  incorporated  in 

orten  (10.)   feet  (a  Ij^-lJ-f^f^rt^t^  S?^^  ^uper- 
the  official  transfer  to  be  submitted  x,o  t, 

visors) J   and,   be  it 

mTHER  RESOLVED,    that  this  C^ri^'^°;;3ideration!°the  Direc- 
transfer  without  monetary  0^,°^'"®'^  ?°.i  ^alue  on  the  small 
tor  of  Property  having  placed  a  nominal  vai 

parcel  in  question. 


iTer  of  Part 
iHoiLake  Park 
iJipt.Public  Wks. 
IStTHt  Purp9pea 


»  «  «  « 


«  «  « 


iA     t     South  End  Rcwing  Club, 
(3)a.Prom  John  H.  Cronin,  Jr.,  "^ff^l^ing  shell  boaWiouse 
requesting  permission  to  ^^^it lining  the  advantages  of 
on  the  3h^  of  Uke  ^^°f *  ^^^asinfthe  popularity  of 
the  lake  fer  promoting  and  ^^Jf^^^JJ^  gKetch  of  the  struc- 
crew  racing,  and  enclosing  a  tentax-x 
ture  proposed, 
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(3)b    From  Malcolm  W,   Steel,  Secretary,   Pacific  Association  of 
Amateur  Oarsraan,   a  letter  in  support  of  the  foregoing  re- 


(terced 

iBacing 
rs 


Coimiss  loners  wholly  supported  the  idea  of  developing  the 
rowing  and  sailing  resources  of  Lake  Merced.  Commissioner 
Buckley  endorsed  the  character  of  Xiie   rowing  and  crew 
n»a(bejr8  who  have  locally  identified  themselves  with  the 
sport  for  many  years. 

President  Sutter  and  Commission  members  desired  further 
detailed  information  before  taking  firm  action,  and  re- 
ferred the  request  to  tho  General  I-lanager  to  discuss 
details  of  location,  financing,  and  leasing  with  the 
rowing  representative^  for  later  presentation. 

A  U)  Prom  Harold  W.  Purser,  Chairman,  District  Council  No.  7, 

uJ-^rh  Center-   Associated  Sportsmen,  requesting  permission  to  lease  a 
trcedkea     parcel  of  land  in  the  Lake  Iterced  area  for  the  purpose  of 
constructing  a  sportsmen »s  center  thereon. 

Both  Mr.  Purser  and  Mr.  James  Fox,   representing  the  Asso- 
ciated Sportsmen,  wei-e  present  and  addressed  tiie  Commis- 
sion, explaining  the  purposes  of  their  organization  in 
promoting  the  interests  of  fishing  and  game  conservation. 

As  in  the  case  of  the  preceding  matter,  Commissioners  were 
most  favorable  toward  tlio  idea  of  further  developing  Lake 
Merced  and  accommodating  the  sportsmen^  groups,  but  de- 
sired  more  preliminary  planning  before  acting.  The  request 
was  referred  to  the  General  Manager  for  further  develop- 
ment and  consolidation  of  the  ideas  and  plans  of  both  the 
rowing  euid  sportsmen* i  groups. 


ignjBnt  of  (5) 

lying  Space  to 
»r  league  at 
I  Chalet  Field 
[Other  Psurk  Areas 


3t  Of  Ambas-     (6) 
k%  Group  of 
tc(^.olic8  Anon,  for 
^  of  A  Recreation 
n^ter  Twice  Monthly 


RPOm  Matthew  J.   Bo»r,   President,   ^an  Francisco  Football 
League,   requesting  permission  to  use  the  Pol°  ^fZ  of  the 
Golden  Gat2  Park,  for  soccer  games,  upon  completion  of  the 

polo  season. 

Mr.   Girod  reported  the  necessity  of  discontinuing  public 

us;  of  the  P^o  Stadium  for  a  rehabilitation  period. 

Mr.   Lewis  reported  the  Soccer  I^^e^^^^^^^i^^^,^J"^ntl^. 
throe  contests  each  Sunday  for  a  period  of  eight  montJis. 

On  motion  of  Co^^ssioner  Dipi^l,  --"f  ^^^ral't^'ajer" 
Buckley,  the  request  was  referred  J^^g^^^^^^ieHS 
to  assign  .occer  playing  ^«^^^J^^J^  ^^^  the  period 
such  other  fields  as  may  be  available  during  >^ 

that  the  turf  at  the  Polo  Stadium  is  to  be  rehaDixi 

Prom  Dr.    JUllm,  R.   Brandon,    Jr. ,  "''"•=""f„rJ';ur^3e 

recreation  =ent-,*«V  jJUf^^tSs^t  Soup  oAiro- 
of  conducting  meetings  of  the  Anoasbttu 

holies  Anonymous. 

1^  hfl  in  conflict  with  the  es- 
Approval  of  the  request  would  ^^        .  facilities  for 
tSlished  policy  of  ^^J^^J^L  tTSrefo^e,   on  notion 
purely  recreational  activities  ai         ^  ^^j^iggioner  Dippel, 
of  Commissioner  Buckley,   seconded  by  ^onimi 
the  request  was  disapproved. 


*  «  *  » 


<i  «  «  «  * 


srican  Legion 
"'orial  Day 
fcmces.  1953^ 


(7) 


q  P  County  Council.  The  Amor- 
Prom  George  Gnau.  Commander,  b.r     'comniss ion's  coop- 
ican  Legion,  expressing  f  f'^^  '^^ices  in  Golden  Gate 
eraticn  in  staging  Memorial  uay     ^  ^  simlar  cere- 
Park,  and  requesting  porm333.on  to 
monies  on  Memorial  Day,  iV?-^' 


i^ 
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iLtfENPARK 


tciiase  of  Lota 
(Blocks  Kbs. 
J63, 6030  and 
J  fron  Varioixa 
-lb. 


L'diase  of  Lots 
Slocks  Nos. 

>>l  0033,  6U2 
: Various 


On  motion  of  Commias io; ler  Dippel,  seconded  by  Comlsaioner 
Buckley,  the  foregoing  requ^t  was  approved. 

(8)  Ft-om  Eugene  J.  Rlordan,  Director  of  Proptrty,  requesting 
approval  of  resolutions  authori«ing  the  purchase  of  cer- 
tain properties  required  for  McLaren  Park.  The  General 
Manager  rooonnnended  approval,  reporting  that  al]  proper- 
ties were  within  the  present  ^fcLaren  Park  boundaries. 

On  motion  of  Commissioner  Stern,  seconded  by  Commissioner 
Dippel,  the  following  resolutions  were  adopted: 

Resolution  No.  827 

RESOLVED,  that  this  Commission  authorises  the  Cteneral 
Manager  to  approve  and  forward  to  the  Board  of  Supervisors, 
the  resolution  authorising  the  purchase  of  certain  proper-' 
ty  for  the  following  project: 

McLaren  park  -  Prom  Msrwin  W.  Arpa  and  Mrs.  Joy  Willians , 
or  the  legal  owners,  Lot  9  in  Block  6063,  vacant  land, 
located  on  the  East  side  of  Oxford  Street,  IOC'  S.  of 
Wayland,  siae  100»  x  120»,  for  the  sum  of  $1,200.00  - 
Appropriation  112.60G.03|  (2)  from  Carol  McBoyle  Rhjne, 
a  1/2  Interest  in  Lot  2,  Block  6030,  vacant  land,  size 
100*  r  120',  situated  on  the  southwest  side  of  Madison  St. 
100  ft.  southeast  of  Bacon  Street,  for  the  sum  of  $600.00; 
(3)  from  Elka  Liberman,  Executrix  of  the  Estate  of  Joseph 
J.  Liberman,  a  1/2  interest  in  Lot  2,  Block  6030.  vacant 
land,  sise  100 «  x  120',  located  as  in  (2)  above,  for  the 
sum  of  $600.00;  (J^)   from  Ted  W.  Steiger,  as  Executor  of 
Estate  of  E.  R,  Tucker,  deceased,  Lota  9  and  10,  Block 
6028,  vacant  land,  Lot  9  being  25'  x  UD»  and  Lot  10  being 
100'  X  120 «,  for  the  sum  of  $1,850.00,  acid  lota  being  lo- 
oatttd  at  the  northoaat  oom«r  of  Ion  and  Bacon  Streets; and 
(5)  from  George  A.  Alden  et  al. ,  Lot  1,  Block  6023,  vacant 
land  100'  x  120',  located  at  the  southwest  corner  of  Bacon 
and  Maiwfield  Streets,  for  the  sum  of  $2,000.00.-  Appro- 
priation 112.600.03. 

««««««««« 

Rftfinlnt.inn  Nn.  B2{^ 

RESOLVED,   that  this  Commission  authorizes  the  General 
Manager  to  approve  and  forward  to  the  Board  of  aipervisors, 
the  resolution  authorizing  the  purchase  of  certain  proper- 
ty for  the  following  project: 

ffcLAREN  PARK  -  Prom  W.  J.Schmitchger,   Lot  7,   Block  6067, 
improved  property,   siae  25'  x  120',   located  on  the  east 
side  of  Peru  Street,   175'  North  of  Woolsey  Street,  for  the 
sum  of  $1,000.00;    (2)   from  John  P.   Bell,   I/3t  U  in  Block 
6033,  TOoant  land,  size  25'  x  120',   located  on  the  west 
side  of  Oxford  Street,    100'  north  of  Wayland,   for  the  sum 
of  $A00.00;   (3)  from  Alice  R.   Opp,  a  1/2  interest  xr.  Lot  1, 
Block  6142,  vacant  land,   size  120'  x  100',   located  on  the 
south  aide  of  Olmstead  and  the  west  side  of  Cambridge  bza., 
for  the  sua  of  $750.00;   and   U)  from  Margaret  Walker  as 
Administratrix  of  the  Estate  of  Arthur  F.   Upp,  deceased, 
a  1/2  interest  in  Lot  1,   Block  6^2,  as  described  in(3} 
above,   for  the  sum  of  $750.00.  -  Appropriation  112.600.0;J. 


*e  of  Lots  in 
.      ^137  and  6O65 

P'ar.  Owners  - 


Resolutjgn  ^°-   ^29 

RESOLVED,   that  this  Commission  authorizes  ^^^  ^t"!^!^ 
Jfenager  to  approve  and  forward  to  the  B°«:^  °^^f  ^^ 
the  resolution  authorizing  the  purchase  of  certain  proper 
ty  for  the  following  project: 
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MhiAREN  PARK  -  Proc  Ira  T,  Johnston  and  Clara  L.  Carey, 
StlO,  Block  bl37,  vacant  land,  siae  100  •  x  120',  located 
on  the 'southeast  corner  of  Dwight  and  Harvard  Streets,  for 
the  sum  of  $1,500.00;  and  (2)  from  Gregory  Loozin,  Lot  8 
in  Block  6065,  vacant  land,  siae  25'  x  100',  located  on 
the  north  side  of  Woolsey  Street,  95'  west  of  Harvard  St., 
for  the  sum  of  1300.00.  -  Appropriation  112.600.03. 


srchase  of  Lot  7, 

6065  from 
[s.jhabem  et  ux  - 

LOO 


Fy  Attorney's 
Won  #585  - 
Cannot  i^po'ond 


Resolution  No.  830 

RESOLVED,  that  this  Commission  authorizes  the  General  Man- 
ager to  approve  and  forward  to  the  Board  of  Supervisors, 
the  resolution  authorizing  the  purchase  of  certain  proper- 
ty for  the  following  project: 

McLaren  park  -  Prom  the  State  of  California  or  the  lepal 
^iroer  Lot  9,  Block  6027,  vacant  land,  size  25'  x  120', 
located  on  the  northeasterly  side  of  Buell  Street,  150' 
northwest  of  Wayland,  for  tiie  sum  of  $5.00.  -  Appropria- 
tion 112.600.03. 


RESOLVED,  that  this  Commission  authorizes  the  General  Man- 
ager to  Approve  and  forward  to  the  Board  of  3^^^^^°^^^ 
Te   resolution  authorizing  the  purchase  of  certain  proper- 
ty for  tlTiS  following  project: 

MrlAREN  PARK  -  Prom  Chas.  S.  Chaban  et  ux.  Lot  7,  Block 
bSbT vac^  land,  size  25'  x  95',  located  on  the  west 
Sde'of  Harvard  Street  and  the  --^^.^^^^  f  ^^J^.**^  ''• ' 
for  the  sum  of  $300.00.  -  Appropriation  112.600. 0;J. 

r.  ******** 

(9)  Prom  Mrs.   Rrenk  Kilsby.  P^^^^^^'.^^'lfr/lf  thfScr^- 
Commerco,   complimenting  the  G^^^'^.^'^eer  of  the^crea 

tion  and'Park  Department  for  t^-^^°"^^^f ^^^^^^^^      S  "city, 
acconplished  in  all  recreation  centers  througnoui, 

(Information  -  File). 

(10)  Prom  twelve  signators,   requesting  the  [?P^  f  ^^^^  ^Se) 
ces  at  the  Holly  Bark  tennis  courts.     ^Repairs  oe    ^^ 

(Pllo). 

(11)  Prom  George  Gnau,  Public  Links  ^^^^^ '  ,^;';?°;Lfinr 
ciation.  thanking  f  t^g^f.^^^^jJ^^he^Jional  R.blic 
Park  and  Sharp  Park  Golf  LinKs  lor  w 

Links  Try-outs.  (Information  -  i-^ie;. 

(12)  r^om  His  Honor,  ^feyor  El^r  E  ^^^^^ ::Z;T^X'l 
departments  under  the  Mayor  to  ^J^^^'  [^  ^^  fiscal 
fun  statement  of  the  activities  during  the  pas 

year.  (Fl?.*).  (Referred  to  General  Manager; 

(13)  FVom  John  T.  Callahan,  ^^''l^ll^TfoTtTn'soZ  T' 
Bulletin,  two  letters  of  ^PP^JJ^^^^^  g^^ts  Program,  and 
partment  facilities  in  '^^^^^^^'^J  ^ir^tors  and  super- 
?o^limenting  individual  Pl^^sround  director^^^  ^^^^^ 
visors  for  the  excellent  co-oporation  aii 

(U)  R-om  Dion  R.  Holm,  City  Attorney,  ^^f'^jlfjj.tf^n  is^' 
1952,  advisiiig  that  the  19/.7  Bond  PUnd  lo^^^^^^  ^^^^^ 
provements  cannot  be  impounded  ^^^^^^^^     (Request  of 
improvement  to  bo  made  ^^  some  futur^  ^^ounded  to  insure 
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t*^LAP^^  PARK  -  Frxxx  Iva   T.  Johnston  and  Clara  L.  Corey, 
Lot  10,  Block  6137,  vacant  land,  siae  100'  x  120 •,  located 
on  the  south&ast  corner  of  Dwight  and  Harvard  Streets,  for 
the  sum  of  1 1,500.00;  and  (2)  from  Gregory  Loozsin,  Lot  8 
in  Block  6065,  vacant  land,  siae  25'  x  100',  located  on 
the  north  side  of  Woolsey  Street,  95'  west  of  Harvard  St., 
for  the  sum  of  $300.00.  -  Appropriation  112.600.03. 


Resolution  No.  830 

fron  the  RESOLVED,   that  this  Commission  authoriaes  the  General  Man- 

^^"^f  California,  ager  to  approve  and  forward  to  the  Board  of  Supervisors. 

*"  °31ock  6027    '  the  resolution  authorizing  the  purchase  of  certain  proper- 

iLa^n  of  15.00  ty  for  the  following  project: 

McLAREN  PARK  -     Prom  the  State  of  California  or  the  lepal 
owner.   Lot  9,   Block  6027,  vacant  land,  siae  25'  x  120', 
located  on  the  northeasterly  side  of  Buell  Street,   150' 
northwest  of  Way  land,   for  the  sum  of  $5.00.  -  Appropria- 
tion 112.600.03. 


tSBS9  of  Lot  7, 

6065  fron 
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Resolution  No.  831 
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HESOLVED,  that  this  Commission  authorizes  the  General  Man- 
ager to  approve  and  forward  to  the  Board  of  ^ipervisors, 
the  resolution  authorizing  the  purchase  of  certain  proper- 
ty for  ttiB   following  project: 

McLaren  park  -  Prom  Chos.  S.  Chaban  et  ux,  Lot  7,  Block 
6065,  vacant  land,  size  25'  x  95',  located  on  the  west 
side  of  .iarvard  Street  and  the  nort^  side  of  Woolsey  St. , 
for  the  sum  of  $300.00.  -  Appropriation  112.600.03. 

Prom  Mrs.  Prank  Kilsby.  President,  S.F. Women's  Chamber  of 
Comnerco,  complimenting  the  General  Manager  of  t-he  Recrea- 
tion and  Park  Department  for  the  outstanding  work  being 
accomplished  in  all  recreation  centers  throughout  the  city. 
(Information  -  File). 

(10)  Prom  twelve  signators,  requesting  the  repair  of  wiro  fen- 
cea  at  the  Holly  ftirk  tonnis  courts.  (Repairs  being  n>ade) 
(Pile). 

(11)  FVom  George  Gnau,  Public  Links  Comittee,  ";S.?>Jf,f^^ 
ciation,  thanking  the  Comnission  for  the  use  of  Harding 
Park  and  Sharp  Park  Golf  Links  for  the  National  Public 
Unks  Try-outs.  (Information  -  Pile;. 

(12)  From  His  Honor,  Mayor  Elmer  E.  5°^^^ °"'  ^"Slcale^'a 
departments  under  the  Mayor  to  furnish,  ^"  ^P^f  jj^;^^ 
fuUstaten^nt  of  the  activities  during  the  past  fiscal 
year.  (Pl?.t).  (lief erred  to  General  Manager; 

(13)  ^om  John  T.  Callahan,  Public  Rf f ^^"^[^fSf ^^^'o?  de-'" 
Bulletin,  two  letters  of  -PP^^f  ^^J°"  SoorL  P^ogrS^,  and 
partment  facilities  in  conducting  5^,^P°^^^3';^  su^er- 
^limenting  individual  Pl^y^°^J„f  ^'^^ded   (Pile) 
visors  for  the  excellent  co-operation  afforded,  v 

(U)  Prom  Dion  R.  Holm.  City  Attorney  ^^f^lf^^l'^uoniZ' 
1952,  advisii^g  that  the  1947  Bond  PUnd  for  recr 
provoments  cannot  be  in^xmnded  for  ^^  .^P^'"(ReS^est  of 
?:^rove^nt  to  tx.  made  at  sonejuture  J^;^^^f  ?^  ,^3^, 
Eureka  Valley  residents  that  funds  °^^v        /pj^j^g) 
construction  of  their  neighborhood  center.)  Uli  ;• 
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Mr,  Edgar  M.  Kahn,  reprosenting  the  Historical  Landnarks 
Committee  of  tlie  State  of  California,  accompanied  by 
Mrs.  Kahn,   Mr.  Will  Wilke,   artist  and  designer  of  the 
plaque,   and  Mr.   Aubrey  Drury,   Chairman  of  the  Historical 
Landmeirks  Commitee,   State  of  California,  and  Past  Presi- 
dent of  the  California  Hlstoricad  Society,   addressed  the 
Conmission,  proposing  the  erection  of  a  nenorial  plaque  at 
Portsmouth  Square,   honoring  Andrew  S.   Hallidie,   inventor 
of  the  cable  car  system. 

On  motion  of  Commissioner  Dippel,   seconded  by  Conriissioner 
Stern,   the  following  resolution  was  adopted: 

Resolution  No.   832 

RESOLVED,   that  this  Commission,   on  recomnendation  of  the 
Historical  Landiiarks  Advisory  Committee  of  the  State  of 
California,   and  in  recognition  of  the  worthy  engineering 
contributions  and  civic  acconplishnents  of  ANDREW  S.   HALLI- 
DIE,   inventor  of  the  cable  car  system,  does  hereby  grant 
permission  to   tne  California  State  Park  Coramission  to  erect 
a  memorial  plaque  in  Portsmouth  Square  at  the  site  which 
marks  the  eastern  terminus  of  the  Clay  Street  Hill  Rail- 
road Company,  established  in  August,   1873;  and  PROVIDED, 
that  the  Historical  Landiiirks  Comrdttee  submit  its  plan  and 
design  to  the  Art  Commission  for  approval;  and 

PROVIDEI)  RJRTPER,  that  the  installation  and  erection  of 
said  memorial  plaque  shall  bo  made  at  no  expense  to  tlie 
City  and  County  of  San  Francisco. 

General  Philip  R.  Paymonville,  member  of  the  1952  Grand 
Jury,  was  also  present  at  the  meeting. 
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(1)  Temporary  ^9n-C|vil  Service  AppoJ-"^'^"^^ 

On  motion  of  Coramiss loner  Dippel     seconded  ty  Commissioner 
Gallagher,   the  following  resolution  was  adopted: 

Resolution  No.    833 

RESOIATED,   that  all  Ten5)orary  Non-Civil  Service  Appointments 
in  various  classifications,  popreaented  hy  Requisitions  itos. 
T-241  thru  T-327,   includi.n-  nine  (9)  exenpt  positions, 
that  were  made  by  the  General  Manager  ai:d  certified  by  the 
Secretary  during  the  period  Juoe  12,  I9'i2  thru  August  U  1952 
are  hereby  ratified  and  approved;   and,   be  it 

FURTHER  RESOLVED,   that  a  report  of  said  appointments  be 
transmitted  to  the  Controller  and  the  Civil  Service  Commis- 
sion. 

(2)  Progress  aiy^/flr  ^InaJ   Pav^nts 

On  motion  of  Commissioner  Buckley,   seconded  by  Commissioner 
Gallagher,   the  following  resolution  was  adopted: 

fi^sglution  No,   $'iL 

RESOLVED,   tl.ct  for  tho  best  intorosts  mrd  P^°^,':Jf'^"'llJ'^ 
tl.e' Recreation  .J.d  Park  Departr«nt,   the  Controller  be  and 
is  hereby  requested  to  approve  the  following  Progress  and/ 
or  Pinal  Payments: 

To  CarroUJ.   Collins  Oon?tr«n  oo.-8th  i^aymenT.-v   , 
Period  ending  6-30-52. 
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)fg  (cont'd) 

(2)  pr^yraaa  and/or  Final  Pavnentfl   (cont'd) 

(b)  ^ffir4^fRSHIP  DUES  -  SliORELINE  PLANNING  ASSOCIATION 

To  Shorelinfl  Planning  Assoc, of  California     t375.00 
Dues  for  year  onding  6-30-53. 

(c)  RjgT^IL  MALT  LIQUOR  DEXLFR  TAX  STAMPS 


To  Collector  of  Bitornal  Revenue  - 

for  Special  tax  stamps  for  Harding,  Lincoln, 

Sharp  Park  Cafes  -  for  year  ending  6-30-53. 


|66.00 


(d)  INST ALUT ION  12'   CHAIN  LINK  FENCE  -  ROCHAMglAU  P/G 

To  San  Jose  Steel  Co.  -  1st  &  Jln.Pnyt.  -  $463.00 

osw  mu. 

(e)  RESURFACING  OF  TWO  TENNIS  CTS.   LAFAYETTC  SQUARE 

To  Malott,   Peterson-Grundy  -  1st  &  Pin.Payt.  5l,A50.00 
OSW  #972. 

(f)  RESURFACING  ONE  ^ENNIS  COURT  -  ALTA  PLAZA  SQUARE 

To  hfalott  &  Peters on-Gnmdy  -1st  &  Fin.Payt.  $1^890.00 
OSW  #973. 


(g)   PATROL  SERyiCES  -  LAKE  MERCED  FISHING 
To  Associated  Sportsnen  of  California  - 
District  Council  #7,  Patrol  Services  for 
July  1952  -  Encvunbrtmce  Request  No.  3. 

(h)   MUSIC  CONCERTS  -  GOIDEN  GATE  PARK 

To  Ralph  rta-ray,  Director    - 
July  1952. 

(i)   FEDERAL  ADMISSION  TAXES 


$433.00 


$2,8U.OO 


To  Collector  of  Internal  Revenue  - 
July  1952. 


$339.45 


(J)    FIELD  ENGR. SURVEY  &  TOpOG.MAP.    BUEM  VISTA  PARK-— --^ 
To  James  E.  Waite  -  1st  &  Pin.   Payt.  -  $6,000.00 

Contract  #200  -  Period  ending  7-31-52. 

(k)    JUDGMEOT  TO  GENEVIEVE  ROBINSON,    GDN.   AD  LITEM  OF 

KENNETH  CYRIL  ROBINSON,   A  MINOR  -  SUPERIOR  CT.#A08917  - 

A,n^^pE^^'  of  7-21-50  AT  chani^.l  hou^tng  ff^JEcj  p/G 

To  Genevieve  Robinson ^    Gdn.   ad  liter.  -  ?2,0OO.UU 

of  Kenneth  Cyril  Robinson,   Minor,   and 
Lelia  Leep,  her  attorney  -(1st  ot  Fin.   PaytJ 

(1)    TA^fn■qr■^■   p^nVEhCOTS  -  ^^^^^^  HTS.PARK  -  Cont.^22^ 
To  George  Paulsen  -  Ist  Paynsnt  -  »i,B«V.VV 

Period  ending  7-31-52. 

(m)   GRATTAN  P/G  T?rRFTNG  -  Cont  #1026,   Controller's  #21^ 
To  C  &  S  Rental  &  Supply  Co.  -  Ist  Payr«nt  -      $810.00 
Period  ending  6-26-52, 

(n)   ^^T^.TOl^  P/G  -  Contract  #P6  -  ControUex'P  JfW  . 

To  Wellnitz  &DeNarde  -  7th  Paynent  -  $11,694.64 

Period  ending  6-30-52 

(o)   cnROMA  HTS.    JR.MUSKTrN  PAVING  -  ^PTltT J^'?.    ^"^^l^lll  ^^^' 
To  Pacific  Pavements  Co.,   Ltd.-2nd  Payt.-      $11,256.30 

Period  ending  May  31,   1952. 

(p)  3n,vF.B  y.m'^  m>'/  ■■S"'^T:'JS^-^^':^WM^ 

To  Ifertinelli  Construction  Co. -Final  i^yx. 
Contract  conpleted  5-14-52. 

(^,    TTPPKP   NOF.  FIEIi)HnrT-F       rnntr^rt  ^  -  Oonf^^SL^Um 
^    To  Carroll  J.   Collins  Gonstr'n  Uo.-  Fin.Payt.     ^fW.J> 
Contract  con?) le ted  7-22-52. 

(r)  mvm  m  -^«'^"^^-J^;^^^^^^^^kv^^ 

To  Wellnitz  &  DeNarde  -  Final  i-ayneno 
Cojqpleted  7-24-52. 
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(3)   ■■;;T],yER  terrace  TURFm}  -  Cont.#102A 
To  Stephen  L.  Vistica  -  2d  Payt.  - 
Period  ending  7-31-52 


-  Controlr's  #211 


^2,677.50 


*  « 
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(3)  y.^A^'^^OT^  °^  '^^^ 

On  motion  of  Comniissioner  Dippel,   seconded  by  Commissioner 
Gallagher,   the  following  resolution  was  adopted: 

RAc»y].nt-1,9n   ?Jo.    835 

RESOLVED,   that  this  Commission,   on  i»ecomir»ndation  of  the 
General  !«fainaeer,   approves  the  following  Ext^ensions  of  Tir.«: 

(a)  CORONA  JR.MlI:gUM  PAVING  -  CQnt./i<95.    '^ontrlr's  ^l^ 

To  pacific  Pavements  Co.,   Ltd.,   an  extension  o.   .>5  cal- 
endar days,   thru  August  30,   1952,   to  comply  with  modi- 
fication issued  subsequent  to  Commission  Meetmii  ol 
June  26,   1952. 

(b)  TTPpF.R   MDF.  gTv.TrilOL'SE  -  Contract  .^89  -    :ontr9;,]er's  .yjgQ 
^   ^   S  Carroll   J.    Collins   Constn^ction  Co.,   ^n  extension 

of  4.7  calendar  days,   thru  July  22,   1952,   due  to  fail- 
ure of  delivery  of  iteus  from  the  east. 

(c)  SILVER  TERRA>:n=:  ADD'No.-Cont.fQ2.    .-ontroller'3  ff27 
To  MArtinelU  Construction  Co.,  an  extension  of  ^9 
(Instead  of  19)   calendar  days,   thru  June  18,   l^.''^- 
due  to  Carpenters'   strike.      (Revising  Res.   ff^^}. 

I  A)   Sn,VER  ■nrpRAnr  TTmFT>r.  -  Contr-,  fin2A.   Contrlr'g  /fgU 
^^   To  Lpren  L.   Vistica,    an  extension  if  ^1   ^l^^'^l^^ ^^^^ 
thru  Aup     18,    1952,   due  to  teats  for  seed  .-ermination 
^di^Jficilty  in  locating  source  of  approved  mai^ure. 

To  Silliam  J.   Anderson  Roof  in,  Co!     ^"^f^J°^°-,f 
^5  calendar  days,   through  Au^mst  26     1^52,   because 
weather  conditions  during  May  a"'-  J""«- 
(f)  EXTENSION  OF  RALBOA  SOCCER  FffiLD  -  ^ont.^9,Contrlr's 

To  citron   J.    Collins  '  onstrucMon-O^^Ta^^ 

of  120  calendar  days     J-^^^J  ,^^Tu;;^i;J^;arco;tract. 
cause  of  tardiness  in  receiviiit  ^1^^^^ 

(.^    ^IINaET   -ITS     FAT    ■  fl-Ti'rAPP''-^?^^-.^10'--'-'o^-^-^-^'V^^ 
te)    .^UNo^T   Aib,    r^J.   -^•^'  ^21ftns^-or^^  30  calendar  days, 
To  George  .^ulsen     an  ejtens  o.     ^  .^  ^^^.^^^ 

throuch   Septe.Til^.er  20,    IV^-i,   a^e   ^         «v 

of  Trans ite  pipe. 

BUENA  VISTA  PARK  -  Field  Engineering  Survey  and 

To  Jaws  E.   Waite,   an  «^«"^^°''  °^,^Jeather  conditions 
to  August  1,   1952,   du^  ^^i"^^?^^th^  ?ie!d  work, 
and     inability  to  obtain  help  for  the 


•iifications  of 

l5"-rscts 


(h) 


«    «    *     ♦^    *    « 


«     «     *    « 


U)   Modi  n  rati  9n.  of    -ontr_act3  ..o^^nissioner 

on  motion  of  Co^issioner  Dippel     -on  ed  b,^,.o.. 
Buckley,    the  followinc:  resolution  was  a.   p 

gmrlv^^'^^^  -Jo.    836 

RESOLVED.  tl.Ht  for  the  l.est  ^"^^f 't,rContrrUer!^"and'' 
the  Recreation  and  Park  DeP^^^"«"SoUowin..  Modifications 
is  hereby  requested  to  approve  ti.e  foUowx  . 

of  Contracts : 

8-U-'-' 


I 


1 


i 
I 


LOTIONS  (cont'd) 


HO.  836 


ttn-ftind 
fers 


To  Vincent  G.  Raney,  A?dUt^  ,  fo?  ;>;;^auS^^'^ 
plana,  specifications  and  detail  drawings  ooverim: 
r<»habilitatlon  of  Main  Yard,  Garage,  and  Warehouse  • 
(project  abandoned  becauae  of  change  in  plans  and  con- 
solidation of  Recreation  and  Park  Departasnta)  « 
canceling  balance  of  contract  in  aiaount  of- $2, 368.00 

(b)  CORONA  JR. hft^SEUM  PAVING  ^Cr^f,  ^^  ,  ^nntr-ll'rJjLlm. 
To  Pacific  Pavements  Co., Ltd.  .  Ch.Order  #3-  ^^ 
eliminating  redwood  header  boards,  a  srsiiii  of  $140.00 

(5)    Intra»P\ind  Transfers 

On  notion  of  Conanissionor  Dippel,   seconded  by  Commissioner 
aickley,   the  following  resolution  was  adopted: 

Resolution  No,    ^^7 

RESOLVED,   that  for  the  best  interests  and  proper  conduct 
of  the  Recreation  and  Park  Department,   the  Controller  be 
and  is  hereby  requested  to  approve  the  following  Intra- 
Fluid  Transfers: 


R:Qm 

(a)  Approp. 112. 600.06 

Mt.  Davidson  Land 

(b)  Approp. 112.600. 13 

Pine  Lake  Recreation 
Center  Land 


la 

Approp. 4990       1129.68 
Real  Property  Acct. 

Approp. 4990       $446.38 
Real  Property  Acct. 


(Returning  to  Real  Property  Acct.  the  unencunbered 
balances  in  above  land  purchase  projects,  which 
have  been  conpleted) . 


(c)  Approp, 212. 801.01 

Accident  Coirpensation 


Approp. 212. 804. 01  $2,000.00 
Aidgments 


(Providing  ftinds  for  payment  of  judgment  -  ^perior 
Court  #408917,  to  Genevieve  Robinson,  Gdn.  Ad  Litem, 
Kenneth  G.  Robinson,  Minor,  in  connection  with  acci- 
dent 7-21-50  at  Channel  Housing  Project). 


«««•««««« 


J0.12S 

isfer  for 
election  to  the 
of  Delin- 
gnt  AccQiint-Q  ^  l^n 


(6)  Transfer  to  Bureau  of  Delinquent  itevc'nue 

On  motion  of  Commissioner  Dippel,  seconded  by  Connissioner 
Gallagher,  the  following  resolution  was  adopted: 

RESOLVED,  that  for  the  best  interests  and  proper  conduct 
of  the  Recreation  and  Park  Department,  and  on  recomr.i8nda*» 
tion  of  the  General  Manager,  the  Controller  be  and  is  here- 
by   requested  to  approve  the  transfer  of  the  followinp;  de- 
linquent account  to  the  Bureau  of  Delinquent  Revenue  for 
collection: 


King's  Sporting  Goods 
630C  Geary  Boulevard 
San  Francisco,  Calif. 


Cfivgilng 


Apqw]^ 


50  (1951  season)        $50.00 
Lake  Merced  Fishing  Pei>- 
mits  -  not  returned 


«<>«<}««««« 


(7)  Allotments 

On  motion  of  Commissioner  Buckley,  seconded  by  Commissioner 
Dippel,  the  following  resolution  was  adopted: 


8-U-52 


SBMB 


tt^mtifMBtm  ■m.tMJIMCf'. 


(cont'd) 


RESOLVED,  that  for  the  best  interests  aod  proper  conduct 
of  the  Recreation  and  Park  Department,  the  Controller  be 
and  is  herety  requested  to  approve  the  following  allotnents: 


(a)  234.880.12 


s) 

h, 

I 

m) 
oi 

p) 

(q) 


212.a00.01 

212.350.01 

212.200.03 

233.232.12.01 

233.321.12.01 

233.321.12.03 

212.350.03 

212.130.03-2 

212.130.0^-2 

212.111.01 

212.130.01.50 

212.300.0A-1 

212.300.01 
212.300.02 
212.300.0il 


Rentals  (Sublease  Ciyatal      $20 
Baths  to  7-U-53,  $15,000.00 
Repairs         5.0Q0.0Q) 
Contractual  Serv. ,Gen.Div. 
FbodatuffsdUl.OO  &  89.00) 
Contrac'l  Senr.-Conn.  Div. 
Telephone  &  V9legraph 
F\jol  &  Lub»U  -  GenU  Div. 
••     "         •      -  Conmissarjr 
Foodstuffs  -  Commissary 
Temporary  Wages-     " 
Temporary  Wages-Rec. Units 
Overtime  -  Gen. Division 
Directors '  Wages 
Matls.   &  Supplies-Resale 
Recreational  Iftiits 
Matls. &  SuK>lies-Gen.Div. 
N         n  N        Zoo     " 


29 

6 
1 

13 


10 


»         "  ••         Rec.  Units 

(Advance  allotments  account  of  seasonal 
activities) 
212. 913. Oi^  Replacera'ts,   Reconstruc'n  - 

Recre.itionai  Units 
(Floodlighting  Plane  Is -1343.00,  using 
$255.00  of  funds  for  Press  Box  Awning    598. 
Water  Supply  Line  2.5A8. 


,000.00 


,500.00 
,230.00 
,000.00 

260.00 
,338.00 
52.00 
,924.00 
,989.00 
,000.00 

b93.00 
,700.00 

735.00 

,000.00 
200.00 
500.00 


3,ue).oo 


^ 


MM 

bra  for  Service 
'  iiork  and  Sncuii>« 
ace  Reguest 


««««««««« 
(8)  Orders  for  Service  or  Wftfh  n^  Enc^umbrance  Request 

Or-  motion  of  Conanissioner  Gallagher,   seconded  ty  Coimnlssion- 
©r  Dlppel,   the  following  resolution  was  adopted: 

Resolution  No.   840 

RESOLVED,    that  for  the  best  interests  and  proper  conduct  of 
the  Recreation  and  Park  Department,   the  Controller  be  and 
is  herety  requested  to  approve  the  following  Orders  for 
Service  or  Work  and  Enctimbrance  Request: 

(a)  Work  Order  to  Dept.Pub.Wks.-Engr.Div. ,       -        $«)0  00 
for  Surveys  and  Description  of  Point  Lobos 
Land  -  Shoreline  Development  Project. 

(b)  Work  Order  to  Real  Estate  Department  -  500.00 
Services  and  Expenses,   Point  Lobos  Land  - 
Shoreline  Development  Project. 

(c)  Ord.for  Serv.or  Work-Punnett,Pnre«,&  Hutc^iison-^1.00 
for  Engr.  Services -soundings  at  Aquat.Park  Pier, 
for  annual  inspection  to  obtain  information  on 
the  bottom  of  the   lagoon  in  vicinity  of  pier 
footings  to  check  condition  of  pier  supports. 

(d)  Ord.for  Serv.or  Work-Hyde  Forbes,   Consult. Egr.-. 
Geologist,   for  professional  services  in  soil 
mechanics   in  connection  with  the  development 
of  St.Mary»3  P/G  -  nat  ifi  SiCfifid  the  sum  of    -  828.W 

(o)  Work  Order  to  Dept.Pub.Wks. ,Bu.of  Engr.  -  500.00 

for  engineering  surveys  necessary  in  prepa- 
ration of  contract  plans  for  construction 
of  St. Mary's  Playground. 

(f)  Work  Order  to  Dept.Pub.Wks, , Div. of  Surveys  -       400.00 
to  make  topographic  inap  of  Junlpero  Serra  P/G 
site,   showing  elevations  and  all  utilities 
serving  this  area. 
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fi.Eiljloynents 
I  Peraanent 
^7  Appropria- 


iCT^NS  (cont»d) 

(g)  Work  Order  to  Dept.Pub.Wks.  ,Div.of  Surveys-  $    450.00 
to  moke  topographic  map  of  Laurel  Hill  P/G 
site,  showing  elevations  and  all  utilities 
serving  this  area. 

(h)  Order  for  Service  or  Work  to  The  California 

Wire  Cloth  Corp'n,   1080-19th  Ave.  .Oaklmid,  -      3U.0Q 
the  low  bidder,   to  furnish  and  install  chain 
link  fabric  on  handrails  at  Grattaji  P/G, 
Chinese  Rec.Ctr. ,and  Presidio  Hts.P/G. 
(Other  Bidders: 
Cyclone  Fbnce, Am. Steel  &  Wire  Div.-  $^86. 00 
Anchor  Post  P>ance  Products,   Inc.     -    808.00 
San  Jose  Steel  Conpany,   Inc.)  1,099.00) 

(i)  Order  for  Service  or  Work  to  Cyclone  Fbnce 

Dept, ,  Ainer.Steel  &  Wire  Div. , U.S. Steel  Co.  -  1;330.00 
for  construction  of  Softball  backstop  at 
South  Sunset  Playground. 

(j)   Order  for  Service  or  Work  to  Cyclone  Fbnce 

Dept.,   Aner. Steel  &  Wire  Div. ,  U.S.  Steel  Co.  -  1,336.00 
for  construction  of  Softball  backstop  at 
Cayuga  Playground. 

(k)  Encumbrance  Request  to  Charles  Sa^/a  and 

Dr. Henry  Domeniconi  -  for  rental  of  Crystal 

Palace  Sa^  Water  Baths  -  Sublease  for 

Recreation  &  Park  Commission,  Re3.#lU09 

(Series  of  1939) 15,000.00 

(9)  Temporary  Enployrieni^  -.  PerTTp-^pftpt  Sql.ary  Appropriatiops 

On  motion  of  Commissioner  Buckley,   seconded  ly  Commissioner 
Gallagher,   the  following  resolut-ior.  was  adopted: 

RESOLVED,   that  this  Commission,   on  reconmendation  bf  the 
General  Nfcinager,   does  hereby  request  tlie  Controller  to  ap- 
prove use  of  fCmds   h-.  Perraanent  Snlary  Appropriations  for 
filling  tlie  following  positions  try  temporary  erqDloyments : 


(a)  ^-^A2^  r^nAT^iniRrk-Typist 

hJary~Kraut  (T-Ul  i  T-317)(Sick  Leave) 


^1,U9U.0B 


(b)   B-i408  Gftnet?Rl  Clerk-Step ocrapher  x    ;^  ^ 

Betty  JoSson  (t1I20.  l  ,T-29A.  KPHS)  (Mil.Lv. )  ^80.00 


(c)  C»1QZ.  Janitor  ,  ,  » 

A    Lutzenko  (T-2U,T-305)(Sick  Lv.w/o  pay 

Nfaurice  Sweeney  (T-2U,T-303)   (Lv.w/o  pay) 

(d)  r>-1,52  Watchman  ^^  ^  ,  x 

Martin  Broderick  (T-163)(Sick  Lv.  w/o  pay) 
Lawrence  Donovan  (T-175)(Educatioiial  Leave) 


9C7.91 
470.45 


619.54 
705.00 


"'  °'^!  KSg(T-173,I-251,T-304)(Slck  U.«/o,p^)eOO.OO 
►^  Oster  CT-225  T-«7)  Sic.  Lv.  «/o  p^j  92^-00 
Edwto-d  Donovan  (T-231)    /   "  •r^.oli^T,, 

Clarer,ce  Shaw  (T-m.l) (Higher  '^l-3^jf^^f  ^-,30.00 

Willie  ,^n:l3  (T-a)       (^.^^^/jTli^gJJrrjbO.OO 

Wm.   liaison  (T.296)    (Side  Lv    "/o  w)  L^O-" 

Walter  Invade  (■r-2i7.2,W75)^(aeloa3ea_-^j  ^^^_^ 


»' 


i 


■I 


** 


w. 


it 


R^5b  Plavfrround  Director 

Harold  Ong  (T-27b)    (Sick  Lv. 


w/o  pay) 


570.00 
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ICTIONS  (cont'd) 


!fc.aa 


(g)  tHy)6  Animal  Keeper 

A.  Van  Dierman  (T-195)  (Sick  Lv.  w/o  pay) 


$902.00 


-jents  to  Salary 
^ijance  and  Sup- 
BntAl  Appropria- 

BSt 


(All  of  the  above  on  leave,  as  noted,  for  stated 
periods  between  July  1,   1952  and  January  10,   1953) 


««««««<f«» 


(10)  An^ndaents  to  Salary  Ordinance  &  Suppleraental  Approp.RsoSts 

The  General  Manager  reported  on  various  emplcyment  require- 
ments at  Fleishhacker  Pool>   and  recommended  a  transfer  of 
certain  employments  to  the  General  Division  rather  than  the 
Revenue  Division,  for  proper  business  methods. 

On  motion  of  Commissioner  Dippo"'.,  seconded  by  Commissioner 
Buckley,   the  following  resolution  was  adopted: 


Bting  the 
[iTil  Service  Conh- 
sion  to  Reclassify 
-nt  B222  General 
PoBition.  and 
St  for  a  Sup- 
^antal  Appropria- 


255. 
235. 

- 

305. 
275. 

205. 
205. 

- 

235. 
235. 

220. 

. 

260. 

Resolution  No.   aUA 

RESOLVED,   that  this  Commission,  on  recommendation  of  the 
General  Manager,   hereby  requests  the  Civil  Service  Jormis- 
sion  to  oEJond  the  Annual  Salary  Ordinance  by  transfer  of 
employments  as  follows: 

SfilaJX-SSfifiS 
Prom  Seca6.3  tp  Sec.Li.2 

1  -  0168.1  OpeWtin-i  Engineer  $330.  -  $390. 

Prm  »^c.l6.3  to  Sec.U.^ 

1  -  R108  Head  Life  Guard - 

2  -  Rill  Life  Guard  Watchman 

FVon  Sec.l<^.^  to  Sec.  JA^ 

1  -  R112  Matron,  as  neeaed  -  10  months 

1  -  R112  Matron,  as  needed  -  5   " 

Frnm  Sec,16.ZL  to  Sec.U.l 

1  -  C102  Jani tress,  as  needed  -  7  months 

and  requests  the  Mayor,    the  Board  of  Supervisors,  and  the 
Controller  to  approve  a  Supplemental  ^ppropnaticn  of 
$U.678  from  the  recreation  a..d  P^^^  Department  Compensa- 
lio;  iteserve  to  Appropriation  212.110.01,    Sr.l^xi.3^:^w-^1 

Division),    to  provide  f^o  le,.l  \-^f^}^''^;i,''^^^r 
employi-ients  for  the  period  Jov.   1,   1952  to  June  30.   1953. 

t  «  «  i<   *  *  <    ^  « 

The  General  Manager  also  reported  and  recommended  a  reclass- 
ification of  a  vacant  General  Clerk  position  to  th-at  of  a 
General  Clerk-Stenographer  position,   to  better  meet  t.ne 
clerical  requirements  of  the  office. 

On  motion  of  Commissioner  Dippel     seconded  by  Commissioner 
Buckley,   the  following  resolution  was  adoptee: 

Resolution  No.   8^23 

%i  stenograpl,ic  duties  required  for  f?,*?^"'^'-^?",^. 
flee,  with  I  view  to  the  a^ndraent  of  '^^^'Z^^yjltWiZ 
itanu^l  Salary  Ordinanoe,  '^"'^"f^t^^  one  position  or 
General  Clerk  to  one  B408  Goneral  Clerk-Stenographor, 
other  position  as  determined;  and,  he  it 

FURTHER  RESOLVED,   that  the  Mayor,   *^«  ^'a^r^fr^r ' 
and  the  Controller  are  hereby  -^"-'?^„^^f  Sutler 

L1;ir^;si?tor?o^reSlojLirf>r  the^rlod  Octo- 
ber  1,   1952,   to  Juno  30.   1953. 
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to  Sec.  16 
7teiual  Salary 
Ljance  -  One  (1) 


(cont'd) 

The  General  Manager  roconmended  that  Saotion  16  of  the 
Salary  Ordinance  be  ar.vended  by  adding  the  position  of  one 
Life  Guard,  part>-tiniB,  ao  needed. 

On  notion  of  Coitimiss loner  Dippel,  seconded  by  Coininisaioner 
Buckley,  the  following  resolution  was  adopted; 

Resolution  No.   aZ2G 

RESOLVED,   that  this  Conimisaion,  on  reconmendation  of  the 
General  Manager,  hereby  requests  the  Civil  Service  CoinrJ.3- 
sion  to  ar»nd  Section  16  of  the  Annual  Salary  Ordinance 
(Director's  Wages),  by  adding  thereto  the  classification 
of  one  (1)   RllO  Life  Guard  (Part  Time)  as  needed,   salary 
range  $235  -  $275,   and  which  position  is  chargeable  to 
Appropriation  213.130.01.50  (Director's  Wages). 


:1  1 


(ll)  Request  for  a  Supplemental  Appropriation  -  Automobile 

Xy^gurance  Fremiums  and  Scavenger  Service  1952-1953 

On  motion  of  Comrrdssioner  aickley,   seconded  by  Connissioner 
Dippel,   the  following  resolution  was  adopted: 


kqusst  for  a 

ental  Ap- 
■plation  to 
et  iutoQobile 

; -nc8  Preniuras 
|jcavenger  Sejv 


Ri?3olution  No.  8^3 

WHEREAS,  rates  affecting  insurance  coverage  and  scavenger 
services  of  this  department  have  been  increased  beyond  the 
amo^Jinta  provided  and  anticipated  in  the  1952-1953  budget; 
therefore,  be  it 

RESOLVED,  that  this  Commission,  in  the  interests  of  the 
proper  and  uninterrupted  operation  of  the  Recreation  and 
Park  Department,  does  hereby  request  the  Mayor,  the  Board 
of  Supervisors,  and  the  Controller,  to  approve  a  supple- 
oental  appropriation  from  such  funds  as  may  be  legally 
available  in  the  amount  of  C2,it7b.U  to  Appropriation 
212  815.01  (Automobile  Insurance);  and  the  sum  or ^bU.  fo 
to  Appropriation  233.237.12.01  (Scavenger  Service). 


(12)  Ta?^^  "flrb"^  Mooring  Licejiaes 

On  motion  of  Commissioner  Gallagher,  seconded  by  Commis- 
sioner Dippel,  the  following  resolution  was  adopted: 

%.m.  Riy^(p1utioP  No.  BlA 

RESOIATED  that  thl5  Commisaion,  on  recommendation  of  the 

S^JS  Manager,  does  hereby  -PP-^rv^'^t'STraTf^l- 
cancellation  of  mooring  licenses  at  Yacht  Harbor  as  fol 

lows: 

Name  of 

Owner  Pchsd.Rron      _Bgflt  . 


it  Harbor  Mooring 
ianaes- Approve  Is 

acellationa 


ent 


(b) 
les^jorary 
ea 


Robt.L.Echols 
A.Bouncriatiani 


Pchsd.Rron 
W.E.Rigdon 


Capt.  Arthur  Jones 

T.  F.   Collins 

Allan  Hauaer 

Dr.J.J.Wolohan 

M.  Durastanti 

John  Vitalich 

Geo.  Thorns  Folster 

William  M.  Brinton 

William  Arthur  Pomeroy 


LILLIAN  H. 
HANDMADE 

LOUISE 
JULU  D. 
LAZY  DAY 
SHAh«DCK  VI 
STRENA 
MERMAID 
WATARHXDRI 
TRIO 
RAMDNA 


?^rth  Nq. 

191 

173  (from  #33) 

117  (Temp) 


Rate 
per  I'to. 


197  ( 

1  ( 
5  ( 

211  ( 
105  ( 

2  ( 


$5.00 
5.00 

5.00 

5.00 

20.00 

20.00 

5.00 

5.00 

20.00 


134  (Aug. 4  Sept.)  7.50 
3  (Temp)  2D.00 
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(continued) 
?*•  ?f  (12)  Y^^>^t  Harbor  Kborlng  Licenses  (cont»d) 


UgSBtf2 


Ul 


Skbbi 

C.  C,  Gaudln 
Ralph  S.  Horne 
Aldo  Alessio 
Eli  Rosen 


Port^  N0«  Reason 

5  Relinqxiished  by  Ovmer 

3  n  M       It 

134B  »  «      w 

207C  Ha8a«t  occupied  berth  since  Jan. » 52 


Mrs. Ruth  M. Bishop 

C  H  Haw 

Bud  Willis  &  W.J. Shank 

Walter  J,&  Adolf  P.Schmidt 


Mrs,  Bishop  sold  her  boat. 
Boat  left  Yacht  Harbor  6-26-52 
Boat  sold  and  left  Yacht  Harbor 
Boat  left  Yacht  Harbor  7-26-52. 


««««««««« 


g^jcy  BUSINESS 


(1)  T^newal  of  Sub-lease.   Crystal  Palace  Baths 

The  lessees  of  tho  Crystal  Palace  Baths  having  been  suc- 
cessful in  renewing  their  agreeraent  with  the  leeal  owner, 
an  offer  had  been  made  for  the  City  to  enter  into  a  writ- 
ten sub-lease  for  the  use  of  Crystal  Plunge  for  the  coming 
year  under  the  same  terms  and  conditions  as  in  the  past. 

On  motion  of  Commissioner  Dippel,  seconded  by  Commissioner 
Gallagher,   the  following  resolution  was  adopted: 

Resolution  No.   &L5 

of  Sub-Lease       RESOLVED,   that  this  Coranission,  on  recomnandation  of  the 
General  Manager,  does  hereby  approve  and  authorize  the 
sub-lease  of  the  Crystal  Palace  Baths  for  a  period  of  one 
year,  beginning  JuJy  15,   1952  and  ending  July  U,  1953,  at 
a  rental  of  $1,250.00  per  month,  plus  such  additional 
amounts,   not  exceeding  a  total  of  $5,000.00,  as  nay  be 
necessary  to  reimburse  the  first  party  for  the  cost  of 
doing  certain  work  in  the  demised  preioises,  with  the  con- 
dition that  the  undertaking  of  such  repair  work  sliall  be 
approved  l^  the  Board  of  aipervisors. 

(2)    Rai^eual  of  f^p  Visor  Cpn^?.?-'*^""  ■>  ^^^^^^  StadJVm 

A  comntxnication  from  J.   S.   Livr«tento  of  the  Sunny  Side 
Visor  Conpany  requested  a  renewal  of  their  contract  from 
July  1.   ^52  toJune  30,   1953,  and  asked  for  a  n^difxca- 
tioJi  of  the  contract  to  permit  a  longer  ^^^'"^^.^^l^^^^ 
Renewal  of  the  contract  was  approved,  and  a  P^f  J°^  °^  ^^ 
modification  accepted  bonder  the  following  ^solution, 
^pted  on  motion  of  Commissioner  Buckley,  seconded  by 
Conidssioner  Dippel: 

BAAnl^ititon  No.   8^6 

«a«l  of  Concession  RESOLVED,   that  this  Commission,   on  ^f  !r'^f^j:°;;/f  ^! 

-7  Side  Visor  Co.  General  Manager,   does  hereby  authoi^^e  and  ^^^,^^^,3^, 

-Stadium  for  cewal  of  the  concession  ^greenfint  with  tne  Sunny^^ 

^^=5i  Con^,  for  oi--tion  in  Kezar^^  iun  for^^^  pe^iod^^ 

tVsL  ffr  t.'Ztf.U'W'J^if^   read  as  follows: 
-That  the  P^y  of  ..e  f-d  ^t  ri-3-^   ^ " 

said  athletic  and/or  special  •;;^^f  „^%ell  or^sp^se 
the  Party  of  the  Second  I^t  shall  not  sell  or  ^^^^ 

of  said  eye-shades  as  "f  «^"/P^'f  ^!;^  iln  not  resume 
prior  to  the  starting  f  ^'^^'^,1^,^ Ztil   after  the 
selling  or  disposing  of  said  ^y®^^^"  ,^  ^j.   ^jigpose  of 
first  half  has  ended,  and  ^hall  not  sell^or^a  p«^  ^^  ^^ 
said  eye-shades  five  (5)  mnutes  prior  to  tne 
second  half," 
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(3)  Renewal  of  Refroshnent  Booth  Concession  -  Stow  Lake  Boat- 
hmise  ^  Calvin  V.   TilJon 

On  motion  of  Commissioner  Buckley,  seconded  by  Commission- 
er Dippel,  the  following  resolution  was  adopted: 

Rasolution  No.   ^J.7 

RESOLVED,  that  this  Commission,  on  recommendation  of  the 
General  Manager,   does  herety  grant  to  Calvin  V.  Tilden, 
Stew  Lake  Concessionaire,  renewal  of  his  permit,  under 
the  same  terms  for  a  six  (6)  months*  period  from  August  15, 
1952  through  Psbruary  15,   1953,  to  operate  a  refreshment 
stand  at  Stow  Lake  Boat  House. 

««««««««« 

U)  Renewal  of  Contract  -  Pacific  Catering  Co.  -  Ka^p  ^WHyrr] 

The  General  Monator  reported  that  Mr.  Samuel  H.  Miller 
had  requested  a  renewal  of  his  agreement  for  the  operation 
of  the  rGfresiii.ent  concession  at  Keaar  Stadium  for  a  three 
(3)  year  period,  to  August  15,  1955.  He  further  requested 
a  reduction  from  20?^  to  IX^-  of  the  gross  revenue  on  two(2) 
sale  items,  viz:   coffee  and  sandwiches. 

On  motion  of  Commissioner  Buckley,   seconded  by  Commission*  ■ 
er  Gallagher,   the  following:  resolution  was  adopted: 


of  Conces- 
igroenent  - 
cific  Catering  Co, 

JMm 


Resolution  No.   8Z.8 

RESOD^ED,   that  this  Commission,  on  recommendation  of  the 
General  Manager,  does  hereby  approve  renewal  of  the  con- 
cession agreement  of  Pacific  Catering  Co,,  to  August  15; 
_      1955,  with  the  provision  that  terms  and  conditions,  price 
schedules  and  structures,   shall  be  subject  to  review  and 
adjustment  by  the  Commission  prior  to  the  commencement  of 
each  season;   and,  provided  further  that  effective  imme- 
diately, a  rfduction  from  2C^  to  135^  of  the  gross  revenue 
on  the  items  of  sandwiches  and  coffee, to  be  paid  ty  the 
concessionaire,  is  hereby  jiuthoriaed. 

(5)   FVmston  Playground  -  Rr^^nff^  Public  Library 

The  Secretary  rend  a  letter  from  Mr,  Eugene  J.  Riordan, 
Director  of  Property,   submitting  for  approval  a  resolution 
to  be  adopted  by  the  Board  of  Supervisors,   transferring  a 
portion  of  Rinston  Playground  to  the  Library  Department 
in  accordance  with  the  Coramisaion's  prior  action  under 
Resolution  No.   803. 

On  motion  of  Commissioner  Dippel,   seconded  by  Commissioner 
Buckley,   the  following  resolution  was  adopted: 


Hesolution 
«  Adopted  by 
ardof  Siqjvis's 
Tsf.  Jurisdiction 
ion  Punaton  P/G 
kb.I4ta 

•sclnded  by 
"solution  No. 953, 
l^eting  of  11-13-52) 


R^Pf^lvU""  No.  8A9 

RESOLVED,  that  this  Commission  does  hereby  authorise  t^^e 
submission  for  adoption  by  the  Board  of  Supervisors  reso- 
lution transferring  a  portion  of  Rmston  Playground  in 
accordance  with  the  previous  action  under  Rasolution  #803 
(said  transfer  ooupria  b -r.  parcel  of  34,  t-OO  square  foe t  in 
addition  to  the  b.OOO  square  foet  oririnr.lly  transferred 
to  the  Library  Commission  under  Board  of  Supervisors 
Resolution  No.7352  of  April  5.  19^8)  and  is  to  be  made 
without  monetaiy  consideration  of  toe  established  book 
value  of  $51,900.00.  PROVIDED  that  the  Public  Libraiy 
Commission  shall,  by  written  agreement,  assume  and  be  re- 
sponsible  for  the  landscape,  maintenance  f  ^."P^^^P  ^^ 
the  entire  parcel  being  placed  under  its  jurisdiction. 
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oDiiBnt  of       t^)  t^Hiivalopraent  of  HaialTton  PlavLTound  ^^ 


i^caUon  of 


The  Secretary  read  two  coranunicationa  rolatine  to  the 
redevelopment  of  tho  liaiiillton  Pltiyground  Area: 


liiaing  Pool 
hcllities  - 
Jaiti:  of  Market 

Ni 


(a)  Prom  ^4o^gan  A.  Qunst,  Chairman  of  tho  Redovelopi^nt 
Agency  of  the  City  and  County  of  San  Francisco,  nanely, 
that  the  tentative  plan  for  the  coiuraeretr.l  shopping  area 
at  the E. end  of  Hamilton  Playgrotmd  had  been  ohongod  and 
tfoold  nowpori-ittheuBcof  "that  aoction  for  pLiyrround  pur- 
potea.     Also  tliat  propertioe  south  of  Qeary  Street,  pres- 
ently d&^n^.ted  for  pxpchase  and  development  by  the  liecrea- 
tion  and  Park  Uepartnent  (according  to  the  Redevelopment 
Plan)  had  a  fair  value  estimate  of  0350,000.00 

(b)  Prom  Dr  Herbert  C.   Clish,   Superintendent  of  Schools, 

a  copy  of  his  letter  of  June  30,  1952  to  tiie  Redovoloproent 
Agency,   outlining  the  Board  of  Education's  views  that  the 
Recreation  and  Park  Dopartnent  should  construct  the  swiia- 
ming  pool  south  of  Geary  Street  and  adjacent  to  the  Benja- 
min JVajiklin  Jr.  High  School. 

A  large  dole^-ation  of  interested  residents  of  the  Hamilton 
Playground  District  appeared  before  tJie  Commission  in  anti- 
cipation that  final  action  on  the  proposed  location  of  the 
swimming  pool  might  be  taken  by  thie  Coianission. 

Following    a  broad  and  free  cliscussion  of  the  Hamilton  prob- 
lem, with  many  doler'ates  addressing  the  Board,   President 
Sutter  explained  that  several  questions  remained  unanswer- 
ed on  the  Hamilton  iitprovemant,   including  the  National 
Production  Authority  restrictions  on  such  ir^jroveraonts , 
the  traffic  plan  for  a  7S-foot  reduction  of  the  play  area, 
and  lack  of  funds  for  land  purchase  soutli  of  Geary  Boule- 
vard,    President  Sutter  deemed  it  proper  and  in  the  best 
interests  of  the  Commission  to  postpone  action. 

Commisaioner  Buckley  requested  that  the  record  be  made 
clear  regarding  the  recent  neichborhood  meeting  held  at 
the  Hamilton  Playground.     He  urged  a  clear  understanding 
tiiat  the  Commission's  sole  purpose  in  attending  was  to 
obtain  an  expression  of  the  sentiment  in  the  neithborhood, 
and  that  tho  Commission  had  made  no  commitment  nor  taken 
any  official  action  at  the  time  of  that  neighborhood  meet- 
ing.    All  present  wero  in  general  agreement  on  Commission- 
er Buckley's  point. 

The  Secretary  was  instructed  to  notify  the  Hamilton  dele- 
gates when  final  consideration  of  the  swimming  pool  loca- 
tion is  placed  on  tlie  calendar  for  final  action. 

(7)  ?wlnn1nr  ?^T  F^^JlJties  -.  '^1t,^  gf  ft^rKgt  Sl^reai 

Tho  Secretary  read  a  communication  from  ^^iJ^P  JJ"f  ^' 

President,   Bemal  Boosters.    Inc..   ^^ll^^f ,^^^^"*i°^„i?  „. 

^e  lack  if  swimming  pool  f^^^^il^^if  .^^J^'^./^^Irelf  °' 
the  city,   and  again  sugcestine  that  Garfield  Square  be 

considered  as  a  suitable  location. 

The  Secretary  was  directed  to  reply  ^^^^^  ^^^^'J^^^! 
is  one  of  three  locations  being  given  P^^^.^°"^J'JS„g 
tion  as  a  possible  site  for  the  ^^3^^°"  ^^"J^'.'J  'e^f , 
pool,   and  that  NPA  restrictions  are  contin^^^^^^ 
Siisdelaying  the  ^development  and  adoption  of  iinai  p 

(8)  Re  lection  of  Telephone  .3poto3,=JIniS5- 

In  cor^liance  with  the  action  of  the;-n>mistion^t  the 
June  Sth  meeting,   the  Secrotagr  read  a  letter  re^ 
from  Mchael  Gaffey,  Chief  of  Police,  ad/isin. 
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Bootbs  at 


(cont'd) 

Installation  of  telepJioii*  booths  In  Uiiion  Square  would  not 
be  an  aaaet  to  hia  coirciand,  but  would  definitely  create 
new  police  probleraa  In  the  area. 

In  view  of  this  Infomrvtion,  no  further  consideration  was 
given  the  requeat  of  tlie  Pacific  Telephone  &  Telegraph  Co, 
for  permission  to  raako  such  installation  at  Union  Squoro. 

(9)  Additional  Football  Contests  -  Keaar  Stadium 

The  General  Manager  recommender'  approval  of  two  additional 
football  contests  to  the  list  of  the  goineo  already  sched- 
uled, and  requested  authoriaation  for  ubdification  of  the 
respective  contracts,  the  two  additional  contests  being: 

(a)  San  Francisco  Broncos  v. Hamilton  Field  Air  Base  - 
October  17,  1952  (night  gwne)j  and 

(b)  Son  Francisco  Forty  Niners  v.  S.F.Broncoa-Auj.10,1952. 

On  motion  of  Commissioner  Dippel,  seconded  by  Commissioner 
Gallagher,  the  foregoing  authorisation  and  modifications 
were  approved. 


I 
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(1)  Attendance  of  General  Manager,  Recreation  and  Parte  Dept. 
and  Carey  N  Baldwin,  Director  of  the  Zoo  to  Attend  5Ath 
Cnnference  of  American  Institute  of  Park  ETOWt^vg^. 


jj2^ 

ssicm  for 

litvis  & 

Carey  Baldwin 
I  Attend  Confei^ 
lice  of  Institute 
'  Park  Eaecutives 


33ion  for 
>  S.  Kiabell,  Supt. 
'Recreation  to 
^tend  Conference 
feU,Recrea,Assoa, 
'Seattle  Washington, 
■^^•»  ^0ct.4J9^? 


On  motion  of  Commissioner  Dippel,  seconded  by  Commissioner 
Buckley,   the  following  resolution  was  adopted: 

Pft,c,^1„tiQn  No.    850 

RESODTED,  that,  ttii*  CoamlasioB,  on  rocoaneodation  of  the 
General  Manager,   does  hereby  autliorise  the  attendance  of 
David  E.   Lewis,  General  Manager  of  the  Recreation  and  Park 
Department,  and  Mr.   Carey  N.   Baldwin,  Director  of  the  Zoo 
at  the  Fifty-fourth  Annual  Conference  of  the   taerican  Insti- 
tute of  Park  Executives,   to  be  held  in  Montreal.  Canada 
September  15-18,   1952,   inclusive,  subject  to  approval  of 
the  Board  of  Supervisors  and  the  availability  of  funds. 

Mr     Lewis  inforrasd  the  Commission  of  his  plan  to  take  his 
annual  vacation  immediately  following  the  Montreal  confer- 
ence.    The  Commission  granted  its  approval  ^o  the  plan 
and  authorised  Mr.   Lewis  to  request  a  leave  of  absence 
from  the  State  through  October  10,   1952. 

(2)  Attendance  of  Superintendent  of  Recreation  at  34th  Confer- 

ftnce  of  Nati^n^T   Recreation  AP90<?iatJ,ttD- 

On  motion  of  Commissioner  Dippel,   seconded  by  Commissioner 
Buckley,  the  following  resolution  was  adopted. 

Rn.?9)utio^   No.    851 

RESOLVED,  that  this  Commission,  on  f^f  :r"^?^°^^ee''of 
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(3)  Rejection  of  Bids  -  Reconstruction  of  Sea  Wall  emd  Other 
farrovoigenta  to  Yacht  Harbor 


^j«ction  of  Bids  - 

istruction  of 
I  (fell  and  Other 
'oveoents  to 
icit  Harbor  - 
ItboriBatlon  to 
f^r  New  Bids. 


The  Secretary  reported  that  bids  for  the  Reconstruction  of 
Son  Wall  and  other  improvements  to  Yacht  Harbor  were  re- 
ceived on  ft-iday,  July  18,  1952,  as  follows: 


(1)  HEALY-TIBBITTS  CONSTRUCTION  CO. 

411  Brannan  Street,  S.  F,  7 

(2)  PACIFIC  BRIDCE  COMPANY 

333  Kearny  Street,  S.  F,  8 


192,900.00 
1^89, 500,00 


Subsequent  to  the  receipt  of  the  bids,  a  letter  waa  re- 
ceived from  Punnett,  Parea  &  Hutchison  and  J,  E.  Hayes, 
Consulting  Engineers  for  the  above  work,  express int^  tiie 
opinion  that  the  bids  received  were  unjustifnbly  high  and 
that  the  interests  of  the  City  would  be  best  served  ty  re- 
jecting said  bids  and  calling  for  new  bids.  This  recom^ 
mandation  was  concurred  in  by  Mr.  T.  M.  Grabow,  department 
engineer. 

On  motion  of  Commissioner  Dippel,  seconded  by  Commissioner 
Gallagher,  the  following  resolution  was  adopted: 

RESOLVED,  that  this  Commission,  on  recoranendation  of  the 
consultant  and  department  Engineers,  does  hereby  reject 
all  bids  received  on  Friday.  July  18,  1952,  for  the  itecon- 
struction  of  the  Sea  Wall  and  Other  Improvements  to  Yacht 
Harbor,  said  bids  being  excessively  high  and  beyond  cost 
estimates;  cwd,   be  it 

FURTHER  RESOLVED,  tliat  the  General  Manager  and  the  Secre- 
tary be  and  are  hereby  authorized  and  directed  to  call  for 
new  bids  under  four  separate  contracts  for  ^^e  following 
categories  of  work:  (a)  ite construction  ^^  ««^«^1^  <^^  ^^- 
pairing  floats  and  constructing  now  floats;  (c)  WlinG 
SSrt.%destrian  pier,  gangway,  and  replacing  braces  in 
existing  piers;  and  (d)  Dredging. 

The  Secretary  read  the  follo-lns  "'''iCc'X'^BS'b^' 
August  12,  1952  for  the  3Ck-foot  extenalon  of  the  Balboa 

Park  Soccer  Field: 

m  Smst:  C.J.COIXINS  CO. $12.«I8.00 

2166  ^terket  Street,   S.F.U 

Other  Bidder:   J.HENRY  HARRIS.    •••;••••    •*12,67A.OO 
^^^"^  ^^^^     2657  Ninth  Street,   Berkeley  10 

The  firm  of  C  J.   Collins  was  the  lowest  respor.ible  bid- 
der. 

on  reco^endauon  ^[^l^^^X' ^^^^"'^'^^''^'^'^^ 
missioner  Buckley,   the  following  lo 


of  Contract 
C.J.Collins  Co. 
r  30«  Extension 
Balboa  Soccer 


m4i 


Pt?r^1'^^1^P  No.  851 

RESOLVED,  that  thia  CoMdaaion    on  ^-^-;t:tVr'tS° 
Ge«ral  Manager,  ^oest^.^X^'^^Zc  J.  COLLINS  CO. 
Extension  of  Soccer  ^eld,^!^  ^         t^^  lowest  re- 

^..'^T.^^rXr^^Z^r  m.eaB.00;  ana.  ^  .t 

mX^E  HESOLVED,  that^e  jene^a^  ^^jf^  ^Tthe 

rre^TioranTra^^r^-jL,  an.,  -  it 

^r,  .V,  ^   fh«  Secretary  shall  file  notice  of 
FURTHER  RESOLVED,  that  the  Secrexary 
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approval  in  the  official  advartdsinf  of  tha  official  nawa- 
papar  of  the  City  and  County  of  San  Pranciaco, 


il,  Booth 

pJUlSJQiQ 


Comisfllon 

Et«d  Ose  of 

tsA  of  Fine 
hs  from  Sept.  15 
b  Oct.  18  for 
festl 


(^)  gfilp  Booth  »  MRTitiM  Mtaemn  »  Aquatic  Park 

The  General  Manager  reported  that  Mr,  Karl  Kortuin,  Curator 
of  the  hferitime  Museum,  roquoated  permission  to  install  a 
booth  for  the  sale  of  post-cards  and  souvenirs  in  tiie  Mari- 
time Maaeum  portion  of  the  Aquatic  Park  building. 

On  Mr.  Lewis's  reconanendation  and  on  motion  of  Commission- 
er Dippel,  seconded  ly  Commissioner  Gallagher,  the  request 
was  approved. 

(6)    ftr^.  Commission  Use   of  the  PalflCq  of  FJnQ  Arte. 

The  Secretary  read  a  letter  from  Ifr.   Joseph  H.   Dyer,   Jr., 
Secretary  of  tl^e  Art  Commission,  requesting  permission  to 
use  the  Pnlace  of  Fine  Arts  from  September  15  to  October 
18,   1952,   for  presentation  of  the  Art  Pastival  from  Octo- 
ber 7  to  Octooer  12. 

Messrs.  Dyer,   Snipper  and  Merriwood  appeared  before  the 
Commission  to  e3q)lain  the  details  of  the  written  request. 

On  motion  of  Commissioner  Buckley,  seconded  by  Coiiiaiss ion- 
er  Dippel,  the  following  resolution  was  adopted: 

WHEREAS,  under  Resolution  No.  olO,  the  Recreation  and  Park 
Commission  closed  the  Palace  of  Pine  Arts  to  P^^l^l^^^^'^ 
blage  until  such  time  as  the  structure  could  be  repaired 
and  installations  mde  in  accordance  with  the  recommenda- 
Sonso?  the  Chief,  Division  of  Fire  Prevention  and  Inves- 
tigation,   San  Francisco  Fire  Department;  and 

WHEREAS,   the  Art  Commission  has  requested  permission  to  use 
the  PfeUce  of  Fine  Arts  for  a  P«blic^t  f  J-;^-?^^"  -"^^I 
tion  that  said  Art  Commission  shall  moke  all  necessary  re- 
pi??a  and  iSlstallations  as  set  forth  in  its  Resolution 
No. 3162 J   now,   ther-efore,  bo  it 

RESOLVED,   that  this  Commission  does  hereby  C^-\P«J'^^^|i°" 
to  the  A^t  Commission  to  use  the  Palace  o^ J^"°  f  ^  ;;°. 
Septen^er  15  ^o  October  IB     1952    fo^  ^^rroS'^SlON 

make  all  repairs  and  installations  as  set^orth  in  tno 

Superintendent  of  the  B^^f  .^^  ^^f  J^re^venUon  and 
of  July  16,   1952,   and  the  Division  of  ^^^^  J^f  J^at  writ- 

InvesUgation's  1«^^^ ^^.^.^^^^J^e'l^eS^Ln^ts  and  de- 
ten  clearances  be  obtained  from  ^J^ese  depar 
livered  to  the  Recreation  and  Park  ^omission  prior        pu 
lie  use  of  the  structure, 

7)   FrffPQi?9tl  ^•'i^^i  "  Japanese,_Qa£^il 

,   ^^       t^r^rn  Mr     Mitsuo  Tanaka,   Consul 
The  Secretary  read  a  letter  from  Mr    ^tsu        ^^^^  ^^^^ 

General  of  Japan,  proposing  ^.^^J'^^iS  f1^«^  ^^^^' 
play  to  be  exhibited  at  ^he  Int^national  ^  ^^^^  ^^^  ^^ 

in  the  City  Hall,   in  November,  be  ^^^^       Japanese  Govem- 

County  of  San  Francisco  as  a  gilt  i^om  ^ 

ment. 

A  letter  fro.  Mr.  Roe=r  E.  ^-^^^J^^il^t^ 
of  the  San  I*ai.clsco  Internctionainc-  _^^^    ^oposal. 

favorable  -^-^^Z%°"' ^IrTr'^-^^  acceptance  of  the 
Both  Mr.   Lewis  and  Mr.  t^iroa  rt. 

3-U-52 


I 


•%*r.*,: 


ijOSlHBSS  (cont'd) 


Dce  of  Pro- 
l,n  Gift  from 


Japanese  Garden  as  a  gift,  provided  all  the  details  of  ao- 
oeptanoe  can  be  satisfactorily  arranged. 

On  motion  of  Conndssioner  Dippel,  seconded  by  Commissioner 
Gallagher,  the  following  resolution  was  adopted; 

Reaolution  No.  SSS 

RESOLVED,  that  this  Commission  considers  as  a  most  accept- 
able gift  the  possible  donation  by  the  Japanese  Government 
of  a  representative  Japanese  Garden  to  the  City  and  County 
of  San  Francisco,  following  completion  of  the  International 
Flower  Piestaj  PROVIDED,  that  the  gift,  in  accordance  with 
„  b  doard  of  charter  requirements ,  shall  be  accepted  officially  by  the 
%isors  -aes.  1283'; Board  of  Supervisors  for  and  on  behalf  of  the  City  and 
*^f  11-2^-52)     County  of  San  FVancisoo,  and  that  details  of  location, 
t»4tes  l-B-53)   installation,  and  maintenance  are  satisfactorily  arranged. 

««««««««« 

jlutioD  DecUned(8)   Invitation  Declined  -  International  Flower  Fiesta 

IHrticipate  in 

liitemational  The  Secretary  read  a  letter  from  Mr.  Roger  E.  Montgomery, 

Managing  Director,   San  Francisco  International  Flower  fies- 
ta,  inviting  the  Recreation  and  Park  Department  to  par- 
ticipate as  em  exhibitor  in  the  non-commercial  group. 

The  Commission  considered  the  ir^rtance  and  responsibil- 
ity attached  to  creating  and  staging  a  worthy  display. 
With  no  funds  provided  In  the  1952-1953  budget  to  meet  the 
labor,   materials,   and  other  expenses  required  for  this 
event,   President  Sutter,   therefore,   in  prudence  and  with 
regret,   directed  that  the  invitation  be  declined. 

««««««««« 


1 


»t  for  a  Sup- 
Mtal  Appropria- 
1  to  Provide 
floats  at 
i  ffcrced  for 

Program 


(9)  Floats  >  Lake  Merced 

The  General  Manager  reported  that  this  item  was  a  \*id.yt 
request  of  1952-1953  which  had  not  been  approved  in  the 
final  budc-et,   but  nevertheless  was  most  necessary  to  prop- 
erly conduct  the  JUvenile  Fishing  Program  inaugurated  at 
Lake  Merced. 

Each  of  three  floats  can  be  purchased  for  approximately 
$2,100.00,  with  an  additional  cost  of  $-^50. 00  for  the  as- 
sembly and  welding  of  the  three  sections  into  one  l^ge 
float. 

On  motion  of  Commissioner  Buckley,  seconded  by  Commission- 
er Gallagher,   the  following  resoluUon  was  adopted: 

RESOLVED,   that  this  Commission  does  hereby  request  the 
hfeyor,   the  Bo^d  of  Supervisors  and  the  ^on^^^^^^^^^?^ 
prove  a  Supplemental  Appropriation  request  1"  «»^«^  ^ 
|b750.from  sucn  funds  as  mav  be  legally  available  to  ^ 
the  pirchaae,  assembly  and  inetallatlon  cost*  of  the  t^ 
flLSTw^a  for  the  Uke  Merced  Juvenile  Fishing  I^ 


gram. 


»»«»»**•* 


(10)  1 1  r"nti-n-t    r~-- '^' -  ^''^r  sj^im-^umMJi^ 

on  «>tlon  of  Oo«isslon.r  G.llacher,  "-ndedj,  Co-is.lon. 
.?  Dippel,  the  following  resolution  was  adopted. 


n< 


of  Contract- 
•^Plana  & 
'tas  •  h^ss 
,UiBr  Stadiun- 
Shc 


Pf-^filution  No.   8^7. 
I^SOLVED,    that  ^is  Commission  does  hareby^award  the  co^ 
tract  for  Preliminary  Plans  and  Cost  I^sUmte^         ^^^^ 
plete  new  Press  Box  at  Ke»ar  Stadium    to  Thorns 
Consulting  Engineer,   268  ^^^^^  street,   San  ^l-an 
for  the  sum  of  13,000.00;   and,   be  it 
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(cont'd) 


110.857 


elation  of 
wiation  - 


3ha 


dution  of 
eciation  - 
■  fkieratein 


FURTHER  HESOIVED,   that  tho  General  Manager  and  the  Secre- 
taiy  are  en^jowored  to  execute  this  contract  on  behalf  of 
the  Recreation  and  Park  Comnisaionj  and,  be  it 

FURTHER  RESOLVED,  that  the  Secretary  shall  file  notice  of 
approval  in  the  official  advertising  of  the  official  news- 
paper of  the  City  and  County  of  San  Francisco, 

«««««««««« 

(11)  R^ftolutions  Commending  Two  Retiring  Citv  Ermloveea 

The  General  Manager  having  reported  that  two  employees  of 
many  years  service  were  leaving  the  department , 

On  ittotion  of  Commissioner  Buckley,  seconded  by  Commissioner 
Dippel,  the  following  resolutions  were  adopted: 

I^anlution  No.    858 

WHEREAS,    LOUISE  SASHA  will,   on  the  fifteenth  day  of  August, 
1952,  resign  from  her  position  as  General  Clerk-Stenocra- 
pher  in  the  San  Francisco  Recreation  and  Pork  Department; 
and 

WHEREAS,   LOUISE  SASHA'S  service,   since  August  22,   1932,  has 
been  uniformly  marked  by  continuous  displays  of  courtesy, 
ability  and  efficiency,   qualities  of  character  deserving 
the  highest  conanendation;   and 

WHEREAS,   LOUISE 'SASHA»S  determination  to  withdraw  from  the 
Recreation  and  Park  Department  after  nearly  twenty  years 
of  service  is  a  cause  of  sincei-e  regret  to  all  members  of 
the  department;   therefore,   be  it 

RESOLVED,  that  in  whatever  pursuit  she  may  f  J;«^^^°  Jj^^* 
subeequent  to  her  withdrawal  from  service,  LOUISE  SAbHA 
take  with  her  the  Commission's  heartiest  wishes  for  suc- 
cess;  and,   be  it 

FURTHER  RESOLVED,  that  upon  her  resignation     tl-ie  raenbers 
of  the  Recreation  and  Pork  Commission  extend  to  ^^^"^ 
SASHA,   loyal  and  faitliful  employee,  sincere  aPP^^^^i^^J^J" 
of  he;  unselfish  devotion  to  duty  and  invaluable  contribu- 
tion in  public  seiTTice. 

P^o^1»f.^nn    >Jo.     859 

WHEREAS,    JOffii  PEUERSTEIN  has  served  the  people  of  San  ft-an- 
Cisco  for  over  twenty-six  years,  anu 

win  become  effective  December  31,   1952,   and 

WHEREAS     JOHN  FEUER^IN  has  Ci-n  ur^tintin^ly^o^^^  tine 

and  energy  over  the  past  i^^^J°,^,:r,e'°L^nt:ancisco.3 
high  degree  of  horticultural  excellence  in 

small  parks  and  Squars,   and 

WHEREAS,   hl3  »«!«-  concern  for  the  ^^^J^^^^l'^^,  °' 

Srrir-LS.^rhS'^P^-  -a  3^3«s,  now,  therefore. 

^r^,  that  upon  '>i-='^ss:^ri^rSuri,'S 

Coimnlsslon  extend  to  JOHB  f*^"?*^"''/^^  i^elfish  cjevo- 
able  ej?>loyee,   sincere  »W"=';^"°^t,ion  m  public  service. 
tioi.  to  duty  and  invaluable  contribution        P" 


lii 


I 
i 


1 '  .'■  \ 


t*; 


« « « * « 


» « « « • 
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•   i   -^hMji 'osoimii 


IS? 


There  being  no  further  business  to  corae  before  the  Consnia- 
slon    President  Sutter  declared  the  meeting  adjourned  at 
5:00  0* clock  P.M. 


Respectfully  submitted, 


i 


I 


K 


^.o'vot^/^^^^v<i^z^^cy  ^ 


s     % 


i 


Secretary 


5 


8-U-52 


»v^ 


m 


San  Francis CO,  California 
August  28,   1952 


iJlUfil&g 


ilof 


The  Pbrtyfifth  Regular  Mwting  of  the  Recreation  and  Park 
Cwanlssion  waa  called  to  order  on  August  28,  1952,  at  3iOOPM, 
Vice-President  Fired  D.  Parr  presiding. 

The  following  Conmissi oners  were  present: 

Mr,   ft^d  D.  Plarr,  Vice-President 

Mr.   I^ter  Bercut 

Mr.   Ittchael  J.  Buckley 

Mrs,  Henry  J.  Dippel 

There  being  no  corrections  or  omissions,  the  minutes  of  the 
Fbrty-fourth  Msetlng  of  August  H»  1952,  were  approved. 


(1)  ft^m  Frederic  B.  Whitman,  Caimaign  Chairman,  United  Crusade 
(San  Francisco  Federated  FUnd) ,  requesting  permission  to 

Utid  Crusade  erect  a  symbolic  giant  flaming  torch  in  Union  Square  during 

the  fund-raising  campaign;  also  asking  permission  to  con- 
struct a  stage  and  counting  platform  to  be  used  for  the 
opening  day  eeremory  and  successive  noon-how  programs 
throughout  the  campaign.  (Campaigning  scheduled  for  the 
period  October  1-20,  1952.) 

On  notion  of  Conanissioner  Bercut,  seconded  by  Commissioner 
Dippel,  the  United  Crueade  request  was  approved. 

(2)  From  Vining  T.   Fisher,  General  ^fenager,  Rirking  Authority, 
i tor's  Square  submitting  copies  of  the  bids  and  plans  received  on  Uie  fi- 

.  (See  nancing,  construction  and  operation  of  St. Mary's  Square 

entaUves  Garage,  explaining  that  the  Authority  will  ^°f  ly^^j;"f^^^" 

i!).lB«itesl  reconmandations  regarding  the  award  of  the  contract  to  the 

Commission.       (See  Representatives  and  Delegates) 

•  ««««««« 

Day  (3)   From  Supervisor  Edward  T.   Mancuso,  General  Chairman  of  the 

*lration^-  Citl^^nTts  Gonmilttee  for  the  observance  of  Columbus  Day, 

.Uc  fttfk  -  October  12,   requesting  use  of  AquaticPark  J^^^^^^  ^^^^^ 

12.1952  grounds,  also  requesting  decorative  greens  for  use  of  tne 

reviewing  stand. 

On  motion  of  Commissioner  Buckley,  seconded  ty  Commissioner 
Bercut,  the  foregoing  request  was  approved. 

•  «•««««« 

or  En«l'»«".  j;-S-*^- J!^'J*if  ,SS  la^S,  adjacent  to 
occupancy  of  two  small  parcels  oi  i-ax-A""  » 

Fort  Mason. 

The  Secretary  explained  tl^t  these  j^ceWland^^^^^^ 

used  ^  the  Army  since  Ju^23,   19^3  as  jar  6^^  ^^ 

mental  operation  of  Port  Mason    Jhe  leas 

the  former  Rirk  Commission  will  ^^"^^.^I^  lelse 

Continued  u^e  would  be  arranged  under  a  J^  ^  g    ^^^^. 

agreement,   to  be  approved  ^  "^^f^^^^^^kf^suaTt  to  Sec 

son,  under  emergency  powers  vested  ^^^^^^  ^he  Board  of 

tlon  25  of  the  Charter,   Pile  #6838,  enac^ea  uy 

Supervisors  September  18,  1942. 

On  motion  of  (WaBlon^r- Bercut,  seconded  by  Co^ssloner 

Dippel,  the  following  resolution  was  adopted. 
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y^ftnlution  No.   860 


and  Aquatic 


WHEREAS,   the  United  States  Amy  Corps  of  Engineers  haa  re- 
quested that  new  leases,  begirjiing  October  29,  1952,  covei>- 
ing  occnaponcy  of  Marina  and  Aquatic  Park  land,  be  granted 
by  this  Comnission;   aaid  occupancy  being  necessary  and  im- 
portant to  the  national  defense  through  the  operation  of 
Ftort  htesonj  new,  therefore,  be  it 

RESOIA^ED,   that  this  Commission  does  hereby  approve  and  rec- 
onnend  for  submission  to  His  Honor,  Mayor  Elmer  E.  Robinson, 
the  renewal  of  Lease  No.  WQ^-193-eng-231  dated  July  28,19^3 
covering  .3^7  acres  of  land  at  Marina  Boulevard  and  Lagum 
Street,  and  Lease  No,  W0^-193-ong-2952  covering  .50  acres 
of  land  at  McDowell  and  Aquatic  Park.         Doth  leases  to 
conmnce  October  29,   1952,  for  a  term  of  five  (5)  years; 
all  other  terms  and  conditions  to  remain  unchanged;  and, 
be  it 

FIBTJER  RESOLVED,   that  the  General  Manager  and  the  Secretary 
be  authorised  to  perform  whatever  acts  nay  be  necessary  to 
acconpllsh  the  purpose  of  this  resolution. 

(5)  PVom  Vic,  Morgan  A.   Qunst,  Chairman,  Redevelopment  Agency, 
fSSarding  a  resolution  of  that  board  requesting  ear^  ac- 
tioTon  the  proposed  transfer  to  the  Recreation  and  i^ark 
DeSrSent  of  JSe  land  now  owned  W  the  Housing  Authority 
?^^^iamond  Heights  area,  m^  hoping  for  Commission  con- 
currenoe  at  an  early  date. 

The  General  hfenager  recalled  to   -he  ^onmssion  the  pro^sal 
wherebv  certain  Glen  Park  property  now  owned  ty  tne  "ousing 
^^ty  WS  be  transferred  to  the  Commission  in  consid- 
J^J^n^^  release  of  the  Housing  Authority  from  its 
riiTaUon  to  restore  the  f^^^;^^^;.^^^:^^. 

ll^ZT^X  rX;,rr:^.uerfo?^;or  action. 

dsslon  Concurs         On  laotlon  of  Co:^ssioner  I^iPP^J'   -/-f.^^^  ^^"'0^' 
Ihdevelopmsnt  Bercut,   the  Commission  «P^^^^^X^I^t^ti^  plan  for  the 

^   y'8  Pl^  for  rence  in  the  Redevelopment  Agency's  tentative^ 

od  Heights  Area    Diamond  Heights  area  in  so  far  as  it  relates 
Park  and  Housing  Authority  parcels. 

P^om  William  Gil:^x.,  ^^^^^  ^f.f^jro'st^'^^'"^ 
Jbotball  League,   requesting  V^^^^^l  ^p^^Sna^  to  the 
ball  games  at  Kesar  Stadium  on  Sundays,  preiimi      jr 
official  football  contests. 

Bercut,   the  following  resolution  was  adopte 


(6) 


Schedule 
^'Warwr's  Jr. 
ntbedl  league  •• 
1  be  Played  at 
far  Stadium,  be- 
■     9-28-52 


RESOLVED,   that  this  Commission^  on  2^3?^Tthe  "^op" 
General  hfenager,   does  hei^eby  grant  perms s  ^^^^^^ 

Wamer«s  Junior  Pbotball  ^^ti^^aTg^  schedule,   cor*- 
contests  at  Kezar  Stadium    through^  ^^^tion  that  all 
mencing  September  28,   1952,  ^^f  ,^f  ^^  prior  to  the  start 
games  be  completed  at  le^^^/^'^J'-Le  ..pop"  Warner  Junior 
of  the  regular  contests;   ^J^\^tement  holding  the  Con>. 
Fbotball  League  ^^^li^^-Z.^^Sv  oflo^^ancisco  free  and 
mission  and  the  City  ^^'''''^^jft^Tuitt.  the  use  of  the 
harmless  of  all  damages  in  connection 

stadium. 


i 


»  »  »  »  « 


»  «  «  • 
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(cont'd) 

f  Hcr8e3(7)  From  Mro.  Helen  WlnokeLian,  61  Park  Plaaa  Drive,  Daly  City, 
'    bl95-  requesting  permission  to  keep  two  horses  in  the  Polo  Stables, 

|j,io  StaDJfl^^  QQjLden  Gate  Park.     (Postponed  to  next  regular  meeting,  pend- 

ing advloe  of  the  City  Attorney.) 

««««««««« 


•  '»»      *  ff ^^ 


g        (8)  ^^^  Albert  F,   Skelly,  Attorney  for  Safeway  Stores,   Incorpo- 
"^    Wanting        rated,  requesting      pennlgoion       to  plant  trees  at  the  loca- 
r^^'wn^ve  tion  of  a  new  store  planned  for  32nd  Avenue  and  Clen»nt  St. 

|pj3t-32n         '   ^      purpose  of  the  planting,  to  properly  landscape  the  area  and 
blend  aj^earitooea  with  the  trees  in  Lincoln  Park. 

On  motion  of  Commissioner  Buckley,  seconded  by  Commissioner 
Bercut,  ttie  request  of  Safeway  Stores  was  approved. 

Granted(9)   Prom  Mr.  H.L.Deol,  Vice-President  and  General  Manager,  Nor- 
ifc  M&Tel  Co.     them  California  Area,   Pacific  Telephone  and  Telegraph  Co., 
I    1   Portable  *     requesting  permission  to  locate  portable  television  equip- 
i    Eauip't        ment  at  Colt  Tower  on  three  (3)  evenings,  to  conduct  programs 
ision   q    V  almilar  to  those  held  on  Telegraph  Hill  in  July. 

On  motion  of  Commissioner  Bercut,   seconded  by  Commissioner 
Dippel,  the  foregoing  request  was  approved. 

(10)  Ptom  Joseph  H.  Dyer,   Jr.,  Secretary  of  the  Art  Commission, 
requesting  permission  to  erect  three  signs  on  park  property 
at  the  following  locations!  Marina,  Union  Square,  and  Golden 
Gate  Park,  announcing  the  Sixth  Annual  Art  Pbstival. 


ikiUfal  to  be 

ii  in  hOace  of 
ilrts,  Provided 
andBldg.  Dep't 
enents  are  Mat 
!  Riblic  Uability 
nee  Obtained 


On  motion  of  Commissioner  Bercut,   seconded  by  Commissioner 
Buckley,  the  foregoing  request  was  disapproved  on  the  basis 
that  such  advertising  is  Inconpatible  witn  the  public  park 
environments. 

The  General  Manager  referred  to  the  Art  Festival,  which  ray 
be  he!d  I^  the  Palace  of  Pine  Arts,  if  Building  and  Pire  au- 
?horiUes  g^t  permission  to  the  Art  ConMssior.       o  rocom- 
mended  that  the  Art  Commission  be  required  to  P^""^^^  J'f' 
^te  Dublic  liability  insurance  and  to  deliver  signed  state- 
S^fhSS^  iS  LoreaUon  and  I^k  Commission  harmless  from 
any  and  all  damages  or  Injuries  which  may  arise. 

t^^r^i  ^re^^m^^rtLror^rr^^^  Sn^pr; 

^^d^'and  hrwas  authorized  t.  make  such  requirements. 


»t  to  (11) 

m  Television 
in  Park 
Referred  to 
Manager 


quest  from 

otral  Council 
lapirt.  Clubs 
Jiiprovements 
^rtain  P/G»s 


(12) 


«  * 


»««#»«« 


..om  Richard  L.  Davis  Oak  De^l  ^,  ^^P^^^^^-^rrfi^S 
Commission  approval  of  his  P^^^J^^  ^  S  produced  in  Golden 
ly  sponsored  television  P^og^^'/J.^^titled  "Sunday  in 
Ste  Pteirk  and  other  park  areas,  and  to  be  titled    c>unaay 

the  Park." 

o       .     .  ^^^^  th«t  such  a  plan  should  be  approached 

Commissioners  agreed  that  sucn  a  i*^  .,,.  i^ty  of  pro- 

recommendation.  »  #  « 

FVom  Mr.  M.C.Isaksen,  Secretary,  Central  Council  o  ^^^°^^ 

Clubs,   833  Randolph  St.,   ^'^^]lll^^\^Tul^ze6  list  of  in^ 
on  Recreation  and  Parks,   co^J-^f  ^^^J"  ^  playgrounds;  also 
provements  requested  ^o^.^^^^f .^^ut^'ietterto  the  Na- 
encloslng  a  copy  of  the  Central  Council  si        ^^^^.^^^  ^^ 
tional  Production  Authority,  ^Eingrelease 
terials  for  recreation  use.     (Information; 


«  «  « 


****** 
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(cont'd) 

(13)  A  copy  of  Ifitter  of  Eut'ane  J.  Riordaii,  Director  of  Property, 
to  Dr,  Herbert  C,  Cllsh,   making  certain  suggestions  regard- 
ing the  transfer  of  a  portion  of  MoLaren  Park  to  the  Board 
of  Education  and  placing  an  historical  value  of  $75,000.00 
on  the  land  and  inprovenents.   (Infornation) 


4{j]2  QgLSQA3£g 


)hry«3  Square 
^  .  AMard  of 
'^stponed  to 


Mr,  Albert  H.   Jacobs,  Chairman  of  the  San  PVancisco  Parking 
Authority,  and  Mr,  Vining  T.   Fisher,  General  Manager,  ap- 
peared before  the  Commission  to  submit  the  recorimiendation 
that  the  award  of  the  bid  for  the  financing,  construction 
and  operation  of  the  St, Mary's  Square  Garage  be  made  to 
S.  E.  Onorato,    Inc.  emd  W,  &  B.  Realty  Conpany,  as  the 
highest  responsible  bidder. 

Others  present  in  support  of  the  Parking  Authority  recoiTH 
mendations  were  hir,  ODoreto  (bid(5or),  Mr,  Cole  and  Mr.Thoi>. 
as  Wasser,  engineer  and  architect,  respectively,   Mr.  Haas 
and  N6*.  Heeney,   contractors. 

For  the  reason  that  the  Commission  had  no  prior  opportunity 
to  study  or  review  the  three  plans  subr.dtted  by  the  bidders, 
or  to  consider  the  reports  of  the  City  Attorney,  City  Enj^i- 
neer  and  Controller,  Chairman  Parr  suggested  a  postponement 
of  action  and  a  full  and  complete  hearing  on  the  subject  at 
a  special  meeting  to  be  held  when  the  full  membership  of  the 
board  could  be  present. 

The  Secretary  was  instructed  to  arrange  the  tine  and  meet- 
ing place  after  having  conferred  with  President  Sutter. 

Others  present  at  the  meeting  were  General  Philip  Raymon- 
ville,   representing  the  1952  Grand  Jury,  and  hfesdanes  Meta 
Rothschild  and  William  Pried  of  the  San  PVancisco  League 
of  Women  Voters. 


««»•»««»» 


ItUL  TRANSACTIONS 


(1)    Prffpn-*--^  ^"^/^^  ^^^  ?^Y^n\? 

On  motion  of  Commissioner  Dippel,   seconded  by  Commissioner 
Bercut,  the  following  resolution  was  adopted: 

..-«3s  and/or  RESOLVED,   that  for  the  best  interests  ^  PJ°P«,;;:/,°^f  ^ 

^^^-^    :^dTs  t'XrZzir^  "r^r  fh;  z^:zt:..ss 

and/or  Final  Payments: 

^,)   .nM<^rr..M  U.TXS  AT  ^J'^'^-'^^fiz^ftfrrr^ 
To  Nblott  &  PBterson-Grundy-  1st  &  nn.ta/^.9  ^,7J 

Completed  8-12-52. 

To  Wellniti  &  DeNarde  -  ^1^1  Bay^nt-  »12,^5D. 

Completed  7-2^-52, 

To  C  &  S  Rental  &  Supply  Co. -Fin. i^^'^- 
Conpletod  7-31-52. 
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(2)  Rrtanfllona   of  TimR 

On  motion  of  Gonmisaioner  Dippel,  seconded  by  Coraniasioner 
Bercut,   the  following  resolution  was  adopted: 

Rflaolutinn   N;;>,    ^-^ 

RESOLVED,  that  thia  Coiraniaaion,  on  recoranendation  of  the 
General  Manager,  approvea  the  following  Extension    of  Time: 

(a)   GRAHAM  P/G  TURFING  >  Contr^n,^  ^]n^«  -  .-^ntrlrt..,  ^?,]p. 
To  C  &  S  Rental  Suppler  Co. ,  on  extension  of  31  calendar 
days,   to  JUly  31,   1952,  because  of  gennination  teats  of 
graas  aeed,   aa  requeated  by  this  departniont, 

(3)  Allotnenta 

On  motion  of  Conmiaaioner  Dippel,  seconded  by  Commissioner 
Bercut,  the  following  resolution  was  adopted: 

R^aolution   No.    !^, 

Reaolved,  that  for  the  best  intereats  and  proper  conduct 
of  the  Recreation  and  Park  Departmsnt,  the  Controller  be 
and  is  hereby  requeated  to  approve  the  fol]-owing  allotments: 


AnnroD. 


Q^y^rias 


Amount. 


(a)  212.200.02     Contractual  Services  -  S.F.Zoo  $500.00 

(To  provide  addU  funds  for  attend- 
ance of  Zoo  Director  at  Convention 
of  Aner.  Inatitute  Park  Executives  in 
Montireal,   Canada) 

(b)  212.385.02     Jbrage  &  Food  -  S.F.Zoo  |1,000.00 

(Add'l  funds  required  a/c  increase 
in  costs  of  horse  meat,  forage,  etc.) 

««««««««« 

U)  Heoueat  for  a  Suppleiasntal  Appropriation  -Cost  of  Living  Ad.1 

On  notion  of  Coininiasioner  Dippel,   seconded  by  Coinmisaioner 
Bercut,   the  following  resolution  was  adopted: 


leaental  Ai>- 
ation  Request 
I  *!»  Adjuatnent 
^t  of  Living  - 
!tvor  >feinte- 


fiftaQJution  No.  Bfa*) 

RESOLVED,   that  this  Connaiasion,  for  the  best  interoats  and 
proper  conduct  of  the  Recreation  and  Park  Department,  here- 
by requeata  the  Nfayor,   the  Board  of  Supervisora,  and  the 
Controller,   to  approve  a  Supplemental  Appropriation  in  the 
amount  of  143.00  f^ora  the  Recreation  and  Park  Department 
Condensation  Reserve  to  the  credit  of  the  following: 


Approp.   212.130.01  Wages  -  General  Division  - 
Approp.   212,860.01  Retirement  Allowance  - 


$38.00 
5.00 


to  provide  additional  funds  required  to  reflect  Cost  of 
Living  adjusti»nt  effective  Auguat  1,   1952,  under  provisions 
of  Section  151.3  of  the  Charter,  for  one  J-^i_^J^^^f  ^®- 
nance  Man,  per  diem  rate  havinfi  been  raised  from  $lb.«2  to 
$16.98  per  day. 


«**»«»«»« 
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(j)  Award  of  Contraot  «»  Boprovoraonts  to  Cacip  Mathar 

The  Secretary  read  the  following  bids,  received  Tuesday, 
August  19,   1952,   for  Construction  of  Liqprovenenta  to  Cainp 
MEither: 


Low  Bidder  »  CCVINGTON  &  CWINGTON  - 
Sonora,  California 

pther  Bidder^ERffiWTRAOT  &  SUMMERS  - 

696  Pennsylvania  Ave.,  S,F.7 


I  88,719.00 
♦1U,^«3.00 


of  Contract- 
enents  to 
.  ifether  -  to 
,.^  on  &  Coving- 
tTsonora,  Calif, 
I.OQ 


The  firm  of  Covington  &  Covington  was  the  lowest  responsible 
bidder. 

On  recoranendation  of  Conanissioner  Dippel,  seconded  by  Conis- 
sioner  Buckley,  the  following  resolution  was  adopted: 

fiflsnlution  No.    866 

RSSOLVED,  that  this  Commission,  on  reconnaandation  of  the 
General  Nfanager,   does  hereby  award  the  contract  for  the 
Construction  of  Inprovements  to  Carrqp  Mather,  to  the  firm 
of  COVINGTON  &  CWINGTON,  Route  1,  Box  573,   Sonora,  Califor- 
nia   they  being  the  lowest  responsible  bidder,  for  the  sum 
of  i38,719.00|  and,  be  it 

FURTHER  RESOLVED,   that  the  General  Manager  and  the  Secretary 
are  einpowered  to  execute  this  contract  on  behalf  of  tlio 
Recreation  and  Park  Corainission;  and,  be  it 

FTJRTHER  RESOLVED,  that  the  Secretary  shall  file  notice  of 
approval  in  the  official  advertising  of  the  official  news- 
paper of  the  City  and  County  of  San  Francisco. 


(2)    ft^rrl  nf  Coq^rn^t-  -  GonstTUC'r.  Qftl 


i,{k  f\it]^-""  St. 


^Ti^  ivenie'and  R.lton  Stx^et,  Golden  Gate  Park. 

L2H  SiddttC  -  C.J.COLLINS  CO.   - 

2166  Nkirket  St.,  S.F.U 

(Uss   Item  #1-Landscaping)  - 


$12,963.00 

,   1.A20.0Q 
111,5^.00 


Other  Bi^dfiCSi  ^^„    „  _. 

ADAM  ARRAS  &  SON,   S.  F.   - 
GENE  CARIENTER,   Oakland  - 
LEWIS  J.   McDERMOTT,   S.F.   - 


113,989.00 
$U,775.27 
$17,396.00 


The  firm  of  C.J.Collins  Co.  was  the  lowest  responsible  bid- 
der, 

on  .co^naatlon  ^'^^.^'^l^TAT^.ZfX.Z^'"^ 
missioner  Dippel,  the  foliowxng  ro 

.-  of  Contract-        RESCUE,   that  this  Conmisfi°;;'   °^  Sr?^tract°for  the 
kial  Gateway  at      General  Manager,   does  ^f^^^j!^„  ^t  Sixth.  Avenue  and  Ril- 
kive.  ifUlton  St., Construction  of  a  M?^^i^^?^i!^^  j.   COIXINS  CO..  21bb  Mar- 
kaen  Gate  Park  -        ton  Street,   Golden  Gate  i^^^     *         ^^  lowest  responsible 
twJ.Collins  Co.         ket  Street,  San  ^^^^^^°°'    r!^?^^^3^  m^.i  bia  loss  ^le.Mction 

^"*^^  --".OO bidder  for  the  sun  of  v'll»5A3.00  (QijLin^-^ 

of  Iton  rfo.   1  -  Lc-^:iascapia-  .,   .1,^20.00; 

mTlER  RESOLV^,^aJ.^e  Oeneral^^^^^ 

are  erapcwered  to  execux*   w 
reati^nd  ftirk  Coinndssion;   and,  be  it 

FURTHER  RESOLVED,   that  ^^  Secretary  sha        ^^^.^^^  „ews- 

approval  in  th^  ^^^^f  J^^'^^f's^'^^ancisco. 
paper  of  the  City  and  County  01  oai 

•••*•****  8-28-52 


1 


9 
I 

it 


(cont'd) 

(3)  p^hnee  Park  Dealgnated  as  Site  of  Central  Antivj 

The  General  Manager  reported  that  under  the  1947  Recreation 
Bond  PUnd,  $200,000, 00  had  been  earmarked  for  the  construc- 
tion of  a  Central  Activities  Building  in  which  to  conduct 
such  activities  as  i4ioto{jraphy,  folk  dancing,  orchestra, 
weaving,  hond-oroft  and  other  related  forms  of  recreation. 
Much  attention  had  been  given  to  the  requirements  of  the 
proposed  structure  and  the  selection  of  a  suitable  location 
by  the  staff  members  who  would  be  directly  concerned. 

Results  of  these  studies  which  have  been  in  preparation  aiooe 
August  1950  indicate  that  Duboce  Park  is  the  most  centrally 
located  property  and  the  one  which  would,  geographically, 
give  the  best  service  to  the  public,  Mr.  Lewis,  therefore, 
reconmended  that  the  Commission  designate  Duboce  I^k  to  be 
the  site  on  which  the  Central  Activities  structure  would  be 
constructed. 

On  motion  of  Commissioner  Bercut,  seconded  by  Commissioner 
Buckley,   the  following  resolution  was  adopted: 

Raaolution  No.    866 

Park  Desig-        RESOIVED,   that  this  Commission,  in  review  of  staff  reports 
IS  Site  of  and  recommendations  of  the  General  Manager,  recognises 

ktivities        Duboce  Park  to  be  the  most  loi.'ical  site  for  the  Central 

Activities  Building,  and  does  hereby  designate  the  western 
sector  of  said  park  as  the  location  upon  which  such  struc- 
ture shall  be  erected;  and  the  General  Manager  be  and  is 
hereby  authorised  to  proceed  with  tlie  necessary  preliminary 
planning  and  to  obtain  cost  estimates  covering  the  construc- 
tion,  staffing,  and  operation  of  the  Central  Activities 
Building  in  that  location, 

U)  Amending  Annual  Salary  Ordinance  by  Change  in  Classification 
and  Requesting  Supplemental  Appropriation  to  Provide  Con?)en- 
..^tion  for  Onft  CAQL  Janitor  -October  1.    i'?'?^  -  JWie  ?Q.     53 

On  motion  of  Commissioner  Buckley,   seconded  by  Commissioner 
Dippel,  the  following  resolution  was  adopted: 


Giag  Salary 
hl^Moe  &  Request- 
iiip.  Approp,  in 

' ?.97P.9Q 


-  SalvOrd. 
l*^'^R>.Approp. 

'"*  "'  *'lb0.00 


R^flft^ntton   No.    3b9 

RESOIA^ED.   that  on  reconmendation  of  the  General  Manager,  and 
in  the  best  interests  and  proper  operation  of  the  Recreation 
and  Park  Department,   this  Commission  hereby  approves  and 
requests  thTcivil  Service  to  effect  a  change  of  classifies- 
tion  on  the  personnel  complement  of  the  department  by  sub- 
8U?uting  onTd)  cm  Janitor  in  lieu  of  the  vacancy  which 
exists  in  the  classification  C102  Janitress  (Annual  Salary 
Ordinance  Section  U.l);  and,  be  it 

FURTHER  RESOIATED,  that  this  Commission  request  the  Mayo^'tJ;® 
Board  of  Supervisors,  and  the  Controller,  to  ^^^^^^^^^ 
plemental  A^ropriation  in  the  anount  of  «2;^70^  ^orn^the 
Recreation  Zi  Park  Departnsnt  Condensation  ^ serve  to  the 
credit  of  Appropriation  212.U0.01  (Salaries  '  Q«"«^^^^^^ 
sl^n)  to  prS^de  funds  for  r«yx«nt  o^  -^f  "^^^^^^o^'l^^f ' 
for  the  period  beginning  October  1,  1952  to  June  30,  iV.;>. 

(5)  Amending  Annual  Salaxy  OrdimnceJ^  Z'^^^Z.TllX^'^ 
for  Silver  Terrace  and  Requesting  a  Supplemental     PPP 
t1mi  tn   Pr-M"  ^""r"^«»t.ion  foi    |i.  r  ,  Ont .  1  ,  I^V         ''Wl 

On  motion  of  Coi^ssioner  ^.ckley,  -conde^^  CoMnissioner 
Bercut,   the  following  resolution  was  adopted. 

RgsoJAlt^on  No.   m.  J, 

RESODTED.  ttat  thia  Oo^iasion    on  reco-sn^a    o„^t.ne^^ 
eral  Manager,  hewty  requests  the  Civil  «nac 


•f: 

1 


I 


il 


8-28-52 


i«riiiinm 


l2g2SS§  (cont'd) 


to  amend  Section  U.2  of  ttie  Annual  Salary  Qrdinanoe  by  add- 
ing thereto  the  claasification  of  one  0-58  Gardener  to  work 
at  Silver  Terrace  Playground |  and,  be  it 

FURTHER  RESOLVED,  that  the  Mayor,  the  Board  of  Supervisors, 
and  the  Controller,  be  requested  to  approve  a  Supplenental* 
Appropriation  in  the  amount  of  $2,160.00  from  the  Recreation 
and  fturk  Department  Cor^jensation  Reserve  to  the  credit  of 
Appropriation  212,110.01  (Salaries  -  General  Division)  for 
payment  of  oon^jensation  therofor,  for  the  period  October  1 
1952  to  June  30,  1953. 


(6)  Autliority  for  l*islne»B  Mruir. -or  to  Act  Durirtt;  Absence  of  the 
General  Manarrer  -  September  8  to  October  10.   ]Q^)2. 


plagsting  Author- 
/for  Bus.Hgr, 
[ict  During 
i,Hgr'8,  Absence, 
^■!U)et.lD.    '52 


The  Secretary  reported  that  the  Comaiasion»s  authorization 
would  be  required  to  permit  the  uninterrupted  operation  of 
the  department  throughout  the  period  of  the  General  Manat:er% 
absence . 

Mp.   Lewis  recommended  approval  of  the  following  resolution 
which  was  adopted  on  notion  of  Commissioner  Dippel,   second- 
ed by  Comissioner  Bercut: 

RESOLVED,   that  during  the  absence  of  the  General  Manager 
(September  8  -  October  10) ,  this  Commission  authorizes  and 
directs  the  respective  division  heads  of  the  Recreation  and 
Park  Department  to  perform  such  acts  as  may  be  required  for 
tiie  uninterrupted  operation  of  their  divisions,  and  to  sub- 
nilt  to  the  Secretary  for  inclusion  on  the  agenda  -^ucii  oattirs 
as  iwy  require  Conmisaion  attention  or  action;  and,  further, 
that  during  said  absence  the  Business  Manager  be  and  is  here- 
by authorised  to  sign  for  the  General  Manager  all  contracts 
and  other  instruoBnts  requiring  the  signature  of  the  General 
Manager. 

(7)  Militarv  Lefl^  n^ppynPftton  for  Thomas  Q.  Chan 

The  General  Manager  reported  that  Mr.  Thomas  Q.   Chan,   Junior 
Engineer,  had  been  called  to  rctive  duty  with  the  Armed  For- 
oeo,  and  according  to  Civil  Service  provisions,  was  entitleci 
to  30-day  conpensation  covering  one  month  of  his  military 
leave. 

On  motion  of  Commiesioner  Dippel,   seconded  by  Commissioner 
Buckley,   the  following  resolution  was  adopted: 


•sting  Control- 
"  to  Approve  Tsf . 
'ti20  to  Provide 


RESOLVED,  that  this  Commission,  for  the  best  interests  and 
proper  conduct  of  the  Recreation  and  Park  Department,  does 
hereby  request  the  Controller  to  approve  the  transfer  of 


»420to  Provide         hereby  request  the  Controller  zo  approve  ou«  ^^  rZZlJZ+^nr. 
pitaiy  Lv.  Compen-    1420.00  from  the  Recreation  and  Park  Department  compensation 
konfor  ThomTQ.     Reserve  Rind  to  Appropriation  212.126.01  (Military  I^ave 
L  F-XDlI   T;,Kn^     Compensation)   to  provide  military  leave  ^o^'^^J^J^^  {^ 
'  Thomas  Q.   Chan,   P-^Ola  Junior  Engineer,  Civil,  for  a  30-day 

period  beginning  September  8,   1952. 


»»«««*«»* 


(8)   Flower  Fiestn  fnr^--^  g^P^ti  on  APProvgd. 


The  General  Manager  reported  ^hat  His  Honor  Mayor  E^r  E^ 
Robinson  had  given  consideration  ^^^^^?';^^^^„^^!:  !^J! 
i^ation  and  Park  Commission  ^^cept  the  invitation  to  parti 

cipate  in  the  First  Armual  Flower  ^^^^J^J^  .^f/  \  ^, 
thTcivic  Auditorium,   November  22.November  29,   1952.      it  was 
SS  Mayor's  opinion  th.at  this  flower  ^^^Pi^^^^^."^^. 
portant  event  in  the  life  of  the  community  and  that  repre 
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<icipation  in 
r^t  Internat'l 
fver  Pleata 
H9.  1952 


eentation  by  the  itinicipal  park  system  would  be  a  mjor  fac- 
tor contributing  to  its  succeaa.     He  indicated  that  he  would 
approve  a  request  for  funds  in  the  oraount  necessary  to  pro- 
vide a  representative  display  \sy  the  itecreation  and  Park 
Department,  and  urged  the  Commiaaioners '  acceptance. 

On  motion  of  Commissioner  Dippel,  seconded  by  Commissioner 
Dercut,   the  following  resolution  was  adopted: 

Reaolution  No.  873 

RESOLVED,   that  this  Commission,  recognizing  the  community 
interest  in  the  forthcoming  First  Annual  Flower  fiesta,  and 
the  raaponaibility  of  the  launicipal  piork  system  to  pai'tici- 
pate  as  an  exhibitor  in  this  civic  event,  does  hereby  record 
its  intention  to  provide  a  representative  display  in  the 
FLov/er  Fiesta  to  be  held  in  the  Civic  Auditorium,  Novemter 
22  to  November  29,   1952|  and  does  hereby  request  the  Mayor 
and  the  Board  of  Supervisors  to  approve  a  Supplemental  Ap- 
propriation from  such  funds  as  may  be  leg^ally  available,  in 
tlie  amount  necessary  to  provide  funds  to  cover  expenses  in- 
curred in  prepeo'ing,   conducting,  and  dismantling  said  dis- 
play;  the  estirjited  cost  to  be  detormined  by  the  General 
Manager  and  to  be  made  a  prvrt  of  this  resolution. 


I 


itectural  Ser- 
ies Assigned  to 
^ious  Bond  FUnd 


(9)  Architectural  Services  Assigned  to  Various  Bond  Fund  Pro.iects 

The  General  Manager  reported  that  announcements  had  been 
made  by  the  Natiorsal  Production  Authority  that  restrictions 
on  recreation  construction  would  in  all  probability  be  en- 
tirely removed  by  April  of  1953. 

In  anticipation  of  this  permission  to  renew  the  19^7  i^croe- 
tion  Bond  Plmd  Construction  Program,  Or.  Lewis  asked  the 
Commission  to  authorise  first  steps  toward  a  preparation  of 
plana  on  certain  projects  so  that  work  iiight  be  started  as 
soon  as  Federal  restrictions  were  lifted. 

On  motion  of  Commissioner  Bercut,   seconded  by  Commissioner 
Buckley,   the  recomnendatlons  of  the  General  Manager  were  ap- 
proved by  adoption  of  the  following  resolution: 

RftSQlution  No.  S7L 

RESOLVED,   that  this  Commission,   in  order  to  accongjlish  the 
early  preparation  of  plans  and  specifications  for  recreation 
improvements,  and  thus  avoid  delay  in  tho  construction  of 
said  contonplated  ir^rovenents  following  the  lifting  of   ^ 
NPA  restrictions  scheduled  for  April,  1953,  does  hereby  c.es- 
Ignato  and  assign  the  following  architectural  firms  to  per- 
form work  on  the  respective  projects  as  follows: 


Aquatic  Park  Swimming  Pool 

Central  Activities  aiilding 

Laurel  Hill 

Junipero  Serra 

Eureka  Valley 

Hayward 


Fred  H,  Riemers 

Wn,Moo3er  &  John  W.   Gloe 

Paul  A,  Hyan 

Wn.  Mooser 

A.   Appleton 

Chas,  F.   Strathoff 


f 


'*  ♦»: 


AM),  EE  rr  FURTHER  RESOLVED,  that  the  General  Manager  anri 
SJe' Secretary  be  and  are  herety  authorized  ^J^^^^^^JZ 
submission^  this  Commission,  for  ^^f  l^PP^I^i:/°f  ^e 
covering  the  architectural  services  to  be  eii9)loyed  on  the 

projects  listed  above. 


#»»«•«»«« 
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(cont'd) 

(10)  Cangratulfltorv  Reaolution  >  Michael  J.  Bucklay 

Conmlss loner  Bsirr  informed  members  that  it  had  been  his 
honor  and  pleasure  to  be  present  at  a  testimonial  dinner 
tendered  Commisaioner  I-tlchael  J,  Buckley  the  previous  evening 
and  that,   in  view  of  Commissioner  Buckley's  many  valuable 
contributions  to  San  PVoncisco  during  the  past  half  century, 
he  wished  to  introduce  the  follcwing  resolution  which,   on 
motion  of  Commissioner  Dippel,  seconded  by  Commissioner  Ber- 
cut,  was  unanimously  adopted: 


Cj7atulatory 
uolution  » 

icIOfiZ. 


RQa9lutiQn  Wo.  875 

WHEREAS,  MICHAEL  J.  BUCKLEY,  highly  esteemed  Commissioner 
of  the  Recreation  and  Park  Commission  of  San  Francisco,  has 
served  for  more  tlaan  fifty  years  in  the  shipping  business 
of  San  Frame is CO,  and 

WHEREAS,  Commissioner  Buckley  was  honored  by  more  than  six 
hundred  of  his  friends  at  a  dinner  last  evening,  and 

WHEREAS,  the  members  of  this  Commission  rejoice  in  the  well 
merited  recognition  that  has  come  to  one  of  its  fellow  Com- 
missioners, 

NOW,  THEREFORE,  BE  IT  RESOLVED  that  we  hereby  record  our 
affection  and  high  regard  for  Commissioner  ftickley,  and 

BE  IT  FURTlflR  RESOLVED,  that  we  extend  to  Commissioner 
Buckley  our  congratulations  and  best  wishes  for  many  years 
of  continued  helpful  service  to  this  City  in  which  he  has 
long  been  oji   important  factor. 


i.XJLNt£jrf 


There  being  no  further  business  to  come  before  the  Commis- 
sion, Chairman  I^r  declared  the  meeting  adjourned  at  A:AOPM. 


Respectfully  submitted, 


itu*^i^JCX^ 


icQjUjlH^ 


:^ 


Secretary 
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San  FVorciaco,  California 
September  3,  1952 


iJifilIXE  § 


A  Special  Meeting  of  the  Recreation  and  Park  Commission,  for 
consideration  of  bids  and  award  of  contract  for  the  St.hferyfe 
Square  underground  garage,  was  called  to  order  on  Wednesday, 
September  3,  1952  at  11:00  A.M.  in  the  Commission  Offices, 
McLaren  Lodge,  Golden  Gate  Park,  San  R-ancisco  -  President 
Sutter  presiding. 

The  following  C«rainissioners  were  present: 

Mr.  Louis  Sutter,  President 

Mr.  Peter  Bercut 

Mr.  Michael  J.  Buckley 

Mrs.  Henry  J.  Dippel 

Mr.  Pred  D.  Parr 

Rev.  Eugene  A,  Gallagher 

««««««« 

• 

Mr.  Albert  H.  Jacobs,  Chairman  of  the  Parking  Authority, 
City  and  County  of  San  Francisco,  addressed  the  Commission 
and  submitted  a  written  reooraraendation  of  the  Authority 
that  award  of  bid  for  the  financing,  construction,  and 
operation  of  St.  hfery's  Square  Garage  be  made  to  S.E.Onoratc^ 
Inc.  and  W.  &  B.  Realty  Company  as  the  highest  responsible 
bidder. 

Officers,  attorneys  and  architects  of  the  Union  Square  Ga- 
rage, Incorporated  and  St.  Mary's  Square  Garage  Corporation, 
the  other  two  bidders,  presented  arguments  supporting  their 
proposals  and  submitted  sketches  of  their  proposed  garage 
structures  for  con^iarison  with  the  Onorato  structure. 

During  the  ensuing  two  and  one-half  hours  of  spirited  debate 
all  interested  parties  were  given  full  opportunity  to  pre- 
sent  their  views  and  recommendations. 

Mr.  Ralph  Wadsworth.  City  Engineer,  resolved  ^^i  ^^^^ 
pak  m'the  diso^aion  f/"  f  ^-?^,  .^ of°?S^^?ace'^of 
T   £^^r  qS:Tn  an^^eeTl^r-  substantially  in 
fc^cr^iJh  tTg^neral  plan  furnished  by  f «  ^°^^^i^";ii 
and  that  the  elevation  of  the  restored  park  »^f^f«'^\^^^ 
SroTplana,  would  not  exceed  the  maximum  permitted  by  the 

Call  for  Bids. 

On  motion  of  Commissioner  Parr,  seconded  ty  Commissioner 
D?i^l,  JhTfollowing  resolution  was  unanimously  adopted: 

APPRC^ING  AM)  ACCEPTING  Bn)  OF  SE^NO^TO     INC     AJD  W.^B. 
REALTY  CO.    IN  RESPONSE  TO  JOINT  J^^^ItiON^  PARK  COM- 
AND  COUNTY  OF  SAN  raANCISCO  AND  T^^^^SURFAGE  AND  ADDI. 
"""^Fll^SV^J^fcZ^Rmm^^  PARKING  GARACE 

liS'LS^SA^  STS  BIDD^  AS  HIC^ST  ^S^l^ 
SIBLE  BDDER. 

WIffiREAS,   t^.  City  a«3  C«-ty  of  San  ^=j^„^3:,rof Se' 
corporation,   and  the  R^e^^  J  ^nLdtoe  Peking  Authority 
Ci^and  County  of  San  ^^*^i«?2'!?^,r enured  into  a 
of  the  City  and  County  of  San  ^°^^^^°^  ^J^^q     ^he  original 
joint  working  -f  f '^"^^^^^'..fcro^^e'cierk'of  the  Board 
of  which  is  on  file  in  the  o^J^J^^^  ?"       ^^  san  Francisco,   the 
of  Supervisors  of  said  ^^^^  ^ish^e^espective  duties  and 
purpose  of  which  was  ^  «^f  J^'^^nSction  with  the  leasing 
powers  of  said  three  ^^^f  .fj^'s  Square  and  certain  ad- 
of  the  sub-surface  area  ^^t  mry    ^  ^^^^      ^  ^perat- 

?^r  o?f!rtS-r..SicTaS:  t-reon,  and 
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WHEREAS,  the  Board  of  Supervisors  of  il.e  City  and  County  of 
San  ft-ancisco,  on  the  16th  day  of  June,  1952,  adopted  Reso- 
lution No.  12339  and  the  Recreation  and  Park  Conmiasion,  on 
the  12th  day  of  June,  1952  adopted  Resolution  No. 730,  where- 
in each  body  respectively  approved  the  legal  documents  re- 
quired to  be  used  in  connection  with  a  joint  call  for  bids 
for  the  leasing  of  said  land  and  the  construction  of  said 
contemplated  garage,  copies  of  which  legal  documents  are 
on  file  in  the  office  of  the  Clerk  of  said  Board,  and  re- 
spectively authorized  and  directed  the  publication  of  said 
Joint  call  for  bids  for  the  lease  and  construction  of  said 
off-street  public  garage,  as  aforesaid,  and 

WHEREAS,  said  joint  call  for  bids  by  the  City  and  County  of 
San  Francisco  and  the  Recreation  and  ftirk  Coinnission  was 
published  in  The  San  Francisco  News,  the  official  newspaper 
of  the  City  and  County  of  San  Francisco,  the  date  of  first 
publication  being  June  21,  1952,  and  the  joint  call  for  bids 
having  notified  prospective  bidders,  among  other  things, 
that  on  June  21,  1952  and  for  l^  dnys  thereafter  sealed  bids 
would  be  received  for  a  lease  not  to  exceed  50  years  of  said 
sub-surface  space  beneath  St, Mary's  Square  and  the  sub- 
surface, surface  and  above-surface  space  of  said  additions 
thereto,  for  the  purpose  of  constructing  and  operating 
therein  a  public  automobile  garage  and  parking  station,  and 

WHEREAS,  said  joint  call  for  bids  notified  prospective  bid- 
ders of  the  availability  to  them  of  all  official,  appro\'Bd 
euid  adopted  legal  documents  proposed  to  be  used  in  connec- 
tion with  the  said  lease,  and  set  forth  certain  mlniraira 
specifications  and  requirements  to  be  observed  by   prospec- 
tive bidders  in  connection  with  the  preparation  and  submit- 
ting of  bids  for  said  lease,  and  notified  said  prospective 
bidders  of  certain  conditions  to  be  observed  in  connection 
with  said  bids  and  referred  said  prospective  bidders  to 
the  contract  documents  which  consisted  of: 

(a)  Public  Call  for  Bids; 

(b)  Bid; 

(c)  Lease; 

(d)  Surface  Plan  and  Elevations  of  St. Mary's 
Square; 

(e)  Specifications  for  Restoration  of  Surface 
of  St. Mary's  Square; 

(f)  Affidavit  of  Non-Collusion; 

and 

WHEREAS,  the  Director  of  Property  of  the  City  and  County  of 
San  Francisco  at  the  office  of  the  Parking  Authority  of  said 
City  and  County,  at  500  Golden  Gate  Avenue,  San  Francisco, 
pursuant  to  the  provisions  of  said  joint  call  for  bids  and 
immediately  following  the  hour  of  10  o'clock  A.M  on  the 
Uth  day  after  June  21,  1952,  (being  August  ^,  1952)  opened 
and  published  three  sealed  bids  being  the  only  bifls  which 
has  been  filed  during  said  autliorized  period,  submitted  by 
the  following  named  bidders: 

1,  S.E.Onorato,  Inc.  and  W.&  B.  Realty  Co. 

2,  Union  Square  Garage,  Inc. 

3,  St.mry's  Square  Garage  Corporation 

and 

WHEREAS,  bidder  S.E.Onorato,  Inc.  and  W.&  B  ?«-l^y^f  ;^P^ 
posed  eitering  into  said  lease  for  a  term  f  33  years^and 
Sfered  a  monthly  rental  of  JS   of  ^^^ross  re^^mejs 
fined  in  said  lease,  said  rental  not  to  be  less  than 
$1,225.00  per  month  as  a  minimum  rental,  and 

WHEREAS,  Union  Square  Garage,  Inc.  P^<'P?|5'^^J"^f  ^^^^^ 
a  lease  for  a  term  of  i^O  years,  p^y^^  3^  °^  !^nth  as  a 
gross  revenue  but  not  less  than  |l,  170.00  per  month  as  a^ 

Sniimm  rental  and  f ^r'-fn^nthirrrL  "^nu^^ 
add  an  additional  If.  of  said  monthly  ^l°^lJlr,  le&se     con- 
cing  on  the  first  day  o^/^%32  th  month^of  ^^   -^.^/^ 
ditiontng  its  bid  upon  financial  assistance  oy  u 
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County  of  San  Francisco  in  an  anount  not  to  exceed 
$250,000.00,   and 

WHEREAS,   St. Mary's  Square  Garago  Corporation  proposed  a 
loose  of  50  years,  offering  a  rental  of  4^  of  tha  monthly 
gross  revenue  but  not  less  than  $1,250.00  as  a  minlimini 
monthly  rental,  and 

WHEREAS,   copies  of  each  of  said  three  bids,  and  all  respec- 
tive supporting  docunents  thereto,  have  been  filed  hereto- 
fore with  the  Secretary  of  the  Recreation  and  Park  Connis- 
sion,  and 

WHEREAS,   the  City  Attorney  of  the  City  and  County  of  Son 
Francisco  at  the  request  of  said  Pnrking  Authority,  on 
Aueust  13,   1952,  rendered  his  opinion  Mo.   5%  entitled 
"ST. MARY'S  SQUARE  GARAGE  -  SECOND  CAIX  PUR  BIDS,"  a  copy  of 
which  is  on  file  in  the  office  of  the  Clerk  of  the  Board 
of  Supervisors,   that  each  of  said  three  bids  submitted  in 
response  to  said  joint  call  for  bids  was  and  Is  in  due  and 
legal  form  and  completely  responsive  to  said  joint  call  for 
bids,   and  that  the  provisions  of  Section  12  of  said  joint 
call  for  bids  will  pemlt  the  Board  of  Supervisors  and  tl>e 
Recreation  and  Park  Commission  to  consider  the  bid  of 
Union  Square  Garage,    Inc.  on]^  in  the  event  that  the  otiier 
two  bids  are  deemed  unacceptable  by  them,  and 

WHEREAS,   the  City  Engineer  of  the  City  ejnd  County  of  San 
FVancisco,   in  response  to  the  request  of  said  Parkinc  Auth- 
ority,  on  August  12,   1952  and  after  consideration  and  study 
of  each  said  three  bids  and  the  plaiis,  designs  and  specifi- 
cations of  the  respectively  proposed  rarage  structures,  the 
proposed  treatment  of  the  restoration  of  the  surface  of 
St.Nfery's  Square  and  the  proposed  elevation  of  the  restored 
park  surface,   all  in  response  to  the  rlninuir^  specifications 
contained  in  said  call  for  bids  and  contract  docuiients, 
rendered  his  opinion,  a  copy  of  which  is  on  file  in  the 
office  of  the  Clerk  of  the  Board  of  Supervisors,  tJmt  the 
plans  accompanying  each  of  said  three  bids  contonplated 
first-class  construction  coafonrlng  with  the  San  Francisco 
Building  Code  and  met  with  the  requirements  of  the  call  for 
bids  aa  to  number  ar^  size  of  parking  stalls,  width  of 
aisles  and  arrangements  of  entrances  and  exits  and  that  the 
proposed  treatment  of  each  bidder  of  tl»  restoration  of 
surface  of  St.^fery's  Square  is  adequate  and  substantially 
in  accord  with  the  general  plan  required  ty  ^,%^'«3ti~d 
and  Park  Commission,  and  that  the  elevation  of  the  restored 
park  surfaces  proposed  by  each  of  said  bidders  does  not 
Sceed  the  maximum  permitted  by  said  call  for  bids  anc 
determined  that  each  of  the  three  bids  is  acceptable  from 
an  engineering  and  construction  standpoint,  and 

WHEREAS,   the  Controller  of  the  City  and  County  of  San  Fran- 
cisco,  ^fter  .u.  analysis,   --f/-^-"X^:^e1  ^i  bene- 
of  said  three  bids  in  respect  to  their  ''^d^'^!.  ^..g^o 
fits  financially  to  the  City  and  County  ^^^^l^^^^l^l^ 
and  the  Recreation  .and  Park  Conimission    subrltteo  to  s  i 

Parking  Authority  his  ^i-^^f  .^o^  ,°l^tSerewith 
three  bids  and  his  conclusions  i"  f  ^  ..^^"^JiJice  of  the 
copies  of  which  analyses  are  on  file  in  U.e  office 
Clerk  of  the  Board  of  Supervisors,  and 

WIEREAS,   the  Director  of  I^op«rty  of  the  City  -d^°-^y  °f 
San  Froicisco,   after  study,   -"^if^^^S^^^'eonaSons  and 
each  of  said  three  bids,  has  ^^^^^^J,^^^  "°es  of  which  an- 
recommendations  in  ^^""^f  ^J"  ^'^  tJ^'cierk  of  the  Board 
alyses  ore  on  file  m  the  oil  ice  oi 
of  Supervisors,   and 

WHEREAS,   copies  of  the  opinions  ^^^^^^^jSs^a^'concSsions 
the  City  Engineer  and  copies  ^f.  ^^^^^^perty  have  been 
of  the  Controller  and  the  ^i^«^J°^°^f  ^hC  ComitAssion,  a«3 
filed  heretofore  with  the  Secretary  of  this 

•  J.     «•*•  +hA  Citv  and  County  of 
WHEREAS,   the  Parking  Authority  of  ^J^^^J^^^ee  bids,  the 
San  Francisco  has  considered  eacn  u  ^^  ^^  connection 

ni.,,.     ^.«^^  .ind  engineering  detail  suomii-iA* 
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therewith,  and  has  considered  said  opinion  of  the  City  At- 
torney, said  opinion  of  the  City  Engineer  and  the  conclu- 
sione  and  analyses  of  the  Controller  and  the  Director  of 
Property,  as  well  as  all  other  information  available  per- 
taining to  said  lease  and  project,  including-  the  written 
advice  of  bidder  Union  Square  Garage,  Inc.  dated  August  M, 
1952,  that  it  was  prepared  to  withdraw  the  said  condition 
in  its  bid  referring  to  financial  assistance  by  the  City 
and  County  of  Son  fVancisco  in  the  event  that  it  was  award- 
ed the  lease,  and 

WHEREAS,  the  Parking  Authority  at  a  special  meeting  held  on 
August  25,  1952  adopted  Resolution  No. 70  wherein  it  deter- 
mined that  each  of  said  three  bidders  is  financially  sound, 
conpletely  responsible  and  thoroughly  able  to  lease  and 
construct  said  garage  and  operate  said  garage  on  the  afore- 
nentioned  site,  and  found  and  detercdned  that  each  of  said 
three  bidders  has  submitted  plans,  designs  and  specifica- 
tions for  a  satisfactory  and  acceptable  garage  and  found 
and  determined  by  comparison  with  the  two  other  bids  that 
the  bid  of  S.  E.  Onorato,  Inc.  and  W.  &  B.  Realty  Co.  is 
the  highest  responsible  bid  and  recoiraaended  that  the  bid  of 
said  S.  E.  Onorato,  Inc.  and  W.  &  B,  Realty  Co.  he  accepted 
and  that  said  lease  be  awarded  to  this  bidder  as  the  high- 
est responsible  bidder,  and 

WHEREAS,  the  Recreation  and  Pork  Commission  has  studied, 
conpared  and  considered  each  of  said  three  bids,  and  every 
part  thereof,  including  the  said  offer  of  Union  Square  Ga- 
rage, Inc.  to  withdraw  its  said  condition  and  has  studied 
and  considered  the  aforesaid  opinions,  recoinnondations  and 
conclusions  and  the  financial  statoments  of  each  of  said 
three  bidders,  including  tlieir  respective  responsibility 
and  ability  to  lease,  construct  said  garage  and  operate 
said  garage  on  the  aforeraentioned  site,  and  all  other  .avail- 
able pertinent  information  in  respect  to  the  St.  Mary's 
project,  and 

WHEREAS,  the  use  of  any  pari  of  St. Mary's  Square  which  will 
be  made  by  virtue  of  the  construction  or  operation  of  said 
garage  or  in  any  way  in  connection  with  off-street  parking 
or  otherwise  in  relation  to  said  entire  project  ^^  in  no 
material  respect  or  degree  detriniental  to  the  original  pur- 
poses for  which  said  Square  was  dedicated  "°r/"  ^°"^^^^ 
venUon  of  the  grant  or  other  act  by  which  said  Square  was 
received  by  the  City  and  County,  nor  ^^^such  use  inony 
manner  or  to  any  degree  inconsistent  with  full  enjqjn»nt 
by  the  public  of  said  Square  for  park  purposes. 


new,  THEREFORE,  ^   n  RESOLVED: 


Section  1.  The  Recreation  and  Park  Commission 
finds  and  determines  that  each  of  said  bidders 
is  financially  sound,  completely  responsible 
and  thoroughly  able  to  lease,  «o^^^;;^°^-^^^f 
garage  and  operate  said  garage  on  the  afore- 

mentioned  site. 

Section  2.  The  Recreation  -"d^^^^^rtS^^" 
finds  and  determines  tliat  each  of  said  three 
bidderrhas  submitted  plans,  designs  and  spec i- 
ficaSons  for  a  satisfactory  and  acceptable 
garage . 
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Section  3.  The  Recreation  and  Park  Cormission 
finds  and  determines  by  comparison  with  tlie  two 
other  bids  that  the  bid  of  S.  E,  Onorato,  Inc. 
and  W.  &  B.  Realty  Co.  is  the  highest  responsible 
bid. 

Section  U.   The  Recreation  and  Park  GoniLiission 
hereby  accepts  the  bid  of  S.  E,  Onorato,  Lie. 
and  W,  &  B,  Realty  Co.  and  insofar  as  its  in- 
terests in  this  joint  project  are  concerned, 
awards  said  lease  to  this  bidder  as  the  highest 
responsible  bidder. 

It  was  necessary  for  Coramissioner  Buckley  to  attend  a 
previous  engageinent,  and  therefore  he  left  the  meeting 
at  1:05  P.M.,  and  was  excused  from  voting. 

********** 

There  beinp  no  further  business  to  corae  before  tlie  Coinnis- 
3i^^  President  Sutter  declared  the  meeting  adjoumed  at 
1:25'P.M. 


Respectfully  submitted, 


Secretary 
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San  JVanoltco,  Galifbrnia 
Sapteober  H,  1952 
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Th«  RwtjMtixth  ftegular  hteeting  of  th«  Recreation  and  Park 
ConBisaion  Y?%°*1^« JJo  f*r  on  Thursday.   September  11, 
1952,   at  3iOO  P.M.,   I^oaidont  Louis  Sutter  presiding. 

Tho  following  Conaniss loners  were  present  t 

Itr,   Louis  fitter  Pwsident 
Mr,   Peter  Bercut 
>•:.   Michael  J.  Buokley 
Mrs.   Henry  J.  Dippel 
Rev.   Eugene  A.   Gallagher 
Mrs,   Signund  Stern 

There  being  no  corrections  or  ondssions,  the  minutes  of  the 
Fbrty-fifth  Regular  Meeting  of  Thursday,  August  28,   1952, 
were  approved. 

The  Secretary  was  instructed  to  include  the  vote  of  Coninis- 
sioner  ftickley  in  the  minutes  of  the  Special  Meeting  of 
Wednesday,   September  3rd     as  Commissioner  Buckley  had  stated 
prior  to  his  departure  that  he  would  register  his  vote  in 
accordance  witii  tho  majority  decision.     There  being  no  fur- 
ther corrections  or  omissions,   the  minutes  ©f  the  Special 
Msetlng  of  September  3rd  were  approved  os  cerreoted. 


riONS 


(1)  FVom  Eugene  J.  Riordan,  Director  of  ftroperty,  reconaaendlng 
Conanisaion  acceptance  of  a  small  trieuigular  parcel  of  land 
adjoining  St,  Mary *s  Playground. 

The  Secretary  pjresented  a  sketch  describing  the  property 
and  showing  that  acquisition  of  the  parcel  would  make  pos* 
sible  the  widening  of  a  pedestrian  way  on  the  playground 
area.     He  e^lained  that  the  property  would  be  conveyed  to 
the  City  without  cost. 

On  motion  of  Coinnissioner  Buckley,   seconded  by  Commissioner 
Dippel,   the  following  resolution  was  adopted: 

Resolution  No.   876A 

of  RESOIVED,    that  this  Commission,   on  recommendation  of  the 

'Snail  Tri-        Director  of  Property  and  the  Engineer,   Recreation  division, 
'ftece  of  does  hereby  approve  acceptance  of  a  proposed  deed  to  the 

oiaing  City  of  a  small  triangular  parcel  of  land  adjoining  St.Moiyb 

■Plgygro^pd       Playground,   as  described  on  the  sketch  on  file  in  this  of- 
fice and  referred  to  in  the  Director  of  Property's  letter 
dated  September  ^,   1952;   said  deed  to  be  accepted  without 
cost  to  the  City;   the  entire  cost  of  said  parcel  to  be  paid 
ly  the   Ricific  Gas  and  Electric  Co.   and  the  Pacific  Tele- 
phone and  Telegraph  Compaixy. 

(2)  Prom  Mr.    John  J.    F^rnan,   President,  East  Mission  Inqprovrjent 
Association,    1290  Potrero  Avenue,   requesting  the  construc- 
tion of  a  comnonity  owter  building  at  Garfield  Square,   in- 
cluding an  indoor  swiflsning  pool,  and  setting  forth  the  rea- 
sons therefor. 

Koo  Reached        Following  full  discussion  ly  Commission  members,   and  a  re- 
N  Use  of  Gar-    port  by  the  Superintendent  of  Recreation,   Mr.  ^J^^f  f^'   !'i;'°  . 
^M  Loca-    Secretary  was  instructed  to  reply  to  the  effect  that:   (1)  at 
J^<*unity  the  present  time  Garfield  Square  has  the  highest  priority 

rl^oor  3winH    and  staff  recommendation  as  the  site  on  which  an  enclosed 

swinning  pool  would  be  constructed  to  serve  the  ^«i°"^^- 
trictTrartbat  it  is  most  unlikeljr  that  a  1953  budget  r^ 
quest  would  be  appror^  for  the  construction  of  a  recreation 
center  at  Garfield  Square;     therefore,   if  a  recreation  center 


.1 


I  .«- 

I. 


(continued) 


ver«  t«  b*  built  at  Garflold  Square,   th«  Canraissien  vould 
seek  funds  from  other  aeurcee— possibly  froa  the  Recreation 
Bend  fojidi   (3)  the  C^eonleslon  oaimet,  at  this  tian,  ^ve  a 
definite  axiever  on  the  6oxiatruction  of  a  coniE&mlty  center 
at  (lEfffield  Square.     This  is  presently  a  setter  of  staff 
study  to  prepare  re  commend  at  ions  on  recreation  inprovejuents 
for  the  entire  inner  Mission  District, 


(3)   Prom  Janet  Pomeroy,  25  Ninth  Avenue,   San  Mateo,   United 

Cerebral  Palsy  Association,  requesting  the  use  of  recreation 
facilities,    including  a  building  for  use  in  conducting  a 
continual  program  for  children  having  cbrebral  palsy. 

Recreation  Superintendent,  Mr.  Kimbell,  reported  that  the 
Cerebral  Balsy  program  would  in  no  way  interfere  with  regu- 
lar department  activities  and  would  add  no  additional  cost 
to  his  division's  operation.     He  recommended  the  Wawona, 
West  Portal  or  J.    P.    Hirphy  clubhouses  as  suitable  locaticns, 
the  final  selection  to  be  made  with  Cerebral  Palsy  author- 
ities . 

On  motion  of  Comnissioner  Dippel,   seconded  by  Goamissloner 
Stem,   the  following  resolution  was  adopted: 


Use  of 

:::  Center 

.e  for 

Palsied 

s's  Recrea- 

iPro^raa    in 

pci3co 


p^ff93,ntion  No.  877 

RESOLVED,  that  this  Commission,  recogniaing  the  same  basic 
needs  for  recreation  on  the  part  of  cerebral  palsied  chil- 
dren, and  being  advised  that  a  program  may  bo  provided  the r 
that  will  be  consistent  with  regular  municipal  recreation 
activities,  does  hereby  approve  the  request  f  ^^  "['^^^'^ 
Cerebral  Palsy  Association  of  San  FVancisco  for  t lie  use 
of  a  recreation  clubhousrf  for  cerebral  P^ljyjf  ^f  J?;°" 
activities.  PROVIDH)  the^  f inr.l  ^«^-^^'^^^^'  °f  ""^^^J^^  ^ 
three  clubAouses  and  th.o  schedule  to  be  followed  snail  be 
uade  by  the  Superinten^^ent  of  iiecreation.  . 

U)   Fro»  Bernard  P.  H.C-,  H  *  0  l^-^ZTAis^^T^J^i"^'^ '-^ 
seat  cushions  used  in  his  rei.tax  conc«oa 
dium. 
Mr.  Hagan  addressed  the  Commission  in  his  behalf. 

circulars  or  other  advertising  matter. 
Hagan's    Following  discussion,  ^be  Commission  concurred  with^Presi- 
^       dent  Sutter's  statement  that  no^J^^^^^J^f,  ^e  no  objec- 

Bitted  on  the  seat  cushions  but  Uicre  wo^       ^   ^^ 

tion  raised  to  Mr.  Hagan's  placin,  ^^^^^^^^^^  with  the 

on  the  cushions,  the  exact  wording  to  be 

Secretary.  , 


to  Advertise 
of  Seat    uah- 
Jeiar  Denie. 


•  »  «  « 


«*««•* 


(5) 


J«t  of  Children's 
Itai  iuxiiiary  to 
ISaffle  Tickets 
^  Square  Dis- 


rv^^iriren's  Hospital  Auxiliary, 
F^om  Mrs.   Carl  Livingston.   Children^  ^^^^^^  ^^^  ^^^  ^^y  ^t 

requesting  P^^^^^J^^^^tt  of  the  Children's  Hospital. 
Union  Square  for  the  benefit  of  tne 

^^i«t^d  fully  the  worthiness  of 
While  the  Comnission  ^PP^^J^^^^^^f  commissioner  Bercut. 
the  charitable  cause,   on  ?o^J°2v     the  request  was  disap- 
seconded  W  ^°^^^^°"tLrmni^lp'il  law  prohibits  t!.e 
proved  for  the  ^--°"  JJ^^J^^ts  in  public  parks, 
sale  of  lottery  or  raffle  ticne 


»»*••* 


«  «  «  * 


/.nrw  of  his  Opinion  No. 
(6)   Fron  Dion  R     HolJ,   City  "torn^-  -^^  y,.  exch^go  of  a 
60it,   dated  August  29,   ■L'^''^' 


I 


W% 


\'^ 


I 


# 


(eoDtlifted) 


Mrlp  of  HaoJLIton  Square  to  the  Redevelopment  Agency  for  a 
lars«»  iMtfHsel  south  of  Geeiry  Street,  and  outlining  the  le- 
gal procedure  to  be  followed.  (The  c^inion  and  advice  having 
been  sought  by  the  Redevelopsent  Agency  and  there  being  no 
ioMdlate  action  required  on  the  part  of  the  Comisissibn, 
the  opinion  was  ordered  filed.) 


■  % 

I 


^PEI£GAIES 


ilan  (^ncted 
ir&l  CoBBiit* 
D?lace  Sign 
!  of  Fine 
[ftoperty.West 
'       St 


The  Secretary  reported  that  Mr.  Joseph  H.  Dyer,  Jr.,  Secre- 
tary of  the  Art  Commission,  and  Mr.  Martin  Snipper,  Direc- 
tor of  the  Art  Peatival,  wished  to  revise  tteir  request  for 
permission  to  place  signs  on  park  property  announcing  the 
Art  fbstival  -  eliminating  Union  Square  and  the  deYoung 
Museum  locations. 

On  xaotion  of  Comnissioner  Dippel,  seconded  by  Conmissioner 
Bercut,  the  following  resolution  was  adopted: 

p^P93,utlQn  Ho.  878 

HESOIVBC,  that  this  Commission  does  hereby  approve  the  re- 
quest of  the  San  Francisco  Art  Festival  Coraaittee  to  place 
one  (1)  billboard  to  the  west  of  the  Palace  of  fine  Arts 
Exhibit  Ifall,  where  the  sign  will  show  to  tlie  best  advan- 
tage for  traffic  traveling  on  the  Golden  Gate  Bridge  ap- 
proach, west  of  Lombard  Street. 

«««««««««« 

Mrs.   M9ta  Rothschild  and  Mrs.  William  med  were  present 
as  delegates  from  the  San  PVancisco  League  of  Women  Voters. 

General  PhiUp  R.   F^ymonville  was  present  as  8#epresenta- 
tive  of  the  1952  Grand  Jury. 


(1)  Tft,Br^  Mon-civn  .SerYlr,q  and  ^itipnrt,  AprPlntmnte 

On  motion  of  Commissioner  Bercut,   seconded  ty  Coe-nissioner 
Gallagher,   the  following  resolution  was  adopted: 

RESOIVED,   that  all  Temporary  Non-Cmi  Service  Appoin^^^^ 
in  various  classifications,   represented  ^  f  ^^^^^  ^^ 
T-328  through  T-3^9,  and  one  tD^^jJJ^^J^^'s^tary 
n«de  by  the  General  Manager  ^^^^^^  gp^^^er  11,1952. 
during  the  period  August  U,   1952  t'^"^      ^ 
are  hereby  ratified  and  approved;  and    be  ii 

nJRTHER  RESOLD),   that  a  ^eport  of  said  appoint«nts^be^ 

transmitted  to  the  Controller  and  the  oivil  bervic 

sion. 


ClTil  Ser- 
Ula^)t 


ll 


«  «  «  •  • 


«  #  •  «  » 


(2)  fr'^iTBaa  and/nr  finfll  Fn^^"ta 


MM 


n<«rw,i  seconded  by  Commissioner 
On  motion  of  ^^^'^"^{^.^J^' ^e^optJ: 
Bercut,  the  following  resolution  was  a  p 


RQt!flVi'^t^n  N"    ^^ 


»»  KOi/oT 


RESOLD),  that  for  the  ^st  i^^t^nhe^lrrriLrb^'^^a^' 
the  Recr;ation  and  Park  °«P^^"^^^'f^now?^  Progress  and^br 
is  hereby  requested  to  approve  the  foiiowinK 

Pioal  Payments: 


IT 

I 


9-ii-:>2 


fctV-*^"****' 


^^0^Wm  (contyinued) 


^» 


lo  Ralph  Mirray,  Director,-  2d  Pay't  - 
Iteriod  ending  8-31-52 


$2,280.00 


(V3^  mqTAiJ,AT3PN  NEW  l^0F.MciAlO_iDp(£  .=j^ntrast..£lSJL 

^  '  To  William  J.  Anderson  Co. -1st  Pay't  (905&)-  |7, 193.70 
i^riod  ending  8-26-52  (conpleted  that  date) 

(0)   .^ffyTAINING  tCNBERSHIP.   AtCRICAN  INSTITUTE  PARK  EX^S.^ 
To  Anerican  Institute  of  Park  Exeoutivoa  -         $35.00 

(d)    ^"^m.-  APMTSSION  TAXES 


To  Collector  of  Internal  Revenue,  Aog.  ,1952  -  $364.. 82 

(e)    PATROL  SERVyiES.LAKE  MERGED  SPORT  FISHING-Cont.#2Q10  ._ 
To  Associated  Sportsman  of  Calif.-2d  Pay't  -    $^3.00 
Period  ending  8-31-52 

(f)  ,TP.^ff;?^Ki,iM  PAVnr,  -  Contract  m^  -^^"^^l^^^yl  ,'^}^,7r 

^  '  To  Pacific  Pavomsnts  Company,  Ltd.  ,Pin.Pay't-$2,U8.09 
Conpleted  August  30,   1952. 

^     T^  Stephen  L.  Vistica.-Pinal  ftiyrfint  H.boo.OO 

Confileted  August  18,   1952. 


(3)  Allotments  an^  Transfer 


$500.00 


On  motion  of  Commissioner  Bercut,  seconded  by  Goimissioner 
Buckley,   the  following  resolution  was  adopted: 

(Add'l  funds  for  overhauling  of  Sharp  Park 
PU.^  at  San  todreas  which  will  coat  »750.00) 

(.)  Approp.212.200.08    Co^ra^tual  Services  - 

(MdU  funda  recr^lred  for  boar^^-j^f^  "cleani; 
of  »5.50  por  day  per  P="°"^°'^  **" 
and  Work  Crews  at  Catp  Mather) 

(o)  *pprop.ai..913.0.  Ro^puce^-  .^He--- 

to  Kezar  Stadium         *'^^^- 

TV.     1,     Tnrvl  $1,000.00 

(d)  Approp.212.b00.03     McUron  Park  U:.3 

.  ^     t^    Aa  frtr  Work  Order  #12A  to 
(To  provide  funds  ^^^  ^ork^    ^^   .^  acquiring 
Real  Estate  Dept.   for  serv  ^^^^  ^^ 

required  P^JP^^^^  f  ^/esen^  LLdaries) 
held  but  outside  of  preseni. 

(e)  ^r^^l^^^L^^  _        3^,3 
F^on  Approp.232.200.0^  to  Approp.212.913.0A 

(To  provide  additional  f^rnds-^^^-^^f,  .^ 
Installation  of  new  ^"  ^at^J^^  Contract) 
Kezar  Stadium  -  Gene  Carpenter 

t .       Pern.'inejnUAia^a-iELroEriaiia^  •  - 
(4)  IssmSSEL^SSiXsmm---'^'-'^  ^^^^,^^ed  by  Conmdasion- 

On  inotion  of  ^°rir^°"r,e3olution'wa8  adopted: 
er  Dippel,  the  following  re.olu 


\ 


rJ...   T^ 


i  i  ;     ?  J 


^i 


i 


JtiltmtK'htjm- 


:*»fcKi 


;i«>i-»S.  ,^i!lt*i»^,^,>PJ5 


^T.^V**     -tf"^  - 


-- •-       "•■"'•'-■         — 


-^^"•" 


(Ifpropris" 


(continued) 


Rftsolution  Mq.   882 


RESOLVED,   that  this  Conrniisaion,  on  recommendation  of  the 
General  Maxiager,   does  hereby  request  tlie  Controller  to  ap- 
prove use  of  funds-  4>-I^«Ti»nent  Solfljcy  *pyQt)riatioay^**» 
fijjjLnB  tha^Xoll-owing  po&itiona  >r  tejn>orary  en^jloyraents : 


(a)  Q-IQA  Janitor 

Al  Ijuttonko  (T-322)(Sick  Lv.  w/o  pay) 

(b)  Q-.58  Gardener 

Willie  Harris  (T-301)   (in  Higher  classi- 
fication 9/1  thru 
11/30/52) 
Giovanni  Malegni  (T-301)  (Sidt  Lv.w/o  pay) 
Michael  Kelly  (T-301)   (Sick  Lv.  w/o  pay) 

(c)  Q-6Q  Sub-Foreman  Gardener 

William  Garden  (T-259)(Sick  Lv.  w/o  pay) 

(a)  t^Sfe  Playground  DlTQgWC  ,  ,  ,  v 
Dorothy  Dukes  (T-236)(Sick  Lv.  w/o  pay) 
Melvin  Tor ley  (T-237)(3ick  Lv.  w/o  pay) 

(e)  frll?  Matron  .Swimm^nF  PPOl 

Pfey  Peck  (T-2/19) (Sick  Lv.  w/o  pay) 


I     920.00 


720.00 


380.00 
109.09 


840.00 


505.22 
505.22 


93.18 


for  Service 

isaassi 


(All  of  the  above  on  leave,  as  noted    for  stated 
perils  between  September  1,  1952  and  December  31,  1952) 

(5)  r.^^'^T?  for  Servi>--  ^T  "^^  '^^  Encumbrflnce^SsaUfiSt. 

on  inotion  of  Comnissioner  Bercut,  seconded  by  Conunissioner 
Sp^i'^he  following  resolution  was  adopted: 

RESOLVED,   that  for  the  t.st  ^^^l^^^^tZ^Ar^^"" 
the  Recreation  and  Park  ^^P^^^^^'.^i^i^g  Orders  for 
is  herely  requested  to  approve  the  folj^i^g 
service  or  Work  and  Encunbrance  Request: 

(a)  Work  Order  to  Real  Estate  Departn«nt  for 
'"^   i^rvices  and  expenses  in  connectr^n^th 

acquiring  property  ^^"^^^'J^^ZlT^t 
pjk  and  selling  parcels  now  ^Jf>^^^ 

outside  present  ^^^^^^^f'^^f)?  EST.     $1,000.00 
ending  12-31-52  (Approp.212.bOO.u:>i       

(b)  Work  Order  to  Rn-chasing  Depc^rtrnen^^^^P  #2" 
^^^    for  overhauling  ^harp  Park  ^un^  atj^^  ^    ^^^^^^ 

Andreas   (Approp.  212. 200.04)  £=i.3i»«=- 

(c)  aarvice  or  Work  Order  ^°  ^^'^ ' 5Hrtttr 
Hutchison,   Consulting  Eng^e^^^^^, 
St. .   to  prepare  a  map  of  the  sit« 


Aquatic  I^k  Swimming  Pool  - 

u,^,.v•  «  Evercreen  Lodge- 

(d)  Order  for  Service  or  w°^|    ^^^rs  staying  at 

for  furnishing  meal^  ^o  Engine  ^^  ^2-31-52 

Camp  father  during  fl'^'^^tU  Supervising 

(1  fall-time  Engr    \^  "^^     inspectors  on 

Engineer,   -eq-i-^^.^.^.'^^efeatTorBond  Ru^ 
construction  work)  ( 19A^  ^  ^^^      , 

Project)    (i^ropriation  180. 1)5/. 


$1,500.00 


1753.50 


i?/ 


u«T.v  -  Evergreen  Lodge- 
(e)  Order  for  Service  or  «°^^  .^^r.  staying  at 
for  famishing  '!«*l!^*?„f|i^  thru  12-31-52 
Camp  ^fethe^  during  P«^^?°  ^.^  Canm  for  making 

(Approp.l80.556.1b)      "  9-11-52 


i  : 


■^:i^.^A 


\ 


amm 


CTIONS  (continued) 
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(f)   Supplemental  Work  Order  to  DepartJnent  of 
Public  Works,   Bureau  of  Engineering,  neces- 
sary for  preparation  of  plans  and  apeoifi- 
cations  for  Additions  &  Improvements  to 
Jas.  D.   Ftielan  iBeach  ($2,000  requested 
6-ld-52) 


$500.00 


■  >rr^--^  -iO 


(g)  Order  for  Service  or  Work  to  Departmont 
of  Riblic  Works,  covering  Survey  at  Duboce 
Park  (Central  Activities  Bldg.  Site)   -   $1,200.00 


(h)  Pnqumbrance  Request  to  Evergreen  Lodge, for 
board  meals  at  the  rate  of  $5.50  per  day 
per  person,  for  Rail  Cleanup  and  Work  Crews 
at  Canp  Mather  during  Sept. , Oct.,  &  Nov., 
1952  (Approp.  212.200.08) 


0575.00 


««««««««** 


;iirbor 


(6)  Yn^-^t-  f^/irbor  ^toQring  Ucenses 

On  motion  of  Coinnissioner  Stern,   seconded  by  Cormnissioner 
Buokley,  the  following  resolution  was  adopted: 

Rfl39lutiQn  No.   88^ 

RESOLVED,   that  thiis  Commission,  on  recotamendation  of  the 
General  kma-er,   does  hereby  approve  the  issuance  and  trans- 
fer of  mooring  licenses  at  Yacht  Harbor  as  follows: 


f^fl^  pRrmflnflfin   rdconse 

Geo.   F.  Wells  MASSA'S  DIUGON 

IT  (p^rnmient  ^^.icense) 


Rarth  No.      Mi^JSSlJ^- 

233  ^7.50 


I^ul  Dember.Sr. 

&  William  Nieni 
(Purchased  Boat  from 

Karelich  Mfg. Co.  - 

former  occupant  of 

Berth  #70) 


l-USS  140DERNE 


70 


C7.50 


«««#««»«* 


i 


if 


i 


~M 


BOSDESS 

(1)  PVom  ^ts.  Helen  Winckel:^.  ^\3^^f  JJ^^^.^Ire'l^S'stX 
requostinr  permission  to  keep  two  horses  in  i.ne  ru 

in  Golden  Gate  Park. 

^  al  Rental..    The  Secretaxy  reported  that  a  fo^l  ^^'^^^^l^'l^^i^ 
Stables  -       been  received  from  the  ^ity  Attorney  re,^^^J6        ^^ 
of  privately  owned  horses  at  th«  P^°  ^'irc^eaJion  facil- 

had  been  infomally  ^^^^^^^'^^f  .g^^trparties  for  their 
itios  may  not  be  turned  over  to  private  par 

use. 

^  4.  ^^A   thnt  no  past  consideration  had 
Commissioner  Bercut  stated  ^^at  no  pas         ^^g  ^3^ 

ever  been  sivon  to  stable  rentals  °^*  ^  f^    ty.  He  was 
tng  the  b-months«  period  when  ^^,^f  i^'e^udgeTleg^l,  it 
of  the  opinion  that  if  such  a  ^«"^^J^^^^  Je  ^as  a  mVoer  of 
Sould  tSn  be  up  to  the  Commas  ion  ^^^-^^^^^   ,,  ,,e  pub- 
policy,  whether  it  would  then  ^^^  ^^  ^    ^^j.  opera- 
te. ^'  provide  the  necessary  personne^f-J^^P^^   ^^ 

tion  and  services,   also  P^ov-^     ^  ,  chorees. 
insurance,  and  establish  proper  foes  an- 


««««#*» 


»  «  ♦ 


9-ii-p2 


^t>^^A 


02gS§  (continued) 

(2)  Hftiallton  FlaYground  Dgolf-nated  aa  ^toming  Pogi,  ^f^ 

Prwiflent  Sutter  reported  that  he  eind  Mr.  Lwla  had  mt 
with  Public  Works'  officials  to  aacertain  whether  a  reduc- 
tion could  be  mads  in  the  contenplated  78-foot  narrowing 
of  Hamilton  Playground,  to  provide  for  the  widening  of 
Geary  Boulevard, 

The  result  of  the  laeeting  showed  that  the  entire  78-foot 
atrip  would  be  required  to  permit  construction  of  eight 
12-foot  lanes,   a  6-foct  center  strip  and  sidewalk  areas, 
for  a  total  overall  Geary  Boulevard  width  of  126  feet. 

The  Commission  again  reviewed  and  discussed  the  question 
whether  the  enclosed  swimming  pool  planned  for  the  Western 
Addition  should  be  located  on  Hamilton  Playground  or  on 
the  property  to  be  acquired  from  the  Redevelopnent  Agency, 
located  south  of  Geary  Boulevard. 

On  motion  of  Commissionet*  Dippel,  seconded  by  Commissioner 
Stem,  the  follcwing  resolution  was  adopted: 

P/G  Desig-        RESOLVED,   that  tills  Conanission,  having  thoroughly  investi- 
IttSwinning  gated  and  studied  the  factors  involved,  does  hereby  desig- 

\^ nate  Hamilton  Playground  to  be  the  location  upon  uhlch  the 

enclose'"'  swimming  pool  for  the  Western  Addition  Area  shall 
be  constructed,  and  the  Secretary  be  and  is  hereby  direct- 
ed to  so  inform,   in  writing,  those  interested  parties  who 
were  in  attendance  at  the  Commission  Meeting  of  Thursday, 
JUne  26,  1952. 

(3)  Annual  Flower  Fieata 

flowr  Fieata-    Superintendent  of  Parks,   Hr.   Cirod,  reported  that  in  study- 
.  »f  Superintend-  ing  the  requirementa  for  departnent  participation  In  the 

First  Annual  Flower  Fiesta,  to  be  held  in  the  Civic  Audito- 
rium November  22-29,   1952,   it  was  his  considered  judgment 
that  such  participation  could  be  accoEopliahed  at  a  ralnimaa 
of  expense  to  the  department.     He  reported  that  he  had  no 
definite  figure  on  the  estimate  of  cost  at  this  date,  tut 
would  submit  such  information  in  a  later  report. 
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jiiug 
M.  Slater' » 

jteeiat 
[.Ifloth  Conf . 

'.5,  1952 


(1)  Approval  of  Miss  Alice  V.   Slater's  Attendance  at  CaUfomia 
Youth  Gongreaa  at  Asi.lomnr.  Oct.   ?.i^.5.  1952 

On  action  of  Commissioner  Buckley,  seconded  by  Coaniesioner 
Dippel,  the  following  resolution  was  adopted: 

RESOiyED,   that  this  Commission,  on  reconmandatlon  f^^^ 
General  Jfenager,   approves  ar^  requests  the  Board  of  Supe^ 
visors  to  authorize  the  attendance  of  Miss  Alice  V.   Slater, 
S^^istr^  Director,   at  the  Ninth  Annual  Conference  ofjhe 
Northern  California  Youth  Council,  to  be  held  in  Asilom^, 
California,   October  3,^,5,   1952,  with  expenses  not  to  ex- 
ceed 135.00. 

(2)  Raatrictad  Uaff  ^f  r.^Vf^r^^  ^t  SwImiTlInF  fPglg 

Superintendent  of  Recreation,  ^•^'"^iJ'  ^^'^i^J^nt 
thrunlimited  use  of  cameras  had  ^f "  ^J^^^^^^^^^^! 
swimming  pools,  and  that  in  the  pilic  interests,  a  restrxc 
tive  policy  should  be  established. 

9-11-52 
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(continued) 


^ioa  Polioy  on 
,af  Jaiaras  at 
^nt  Swimming 


On  motion  of  Comnisaionor  Berout,  seconded  by  Commies  loner 
Dlppel,   the  following  resolution  was  adopted: 

RESOLVED,   that  it  shall  bo  the  policy  of  this  Commisaion  to 
rast:i^ct  the  use  of  comeras  at  department  swimming  pools; 
and  it  shall  be  the  authority  of  the  ecqployee  in  charge 
at  a  departnent  swlimnlng  pool  to  prohibit  the  use  of  caj>> 
eras  at  such  tines  and  occasions  when  such  action  is  neces- 
sary, and/or  to  require  the  photographer  to  present  a  writ- 
ten permit  obtained  from  the  General  >bnager. 


k*  .' 


!  of  Contract  to 
•  Carpenter  for 
'illation  of  b" 
r  %ly  Main  to 


(3)   Award  of  Contract  -  Installation  of  New  3i»»inch  Water 
§^pplv  Main  to  Keaar  Stadium 

The  Secretary  read  the  following  bids,  received  Wednesday, 
September  10,   1952  for  the   Installation  of  New  Six-Inch 
Water  Supply  Main  to  Kesar  Stadium;  Item  "C" 

Onit  Price. Lin. Ft. 
Low  Bidder;   GENE  CARHINTER  $1,950.00  $2.00 

3440  Boston  Ave. 

Oakland,   Calif. 

Other  Bidders; 

E.J.Treacy  $3,983.00  $7.35 

J.Elmer  Riddle  Co.  4,212.00  3.70 

H.T.Treacy  4,420.00  6.33 

Callahan  Const. Co.  4,874.00  3.55 

He  further  reported  that  additional  funds  would  be  required 
tp  c^ver  an  award  to  «»  low  bidder,  and  that  the  necessary 
allotOBnt  and  transfer  had  been  approved  by  the  Commission 
under  Resolution  No.   881. 

Mr.  Hoyt,   Business  hfcnager,   reported  that  the  contract 
covered  the  pipe  installation,  only,  and  that  the  pipe  it- 
self was  being  purchased  from  the  Department  of  fMbilc 
Works  tlirough  an  interdepartmental  purchase  order. 

The  firm  of  Gene  Carpenter,   3U0  Boston  Avenue,  Oaklorid, 
CaUfomia  was  the  loweot  responsible  bidder. 

On  «>otion  of  Commissioner  Bercut,  seconded  ^  Coninlssloner 
Dlppel,   the  following  resolution  was  adopted: 

Rqa9lVttion  N9.   888 

RESOIOT,   that  this  Commission,  on  l^^^^'^J^^^i^"  f  ^^ 
General  ^fanager,   does  her.t^  award  t-  -tract  for  Ue 

cSiforila.   he  being  the  lowest  responsible  bidder, 
the  sum  of  01,950.00;   and,  be  It 

RnmiER  RESOLVED,   that  the  ^--^Xft^^'be^aU  oft:' 
ry  are  er^jowored  to  execute  this  contract  on 
Recreation  and  Park  Commission;  and,   be 

TORTHER  RESOLVED,   that  the  Secretary  ^J^JJ;/^fficlai*^W8- 
approval  In  the  offioial^dvertxs^^^^^^^ 
paper  of  the  City  and  County  01  oaxi 


«  «  »  «  « 


«  «  »  «  » 


.   *     Acr.f     reoorted  that  Mr.   Helns  of 
Mr.   Glrod,   I^^k  Superintendent,   reports  ^^^^„  ^^^  ^ 

the  San  Francisco  Examiner  had  ^^«^^^,P^„  ^o  be  staged 
heUcopter  landing  and  takeoff  demonstr^^^  ^  ^  ^  ^^^^ 
in  the  Civic  Center  as  a  part  01  Ti«* 
can  Day  program, 
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Lgig  (continued) 


Day      0"  motion  of  Coinraiasioner  Bercut,  seconded  by  Commissioner 
''•■^,  Civic        Dippol.   ^®  foregoins  request  was  approved. 


««««•««»«« 


(5)   j^r^tijiic  Muaeum  Drive  for  Ruid3 

Conrnisaioner  Buckley  reported  receipt  of  a  letter  from  the 
Maritime  Museum  Association,  advising  that  a  caiopaign  to 
raise  funds  to  finance  the  association's  activities  was 
oontenplated  for  February,  1953. 

The  Secretary  was  instxncted  to  obtain  detailed  infomation 
regarding  the  drive,   and  to  investigate  whether lAtdtjiit  be 
in    conflict  with    the  existing  agreement  with  the  Mari- 
time Museum  Association  or  with  any  municipal  ordinance 
or  charter  provision. 

(6)    Installation  of  Robert  Howard's  Whales  Statue  and  Fountain 
tn  Cg^irtvar^  at  Academy  of  SQi^ncea _ 

The  Secretary  road  a  letter  from  Mr.  Francis  Joseph  McCar- 
thy    Architect,   requesting  Cooniasion  approval  of  tne  ac- 
companying sketchos  covering  the  installation  of  Robert 
Howard's  Statue  of  Whales  and  Fountain  in  the  courtyard 
of  the  California  Academy  of  Sciences. 

Following  a  review  of  the  drawings  as  submitted,  on  notion 
of  Commissioner  Borcut,  seconded  by  Commissioner  Buckley, 
the  following  resolution  was  adopted: 

RftgTTlUtl^"  No.   889 

RESOrVED,   that  this  Commission  does  herety  approve  the  two 
nraliminirv  prints  and/or  plans  prepared  by  Architect 
l?:iS^e?S  MocSSJ,  wMch  indicate  the  InsUmUo^ 
W  1.  Ccurty^d      of  Robert  Howard-a  Whales  ^tatae^.d  fountain  V.  ta  under- 
Lf«nl.  iMde^y    token  by  the  California  i-^^-^'^^^l^^ttorihiS  Co^ission 

fel y'^d  of  their  '="i"J"5!  "l-'l^fS^in^^d  oire  of  flf- 

r/ri5)Tc"a^"  tSefr'aT^h^e  pl-tin,  .pace 
indicated  on  said  preUminary  prints. 


iHowrdis 
I  Statue  and 
to  be 
W,  In  Courtyard 


•  *  »  • 


««««»* 


(7)  r-rr  gtilVwf  ^^^  ^^ 


St&diun 


*.  si«^,  Executive  ^^^^:^^j^::t^:!:^:iT' 

tives  of  the  press,  ^^^^^^^e^fy    to  discuss  preliminary 
luncheon  meeting  earlier  ^^.^^,^f ^f-^dium,  as  prepared  by 
drawings  of  the  Press  Box  ^%^^'J^35:^^'^e;ident  Sutter 
Thomas  F.   Chace,   Consulting  Engineer^        ^  ^  ^^^  ^^^ 
presided  at  the  meeting,  ^^ich  had  proved  ^^^^^  ^^ 

Ssful  sounding  board  in  "^J^^^^^^^^eUve  Corking  int^r- 
desirea  of  those  persons  w^o  have  an 
eat  in  the  Press  Box  accommodations. 

♦     /.fttnft  before  the  CcJBoiS" 

UtiP   P.M. 

Respectfully  submitted, 

Secretary 


t 
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San  Francisco,  California 
September  25,   1952 


MINUTES 


jjcitoI  0^ 


The  Fbrty-«aventh  Regular  Meeting  of  the  Recreation  and 
Park  ConBuiasion  was  called  to  order  on  September  25,   1952 
at  3t20  P.M.,   President  Sutter  presiding. 

The  following  Commissioners  were  present: 

Mr,   Louis  Sutter,   President 
Mr.   Michaal  J.  Buckley 
Mrs.  Henry  J.  Dippel 
Mr.   Fred  D.   Parr 

There  being  no  corrections  or  omissions,  the  minutes  of 
the  Forty^8i3?th  Regular  Meeting  of  September  11,  1952,  were 
approved. 


1 
•ft 


L«cnMI2 


.-■^lonApprovesd)  Prom  Lt. Col.   Milton  B.  Herr,    Information  Section    HQ  Sixth 
t,  3ion  apFx  Presidio,  thanking  the  Commission  for  providing  a 

'S«n  to  shelter  for  th;  fox  captured  in  tne  vicinity  of  Fort  Barry 

'.So  Collection  and  offering  to  present  the  animal  as  an  addition  to  tne 

'  HQ.  zoo  oollection. 

On  motion  of  Commissioner  Dippel,   seconded  by  Comissloner 
Buckley,  acceptance  of  the  fox  from  the  Arny  was  approved. 

f2^Prom  Prank  E.   Lang,   Jr.,  Race  Chairman,   Mariposa  Boat  Club, 
^^^quesSng  ^rSlkon  io  hold  the  National  Championship 

SStSlrd^totor  Boat  races  on  Lake  Iferced.  South,  on  Novem. 

ber  2,  1952. 

On  motion  of  Commissioner  Buckley,  seconded  by  Commissioner 

Dippel,  the  following  resolution  was  adopted: 


i 


So.890 

isaion  Granted 
I  Stage  (iational 
pionship  Out- 
Motor  Boat 
at  Lake  Merced 
: today.  Nov.2.'52 


WHEREAS,   outboard  motor  boat  races  ^^^^^^^^^i^;!^;,. 
oosa  Boit  Club  at  Lake  Merced  on  April  20th  were  well  re gu 
l^?^d!^roperly  supervised,  and  ™at  with  popular  public  ac- 
ceptance; now,   therefore,   be  it 

VIDED  that  all  rules  and  regulations  °^  ^J^^""^^  ^^^clu^ 
shall  be  observed  in  f^J^^^l^^Z',^^^^^^  In 

sion  of  the  races,  and  ^^^^^^J^t^t^  Commission  at 
auranc.  coverage  s.  ^l^. f  .^^^^^  of  the  championship 
least  five  days  prior  to  the  staging  u  — r 

races. 


»#»«««» 


»  * 


(3)   ..om  J.   J.  Alien,  Secretary    advisin^^^^^^^  -- 

mission  will  assume  ^^^f^^^iJ^V^^^^"  Playground  be- 
landscapad  ^«f°^,^^'^^g2y  Commission  as  ti.e  site  of 
ing  transferred  to  the  Ubrary  v^uu 
the  Marina  Branch  Ubrary. 

R«<»n3,v1;,ion  1^9 i    ^^ 

■.  4     ^n  receipt  of  the  resolution 

hiMion  Gives  Pi-      WHEREAS,  this  Conmission  13  in        ^^t'.^  ^^^^  -^^^^ 
W  *Pproval  to  Trans-  adopted  by  the  Library  womnissi  .  ^^  ^gumed  the 

t^  of  Portion  of  FUn.  September  U,   1952.  wherein  th^at 
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^ 


*. 
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,Md-^*  ■* . 


^■^^:■d■: 


') 


[0mm  (con^'<^^ 


110.891 

solution  No 
«ttng  of  1^" 


953  - 
13-52) 


responsibility  for  maliitaining  the  landscaped  areas  of  the 
entire  parcel  of  lajid  being  transferred  at  Ptmston  Play- 
ground aa  the  site  of  the  Marina  Branch  Library  (Resolu- 
tions 803  and  8/t9);   now,  therefore,  be  it 

RESOLVED,  that  this  Conmission  does  hereby  approve  and 
gives  final  passage  to  the  transfer  of  said  land  parcel, 
and  the  Secretary  be  and  is  hereby  authorised  to  forward 
to  the  Director  of  Property  the  resolution  for  adoption  by 
the  Board  of  Supervisors. 

«ri8or  Chri8to-(<^)  Prom  Supervisor  George  Christopher,  requesting  that  he  be 

■^^  i^ged  that  informed  as  to  when  the  program  of  land  acquisition  for 

*'litlon  Date  for  McLaren  Park  will  be  completed,  and  when  the  development 

^  sition  of  Land  of  the  site  and  its  utilisation  for  park  and  recreational 

%:l£TQn  Park  is  purposes  will  be  fully  consuimnated. 


Kjjest  of  League 
;JoDBn  Votors 
■  Information 

in  Union  Sq. 
kwo,  1952 
fciei 


President  Sutter  directed  the  Secretary  to  reply  to  the 
effect  that  the  con?)letion  date  of  land  acquisition  for 
McLaren  Pork  was  indefinite  for  the  reason  that  funds  for 
such  land  acquisition  were  dependent  upon  further  appro- 
priations by  the  Board  of  Supervisors,  and  that  tcqulsition 
of  property  from  private  ownership  involved    ^jevei^al  un- 
known tixne  factors. 

********* 

(5)   From  Mrs.   Edward  Matzger,   President,   League  of  Women  Voters 
of  San  Francisco,   requesting  permission  to  erect  an  infor- 
mation booth  in  Union  Square  to  disseminate  information  to 
visitors  and  new  residents  in  registration  problems  -  boot'.; 
to  bo  open  from  October  b  through  October  10,  1952. 

The  Commission  having  made  a  previous  commitment  for  the 
uae  of  Union  Square  to  the  United  Crusade  for  its  fund- 
raising  campaign,   October  1-20,  the  inquest  was  denied. 

Hunts  I^nnittedCb)   Prom  Aurie  V.  Kuntz,   Lake  Merced  ^^^^y '  ^^^"^^^i^^P^"^ 
Cce  AwS^Signa       mission  to  take  the  following  steps  in  °^^«^J°  P^^^^ 

Road  and  Skyline  Boulevard. 

It  was  the  sense  of  the  Co»dsslon  that  no  '[^'^^^^ 

Boulevard  entrances.       ^becrex,ary 


iBirdiflg  Rd,  and 
lljli'M  Boulevard 
p..:a&ces  to  the 
Marced  Area. 


,>#*«««* 


( Information) 


^  .       T  ..:!«     Chfliman,   Hamilton  Playground  Coro- 

(7)  Prom  Mrs.  Evelyn  ^^^is,  Chairman,  selecting  loca- 

niH^ity  Group,  ^^?f  ^^^  ^^^^'t'l^  o^f^^^^e  the  servi- 
tion  of  the  Hamilton  f^^^^^^^^SSr  development  of  ti.e 
ces  of  ttieir  organization  in  the  iMr^ne 

playground. 

»       ♦     Trtuer  Oxstical  Company,   thanking 

(8)  Prom  F.  G.  Dominey,  ^gent     lowe      p  ^^^^^g  view-obstruct- 
the  Commission  for  prompt  action^n  ^  |       ^  financial 
ing  shrubbeiy  at  the  Coit  Tower  and  s  ^^^  ^^^  ^^^ 
re^rt  showing  the  direct  increase  in  re^^^^  ^^  ^^  ^^^^ 
nocular  machines  as  the  result  ol  ^ne 

bery, 

^   *  -M^^man  Redevelopment  Agency,  copy 

(9)  Prom  ^fcrgan  A.  0^^\^^;^^JS,;ington  Community  --enter 

of  his  letter  to  Bj°^«r,^:^ ^^et  Lide  sufficient  rccrea- 
advising  that  the  Agency  had 


jLi.«.  ik  -^ 


(cont'd) 


tion  space  to  include  baseball  diai-nand  in  the  Western  Ad- 
dition (Hamilton  Playground  •  South  Geary  General  Area). 

(10)  Letters  of  congratulation  to  the  Connnission  on  camera  and 
photography  excursions  to  Can^  Mather,  and  partioul«u*ly 
commending  Mr.   Pred  Levy  and  Mr.  Cliff  Nelson  for  the  or- 
ganisation and  direction  of  the  program: 

(a)  From  Herm  Lena,  Editor,  Camera  Department, 3, P. Sxoniner 

(b)  From  Geo,  W,   Jones,   Jr.,   Insurance  Broker 

(11)  Prom  Robert  L,   I^rs,  District  Executive,  Boy  Scouts  of 
America,   requesting  permission  to  hold  a  Boy  Scout  Canpo- 
ree  in  Golden  Gate  Park,  October  24,  25  and  2b.     (Annual 
affair.     Permission  granted  with  Mr.Girod's  concurrence.) 


UiTfffAlIVES  m  DELEGATES 


^sideration  of 

.Kathleen  Pile's 
-jpojal  to  Establish 
liiass-enclosed  Eat- 

;5ooth  in  Union 

jiare  Postponed 

ill  October  9th 


Proposed  Sidewalk  Cafe  -  Union  Square 

Mrs.  Kathleen  G.  Pile,  57  Tunnel  Road  Berkeley,  appeared 
before  the  (k>mmission  to  present  her  proposal  for  a  side- 
walk cafe  in  Union  Square. 

Mrs.  Pile  sulmitted  sketches  of  a  glass-enclosed  eating 
area  and  gave  a  word  picture  depicting  a  gay  and  r.ttrac- 
tlve  refreshment  service. 

The  Secretary  informed  the  Commission  that  Mrs.  Pile  had 
presented  a  similar  proposal  to  the  former  Park  Commission 
at  the  meeting  of  April  26,  1950,  at  which  time  the  request 
was  denied  without  prejudice  toward  any  future  proposal 
submitted  by  the  applicant. 

The  Secretary  also  read  a  letter  from  Mr.  C.  P.  DeLano, 
Executive  Vice-Rresident  of  the  Golden  Gate  Restaurant 
Association,  stroi;gly  objecting  to  any  attempt  being  made 
for  the  establishment  of  a  food  service  operation  in  Union 
Square.  Reprecentatives  of  tlie  following  down-town  restau- 
rants: Poodle  Dog,  Townsend's,  Golden  Pheasant  Campbell  s 
and  Bunny's,  co:.!prised  the  delegation  accompanying  Mr  Ue 
Uno,  who  acted  as  spokesma:i  for  those  opposing  the  plan. 

Following  a  spirited  and  lengthy  discussion  in  which 
Commissioners  recognized  several  dubious  aspects  or 
the  plan,  President  Sutter  postponed  final  action  to  the 
ne^  regillar  meeting,  to  permit  a  full  board  to  consider 
and  rule  on  the  natter. 

General  Philip  R.  FV^rmonville,  representing  the  1952  Grand 
Jury,  was  present  at  the  meeting, 

Mrs  Jfeta  Rothschild  was  present  as  a  representative  of 
the  League  of  Women  Voters  of  San  ft-ancisco. 


l^ogreas  and/or 
Its 


(1)  fr^r^''^  ^"^^°^  ^"^^  fayaea^ 
ggsi2iuii<2nJi£*-S2^ 
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i!iR  ACT  IONS  (cont'd) 


Jo.  892 


anA/ar  Pinal  Payi»nts! 

(a)  FESTORATION  OF  UWN  AREAS  St,  PEPAIR3  TO  WALKS,   PORTS- 

MQUTH  SQUARE  -.  OSW  ^71 

To  George  Paulsen,  1st  St  Final  Payment      $  1,825.75 
Work  conpletod  8-5-52. 

(b)  piSTALLATION  OF  NEW  ROOF.   McLAREN  LODGE  -  Contract  #151 
T*  William  J.  Anderson  Co.  -2d  St  Fin.Payt.     1799.30 
Work  coiqpleted  8-2t>-52, 


U-ftod  Transfer 


(2)   Jflti^a-FUnd  Transfer  Ind  AllQ.tffleaJa 

On  motion  of  Coinraissioner  Dippel,  seconded  ty  Commissioner 
Buckley,  the  following  resolution  was  adopted: 

I^anlution  N6.    893 

RESOLVED,   that  for  tho  best  interests  and  proper  conduct 
of  the  Recreation  arri  Park  Department,  the  Controller  be 
and  is  herety  requested  to  approve  the  following  Intra- 
Rind  Transfer  and  Allotments: 

From  Sft 

(a)  Approp.212. 199.00  Approp.212.126.01  $230.00 
Con^jensation  Reserve      taiitary  I^ave 
j^^                                      Compensation 

(To  provide  Military  Leave  Compensation  for 
Alexander  Young  for  30  days'  period  ending 
November  U,   1952.) 

(b)  Approp.212. 350.08  Poods  tuff s-Car,)  father  1700.00 

(AddiUonal  allotment  required  to  Provide  food 
for  meals  for  fall  cleanup  crew  at  Camp  mther; 

Contractual  Services    $300.00 
Car?)  Mather 


(c)   Approp.212. 200.08 


(For  telephone  service,   laundry,  travel  ex- 
penses, etc.,  Camp  Mather) 


(d)   Approp.212. 200,02 


Contractual  Services    $150.00 
Zc  ->  Division 


pk  Order  and 

:ice  R;equest 


(Additional  allotn«nt  to  provide  funds  for 
demolishing  old  cages,  etc      nrior  to  begin- 
ning construction  work  at  Zoo) . 

(3)  UffrK  "^^'^^  ^'^  EnsunWniT??  R^q\^?s-^ 

on  motion  of  Co^ssioner  ^ckle^^J-^Xf  ^°^^^^°"^^ 
Dippel,  the  following  resolution  was  adopieo. 

nriiinliitiinn  Nn    ^^ 
^SOLVED,  that  for  «>e  best  inter^ts  and  Prope^o-^^* 
rf  the  Recreation  and  Park  D^^"^  J^h^i,^  Work  Order 
and  is  here!^-  requested  to  approve  « 
and  Encumbrance  Request: 
(a,  work  order  to  Depart^ntor^hUc  Works^ 

for  rehabilitation  work  ^^J*-^^  Flo- 
under the  mV  Recreation  Bond  FUnd  «:  ^^^^_^ 
gram  (Approp.   I80.55o.l2) 

9-25-52 
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No.8% 


as  (cont'd) 


(b) 


Encumbrance  Request  to  California  Pacific 
Title  Inaurance  Co.   for  title  reports, 
escrow  services  and  title  insurance  poli- 
cies on  real  property  acquired  for 
McLaren  Park  (Approp.  212.600.03) 


$500.00 


««««««««« 


1 


ii  Harbor  Moor- 
lloanses  and 


U)   Yacht  Harbor  Mooring  Licenses  and  Cancellations 

On  motion  of  Coramissioner  Dippel,  seconded  by  Coramiasioner 
Buckley,  the  following  resolution  was  adopted: 

fi98aIuU9n  Mq.  995 

RESOLVED,   that  this  Coinndasionj   on  reconuiiandation  of  the 
General  Manager,   does  hereby  approve  the  issuance  and 
tremsfer,  and  cancellation  of  raooring  licenses  at  Yacht 
Harbor  as  follows: 


(a)    T.ioenae  Transfer  (Penaanent  License) 
Owner  NflOft.ji/'.Jfifti      Bfii^Ofl. 


Stephen  A.Zeller-       U)AFER 
bach  (Pchsd.boat 
from  R.Karraelenskl, 
former  occupant  of  Berth  #83) 


93 


Rjate  per  Mo. 
$7.50 


(b)  Tepgiora 

Janes  C.  Reisincer    RASCAL    (Any  available  space)     $7.50 
(c)  Cancellations  of  l^rpaflept -UCQi^afla 


Walter  J.  Epstein 
Otis  M.    Fhelps 
Jerome  Come  11 
Dr. Nelson  W.Johnson 


Berth  #51  (Out  since  September  1951) 
n     #177  (   i»        "      July  1950) 
"     #103  (   "        "      August  1950) 
"      #80  (   "        ' 


January  1951) 


********* 


37IKISHED  BUSINESS 

(1)  prnnoaed  Tel«'vi-^^Qn  Show  -  "Sunday  in  the,Park!! 

Itosideration  of  «  ^,  «j  ♦oi.vi.siftn  show     "Sunday  in 

hleTlsion  Show  Consideration  of  the  Proposed  ^®^«^^"°"J^°"'  ^ 

knday  in  the  Park"  the  ftLrk,*"  was  postponed  to  the  next  ineeting  at  the  direc- 

|:tstDone(^ tion  of  ft^sident  Sutter. 

********* 

(2)  KbTitH™  ^^a°"n  ^'""^  Ral'^1nP  Canipa^CT 

■  *^A  ♦hot     in  accordance  with  Commission 

IkritiM  fiiseum  The  SecretaiT  reported  that    J;"  JJ°°^''f"  .    ^  ^^^e  inquiry 


litamiT  IV.} 


action  at  the  bepwrnoer  ^;^"'  "--"-'^j^  rtisevm,   conccm- 
of  Karl  Kortum,  Diroctor  of  the  *^*"^^„  li.a  ty 
i^  the  fund  raising  plaM.  f  •  J^'^^^J^J  solicitation 
^ter  that  It  >«%«>«  ^"'tf^^^^J^/tn^Ueiin  f^brua- 
%  S;/rS!tt  ^TlIc^soTclUtion  vaa  co„t.^la«.. 

The  Secretly  reported  r^-^^^^'X  ordiHr"" 
r„fJi:S  rat^S^rwaf-oS^Uctr ^ductin,  ..=h  a 
campaign  for  funds. 

********* 

-.  r     ♦^or.+  q-  Variou8  BoCToatlon'Dond 
(3)  Award  of  Architectural  Contracts-  varioue  ^^^ 
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gy^UffiSS  (cont'd) 


fffi  of  Architec- 
Contract  - 
riC  PARK  SWIM- 
,,j?0OL  to 
fiiRlBJCRS  and 


Recreation  Bond  F\ind  pi'ojecta.     Final  contract  papers  hav- 
ing been  prepared,   the  Coianiasion  made  tlie  following  awiitls: 

On  motion  of  Conuaissioner  Buckley,   seconded  by  Commisaioner 
Dippel,  the  following  resolution  was  adopted: 

Resolution  No.   8Qb 

VTHEREAS,  the  Recreation  and  Bark  Conmisaion  intends  to 
construct  a  Swimming  Pool  at  Aquatic  Park,  Van  Ness  Avenue 
and  Beach  Street,  in  the  City  and  County  of  San  Francisco; 
therefore,   be  it 

RESOLVED,   that  the  Recreation  and  Park  Commission,  on  rocom 
mendation  of  the  General  Manager,   hereby  approves  the 
agreement  with  Messrs.   JHED  H.   REIhERS  and  PAUL  C.   OVERMIRE, 
Architects,   for  the  performance  of  professional  services  in 
preparing  plans  for  the  construction  of  said  swimming  pool 
at  a  total  estimated  cost  of  $250,000.00,  smd  the  architec- 
tural fee  not  to  exceed  7%  of  the  total  cost,  or  a  total  of 
$17,500.00;   and,   be  it 

FURTHER  RESOLVED,   that  the  General  Manager  of  the  Recrea- 
tion and  Park  Departnent  and  the  Secretary  of  the  Corrimis- 
sion  be  enpowerod  to  execute  this  contract  on  behalf  of 
the  Recreation  and  Park  Commission. 

********* 


i    .i 


of  Archi tec- 
Contract  - 

AcnvrriEs 

;ING  to 

lIAMMDOSER  and 
iV.  GLOE 


H  of  Aroh.Cantr.< 
VALLii^f  P/G 
iriCHEATION  CTA.- 
*.  APPIETON  and 
J.  WOLFARD 


On  motion  of  Commissioner  Buckley,   seconded  by  Commission- 
er Dippel,   the  following  resolution  was  adopted: 

Raaolutton  No.  897 

WHEREAS,   the  P^creation  and  Park  Commission  intends  to  con- 
otruct  a  Central  Activities  Building  in  Duboce  Park,  Scott 
Street  and  Duboce  Avenue,   in  the  City  and  County  of  Jan 
Francisco;   therefore,  be  it 

RESOLVED,   that  the  Recreation  and  Park  Commission,  on  re- 
commendation of  the  General  Manager,  hereby  approves  the 
ae,reei»nt  with  I^ssrs.  WILLIAM  MDOSER  and  JOHN  W.   GLOE, 
Architects,   for  tlie  performance  of  professional  services  in 
preparing  plans  for  the  construction  of  said  Central  Acti- 
vities Building  at  a  total  estimated  cost  of  $200,000.00, 
and  the  architectural  fee  not  to  exceed  77.  of  the  total 
cost,   or  a  total  of  $U, 000.00;  and,  be  it 

FURTHER  RESOLVED,   that  the  General  Manager  of  the  Recrea- 
tion and  Park  Departnent  and  the  Secretary  of  the  Coranis- 
sion  is  eipowereJ.  to  execute  tis  contract  on  behalf  of 
the  I^creatiob  and  Park  Counission. 


*     *     *     *      *i 


*  *  *  * 


On  motion  of  Commissioner  Dippel,  seconded  by  Commissioner 
Buckley,  the  following  resolution  was  adopted: 

Resolution  Nq^_S28 

WHEREAS,   the  Recreation  and  Park  ^onrdssion  intends  to 
constru;t  a  Playground  ^nd  Recreation  Center  ^^^^^Jj,\ 
ley,  at  tlie  corner  of  Nineteenth  and  Diamond  otrects  m  tne 
City  and  County  of  San  Francisco;   therefore,  be  it 

RESOLVED,   that  the  Recreation  a:.d  ^ V°^roies ' the  ll^lt 

?:cl:Torth:^;;rf;r:^ce  of  professional  ser^^^^ 

•stimatod  total  of  ^,>1JU  .vuu.uv,    wia  „^  *7  ono  00- 

to  exceed  lOOfc  of  ^o  of  the  total  °°J^'  ^^^^^'^^iV^^^.^ea- 
and  for  preparing  plans  f°-,^^%^r?^Sl  ^^250^^0  X 
tion  center  buildings  an  estimated  total  of  »250  000  X 
the  architectural  fee  not  to  exceed  lOO.  of  7%  of  u.c      . 
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t'^-'A 


of  Architec- 
Contract  - 
jilHlSO  SERRA  P/G 
|7EiiH0USE  -  to 


of  Architec- 
nl  Contract  - 
mi  HILL  P/G 
l-'MDHOOSE  -  to 
A.RIAN  and 
LEE 


(cont'd) 

cost,  or  $17,500.00  (a  total  architectural  fee  of  $25  300  )• 
and,  be  it  '  ''' 

FURTHER  RESOLVED,  that  the  General  ^fanage^  of  the  Recroa. 
tion  and  Park  Deportnant  and  the  Secretary  of  the  ConrJLs- 
sion  be  enqpowered  to  execute  this  contract  on  behalf  of 
the  Recreation  and  Park  Commission. 

On  motion  of  Conndasioner  Dippel,  seconded  by  Commissioner 
Buckley,  the  following  resolution  was  adopted: 

Resolution  No.  8Q9 

WHEREAS,  Uie  Recreation  and  Park  Conmisaion  intends  to 
construct  a  Playground  and  Fieldhouse  on  the  Junipero  Serra 
Playgroimd  site  at  Dens  low  and  Lyndhurst  Drives,  in  the 
City  and  County  of  San  Francisco;  therefore,  be  it 

RESOLVED,  that  the  Recreation  and  Park  Conmission,  on  re- 
cojcamendation  of  the  General  Manager,  hereby  approves  Uie 
agreement  with  Mr.  WILLIAM  MDOSER,  Architect,  for  the  per- 
fonaonce  of  professional  serviced  in  preparing  plans  for 
the  conotruction  of  said  playground  at  an  estimated  total 
of  $50,000.00,  the  eurchitoctural  fee  not  to  exceed  10055 
of  656  of  the  total  cost,  or  $3,000.00;  and  for  preparing 
plana  for  the  construction  of  said  fieldhouse  an  estimated 
total  of  $25,000.00,  the  architectural  fee  not  to  exceed 
lOCff,   of  756  of  the  total  cost,  or  $1,750.00  (a  total  archi- 
tectural fee  of  $i;,750.0O);  and,  be  it 

FURTHER  RESOLVED,  that  the  General  Manager  of  the  Recrea- 
tion and  Park  Department  and  the  Secretary  of  the  Commis- 
sion be  empowered  to  execute  trds  contract  on  behalf  of 
the  Recreation  and  Park  Commission. 

On  motion  of  Commissioner  Buckley,  seconded  by  Commissioner 
Dippel,  the  following  resolution  was  adopted: 

ggspjjntion  No.  900 

WHEREAS,  the  Recreation  and  Park  Commission  intends  to 
construct  a  Playground  and  Fieldhouse  on  the  Laurel  hill 
Playground  site,  Collins  Street  and  Euclid  Avenue,  in  the 
City  and  County  of  San  Francisco;  therefore,  be  it 

RESOI;w:D,  that  the  Recreation  and  Park  Commission,  on  re- 
commendation of  the  General  Manager,  l^-««^/P^°^^f  ^'11 
agreement  with  Messrs.  PAUL  A.  RYAN  and  JOHN  MICHAEL  1£E. 
Architects,  for  the  performance  of  professional  services 
in  preparing  plans  for  the  construction  of  aaid  P^Wound 
at  kn  StiiSted  total  of  Ol00.000.00,tt.e  architectural  fee 
not  to  exceed  1005^  of  tf^  of  the  total  cost,  °^/^;^000-^> 
and  for  preparing  plans  for  the  construction  of  said  field- 
^se  an'^estimated'^total  of  $30,000.00  the  architectural 
fee  not  to  exceed  10056  of  7^  of  the  total  cost,  or  $2,. 00.00 
(a  total  architectural  fee  of  $8,100.00);  and,  be  it 

FURTHER  liESOLVED,  that  ti«  General  hfanoger  of  the  Recrea- 
tion and  Park  Department  and  the  Secretary  or^oCo:^^^^' 
sion  te  empowered  to  execute  tUa  contract  on  behalf  of  tr.e 
Recreation  and  Park  Commission. 


«  « 


««#«««« 


On  motion  of  Com^dssioner  Buckley,   seconded  by  Co:.missioner 
Dippel,   the  following  resolution  was  adopted. 
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RDSINESS  (cont»d) 


ito.901 


of  Architao- 
Contract  - 

ShElffS  TO 
aGAJfiT  S.HAIWARD 
jtaoOND  and 
iCHERS  -  to 
PSTROTHOIZ. 


and  Bleachers,   located  at  Turk  and  Goiigh  Streets,   in  tl» 
City  and  County  of  San  l-Vanclaco;   ti»refore,   be  it 

RESOLVED,   that  the  Recreation  and  I^k  Conuiission,  on  re- 
conanendation  of  the  General  Manager,  hereby  approves  tlie 
agraement  with  Mr.  CHARIES  F.   STRDTHOFF,  Architect,   for  tlie 
performance  of  professional  services  in  preparing  plans 
for  the  construction  of  inprovenents  to  said  playground  at 
an  esUmated  total  of  $100,000.00,   the  architectural  foe 
not  to  exceed  100^  of  tf^,  of  the  total  cost,  or  $0,000.00; 
and  for  preparing  plans  for  the  construction  of  bleachers 
the  estimated  total  of  $50,000.00,   the  architectural  foe 
not  to  exceed  100^  of  755  of  the  total  cost,  or  $3,500.00 
(a  total  architectural  fee  of  $9,500.00);  and,  be  it 

FURTHER  iiESOLVED,  that  the  General  htonager  of  tlie  Recrea- 
tion and  Park  Department  emd  the  Secretary  of  the  Commis- 
sion be  enpowered  to  execute  this  contract  on  behalf  of  the 
Recreation  and  Park  Connission. 


««««««««« 


jDSINESS      (1)  Award  of  Contract  -  5UBDRAINAC£.  CAYUGA  PLAYGROUND 

The  Secretary  read  the  following  bids,  received  Tuesday, 
September  lb,  1952: 

i£U  Sidiiar:  e.  j.  treagy $2,372.15 

924.  Irving  Street,   S.F.  22 
Other  m^i^SIS.'' 

h.t.treacy  $2,84.5.00 

CALLAIiAJJ  CONSTRUC.CO.  $3,100.00 

J. henry  HARRIS  $3,538.00 

C.J.COLLDB  CO.  $3,969.00 

On  motion  of  Gomnissioner  Dippel,   seconded  by  Commissioner 
Buckley,   tiie  following  resolution  was  adopted: 

Bfififilv\iifiILJl2_2Q2 

RESOLVED,   that  this  Commission;   on  recommendation  of  the 
General  I-fanager,   does  hereby  award  the  contrnct  for  ^b- 
drainage,   Cayuga  Playground,   to  E.   J.  TREACY,  92^  Irving 
Street,   San  Francisco  22,  he  being  the  lowest  responsible 
bidder  for  the  suin  of  $2,573.15;  anr!,  be  it 

FURTHER  RESOLVED,   th^t  trie  General  iMana,:er  and  the  Secreta- 
ry are  enpowered  to  execute  this  contract  on  behalf  of  the 
Recreation  and  Park  Commission;  and,   be  it 

FURTIiER  RESOLVED,   that  the  Secretary  shall  file  notice  of 
approval  in  the  official  advertisinr  of  Ub  official  news- 
paper of  the  City  and  County  of  San  Francisco. 

(2)   Award  of  Contract  -  Il^RDVEi1E.7rS  TO  VISITACION  VALliHf  P/G 

pr^d   FIELDH0U3E ^ 

The  Secretary  read  the  following  bids,   received  Tuesday, 
September  23,   1952: 

i2H_Bii4sill  HAi^T  &  IMING     INC.  $5X239.00 

389  Clementina  St.,  ii.f.j 


1.  yg.902 

of  Contract- 
LRAINACE,   CAYUGA 
kiJGRODND  -  to 


IbJU 


J.  T^ACl 


Qt)-fir  B4d^I^;     ^xOTOSH&SON  $53,895.00 

C.J.COLLEJS  CO.  ?^^•^^^22 

J^ARTDELLI  C0fJSTRUC.C0.$65,535.00 
WELLNHZ  &  DeNAhDE  $65,663.00 

On  motion  of  Commissioner  Buckley,   ^«'^°"^«^X'°^''^°°' 
e?  Dippel,   the  followinc  resolution  wr.s  adopted. 

9-25-52 


^S? 


'•  :hm 


_,jHkO!i 


?^t^'£Li'_Ai^i<-«&dUr  '4 


§  (cont'd) 


fisaaiiLtlflii  J!s*.  jaiD 


of  Contract  -    RESOLVED,  that  this  Conmlsaion,  on  recoranendation  of  the 
iffiNTS  TO  VrSI-  General  Manager,  does  hereby  award  the  contract  for  Improve 
rjON  VALLEY  P/G  and  ments  to  Vlsltacion  Valley  Playground  and  Fieldhouse  to 
SIDHOUSE  -  to       HART  &  HYNDING,  Inc. ,  389  Clementin*  Street,  San  PVancisco 
JG.  INC.   3,  they  being  the  lowest  responsible  bidders  for  the  sun 
of  $53,239.00;  and,  be  it 

FURTHER  RESOLVED,  that  the  General  ^fanage^  and  the  Secre- 
tary are   euqjowered  to  execute  this  contract  on  behalf  of 
the  Recreation  and  Park  Coraaission;  and,  be  it 

FURTHER  RESOLVED,  that  the  Secretary  shall  file  notice  of 
approval  in  the  official  advertising  of  the  official  news- 
paper of  the  City  and  County  of  San  Francisco. 

««««««««« 


I 


s.  N9.9Q4 

rd  of  Contract- 
iME,  ST. MARY'S 
IGSOIM)  -  to 
l^  ArtRAS  &  SON 


(3)   Award  of  Contract  -  DRAINAGE  ADJUSTtCNT.  3T. MARY'S  P/G 

The  Secretary  read  the  following  bids,  received  Tuesday, 
September  lb,   1952: 

U2H_M!i^QL'ADAM  ARRAS  &  SON $17,557.50 

855  Treat  Ave. ,   San  Francisco  10 

Other  Bidder; 

J.HENRY  HARRIS  $23,297.00 

On  motion  of  Connissioner  Dippel,   seconded  by  Comiaissioner 
Buckley,   the  follcving  resolution  was  adopted: 

B^aQlwUon  Ng.  .SQL. 

RESOLVED,  that  this  Corainission,  on  reconrnendation  of  the 
General  Manager,  does  hereby  award  the  contract  for  Drain- 
age Adjustment  at  St.  Mary's  Playcrour.d,  to  ADAM  AllRAS  & 
SON,  855  Treat  Avenue,  3an  Francisco  10,  they  being  the 
lowest  responsible  bidder  for  the  sum  of  $17,557.50;  and, 
be  it 

FURTHER  FESOLVED,  tliat  the  General  Manager  and  the  Secreta- 
ry are  enpowerec  to  execute  this  contract  on  behalf  of  tl» 
ileor<oation  and  Park  Commission;  and,  be  it 

FTJRTHER  RESOLVED,  that  the  Secretary  shall  file  notice  of 
approval  in  the  official  advertising  of  the  official  news- 
paper of  the  City  and  County  of  San  Francisco. 

U)   Award  of  Contract  -  RECONSTRUCTION  OF  308  LINEAL  fEET  OF 
^M^   AT  SAN  FRANr:T.q('/l  YACHT  iJAiidOii 

The  Secretary  read  the  following  bids,  received  Tuesday, 
September  23,  1952: 

la^   Bidder:  HART  &  HTNDDC  INC ^50,001.00 

389  Clenentina  Street,  S.F.3 

CHAS.L.  HARNEY, INC.  $5^,000.00 

On  motion  of  Conmissioner  Buckley,  seconded  ly  Commissioner 
Dippel,   the  following  resolution  was  adopted: 

ijgSfiiiltifi.iLii2*5Q5. 

rd  of  Contracts  RESOIVED.   that  this  Conmisaion,   on  ;:«^«™^J^^f,°?„f  ^^ 

mm.  308  Tin.       General  Manager,   does  hereby  award  t'^^^^^Jj'^^;  [^  J^ 

•SAWili  AT  YACHT         Reconstruction  of  308  Li"f  l,f^f  °f„^'^^^ciC       389^^1ei»- 
..HA^  ^^mm  ^ancisco  Yacht  Harbor     to  HA^TJ^^ING^^  ^^^ 


entina  Street,   they  being  the 
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L'3lBjeSS  (cont'd) 
\^,  No. 905 


the  sum  of  $50,061.00;   ,and,  be  it 

FURTHER  RESOLVED,  the  General  Manager  and  tlie  Secretary 
are  empowered  to  execute  this  contract  on  behalf  of  the 
Recreation  and  Park  CkDiimission;   and,   be  it 

FURTHEl^  RESOLVED,   that  the  Secretary  shall  file  notice  of 
approval  in  the  official  advertising  of  the  official  news- 
paper of  the  City  and  County  of  San  Francisco. 

(5)   Award  of  Contract  -  KEPAIHS  TO  FOUii  iffiADER  FLOATS  AND  OOii^ 
STRUCT  ION  OF  T.HTiEE  NEW  HEADER  FLOATS  AT  S.F.YACOT  HARBOji  ^ . 

The  Secretary  read  the  following  bids,  received  Tuesday, 

September  23,   1952:  Alternate 

Proposal 

^pw  Bidder;   C.J.COLLINS  GO.  $9,300.00    09,600.00 

2166  Iterket  St. ,S.F  U 


Other  Bjd^r; 

SAJIDERSON  CON- 
STRUCTION CO. 


$17,o70.00    $17,850.00 


■f3.  Mo. 90b 


juard  of  Contract- 
fiPimS  TO  POUH 
2iDER  FLOATS  & 
;!3TRUC.  OF  THREE 
Si  HEADER  FLOATS 
iIS.F.YACHT  HAIiBOR- 
■^  :.  J. COLLINS  CO. 


On  motion  of  Gorraissioner  Dippel,   seconded  by  Commissioner 
Buckley,   the  following  resolution  was  adopted: 

R^j^plytion  No.   906 

RESOLVED,   that  this  Commission,   on  recommendation  of  th^ 
General  Manager,   does  herety  award  to  C.   J.   COLLDIS  COM- 
PANY, 2166  Market  Street,   San  Francisco  14,   the  contract 
for  Repairs  to  Four  iteader  Floats  and  Construction  of 
Throe  New  Header  Floats  at  the  San  Frrj-iCisco  Yacht  iku-bor, 
they  being  the  lowest  responsible  bidder  for  the  sum  of 
_      $9,600.00,   the  alternate  proposal;   and,  be  it 

FURTHER  RESOLVED,   that  the  General  Manager  and  the  Secre- 
tary are  empowered  to  execute  this  contract  on  behalf  of 
the  RecrealJion  and  Park  Commission;   and,   be  it 

FURTHER  RESOLVED,  that  the  Secretary  shall  file  notice  of 
approval  in  the  official  advertising  of  the  official  news- 
paper of  the  City  and  County  of  San  Francisco. 

(6)   Award  of  Contract  -  TREE   FELLING  AilD  CLEARING  -  CAMP 

tlATHER.   TUOl.inWE  COUirTY . 

The  Secretary  read  the  following  bids,   received  Wednesday, 
September  2A,    1952: 

Low  Bidder:    COVINGTON  &  GOV INGTOIJ.    ....    .    •    -$3,920.00 

^ Rt.    1,   Box  753,   Sonora,   Calif. 

^^^— -Idam  iumAS  8.  SON         ei2,ooo.oo 

on  motion  of  Gor..ls.ioner  Dippel,  — f  «^^f,.^°"^^^'°"^^ 
Buckley,  t/.e  following  resolution  was  adopteo. 

p^c^l nt.|.gp  No.  90,7 

RESOLVED,    tl-^t  this   Co.-nmission „    on  f^-°^^J^^t°?,f  ,^: 

^  ffillH^  AID  General  knager.   does  here^  f^^^.'^^uS^S  GoS.ty^o 

^mm,  CAMP  MATHER-  Falling  and  Clearing  at  Camp  ''^^^:['   ^^^^-JJ     California 
to  COVINGTON  &  COVING-  COVINGTON  Sc  COVUIGTCN,   ht.    1,    Box  ^53^^^"%;'^^  3^  of 
lOL  Sonora.  C^yf,  they  being  the   lowest  responsible  bidders  for  tne 

$3,920.00;    and,    ue  it 

mim  HESOLVED,   tl.at  the  Oener.!  t*^3^^  ^.'TT 


^.  No.<yi7 

iward  of  Contract- 


iZ^.ZZ:-7re,To  o«,=Ht.  tias  contract  on 
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QQ«  tho  Kecroation  and  Pai'k  Conmission;  oiid,   be  it 

FURTHER  RESOLVED,   tliat  tho  Secretary  shall  file  notice  of 
approval  in  the  official  advertising  of  tlie  official  news- 
paper of  the  City  and  County  of  San  Francisco. 


(7)   Reduction  of  Kegar  Rental  >  Citv  College 

The  Secretary  read  a  lettor  from  Louis  G.   Conlan,   Presi- 
dent,  City  College  of  San  Francisco,   requesting  a  reduc- 
tion of  the  rental  guarantee  for  day  games  to  be  played 
at  Kezar  Stadium. 

Mr.   Hoyt..   Business  Manager,   ejqjlained  that  the  present 
$250,00  rental  guarantee  had  been  charged  in  error  and 
should  applj^-  only  to  night  games  —  a  iilOO.OO  guarantee 
being  the  proper  amount  for  day  games. 

On  motion  of  Commissioner  Dippel,   seconded  by  Commissioner 
Buckley,   tho  following  resolution  was  adopted: 


__sion  improves 
luction  in  Rental 
ntee,  City  Col- 
jK«of  S.F.  Day 
fm  fron  $250.00 
HlOO.OO 


Resolution  No.  908 

RESOLVED,   that  this  Commission,   on  recommendation  of  the 
Business  Manager,  does  hereby  approve  and  authorize  a 
reduction  in  the  Keaar  rental  guarantee  as  applied  to  the 
City  College  contract;   said  reduction  to  require  a  miniinuii 
guarantee  of  $100.00  for  the  two  day  games  scheduled  Sep- 
tember 27  and  October  25,   1952,    in  lieu  of  the  iiJ250.00 
guarantee  originally  required. 


dted  Crusade 
bren  Permission 

jHetain  Wooden 

ucture  in  Union 
Irare  for  Duration 

-aipaign,  Oct.l- 
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(8)  TTn^ifcrJ  Crusade'  -  Uiiion  Saiiare 

The  Secretary  read  a  letter  from  Ifr.  Charles  French  Isackes 
General  hhnager  of  the  United  Crusade,  dated  September  2A 
requesting  permission  to  retain  the  3»:kii  B»Rith  wooden 
structure 'presently  located  in  Union  Square,  for  the  dura- 
tion of  tlie  United  Crusade  campaign  October  1-20,  1952. 


On  motion  of  Commissioner  Buckley,  seconded  by  Commissioner 
Dippel,  the  above  request  waj  granted. 


(9)  Model  3acJsya?!d.^Gardeag. 

The  Secretary  read  a  memorandum  prepared  by  Mr.  Girod, 
Superintendent  of  Parks,  outlining  his  proposal  to  estate- 
lish  a  group  of  backyard  designs  in  Golden  Gate  Park,  which 
would  show  various  tr-^atments  of  the  typical  San  Francisco 
backyard. 

The  memorandum  set  forth  the  steps  reconmended  for  initia- 
tiJt^  plan  and  noted  that  the  idea  had  the  approval  of 
therOen.Manager,  as  well  as  the  landscape  architects  ar.d 
educators  who  were  asked  to  participate. 

Commissioner  Buckley  suggested  that  this  plan  might  be  a 
means  to  Mploit  and  publici^  the  Golden  Gate  Rirk  Arbo- 
retum if  the  backyard  designs  were  placed  m  tne  now  un- 
developed  section  of  the  Arboretum. 

Commissioner  Parr  proposed  that  a  ^^^^^^^f^^^^^^rntr 
the  President,  Commissioner  Buckley,  t^.e  General  Manager 
and  Superintendent  Girod.  te  appointed  to  ^^^ively  xiect^ 
the  promotion  and  recognlzion  of  ^^"^ Arboretum  in  corg^onc 
tion  with  the  backyard  design  project.  President  Sutter 
declared  the  committee  so  appointed. 

On  motion  of  Commissioner  Parr,  seconded  by  Commissioner 
Dippel,  the  following  resolution  was  adopted: 

9-25-52 


M£S^ 


SS  (cont'd) 
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Lisslon  Approves 
L<is  of  Model 
Ki^rds  in  Portion 
I'  irboretum, 


G.G. 


Reaolution  i;o.  909 

WH&iiEAS  this  Cominisslon,  recocnlaing  the  interest  and  pride 
which  Snn  Franciscans  take  in  their  horaes,  and  desirinn  to 
assist  in  the  beautlfication  of  these  homes  through  attrac- 
tive landscaping,  and  particularly  by  pleasant  and  useful 
backyards;  new,  therefore,  be  it 

RESOLVED,  that  tliis  Coimnlsoion  does  hereby  approve  the  plan 
and  recoDCWndations  submitted  by  the  Superintendent  of  Parks 
under  ii»morandun  of  September  25,  1952,  raid  authorises  and 
directs  that  the  following  stops  be  taken: 

(a)  That  an  area  in  the  Arboretum  be  set  aside  for  the  es- 
lishraent  of  a  series  of  model  backyards | 

(b)  That  tlie  cooperation  of  the  University  of  California 
School  of  Landscape  Architecture  be  requested  in  the  prepa- 
ration of  a  rooster  plan  of  the  area  selected,  and,  furtiier, 
in  the  preparation  of  detailed  plans  for  individual  back- 
yards; 

(c)  That  the  cooperation  of  the  City  Collet^e  of  San  Francis- 
co be  requested  in  establishing  the  individual  backyards 

on  the  detailed  plans  as  subiaittod  by  the  University; 

(d)  That  the  cooperation  of  tne  Association  of  Landscape 
Architects  be  requested  in  acsir^ninc  a  .Troup  of  landscape 
architects  to  assist  this  project  in  an  advisory  capacity; 

(e)  That  a  connittoe  of  interested  persons  be  appointed  to 
guide  tliis  project; 

AND  BE  rr  FURTHE.K  RESOLVED,  that  this  Commission  does 
hereby  record  its  intention  to  approve  the  transfer  of  ^ 
funds  for  materials  and  supplies  necessary  for  t!:o  estao- 
lishMnt  of  the  model  backyards  in  t'.e  Spring  of  195jJ; 
such  funds  not  to  exceed  01500.00,  said  amount  being  the 
cost  estimate  of  the  Superintendent  of  Parks. 

The  Secretary  was  directed  to  arrange  with  Mr.  Simons  for 
the  final  release  to  all  media  of  the  announcement  data 
relative  to  the  model  backyard  proiect. 


¥:      4. 


X     * 


».    «   4; 


ission  Inspection- 
urty  of  Mr.  Nat 
^qwltz-Saratoea 


Mr.  Kimbell,   Recreation  Superintendent.   7?°^^^^.  ^^^^,^^, 
and  Mr.   Lewis  had  visited  the  property  of  f ;.  f  ^^^^^^ 
in  Saratoga.     He  expressed  the  opinion  tnat  the  Property 
had1^?init;  recreSion  possibilities  and  recommended  that 
it  be  inspected  by  the  Commission. 

President  Sutter  .chedul.d  the  inspection  f°j;^^^=f%;^°4: 
tober  2nd  and  instructed  the  Secretary  to  make  all  arrange- 

ments. 

There  being  no  further  business  to  come  before  the  Commis- 
8ion!  Se^ident  Sutter  declared  the  meeting  adjourned  at 

AiU^  P.M. 


'ill! 


Respectfully  submitted. 


z 


k,^Ctxr-a>-^ 
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Secretary 
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San  Ftaiicisco,  California 
October  9,  1952 


mnuii^ 


Th«  Porty^^ighth  Regular  Jlwtlng  of  tha  Recreation  and  Park 
Comraiasion  was  called  to  order  on  October  9,   1952  at  3:00  PM, 
President  Sutter  presiding. 

The  follofwing  Conmissioners  were  present: 

He,   Louis  Sutter,   President 
Mr.  Peter  Bercut 
Mr.   Michael  J.   Buckley 
Mrs.   Henry  J.  Dippel 
Rev.   £ug«m  A.  Gallagher 

There  being  no  corrections  or  onissions,  the  minutes  of  the 
Fbrty-eeventh  Regular  Meeting  of  September  25,  1952,  were 
approved. 


I 


wtofS.F.       (1) 
[lor  todliary 
fjold  Benefit 

►Wbe  Contest 
[toicipal  Golf 


Prom  l«fery  hfergaret  Casey,   President,  San  Fl-ancisco  JUnlor 
Auxiliary  to  the  Stanford  Convalescent  Hone,  70  Shore  Ave., 
San  Francisco,   requesting  permission  to  conduct  a  Hole- In- 
One  Contest  on  San  Francisco  golf  courses  for  the  purpose  of 
raising  funds  for  the  Stanford  Convalescent  Home. 

In  view  of  the  established  policy  that  minicipal  golf  cours- 
es shall  be  reserved  for  the  use,  pleasure  and  enjoyi^nt  of 
the  general  public,   and  not  for  exhibitions,  tournamants  or 
other  events,   on  motion  of  Commissioner  Dippel,   seconded  by 
Connnissioner  Bercut,   the  above  request  was  disapproved. 


Mon  Granted(2)   From  Mrs.  Helen  S.  Giffen.  ^^^^  Jl^^^^^^hf  Vigll'Jltr'" 

\^  Vigilante       nia  ^i--"  •   -^!f  sl^'S  tJe  bSiri^^  ofthe'^Sety 
ifroB  Portsmouth     Bell  from  Portsmouth  Square  to  tne  cuij.ain«  u 

jjj of  California  Pioneers, 

On  motion  of  Co^soioner  ^^f ^^J^^^ron'J.^^^rfheTigi- 
Bercut,   the  above  request  for  P«^'»^^^°" J^ 
lante  bell  from  Portsmouth  Square   wao  approved. 


School 
irs«  Club 
id  of  Bond 
Program  in 
District. 


(3) 


ission  Granted(^) 
fwption  Comiaitee 

aOMP  to  Hold 
*Maiiig  Ceremonies 
'^ion  Square  on 
Nsday,  Oct.  29, 


Ptom  Mrs.    Mirium  Lancer,   f-f  ^-^'^Jirderlhe^'c^n^frTcUon 
Club,   requesting  the  Connission  to  ^^^^^JJ  J^^^^  ^^  Rieh- 
of  a  large  playground  and  athletic  type  field  m 
mond  District, 

Fallowing  discussion,   it  was  br-gh^"^  ^^^  t^^j:.'^'^ 
area  of  land  is  available,  there  alrea^  is       gj-        ^^^^ 

portion  of  supervised  areas  i^^«  ^^^     i^ed  for  Rossi 
locale,  and  that  Bond  Rmd  J^roveme^ts^rej^^  playgrounds. 

geTiS^'^ft^r^inrt^llefirierr^ta..  to  reply  according- 
Prom WUson  Meyer,   ^bairman,  Reception^Commi^^^^^  v^elconing 

Royal  Canadian  Mounted  ^^^f,'   \ffi_cer  of  the  Royal  Canadian 
ceremony  between  the  commax^dingoffic        ^^^^^,^^  October 
Mounted  Mice  and  Chief  Jftchaei 
29,   in  Union  Square. 

It  ^^  notea  that  .^U.  the  ^^^^^^^^^''^''^^lu^^ 
and  the  welcoming  contingent  01  ^^^  ^  endanger 

^  foot  and  that  no  ^^^^^J^^iST^e  -^^  °^  ^'  ""'°"  "^"""Z 
the  delicate  membrane  supporting  ^^^^^^^^^  Bercut.   second- 
sub-surface  garage,   on  motion^o  ^^^^^^^  ^^  approved. 
ed  by  Commissioner  Buckley,   u. 


.:f 


Kimg^B  (cont'd) 


(5)   Prom  Arthur  P.  Edwards,  Attorney  for  Mr.  and  Mrs.  Alan  Agnow, 
lessees  of  the  Oriental  Tea  Garden,  requesting  as  follows; 
(1)   permission  to  exercise  the  option  of  a  4i-year  extension 
of  the  existing  lease  from  April  7,   1953j  and  (2)  advice 
from  the  Recreation  and  Park  Commission  as  to  whether  the 
name  Oriental  Tea  Garden  is  to  be  changed. 

On  motion  of  Conmissioner  Bercut,  seconded  by  Commissioner 
Dippel,  the  following  resolution  was  adopted: 


J,  4  Mrs.  Alan  Agnew 
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(fe) 


Resolution  No.  910 

RESOLVED,  that  this  Commission  does  hereby  accept  and  approve 
the  exercise  of  an  option  for  a  A-year  extension  of  the  lease 
agreement  with  Mr.  and  Mrs.  Alan  Agnew,  lessees  of  the  Orient- 
al Tea  Garden  in  Golden  Gate  Park;  said  option  to  extend  the 
lease  for  an  additional  period  of  four  years  from  April  7, 
1953. 

With  reference  to  the  ohanpe  of  the  nare  of  the  garden  from 
Oriental  Tea  Garrfen  to  Japanese  Tea  Garden,  the  Commission 
took  no  final  action,  awaiting  expressions  of  public  senti- 
ment on  the  matter,  with  the  understanding  that  a  definite 
decision  would  bo  rendered  not  later  than  the  second  meeting 
in  November. 

********* 

Prom  Hert  &  Hynding,    Inc.,  General  Contractors,  requesting 
permission  to  substitute  plastering  sub-contractor  in  their 
contract  for  the  construcUon  of  ii!9)rovements  to  the  play- 
ground and  fieldhouse  -  Visltacion  Valley  Playground. 

In  view  of  the  Commission's  policy  to  reject  any  and  all  re- 
quests for  a  substitution  of  3ul>.contractors  unless  the 
general  contractor  provides  a  full  and  complete  written  re- 
lease from  the  sub-contractor  whose  services  are  not  desired, 
on  motion  of  Commissioner  Dippel,  seconded  by  Commissioner 
Gallagher,   the  above  request  was  disapproved. 

(7)   Prom  Eugene  J.   Riordan,  Director  of  Property,   requesting  Com- 
^   ^   Sssirto  adipt  a  resilution  authoriaing  the  P^^f/  ^^^^ 

Lots  3  and  8  in  Assessor's  Block  6028,  for  the  sum  of  12100. , 

required  for  McLaren  Park. 

The  Secretary  reported  that  funds  in  the  Und  ^^^^^/'T 
S^f  for^^ri^k  had  been  completely  expended  and  en- 

cumbered, 

>^.  Hpyt,  ^siness  ^*^-^-  -o^^ds  ISing  ^tLrhe'^^' 
lution,  subject  to  availability  of  ^^^  ^^  J.^^^e  of 
would  obtain  from  the  Director  of  i*°P«f^y      eatinate 
cost  for  land  yet  to  be  P^^^ased,  as  well  as  an  e 

of  the  funds  which  may  be  <3«^i^^^„^°!,2^ 
properties  outside  the  present  boundaries. 

on  motion  of  Con^ssioner  ^rcut  -^f^,^  Commissioner 
Buckley,  the  following  resolution  was  adoptea. 

jp^,_2li  Rg£flliiiifiiLJfi--2il 

hL  of  Lots  RESOLVED,   that  this  ^<-^'^^.l^^^^^'^ 

hd  8,  Block  6028,     of  funds  to  be  «^^«^"^"*^f  Appropriation  from  the  Real 
h»El«r  K.   Ross,       appropriation  or  ^"PP^^"f"^„thorize  the  General  hfenager  to 

ux.- 12,100.00-         Property  Rmjl,   aoer  hereby  ^^"Jf  supervisors,   the  resolu- 
^^  -».MJ>.^      tfori:trorirrt^e';uirharof  certain  pro^rty  required 

for  the  following  project: 

x^  VI  ^T  K  Rosa  and  Florence  L.  itoaa,  bis 
I-fcLA^^  Lm  -  ^^'^  ^l^..;v^28  siae  75*  x  120',  located 
;;dfe7Tot  3,   Assessor's  31ock  ^28,^size^  ^^^^  _^^^^,^  ^^ 


wife,   Lot  3,   Assessor's  ijiock  ^«.  ,  ^^^^..^  ^^ 

on  the  west  side  of  Mansfield  Street,   1^^ 


I 


I 
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'■■  f 


Bacon  Street;  and  Lot  8,  A3s«33or«3  Block  6028,  sise  75 »  x 
100*,  located  on  the  ea^t  side  of  Ion  Street  125'  south  of 
Bacon  Street,  vacant  land,  no  street  work  and  no  utilities 
available,  for  the  sura  of  |2, 100.00,  impropriation  212.b00J33. 


«•««««««« 


,.3iull's  Re- 
fer Trans- 
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(8) 
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location  for  the 
rirte  Swimming 
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Prom  Mrs.   Adeline  C,  Shull,  215  Corona  Court,  requesting 
that  some  means  of  transportation  be  provided  so  that  elder- 
ly handicapped  persons  nay  negotiate  tiie  steep  paths  into 
the  Sigmrnd  Stem  Grove  during  the  Sumner  Concert  Season, 

The  Secretary  was  instructed  to  reply,  advising  Mrs.  Shull 
that  it  would  not  be  possible  to  arrange  regular  transporta- 
tion service  without  interfering  with  the  (general  public's 
arrival  suid  departure  from  the  Grove,  and  suggesting  that 
individuals  affected  could  arrange  their  cwn  transportation 
service  on  a  voluntciry  group  basis. 

Prom  Morgan  A.   Gunst,  Chairman,  Redevelopment  Agency,  for- 
W£u:ding  a  copy  of  the  Tentative  Plan  for  the  Redevelopment 
of  the  Western  Addition  Project  Area  Number  OnOj  and  advis- 
ing that  a  public  hearing  will  be  held  Tuesday,  October  lU 
at  the  High  School  of  Commerce.     (Sections  &-2  and  C-?  of 
the  Plan  recommend  and  suggest  recreation  developments  south 
of  Geary  Boulevard) . 

On  notion  of  Commissioner  Bercut,   seconded  by  Commissioner 

Gallagher,   the  Secretary  was  instructed  to  give  written  no- 
tice to  the  Redevelopment  Agency  of  the  action  taken  by  the 
Commission  under  Resolution  No.   885,   by  which  flaniilton  Play- 
ground was  definitely  designated  as  the  location  upon  which 
the  swimming  pool  for  the  Geary  Area  would  be  constructed. 

(10)    Prom  His  Honor,   Ifeyor  Elmer  E.   Robinson,   letters  pertaining 
to  the  gift  of  a  Lantern  of  Ifeaco  from  tlie  children  of  Japan 
to  the  City  of  San  Francisco,   and  recommendinc  acceptance 
and  consideration  of  its  location  in  Golden  Gate  Park. 

The  Secretary  reported  t?^t  he  had  received  information  from 
J^s.   Linn^tgo^ry,   official  of  the  First  Ar^^ual  Interna- 
tional Flower  Fiesta,    that  tentative  plans  were  being  made 
to  S^ve  the  lantern  presented  and  o^f  jJ-J^J,^^/^^^^^,! 
ceremony  at  the  Civic  Auditorium,,  and  ^^^^\^^'^J ^f^J^^ 
ficials  had  made  arran^^ements  for  transportation  of  the  1^ 
tern  t^  Golden  Gate  Pai-k  following  U.e  Civic  Auditorium  ^^ 

On  motion  of  Connissioner  Buckley,  seconded  by  Commissioner 
Dippel,   the  following  resolution  was  aaopted: 


itance  of  Gift- 
srn  of  Baace  - 
the  Children 
to  the  City 

■FVanclgco 
;ted  by  Board  of 


RESOLVED,   that  this  Commission,  <^"  ^-'^"^.^^'^e^'for'l^rr 
or     hfayor  Elmer  E.   Robinson,  accepts  with  P-^°^^®'   ir"^^?^. 

^Ael^locaUon  in  Golden  ^^,^^^' /^j^^r^rtne'  ftylnd 
Lantern  of  I^ace  from  the  children  of  Japan  to  tne  c.iLy 

County  of  San  Francisco, 


sraaces  - 
'  of  Palace  of 
■-^  Bldg. 


2B36, 

3) 
(11) 


#  *  «  it 


*  «  «  «  « 


(12) 


PVom  Lester  G,   Bush,^perintende.t     Bureau  of  BuildL^^In- 

spection.   a  letter  of  ^^^'^^Ze^f'^'lts.  ALSO,   a  letter 
of  safety  devices  for  the  I^lace  ^.^.^^^^  ^^  .^.^^ 

of  clearance  from  Frank  ^-^^^f:     Fire '  Department  ^  both 

Prevention  and  I^ivestigation^  i>.^.  ^     completion  of 

clearances  terminating  October  18.   1952^  J^^  .  ^.,,,) 

the  San  Francisco  Art  Feotivai.     \^^ 

P.O.  D.   E.   Lewis.   Oener.1  *n.,»r,  extendin,  ^^^^ 
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g^gtjT^TVglSJtNp  DELEGATES 


Mrs.   Meta  Rotliachild  and  Mrs.  William  Pried  were  present  at 
the  meeting  as  representatives  of  the  League  of  Wooen  Voters 
of  San  Francisco, 

^SACTIONS 

(1)  .TfliroorarY  Nort-CiYll  Service  and  Exesyt  Ayp^ir,t„-ffntffr 

On  motion  of  Conmlssioner  Dippel,  seconded  by  Coranissioner 
Bercut,   the  following  resolution  was  adopted: 


p.  Non-Civil 

r^nt^-ents 


H0.9U 

ojeas  and/or 
il  fayaants 


•stents 


Resolution  No.  Q13 

RESOLVED,   that  all  Tenporary  Non-Civil  Service  Appointments 
in  various  classifications,  represented  by  Requisitions  Noa. 
T-350  thru  T-378,  and  one  (l)  exerpt  position,  ti^at  were  rnde 
ty  the  General  Manager  and  certified  by  the  Secretary  durinr 
the  period  Septenber  11,  1952  thru  October  9,   1952,  are  here- 
by ratified  and  approved;  and,  be  it 

FURTHER  RESOLVED,   that  a  report  of  said  appointments  be 
transmitted  to  the  (.Controller  and  the  Civil  Sei-vice  Connis- 
sion. 

(2)   Progress  and/or  Final  Payments 

On  notion  of  Commissioner  Buckley,   seconded  by  Coiraiissioner 
Dippel,   the  following  resolution  was  adopted: 

RfiSfilu-^j^Qfi  No.  9L1 

RESOLVED,   that  for  tho  best  interests  and  proper  conduct  of 
the  Recreation  and  Rirk  Department,   tie  Conxiroller  be  and  is 
hereby  requested  to  approve  the  followint:  Progress  and/or 
Final  Payments: 

(a)  SreC.    PATROL  SERVICES  ■»  LAKE  MERCED  FIShL'JG 
To  Associated  Sportsmen  of  Calif omia- 
3d  PayT.ient  -  (Encuinb. Request  #3)   - 
Period  ending,-  9-30-52 

(b)  MUSIC  CONCEKTS  -GJ^^I^J^^T-.l^mtrS^^-i^QlT---,  ■  — 
To  Ralph  I'tirray,  Director  -  3d  Pa^-t.  -  |2,818.51 
Period  endin^■  9-30-52 

(c)  MTpTFYTMa  3IX  LIGIfTLNG  PAN^LJOymSi^KSZM  SXALu-^W  j^ 
To  H.S. Tittle  Co.-  1st  &  Final  Payt.  -  *i;  /^t>.uu 
Period  ending  9-20-52 


U33.00 


(d)    PV.T^F.RfT.  /^DMTSSION  TAXES 


To  Collector  of  Internal  Re  venue,  Sept.  ,1952  -        V^Ji.:>~ 

(e)    CAMP  MATHER   IMPVTS^-_CQn.U(Ua.^-^ritraUS£isJ^^ 
To  Covincton  &  CovinfTton  -  Ist  Payt.   -  $11.530.2,7 

Period  ending  9-30-52. 


(3)  All2tj»iiis 

On  motion  of  Commissioner  Buckley,   seconded  ty  Corrrdssioner 
Bercut,   the  following  resolution  was  adopted: 

iifesaiiLUfllUifi*-  -91^ 

RESOLVED,    that  for  tne  best  H^^Tlh^^^ont^llerSf  ^'a°' 
the  F^cr^ation  and  Park  ^^P^J^^f ^  f filoiinra     otr.^^ 
is  hereby  roquestod  to  appro /e  t.iO  loiiowxn^  a 

:c-^>-52 


i 


■4 


ACTIONS  (cont'd) 


xva  , 


!fe.9l5 


(a)  212.381.01 

(b)  212.219.04 


(c) 

i 

(gi 


212.130.03.2 

212.400.01 

212.400.02 

212.400.03 

212.400.04 


AoQimt 


Soil  and  Psrtiliser  |  i^, 900.00 

Maintenanc«-.Ke»ar  Floodlight- 
ing System  490.00 
Tenporary  Wages  3,183.00 
Equipment  -  General  Division  23^455 .00 
Equipment  •  Zoo  Division  675.00 
Equipment  -  Conmissary  Division  1,960.00 
Equipment  -  Recreational  Units     1,755.00 


««««««««•« 


(4)   Teraporarv  Enployments  from  Panaanent  Salary  ApproDriatlona 

On  motion  of  Commissioner  Gallagher,  seconded  by  Coianission- 
er  Dippel,  the  following  resolution  was  adopted: 

i^89luUgn  tte,  nf? 

-portuv  Erploy-  RESOiyED,   that  this  Commission,  on  reconnendation  of  the 

Eta  from  Psnaanent     General  ^fenager,   does  hereby  request  the  Controller  to  ap- 
P.r(;>yy^flt*ns     provo  uso  of  funds  in  Bemanent  Salary  ^ipropriations  for 
filling  the  following  positions  by  terporary  en^jloyments: 

(a)  C«1S2  Watchman 

Martin  Broderick  (T-350)   Sick  Lv.w/o  paj'-        |l,176.57 

9-19-52  to  2-18-53 
L.  Donovan  (T-352)   Leave,  9-17-52  to  10-31-52      341.81 

(b)  o-?g  qftr«j?wr    ,        .  ,  ,  ,^ .. 

David  Peters  (T-173)   Lv.  w/o  pay-  1,320.00 

(T-353)  9-16-52  to  2-27-53 

(5)  Yacht  Harbor  Mooring  Ucenaes  and  .Concellgtians 

On  motion  of  Commissioner  Gallagher,   seconded  by  Comraission- 
er  Dippel,   the  following  resolution  was  adopted: 


I.  ilP.917 

at  Harbor  ^4oor- 
:  licenses  and 


Re3olutiorLiLq,.^2 

RESOLVED,   that  this  Commission,  on  recommendation  of  the 
General  >fanater,   does  hereby  approve  the  issuance,   trnn.s. 
fer,   and  cancellation  of  noorin,i  licenses  at  Yacht  Harbor  as 
follows: 


(a)   H?y  f?^n'1'?'^t-  "J.icenses 
Owner  IfeHgL-JLf  -Ofiflt 


Rene  Alleraand 
Dr.D.B.Busch 
Rudolph  Vogel 
Walter  H.Lunardini 
William  B.  David 


TABA  II 

ROTH  3. 

DIA3IX) 

FUN 

WHEE  WILLIE 

g.r  (fgrm.    J,^fien3e) 


Berth  No. 

105  (ten?) 

225  (   " 

1343  (   " 

18A  {   " 

76  (    " 


Rate 

^5.00 
7.50 
7.50 
5.00 
7.50 


194 
71 

200 


5.00 
7.50 
5.00 


Herbert  Terrell,   Jr.   PrTTY  PAT 

(Pchsd.from  H.C.Alex- 
ander,   former  occupant) 

Percy  Bacharach  EDITh 

(Pchsd.from  H.   Hansen, 
former  occupant) 

Prank  B.  Dunwell  HILTOT 

(Tsfd.to  Mr. Dunwell 
by  Mathson  Estate) 

Milton  Werthoin  Jartl;  ..o.i50  (r. 

(IftSCfliaCLiifiSflafif-  harbor  9-30-52)  ^      ^ 

Z:%XT  l^^-'!y  assigned  to  Berth  #233) 


liiiquisned  'yy  Owner) 


^: 


1,1 
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jTOi^NS/^CTIONS  (cont'd) 

(6)   Mcxiiflcatlon^  of  Contract 

On  EBotion  of  Commissioner  Buckley,  seconded  by  Conmissioner 
Dippel,   the  following  resolution  was  adopted: 

^ification  of  RESOLVED,   that  for  the  best  interests  and  proper  conduct  of 

rtract  -  Camp  the  Recreation  and  Fferk  Deportment,  the  Controller  be  and  is 

fctrer  Inmrovenents-    hereby  requested  to  approve  the  following  modification: 

Order  No,  2  to 

.r,  X,  Covincton  (a)   CAi-T  MATHER  IMIVTS.  ~  Contract  #110  -  Controller's  S30U 

To  Covington  &  Covington  -  Ch. Order  fj'2  - 

to  install  drains  in  bathhouse  building 

and  hose  faucet  -  an  increase  of--------  |35b.4.5 


199   J  l;  J 


^v:TCTKKF.n  BUSINESS 

(1)   Proposed  Sidewalk  Type  Cafe  -  Union  Square 

President  Sutter  called  for  continued  consideration  of  the 
of  the  proposal  of  Mrs.  Katiileen  G.   File,   5?  Tunnel  Road, 
Berkeley,  requesting  permission  to  establish  a  sidewalk  type 
restaxirant  service  in  Union  Square. 

There  being  no  representatives  or  delegates  present     to  ex- 
press their  views  on  the  matter,  ar.d  it  being  the  conaansus 
of  the  Commission  that  such  an  operation  would  be  entirely 
inconpatible  witli  tlie  purposes  of  Union  Square,   on  notion 
of  Connnissioner  Duckley,   seconded  ty  Commissioner  Dippel, 
the  following  resolution  was  adopted: 


plication  of 
S.Kathleen  G.Pile 

Establish  Side- 
Type  Restaurant 
kmce  in  Union  Sq. 

led  by  Commission 


RESOLVED,   that  this  Conmission,  havirr  heard  all  non-intei^ 
ested  parties  and  having  given  full  consideration  to  the 
propos^of  Mrs.  Kathleen  G.   Pile,  ^'^^^  ,^'«^^,^^^!:,^^ 
plication  for  the  establisVoi^nt  of  a  sidewa^-type  restau- 
rant service  in  Union  Square,  said  service  being  incoryatible 
with  the  purposes  of  the  park. 


faposed 
KleTislon  Show 
fxnday  in  the 

k"  Referred  to 
kaeral  Msmager  & 
■;'t  of  Parks  for 

isw  &  RecoimoBnda- 
ItS 


(2)   Prnnosed  Tel^--^°-'ri  ^^'i^  "Sunday  In^lheJ^rj 


The  Secretary  presented  the  recommendations  of  Mr.  William 
Park"  would  be  permitted. 

for  review  and  later  recommendation. 


«  «  «  * 


*  «  »  «  « 


isiontrs  (3)    TTinr-?t1n  ?^  S^rator.a_£rg£erJ4ga 

^Jds  Schnulowitz  *  ^  «n  tha  recent  inspection  tour  of 

President  Sutter  ^«Pf *«l°^/£!  S'  Nat  Schmulowitz. 
the  Saratoga  properties  owned  by  ^^ 


"operties  at 
■atoga  Unsuitable 
lor  Children's 
lotion  Cajip, 


n^  ^1     Bercut     Stem  and  Sutter  considered  it 
Commissioners  Dippel,   °ercux,   ^  ^^  ^^^^^  ^^^^^ 

a  most  attractive  ^^^J^^^.f  ^^^^  ^ot  be  suitable  for  con- 
considered  judgment  that  ^^J'J'^f 
version  to  a  children's  vacation  camp. 

.         ^  directed  to  advise  Mr.   Schmulowitz  accord- 
Th©  Secretary  wai.  direcwu 

ingly. 


»  «  «  * 


#  «  »  *  li 


10-9-52 


■fl 


iOO     «'  s 


(1)   Award  of  Contract  -  ConstrucUon  of  Fleld.ouae  -  Imnrove-Tents 
to  Arroiine  Plflv.T-nuar] ^^^ovB.iema 

The  Secrota^  road  the  followiDc  bids,  received  Tuesday, 
October  7,   1952: 


LjaLBMdfiEs  THULIN,   BRAY  AND  MILLER 
BUILDERS,    INC. 
55  Lafayette  St.,  San  Francisco  3 


122,^52.00 


Other  Bidders! 

SANDERSON  CONSTRUCTION  CO. 
ANTONE  PETERSEN  &  SONS 
WILLIAM  McINTOSH  &  SON 
HCWAHD  B.    NILSEN 
BEACON  CONSTRUCTION  CO. 
HART  &  HYi©ING-    INC. 
ROBERT  L.  WILSON 


$23,628.00 
23,772.00 
24,387.00 
2il,  873.00 
25,612.00 
25,059.00 
27,987.00 


of  Contract 
;miN,   BRAY  AM) 
BOIIDERS,    INC. 
Construction  of 
ielihouse,  Lnprove- 
to  Argonne  P.G. 

.20 


On  motion  of  Comoissioner  Dippel,  seconded  iiy  Goimisaioner 
Bercut,   the  following  resolution  was  adopted: 


RESOLVED,   that  this  Conmission,  on  reconmendation  of  the 
General  Manager,   does  hereby  award  the  contract  for  Construc- 
tion of  Fieldhouse  -  Irproveoents  to  Argonne  PlaytTound,  to 
THULIN     BRAY  AND  MILLER  BUILDERS,    INC. ,  55  Lafnyette  Street. 
San  FVancisco  3.   they  being  the  lowest  repponsible  bidder, 
tor  the  sum  of  $22,^52.00;  and,   be  it 

"further  RESOLVED,  that  the  General  Mannfer  and  the  Secretary 
are  empowered  to  execute  this  contract  on  behalf  of  the  iveo- 
reation  and  Park  Conniasion;  and,   be  it 

further  resolved,   that  tlie  Secretary  siiall  file  notice  of 
approval  in  the  official  advertisin,',  Oi  the  official  news- 
paper of  the  City  and  County  of  San  Francisco. 


(2)   Repairs  to  Crystal  Plunge 

Mr.   Hoyt,   Business  Itenager,   stated  that  he  was  in  receipt  of 
a  bill  from  Mi*.   Charles  Sava,   operator  of  the  Crystal  rlunt,-e, 
covering  necessary  repairs  to  the  circulating  punp. 

On  notion  of  Conniissioner  Buckley,  seconded  by  Commissioner 
Dippel,   the  following  resolution  was  adopted: 


isslon  Approves 
6nt  of  Bill  for 
to  Circulat- 

;?ifflping  ^ten 

-Tstal  Baths 

liooMt  of  1816.35. 

errlaors  Must 
sye. 


RAsnlntion  No.  921 

resolved,  that  this  Comission,  on  recommendation  of  the 
Business  Nbnager,  does  hereby  accept  and  approve  the  payinent 
of  the  sun  of  ^$816. 35  as  reiKbursensr.t  to  Charles  Sava,  for 
necessary  repairs  to  the  circulatinc;  puripiiic  system  at 
Crystal  Plunge;  and  tnat  the  Secretary  and  the  Geiwral  ^bna- 
Cer  be  and  are  hereby  autnoriaed  to  fonjard  said  repair  oill 
to  the  Board  of  Supervisors  for  final  approval. 

(3)  Use  of  Palace  of  Fine  Arts  Bldg.  for  Storage  Granted  to 

The  Secretaiy  read  a  communication  from  ^r.  Maurice  Pe^tein 
of  the  Lione  International,  requestin.^  permission  to  use  a 
portion  of  the  Rxlace  of  Fine  Arts  for  J^/^^^l^J^^^,^^^^ 
farm  tools  to  be  shipped  to  the  Philippines  for  distribu- 
tion to  farmers  in  dire  need  of  equipment. 
On  motion  of  Co:nmissioner  Buckley,  seconded  ty  Con.nissioner 
Dippel,  the  following  resolution  was  adopted. 
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(1)   Award  of  Contract  -  ConstrucUon  of  Flelcv  «.,«       r 

The  Secretary  read  the  foil r»ri«-,  k*^ 

October  7,   1952:  ^°llo*'ine  bids,  received  Tuesday, 


IfiH-BiddfiTJ   THULIN,   BRAY  AND  MILLER 
BUnKERS,   mc. 
55  Ufayette  St. ,  San  ft-anclsco  3 

Other  Bidder^/ 

SANDERSON  CONSTRUCTION  CO 
ANTONE  PETERSEN  &  SONS       * 
WILLIAM  McINTOSH  &  SON 
HOWARD  B.    NILSEN 
BEACON  CONSTRIXITION  CO 
HART  St  HYI©ING     INC 
ROBERT  L.  WILSON 


122,452.00 


123,628.00 
23,772.00 
24,387.00 
24,873.00 
25,612.00 
25,659.00 
27,987.00 


ird  of  Contract 
:  THULIN    BRAY  AM) 

BUILDERS,    INC. 
h  L)on3truction  of 
plihouse,   Li^jrove- 
to  Argonne  P.G. 
LQQ 


Sr^t^°?h^V??'^?^^°"'^  °^PP«^'   ««°°"d«d  by  Corxiissioner 
Bercut,   the  following  resolution  was  adopted:        '^^^^°''®'^ 

£fl3olution  i^o,  9^?Q 

SS!:!f  L*^^  ^^/  Coinndssion,   on  recorrnendation  of  the 
Son  oJ  ^ho,'   '°^%^«^^  ^^^^  ^^  contract  for  Construe 
itf^J^.     Jleldhouse  -  Iriproveaents  to  Argonne  PlavfTounc^     to 

L  S^anc^I  T  ,^^f™^^    ^^  J^  Lafa,X°S?;;et^ 
Son  FVanclflco  3,   they  beir.^  the  lowest  repponsible  bidder 
fbr  the  sum  of  |22,452.00j  and,   be  it  ' 


FURTHER  RESOLVED,  that  the  General  Manager  and  the  Secretarsr 
are  enqjowered  to  execute  this  contract  on  behalf  of  the  i^c- 
reation  and  Park  Coraniasion;  and,  be  it 

KJRTHER  RESOLVED,   that  the  Secretary  s.-iall  file  notice  of 
approval  in  the  official  advertisin,',  ox  the  official  news- 
paper of  the  City  and  County  of  San  JrVancisco. 

(2)   Repairs  to  Crystal  Pluaee 

Mr.   Hoyt,   Ikisineas  I-lanaGer,   stated  that  he  was  in  receipt  of 
a  bill  from  Mr.   Charles  Sava,   operator  of  the  Crystal  Plunge, 
covering  necessary  repairs  to  the  circulating  puny. 

On  motion  of  Commissioner  Buckley,  seconded  by  Commissioner 
Dippel,   the  following  resolution  was  adopted: 


sslon  Approves 
Bnt  of  Bill  for 

to  Circulat- 
i?ia|)ing  ^ten 
'iTstal  Baths 
[iaount  of  $816.35. 
i«nri3ors  Must 


Resolution  No.  921 

RESOLVED,  that  this  Coimission,  on  recommendation  of  the 
ftisiness  Manager,  does  hereby  accept  and  approve  Lhe  payinent 
of  the  sun  of  $816.35  as  reimbursenant  to  Charles  Sava,  for 
necessary  repairs  to  the  circulating  purying  system  at 
Crystal  Plunge;  and  that  the  Secretary  and  the  General  ffena- 
ger  be  and  are  hereby  authorised  to  forward  said  repair  bill 
to  the  Board  of  Supervisors  for  final  approval. 


<4 


(3)  Use  of  Palace  of  Pine  Arts  Bldg.  for  Storage  Granted  to 

Liona  International  -  Poriod  Oct.  20 .1952  thru  Jari.31.1933-^ 

The  Secretary  read  a  communication  from  Mr.  Maurice  Parstein 
of  the  Lions  International,  requesting  permission  to  use  a 
portion  of  the  Palace  of  Pine  Arts  for  the  storage  of  snail 
farm  tAX)ls  to  be  shipped  to  the  Philippines  for  distribu- 
tion to  farmers  in  dire  need  of  equipment. 

On  motion  of  Cormlssioner  Buckley,  seconded  by  Conmissioner 
Dippel,  the  following  resolution  was  adopted: 


10-9-52 
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UaSlHBSS  (cont'd) 


I  of  Palace  of 
,Art3  81d£.  for 
Ug8  Porposes 
pWd  to  Uons 
(irMtion  for 
nodOct.aO,  1952 
'  .1953 


■olution  Ho.  <}^ 

RESOI^ED,  that  tl^.is  Conmisslon  hereby  r^rants  permisaion  to 
the  Llone  International  to  use  the  flalace  of  Pine  Arte  build- 
ing for  storage  purposes,  subject  to  the  follotfint^  condi- 
tions s 

(a)  That  a  certificate  of  public  liability  insurance  in  the 
arjount  of  $100,000.00,  covering  the  use  and  occupancy  of 
the  billding,  be  delivered  prior  to  occupanqr  of  tlio 
bulldingj  and  that  a  written  statement  bo  provided  hold- 
ine  harmless  the  Recreation  and  ftirk  Commission  and  the 
City  and  County  of  San  Francisco. 

(b)  That  ita  uae  of  the  building  and  the  storage  of  yoods 
shall  be  confined  to  the  area  designated  for  the  pur- 
pose; and  the  premises  shall  be  loft  in  a  clean  and  or- 
derly condition  (subject  to  the  inspection  and  satisfac- 
tion of  hft*.  Bart  Rolph,  Assistant  Superintendent  of  Parks) 

(c)  That  it  is  vinderstood  and  agreed  tliat  the  Lions  Interna- 
tional shall  release  the  Coimission  from  any  and  all 
responsibilitj''  for  any  damages  which  nay  be  incurred  as 
a  result  of  the  condition  of  the  building  through  van- 
dallsn,  theft,  or  other  causes. 

(d)  That  it  is  understood  and  agreed  that  the  Lions  Interna- 
tional shall  pay  for  tlje  use  of  any  heat,  light  and  pow- 
er, or  other  services,  in  connection  with  the  use  or  oc- 
cupancy of  tho  building, 

(e)  That  permission  for  the  use  of  tho  Palace  of  Fine  Arts 
building  shall  be  for  the  period  October  20,  1952  thru 
January  31,  1953,  and  shall  be  revocable  by  this  Comnis- 
sion  at  any  tlr»  during  that  period. 


'55 


I 


(4.)   Use  of  Palace  of  Fine  Arts  Bldg.   for  Storage  Granted  to 

Pioneer  Flag  &  Decorating  Co.-PBr.  Oct.  20,1952  thru  Jan.31, 

i25J 


LMo.923 

I  of  Mace  of 
Arts  Bldg.   for 

page  Purposes 

"cted  to  Pioneer 
I  &  Decorating  Co. 

■iodOct.aO,  1952 
-Jan.31.  19^3 


The  Secretary  read  a  coranunication  from  Pioneer  Flag  &  Deco- 
rating Co. ,   requesting  perriicsion  to  use  a  portion  of  tlie 
Palace  of  Fine  Arts  for  the  storage  of  floats  to  be  used  in 
district  Yule tide  parades. 

On  motion  of  Commissioner  ftiokley,   seconded  by  ConHniss loner 
Dlppel,   the  following  resolution  was  adopted: 

R«f^n1ution  No.  923 

RESOLVED,   that  this  Commission  hereby  grants  permission  to 
Pioneer  Flag  &  Decorating  Co.   to  use  the  Palace  of  Fine  Arts 
building  for  storage  purposes,    subject  to  the   identical  con- 
ditions as  set  forth  in  the  preceding  resolution  governing 
the  use  of  the  Palace  of  Pine  Arts  by  the  Lions  Internaoion- 
al. 

The  Commission  took  no  final  action  on  ^o  acceptance  of  the 
Nativity  scene  offered  for  loan  by  the  Pioneer  Flag  Sc  Deco  - 
iStiS  Co. ,  with  instructions  that  it  be  accepted  or  reject^ 
ed  o^st^ff  reconinendation  not  later  than  the  second  Novem- 
ber  meeting,   1952. 


There  being  no  further  business  to  come  before  the  Com^^ls- 
sio^  SeSdent  Sutter  declared  the  meeting  adjourned  at 
i^.-Oo'p.M. 


Hospectf^fly  submitted, 


10-9-52 


fc**!.iii.l«^iA^» 


Sail  Prancinco,  California 
October  23,   19t>2 


niuuii^ 


alof 


Tha  Forty-ninth  Regular  Mseting  of  the  Recreation  and  Park 
Commission  waj  called  to  order  on  October  23,   1952  at  3S  m 
President  Jutter  presiding. 

The  following  Conmissioners  were  present: 

Mr.   Louis  Sutter,  President 
Mr.   Peter  Bercut 
*8.  Honty  J.  Dij^l 
Rov.   Eu^^ne  A.  Gallacher 
Mr.    I-Yed  D.   Parr 
Mrs,   Sigmund  Stern 

««««««« 

There  being  no  corrections  or  ondssions,  tlie  minutes  of  the 
fibrty-olghtii  Regular  Meeting  of  October  9th  were  approved. 


DNS 


(1) 


ist  of  Italian 
rical  Society 
erica  for  Coi». 
■iting  Leonardo 
jlbd's  Accoraplish- 
I  Returned  to 
•'s  Office  for 
»i  to  Other 
rDaoartinents 


Prom  His  Honor,   Mayor  Elmer  E.   Robinson,  copies  of  oarroapoid - 
ence  from  the   Italian  Historical  Society  of  America  (2b  Court 
Street,   Brooklyn  2,   New  York),   requesting  tnat  consideration 
be  given  to  conmemorating  Leonardo  Da  Vinci,   by  bestowing 
his  name  on  a  public  park  or  avenue. 

There  being  no  unnamed  properties  presently  under  the  juri:J- 
diction  of  tho  Coininission,   and  no  acquisitions  conteinjlatod 
in  the  near  future,   President  Sutter,  with  concurrence  of 
the  inembers,   directed  that  the  <xxTe»pondence  be  returned  to 
His  Honor,   Mayor  Elmer  E.   Robinson,   for  possible  further 
consideration  by  other  departments. 

««««««« 


(2)  fl. Prom  Mitsui  Tanaka,   Consul  General  of  Japan,   3Ao  California 

Street,   offering  favorable  consaarit  on  returning  the  Oriental 

Tea  Garden  to  its  original  desi^^nation  of  Japanese  Tea  Gar- 
den. 

tj.JIrom  Herb  Caen,   San  PVancisco  Exaniner,  urging  restoration 
of  name  of  Japanese  Tea  Garde  r.. 

c.FVoti  Mrs.    Flora  L.   Sriith,  100  Laguna  Street,   and  Mrs.  Wil- 
liam D.    McGuigan,   Rte.  2,  Box  88bB,   Los  Altos,   individual 
letters  favoring  the  name  chfuige  fron  Oriental  to  Japaiese 
Tea  Garden. 

The  following  reproaentativos  of  the  Japanese  colony  ap- 
peared before  the  Coinmiasion  in  trie  interests  of  the  request: 
Michi  Onuna,  of  the  Japanese  Nawepaper  "Hokuher  Mainichi", 
1737  Sutter  Street;   Haruo  Ishimaru,  of  the  Japanese  Citi«ens 
League,  2031  Bush  Street;   Sira  Togasaki^   Mitual  Supply  Co. 
200  Davis  Street;   and  Kaauo  Ishii.   of  Uie  Bank  of  Osaka, Ltd., 
JM>  Montgor»ry  Street.  San  F'rancisco. 

Mr.    Ishimaru  acted  as  spokesman  and  told  the  Comnission  that 
the  grief  into  which  tlie  nation  and  tho  whole  world  was 
plunged  in  19A1  has  been  overcome,  and  he  cited  the  services 
performed  by  Japanese-American  soldiers  in  World  War  II  as 
evidence  of  the  courage,    loyalty  and  devotion  of  Japanese- 
Americans.     He  further  added  that  the  restoration  °f  ^h^  Tea 
Garden's  original  name  would  be  another  significant  indica- 
tion of  San  Prcmcisco's  historic  friendliness  to  the  Orient. 

President  Sutter  replied  to  the  delegation  with  ^  P^^^J 
endorsement  of  the  request,  explainin;;  that  the  .ole  reason 
for  deferring  the  restoration  of  the  "^f  J^[f^;;.^^f  P?;^,.^^ 
months  had  been  prorated  in  the  best  ^f  °^^^  ^f^^^!*,^"';^* 
„v,^  V...A  ^„r.nh«^.«..^     and    Shipping  comitnents  under  t.io      m 


who  had  purchases 
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.:-i',*<aj:3 


(cont»d) 


lion  Approves 

^^^  !te!M  of 
-S  Tea  Garden 
I'lM  Original  Des- 

Btlon  of  Japanese 


Oriental  Tea  Garden. 

On  motion  of  Commissioner  Dippel,  seconded  by  Commisaioner 
Stem,  the  following  resolution  was  adopted: 

P^ggJmtion  No.  934 

WHEREAS,  conflicts  which  more  than  a  decade  ago  served  as 
the  occasion  for  the  chiinging  of  the  name  of  the  Japanese 
Tea  Garden  were  terminated  by  the  signing  of  the  Peace 
Treaty  with  Japan;  and 

WHEREAS,  the  Consulate  General  of  Japan  and  the  local  Japa- 
nese Corammity  have  urged  t^mt  the  garden  be  returned  to 
its  former  designation,  maintaining  that  such  an  act  will 
serve  as  a  lasting  contribution  toward  a  better  understand- 
ing and  friendly  relations  between  the  United  States  and 
Japan;  now,  therefore,  be  it 

RESOLVED,  that  this  Commission  does  hereby  unanimously  ap- 
prove the  request  that  the  name  of  the  Japanese  Tea  Garden 
be  restored;  PROVIDED ^  further,  that  Mr.  and  Mrs.  Alan  Agnew, 
lessees  and  operators  be  so  advised  of  this  action,  which 
will  legally  take  effect  April  7,  1953,  upon  renewal  of 
their  agreement  for  an  additional  four-year  period. 

(3)  Prom  Edward  A.  Barry,  Plresident,  West  Portal  Home  Owners' 
Association,  San  ftancisco,  requesting  consideration  for  the 
construction  of  a  swimming  pool  in  the  area  west  of  Twin 
Peaks. 

Mr.  Lewis,  General  Manager,  reported  that  it  was  part  of 
the  Board  of  Education's  planning  to  construct  an  enclosed 
swimming  pool  at  the  Sunset  Comiminity  Cenx,er,  which  would 
surve  the  surrounding  area,  but  he  questioned  whether  its 
service  would  be  expected  to  extend  to  the  residents  of  the 
West  Portal  District.  Mr.  Lewis  stated  that  construction 
of  a  swimming  pool  in  that  district  was  not  contemplated 
under  the  Bond  FVmd  Program. 

President  Sutter,  with  Commission  concurrence,  referred  the 
request  to  the  General  Mana-er,  for  staff  consideration  and 
survey  in  connection  with  the  construction  of   future  swiii>- 
ming  pools.  (Secretary  to  reply  accordingly.) 

««««««««« 

ssion  Givee       U)  FVom  Dodge  A.   Riedy:   City  Architect,   requesting  a  review  of 

al  to  Plans  the  drawings  for  the  Burnett  Elementary  School,   and  asking 

3uniett  Eleraan-  that  the  Bureau  of  Architecture  be  notified  if  there  are 

tg  School any  changes  or  adjustments  which  should  be  made. 

Following  an  inspection  of  the  drawings  and  the  written  re- 
port of  George  S.   Harman,  Supervising  Er^gineer,   on  motion 
of  Commissioner  Parr,   seconded  by  Commissioner  Dippel;   t.he 
plans  were  approved  without  adjustment  or  change. 


::eit  for  Swin^ 
ftjol  in  West 
rtil  District 
jired  to  General 
^sr  for  Staff 
:ii*ration  and 

2SI*. — 


ptter  of  Miss 

iiline  DesRoches 
^'erred  to  Gen- 
Hanager  for 
ssion  of  Policy 
McLaren  Park 
ies 


««««««««« 

(5)  Prom  Miss  Pauline  Des  Roches,  1323  Woolsey  Street,  San  Fran- 
cisco, inquiring  whether  her  property,  east  of  Cambridge 
Street,  is  located  within  the  boundaries  of  McLaren  Par  it; 
and  requesting  an  expression  of  policy  regarding  land  pur- 
chases for  McLaren  ftirk. 


In  view  of  a  study  of  the  recommendations  of  the  City  Plan- 
ning Commission  on  the  proposed  revised  boundariss  of  McLar- 
en Park  scheduled  later  in  the  meeting,  President  Sutter 
referred  Miss  Des  Roches'  request  to  the  General  Manaser  for 
his  later  reply. 


■f  i 


■)i 


M 


V' 
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(oont»d) 

(6)   fnm  EuK»"»  J.   Klordaii,   I'lreotor  of  Prop«rt,y,    rtRRnlltig  ih« 
propo8«rl  vnoatlon  of  Troo«i1«ro  Drlv*  aiiH  n  portion  of  Vale 
Avanu*.      (FUisolutlcm  amended  «t  th«  reqtjewt  of  Mr.    IflWifl.   so 
Uiat  the  liBoreatlon  and  Park  Depaftment  la  not  ti(M  required 
to  perform  ourb  and  etreat  work). 

The  Secretary  reported  t)i«t  U>1»  etreet  closing  had  ('ominlB* 
•Ion  approval  under  fleaolutlon  Mo. 594  and  wae  now  rep<»rt.ed 
for  Inoluelon  In  the  rooord.      (3o  ordered). 


(7)   from  Ploneor  Hag  &  Decorating  Co.  >   expnsaeln^  agrenmBnt  to 
the  comlltlone  eet  forth  for  the  fltora««  uae  of  tho  I'aJaoo  of 
flna  Arte  Bldg*    (Information). 

(«)    PVom  the  Aft  Cotimlsalon,   expr«fl(Jlng  apprenlat.lon  for   t^«  use 
of  the  Palace  of  Fine  Arto   dui^lng  Uie  Art  festival.  ( Info. ) 


[W^  M^  DEIZGATOS 

{l)    A  delectation  r-spreoentlng  t^*>  Hayes  Valley  Parents*   Afisr^iU- 
tlon,  wlv*i  .trs.    J.   A.   Woo  ley  as  apokesrwn,   a|j«p««red  to  pr**- 
sent  a  requost  that  a  new  recreation  oent^r  be  Mil  It  on  t^« 
present  site  of  Uie  Mayfts  Valley  f>intor. 

The  Secretary  read  a  resolution  of  t/ie  Ass'Kjlatlor),  a^Vipt^*^ 
3epto»bor   10,    1952,   urging  that  \^nd  ^^nf^fl  »#»  ma^Vi  aval  iflM« 
for  Uie  coastrsjctlon  of  a  riev  recreation  'ier.ber  at  t/ie  Mayes 
and  Bucha/iAT.  3treeta  lof;ation, 

Followini?  Mrs.  Wooley'a  nddresa,    >ftr.    Imris  r%r;orf«er./Tert  that 
iUaao  Square,   Hayes  and  iJteiner  Streets,   be  considered  as  nn 
alternate  site  for  oortatructlon  of  the  racrantlori  ';er,t/,r  r.r. 
tY^  ^Asia   tnat  It  wo»jld  mke  posslbJe  a    inpan  supenriae'l  ryt,t- 
door  area  adjacent  ty>  the  rventf^r,   arid  ti-.at  Trnds  fieri ved  W.r'i 
the  sale  of  ti-.e  property  at  Hn/93  and  ftinhar.ari  Streets   co»»ld 
be  credited  to  the  Ala»»  Sqiiare  development. 

E>e legatee   continued  to  favor   tna  Hayes  and  ftjchanao  Street"? 
location,    conslderir*^  /illmf>re  Street  V,  Ym  a  dar.^ero.us   rAr« 
rler  iri  ti-^  'isa  of  Alasio  Sqna.re,   and   fnrtrier  proposed  tf'*it 
additional    tarri   ne  purcr.ased  adjoining  ti-ie  present  Hayes  Val- 
ley Center. 

Mr.   Klmbeli,   i=?ecTeatior.  Super  in  teTw3er.t,   spr>ke   Ir.  s^ippor*,  '.f 
the  present  location, 

rnlltMlr^.  -ilsciiasior.,    -^jrir.?  which  the  ^',TTwl33lor,   r^rievi-T 
and  comp/^ad  trA  developuwnt  coet  of  ',r»ir,ese  Recrentior,    /en- 
ter wltr.  tf.e  fur.d»  allocate^:   f-.r   th«  Hay^s  7% Way    .ar.ter,    -,r, 
aotlor.  if  '.ownlasiorier  Parr,    se'-x>-.de-:   nry    -owvl  as  J  or,eT  .>.pp«i, 
trie  fiilowiog  rea->i.iit:on  w^a  '»dr>pte'1: 


■'.ner  ^f 
h^  VijI  ijchanar. 

|-«a"Mftr.  i'^-.r  Mew 
^..^ay  :ei^rea- 


JCaOUlKi,    that  thia  Coiwdaaion,    in  respArse  to  tt-e  f->Tnwi 
request  of  resi^.entfl   of  t^e   Hayas  7^Uey  r>i.=.ti»-l^t,    %r ■:   -^vir-a- 
studied  th.e  fac-Virs    Lr,Tolv«%^:,    -loes  .-.eraoy  -left5^.af-e  U.e  so^jtr,- 
eaat  corr^r  of  iiayea  »r.d  B>jr.hanar.  .^►tree-^  to  be  the   iO^^.-..on 
a-      ;pon  whifth   t^.e  racraatlor,   v»-,*>*r  for   tre  ^ayes   f^iley  ."^ifl- 
_      trlct  Shall  be  constrict^,    -directing  V,at,   V.e  ',\.esMor,   o, 
w^At^.ar  additional    .and  sho-j..-:  be  acquired  for  a  prope  ■   /^r- 
reatloo  aatabiUnnient  ar,d  tr,e    .ocntior,   -a  r'^Ttrr'tr]  v.  Vq 
r^neral    %.-kageT  and  tr.e  S-iparln-^ndent  of  .^ecr^^tx-on,    . -'r 
investi^tior,   v.d   reoonmerrlatiori. 

(a)    A  -te^ei^ation  of  offlciaia  ar.rJ  e^g:!r.*er^  of  V-,«  rn'rr«»T^^f 
Hl^.wa^n     i;3t,rl^*.   N,    Lnclr.dir.j^   vjasars..    .=^.    ^.    3ooker.    r..>. 
Pir.cry     •».   3.  >.nial3.    T.    '..    .^iack  'in'i  Vrv.k   T.    KarA.    ip- 
peare/i   "^  present  a  pr-.poafl  .    for   V,e   free  remrvi .    of  earV. 
from  nhe  -ireet  of  ^y  7 lew  Pnrk.  ,   ,,   ,, 


A/-.  ".j^agssB 


t.'.vJ' 


■t;«<r: 


S.MlffiE5.iiJOSL&Q.AS2§  (cont»d) 

Mr,  Booker  escplainod  t!  at  the  earth  removal  in  the  ankjunt 
of  sone  1,000,000  cubic  yards  would  assist  in  the  establish- 
nent  of  an  e3q)eriiaental  fill  in  San  Franc  is  co  Qay's  sub- 
nerGed  lands  as  a  part  of  the  progrsun  to  straighten  the  Bay^ 
shore  Highway  route  between  Candlestick  and  Sierra  Points. 

Mr,  Lewis  eaqplained  that  the  earth  reraoval  would  improve 
Bay  View  Park  by   increasing  its  aooessibllity  and  providing 
a  large,  level  area  for  recreation  developraent, 

Mr.  Booker  described  the  proposal  in  detail  on  a  contour 
map,  e3q)laining  that  proper  drainage  would  bo  providec'.  the 
graded  area  and  that  roadways  would  bo  re-established  fol- 
lowinc  the  earth  removal. 

The  Secretary  road  the  letter  of  Mr.  T.  D.  Harney,  98  Post 
Street,  owner  of  property  adjoining  Bay  View  Park,  object- 
ing to  the  contei!?>lated  earth  removal  if  it  would  have  any 
unfavorable  effects  on  his  property.   It  was  the  Commis- 
sion's considered  opinion  that  consideration  of  the  effects 
on  Mr,  Harney *s  property  was  outside  its  purview. 

On  motion  of  Commissioner  Bercut,  seconded  by  Commissioner 
Dippel,  the  following  resolution  was  adopted: 

RppQlution  No.  926 

WHEREAS,  the  California  Division  of  Highways,  District  IV, 
has  proposed  the  free  removal  of  earth  from  the  crest  of 
Boy  View  Park  to  the  extent  of  1,000,000  cubic  yards;  and 

WHEREAS,  this  Commission  recognises  the  nitual  advantages 
to  be  obtained  by  the  City  and  County  of  Son  Francisco,  as 
well  as  the  State  Highway  System  through  the  adoption  of 
this  proposal;  now,  therefore,  be  it 

RESOLVED,  that  the  riecreation  and  Park  Commission  does 
hereby  express  its  intention  of  availing  itself  of  the  op- 
portunity to  Irprove  the  Recreation  and  Pork  properties  of 
Bay  View  Park  by  authorising  the  State  Division  of  Highways 
to  proceed  with  the  levelling  of  Bay  View  Park  to  the  ex- 
tent of  1,000,000  cubic  yards,  HIOVIDED  that  such  removal 
shall  be  made  in  the  manner  and  in  accordance  with  restora- 
tion specifications  to  be  set  forth  tiy  the  Recreation  and 
Park  Department  and  that  such  removal  and  restoration  shall 
be  the  subject  of  an  agreement  to  be  negotiated  by  tho  Gen- 
eral Manager  and  Secretary  for  and  on  behalf  of  this  Coi!>- 
mission. 

Also  present  at  the  meeting  were  General  Philip  R.  Fbymon- 
ville,  manber  of  the  1952  Grand  J\iry;  and  the  Mas  dames  l-feta 
Rothschild  and  William  Pried,  from  the  league  of  Woman  Vot- 
ers of  San  Francisco. 

(1)  Progress  and/or  final  Fiavpentg 

On  inotion  of  Commissioner  Dercut,  seconded  by  Commissioner 


ision  Approves 
1  of  1  milion 
Jds.  from  Crest 
Say  View  Park,  to 
ie  'Jsed  as  Ull  on 
tTShore  Hirrhway 


gL  No. 9^7 
^^fjress  and/or 


On  inotion  of  Commissioner  Dercut.  seconded  by  Coi 
Gallagher,   the  following  resolution  was  adopted: 

Resolution  No.  927 

RESOIAHSD,   that  for  the  best  interests  and  proper  conduct  of 
the  Recreation  and  Park  Department,   the  Controller  be  and 
is  hereby  requested  to  approve  the  following  Progress  anc;^r 
Pinal  Payiaents: 

(a)  LANDSCAJE   H-gVTS. .  SirrSET  HTS.FAI^  -  Contract  j^9 

To  George  Paulsen  -  2nd  Payrjent  -  54,409.99 

Period  ending  9-20-52 

(b)  COtlSTRUC'N  EJSENSJON_TO  34L30A  SOCCER  FgJ^Cont^iSpg^. 
fo'C.   J,    Co'llins  Co.   -  1st  Payment  -  ,i»3, 002.02 
Period  ending  9-30-52 

10-2>52 
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20ty 


(c)  T.   ^,   I^WRENCE.   Jil. - — 

Refund  of  Yacht  Htirbor  ^bo^ink•  Fees  -  ^10. 00 

Novanber  and  December  1952  ©  iS.OO  per  month, 

(d)  ST. MARY'S  P/G  -  Service  ardeiLigT^i^LJDaafllLkgmJLJiQUSZ. 
To  Hyde  Forbes,   1st  A  Fimtl  Payi^rit  -  1800.25 
Professional  Services  -  Test  boring,  etc. 


(e)  spvER  TERRACE  -_Argfaltsfit'l  gQntrask/t^l-Jgn.9 .19^1 
To  Win,  G.   Merchant.   Architect  -Seconci  Pay't-«651.05 
Fbr  architectural  services. 

(f)  HAMILTON  PLAYGP^"M"-^?n-^n^-^r  ffl''^   ?f  Q^^-  ^-  -'^^'^ 

To  William  G.  Merchant  -  Pinal  Paynent-    $6  554-.  42 
For  architectural  services. 

(2)  K|;t,en3ion3  of  Tine 

On  motion  of  Connisaloner  Dippel,  seconded  by  Commissioner 
Gallagher,  the  following  resolution  was  adopted: 

RESOLVED,  that  this  Commission,  on  recommendation  of  the 
General  liana^er.  approves  the  following  Extensions  of  Tine: 

(a)  CAYUGA  &  SOOTH  SITNSET  P/G  BACKSTOPS^ontroller's^os.  82 

and_il  -  ^<^^T*f.V_  j._  -gSi  .1^1^  ^"^  ^^^ 

To  Cycfone"l--^nce  Department,  A-^rican  Steel  &  Wire  Div. . 
U  S  Steel,  an  extension  of  27  calendar  days,  tl.rout;^ 
October  2A,   1952,  due  to  difficulty  in  obtaining  raw 
materials  for  fabrication  of  completed  product. 

(b)  SAN  ?RA>rciSCO  ZOOLOGICAL  GARDENS-Contrlr's  #2015 

( Res  #325)  dated  Au^.  6.  19_5_2 

Toward  &Bolles ,  Architects,  an  extension  of  30  calen- 
dar days,  through  October  23,  1952,  due  to  time  con- 
sumed in  gatherins  Information  on  certain  factors  not 
foreseen  on  entering  original  contract. 

«  »  «  « 

(3)  Mffr^ifir--Ation3  of  Conjaagja 

On  motion  of  Commissioner  Bercut,  seconded  by  Commissioner 
Dippel,  the  following  resolution  was  adopted: 

rie3oiutlQ.n-iIa«-.2i2S 

RESOLVED,  that  for  th:e  best  interests  and  P':°I*;;  ^°^f  ^ 
of  the  Itecroation  and  Park  Department,  ^he  Controller  be 
Sd  is  hereby  requested  to  approve  the  following  Modxfica- 
tions  of  Contracts: 


(a)  CAMP  MATHF.R  CMT^-=J^i2.^^''\gt  ffl^  J- 
To  Covington  &  Covington  -  Ch. Order  ffl  <• 
to  install  ceiling  joists  and  celotex  in 
8  family  cabins-^  windows  in  Lodge  Bldg.- 
25  doors  in  election  booth  cabins,  ser- 
vice head  on  ext.  switch  box  on  ^o  cabins- 
eliminate  porches  on  8  family  cabins  - 
an  increase  of 


Len'^-JP-U 


|1,2U.91 


(b)  c:^^^^^p  Tr.RiuGE-Archite^tJJ-^r/yar^1!S2L^^iaa^l2^-~- 
To  William  G.  f-brchar.t-for  architectural 
services  rendered  -  a  dedyction  in  price  of  -fcl28.95 

TTwm.  GTtferchant  -  Modification  #1  of  O-15-50- 

for  architectural  services  rendered  -  an 

increase  in  contract  price  of *jJ,ujo.4o 


«  »  «  * 


«  »  »  *  * 
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IONS  (cont'd) 
U)   Sttrrl'^"  °^  ^°rk  Ordera 

On  raoUon  of  Coiumlasioner  Parr,  seconded  by  Coramissioner 
CSalloeh«*'»  ^^  following  reaolutlon  was  adopted: 

Urtpv       RESOiVED,  that  for  the  best  Intereata  and  proper  conduct  of 
the  Hecreation  and  ?ark  Department,  the  Controller  be  and 
—       is  herely  requested  to  approve  the  following  Service  or 
Work  Ordera; 

(a)  Work  Order  to  Bureau  of  Engineering,  Div. 
of  Surveys,  supplementing  present  work 
order  covering  surveying  and  mapping  of 

Uiirel  Hill  Playground  Site »350.OO 

(bringing  total  for  conyletion  of  nap 

to  $800.00) 

(b)  Service  or  Work  Order  to  Cyclone  F\9nce 
Departraent,  Araerican  Steel  &  Wire  Div. , 
U.  S.  Steel  Co.,   low  bidder,   for  construe- 
tion  of  a  baseball  backstop  at  St.Mar5'»8  P/G-4995.00 

(5)  YMl)t,  Harbor  Maori nr  Ii?Qn.?9'^  ^M  ^>an?9liflU'jng 

On  motion  of  Commissioner  Parr,   seconded  by  Commissioner 
Dippel,   the  following  resolution  was  adopted: 


kt  Harbor  Moor- 
t  licenses  and 
dilations 


RESOLVED,   that  this  Commission,  on  recommendation  of  the 
General  Manager,   does  hereby  approve  tho  issuance     transfer 
and  cancellation  of  mooring  licenses  at  Yaoht  Harbor  as 
follows: 


(«)   New  Ramanent  Licenses. 


SfiniliJiQ. 


Clarence  Dahlberc  SEA  QUEEN 
Lloyd  M.  Demrick   THJKERS  DAM 

(not  now  in  harbor) 

J.  E.  Duret  WAR  BABY 

(not  now  in  harbor) 

Ernest  Hanson  SNOOZIE  II 

C.  B.  Pressley  HILMAR 

John  Vitalich  MERMAID 

George  T.  Everett  SO  WVG 


10/, 
177 

168 

181 

175 

197 

15 


(b)  ucsnsfi  iF-SJusSsis.  (fiamaoejii  Licanafta) 


Nelson  Heame 

(pchsd.boat  from 
Geo.WelL^,  former 
occupant  of  Berth  #233) 

William  A.  Hewitt  PUFFIN 


MASSAH'S  DRAGON 


233 


Rate 
Per  MgnttL. 

$5.00 
5.00 

5.00 

5.00 
7.50 
5.00 
5.00 


7.50 


17(Tsfd.from  5.00 
#U1) 


t  ■■■' 


(c)  Tanporary  LiSfiBaSa) 

Robert  M.Larabert3on  DAMFINO  *"  »--*^ 

(d)  n^nna  potions 

(Ear-aaasiL^-  y^Q^fia)  ^     ^^  f^om  harbor) 

Mrs.   James  Nuckolls  Berth  #134  ^^,^^'ii„q,i3,ed  by  owner) 

T.J.Lawrence  i\l  (     »                "               "         "     ) 

Robert  J.  White  ^^^  ^           >    occupied  tiuce  Fbb     ) 

B.E.Baumeister  Jo  (       »             "     since  June, 1051) 

Louis  C.   Bush  -^^-^  ^ 

10-23^2 


[m  I8AI»Aeii2N§  (cont'd) 


to.931 


(d)  Cancellations  (cont'd) 

(y^nporary  Llcer^sea) 
William  A.  Lange,   Jr. 
A.   J.   f^ucchi 
William  B.  David 
Walter  H,   Lunardini 
Rudolf  Vogel 
Dr.  D.   B.   BuBch 
Rene  Allemand 


(Sold  his  boat) 

(Boat  left  Yacht  Harbor) 

(Permanently  assigned  to  Berth  76) 

w  nun  13^) 

It  N  *•       n     225) 

i»  ■  II        n     105) 


#«««««««« 


rFUnd 


(6)  lQtoa=.aui'3  Trangftr  - 

On  motion  of  Conmdssloner  Dippel,  seconded  by  Commissioner 
Dercut,  the  following  resolution  was  adopted: 

RftgQiutJQn  No. 932 

RESOLVED,   that  for  the  best  interests  and  proper  conduct  of 
tiie  Recreation  and  Park  Department,   the  Controller  be  and 
is  hereby  requested  to  approve  the  following  Intra-flmd 
Transfer: 


i  i 


Prom 
Approp.   212.120.03 
Tenporary  Salaries- 
Comniissary  Division 


Ifi 
Approp. 212. 130.03/2 

Temporary  Wages  - 
Comciissary  Division 


$12,575.00 


(To  provide  fUnds  for  wages  of  I  53.1  Vendor  Helpers 
@  95jt  per  hour,  hired  in  lieu  of  I  53  Vendors  at 
$220.00  per  month.  Rinds  for  I  53  Vendors  are  set 
up  in  Tenporary  Salaries  but  I  53.1  Vendor  Helpers 
are  paid  from  Tenporary  Wages.) 


«««»««««« 


21©  BUSINESS 


(1)  Master  Plan  -  Strybing  Arboretum  an<^  _B&taa.lcAl  Garden? 

The  Cteneral  I-Janager  presented  a  blueprint  of  the  Master  Plcm 
for  the  Strybing  Arboretum  and  Botanical  Gardens  as  prepared 
for  the  Park  Commission  in  April  19ii9  by  Prentiss  French, 
Architect.  Mr,  Lewis  recommended  approval  of  the  Master  Plan. 

In  such  approval,  certain  modifications,  on  motion  of  Commis- 
sioner Bercut,  seconded  by  Commissioner  fhrr,  were  included 
in  the  following  resolutions. 


Plan  Approved, 
JHodifications, 
l-irybing  Arbore- 
h  Botanical 


No. 933 

RESOLVED,  that  this  Commission,  on  recomraandation  of  the 
General  Manager,  does  hereby  approve  the  Master  Plan  for  the 
Strybing  Arboretum  and  Botanical  Gardens,  Golden  Gate  Park, 
as  prepared  and  submitted  by  Prentiss  French,  Landscape 
Architect;  PROVIDED  that  said  Master  Plan  be  modified  to  in- 
clude therein  the  proposed  Exposition  and  Exhibit  Hall  to  be 
constructed  in  the  southeast  section  of  the  Arboretum  Area, 
more  particularly  described  as  that  portion  within  Golden 
Gate  Park  immediately  west  of  t.he  Ninth  Avenue  and  Lincoln 
Way  entrance;  that  adequate  parking  facilities  be  provided  to 
servioe  both  the  Arboretum  and  the  Exposition  and  Exhibit 
Hall;  and  that  an  adequate  area  be  indicated  wiUiin  thie  Plan 
to  provide  for  the  development  of  a  Poii-American  Grove  in 
the  western  section  of  the  Arboretum. 

Extxasition  and  Bad^-ibit  Hall  Site  Selected  -  Arboretum, 

On  motion  of  Commissioner  P&rr,  seconded  by  Commissioner 
Bercut,  the  following  resolution  was  adopted: 


(cont'd) 


BMplutlQn  No.   QU 


Jton  and  Wolf ard, 
ticts,  Inatruo- 
.,Proo6«dwith 
Nj, Plana  &  Cost 
Jl«  for  Exposi- 
.iSxhlbit  Hall 


WHEREAS,  this  Commission,   on  recoinmendat}.on  of  the  General 
Manager,  haa  deterndned  and  approved  the  site  for  the  con- 
struction of  the  propv  led  Eaqjositlon  and  Exhibit  Hall  of 
Flowers  to  be  the  southeast  portion  of  the  Strybing  Arbore- 
tum, more  particularly  described  as  that  portion  of  Golden 
Gate  Pfeirk  immediately  north  and  west  of  the  Ninth  Avenuo  and 
Lincoln  Way  entrance;   now,   therefore,   be  it 

FESOLVED,  that  Apple ton  and  Wolfard,  Architecta  engaged 
for  the  preparation  of  the  Preliminary  Plans  and  Cost  Esti- 
mate for  said  Exposition  and  Exhibit  Hall,  be  and  are  here- 
to instruotad  to  proceed  with  tlie  preparation  of  said  Plans 
and  EsUmate  of  Cost  in  accordance  with  the  terras  of  their 
contract. 

(2)  fh^lftn  PP*gh  Imnrovementa 

The  Conmisaion  next  considered  the  Plans  and  Specifications 
prepared  by  the  Department  of  Public  Works  for  Improvement 
of  the  Phelan  Beach  recreational  Area  (second  contract;. 

In  his  acooii?>anylng  letter,  Mr.   Sherman  P-  J^^'^^^'  ^f^.^!^' 
Departoaent^f  Public  Works,   reported  that  the  Specifications 
covered  all  repairs  aiMJ  new  work,   including  utilities  neces- 
sary and  covarad  b>'  Work  Orders   No.  IX)  of  April  U.   l*:*^^ 
and  N0.U5  of  JUly  8,  1952.     He  enclosed  a  detailed  cost  es- 
timate covering  the  contract  and  incidental  o^qje^es  in  tl^e 
amount  of  170,000.00. 

Mr     Lewis  recomrended  approval  of  the  Plans  and  Specifica- 
SinTwith  the  one  exertion  that  the  erection  of  the^°- 
Crete  lighting  standards  along  the  perimeter  of  the  service 
road  be  defer^d  until  the  building  is  constructed.     How- 
e^r,   all  Sthor  necessary  parts  of  tne  road  lighting  system, 
incliding  the  conduit  wiring,  would  be  installed  now. 

On  motion  of  Commissioner  Bercut,   seconded  ^  Commissioner 
Dippel,   the  following  resolution  was  adopted j 

RESOLVED,   that  this  Commission,   having  ^^f  ««^^^;f,  ^^ 
Specif ic;tions  No.  21060  as  prepared  ^^^^.^^f  ^^^ 
iSlic  Works  for  the  Improvement  of  the  ^  'f  ^^^'^^^'^ti- 
^tyD.P.W.  for         (second  contract),  does  hereby  *P^^«/^JJ.^^^?^  ^^f  Se- 
^^^  ^^^  Be.^     ^^:'t^,f  kblic  Sfr^t      :s::Tmrdifi:rin:u:Uon  for 
ETdra^dl  W'o^ri^ rio  be^nls je^.  .a  D^part^t^of  ^^ 
Public  Works  following  receipt  of  bids  ana  aew* 
the  successful  bidder. 


sslon  i^roves 
4  Specif  ica- 
1^1060  as  Pre- 
tyD.P.W.  for 


(2)  ?^*taftr  ? tedium  PrftS?  B<?x  Rfl.Q£ 


J  ♦!.«  »«.-5++An  reoort  of  Thomas  F.   Chace, 
The  Secretary  read  the  '^^^^^  '^P°''^con„^dations  as  the 
Consulting  Engineer,   containing  hia  ^°°^^3^,^  Kesar 
x^lt  of  a  study  covering  the  ^^^^^ J^^  ^SXoX  moi^ 
Stadiun  Press  Box.     The  ^;^,^;^"ocliS  the  roof  ai^ 
U.an  thirty  C30)  Pf^^ns  be  ^l^^^^^Ve^Sn^nt  weighir^ 
at  any  one  given  time;   that  "^  f  ^^-f  ^^at  group  occupancy 
over  200  pounds  ^Pf-/^/^f/J?hout  Concentration  at  any 
be  dispersed  over  the  ^^^^^^^f^^^g  y^  installed, 
point;   that  barriers  and  duck-boards   w 

n^«^i      laronded  by  Comraissioner 
On  notion  of  Co-isaioner  0^1',^°°^"  accepted  »nd  ^v 


*  * 


»*»*«» 
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(1^  Award  of  Contract  -  ^■:iAr.:3  AMD  Al-TEitAT IONS  TO  TICKET  AND 

The  Socrotary  read  tl.©  followinc  bids,  received  Pric^ay, 
October  17,  1952: 


V 

1 


lOi  I^^ddert   ATfrONE  PETERSEN  &  SONS 
2758  San  Bruno  Ave. 


$1,791.00 


GENE  CAEIENTER 
THUI.IN    JlUY  8t  MILLEK 

BUILDEilS  INC. 
McGAHEY  &  OLSON 
C.J.COLLINS  CO. 
WILLIAM  McINTOSH  &  SON 


$1,800.00 

$1,931.00 
$2,085,00 
$2,U8.00 
$2,A6o.00 


:  of  Contract 

|ii!o;i;  ietersen 

i -  REPAIRS  & 
iiTIONS  TO  TICKET 
(SDEP.tOOTHS, 


ljo^2iZ 


>  Bid  Rejected 
'^construction 
i^fabricated 
at  Caitf) 


On  motion  of  Commissioner  Stern,   seconded  by  Commissioner 
Bercut,   the  following  resolution  was  adopted: 

RESOLVED,  that  this  Commission,   or  ff°°'^"^^^J°"  f  j^^i_g 
General  Manager,   does  hereby  award  the  contract  for  Repairs 
?nd  lue^tJons'to  Ticket  and  ^afe  Deposit  Booths ,neish- 
hacker  Pool  Batlu^ouse.   to  A.^rrorE  I^^^^LN  &  P^>^2753  San 
Drtino  Avenue,   San  F^ncisco     they  t^inc'  the  lowest  respoi^ 
sible  bidder  for  the  sum  of  tl.791.00;   aiKi,   be  i. 

FURTHER  RESOLVED,   that  the  General  hianager  ^^J^^^^^^^"^^^' 
^e  empowex^d'to  execute  this  contract  on  behalf  of  the 
Recreation  and  Park  Commission;   and,    oe  ix 

RJRTOER  RESOLVED,   that  the  Secretary  ^^^^IJ/^J^.^^^J'^eSL 
approval  in  the  official  advertisinj  of  the  ofiiciai  news 
^^r  of  the  City  and  County  of  Soi.  Francisco. 

(2)  Hajection  of  Bid  -  FECOi-STOUCTION  OF  I^FAB,-K«IED  DU>GS^, 

C4L1L.-i^^ii^^ *      ~ 

J  *)  ^  /^..•  hid  roooived  for  this  work 
The  Secretary  read  the  <^^  f  ^^^^^^^^  r^^eon  Construction 
on  Thursday,  October  16,  J952  irom  tne  ^^, 

Co. ,  780  Natoma  Street,  San  I-Yancisco,   m  i-ne 
$138,728.00. 

The  sol.  bid  received  w.s  considered  f.r  In  -»=4°f^««, 
orlBlnal  cost  estimates  for  »«=^°"  °J  ihlcn^herwise 

Sjr.S%ri^nedT«e^Un7tS--  -^^^^^ 

On  ™.tion  of  Co-lssioner  Bercut,   seconded  by  Co».,i3sioner 

Ste?S:  tte  follo«ino  resolution  was  adopted: 

HESOLVED,   tbat  this  Co-ission,   »  "-^^'J:].:'  t^ 

-ri«g;co3^^^^^^ 

A  ♦'.,«  followine  bids,    received  Thursday, 
The  Secretary  read  tne  following  diu», 

October  21,    1952: 

I^  Bidder:   HERNAL  COrtJTRUCT ION  CO  $9,830.00 

ISU  Bidder.    ^^  ^^  3^^^^^   3^  Francisco  18 


(continued-next  page) 
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^^^ 


1*«-! 


i^lfi^ 


of  Contract- 

easnts  to 
t'lbrtal  P/G  - 
[siL  CONSTRUCTION 


g^hqr  Dlddora 

WATKIN  &  SIBBAID  $10,it8it.OO 

WILLIAM  McINTOSH  &  SON  $11,374.00 
E.J.TREACY  f 13, 132.45 

On  motion  of  Conmissioner  Dlppel,   aeconded  by  Coimnisaioner 
Stern,   the  following  resolution  was  adopted: 

RESOLVED,   that  this  Commission,   on  recommendation  of  the 
General  Manafer,   does  hereby  award  the  contract  for  Iqprove— 
nenta  %o  Woot  Pbrtal  Playground,   Ulloa  Street  and  Lenox  V/oy, 
to  BERNAL  CONSTRUCTION  CO.,   2124  Ansa  Street,   San  Francisco, 
they  being  the  lowest  responsible  bidder  for  the  sum  of 
$9,830.00;   and,   be  it 

FURTHER  RESOLVED,  that  the  General  Manager  and  the  Secreta- 
ry are  en^xjwered  to  execute  this  contract  on  behalf  of  tne 
Recreation  and  Park  Commission;   and,   be  it 

FURTHER  RESOLVED,   that  the  Secretary  shall  file  notice  of 
approval  in  the  official  advertising  of  the  official  news- 
paper of  the  City  and  County  of  San  Francisco. 


211  H;i 


\  ^ 


I 


«  «  « 


asion  Action  - 
i.ia  Park 


Mr.  Lewis,  General  Manager,  submitted  the  Plot  Map  of  John 
McLaren  Park  prepared  by  the  Department  of  City  Planning, 
proposing  that  the  existing  boundaries  be  revised,  such  re- 
vision resulting  in  an  Increase  of  the  proposed  park  area 
to  354.6  acres.  The  proposal  involved  the  acquisition  of 
property  between  Raymond  Avenue  and  Delta  Street,  south- 
east of  the  existing  boundary,  as  well  as  property  needed 
to  widen  Manse 11  Street  from  the  Park  to  Son  Bruno  Avenue. 
Included  in  the  proposed  plan  was  the  provision  for  a  pedes- 
trian entrance  to  the  pork  at  Delta  Street  and  Tucker  Ave- 
nue. 

Following  a  full  review  and  discussion  of  the  existing  and 
propoood  boundaries,  on  motion  of  Commissioner  Parr,  second- 
ed by  Commissioner  Bercut,  the  following  resolution  was 
adopted] 

Rft0.9int.inn  No.  qy? 

RESOLVED,  that  this  Commission  does  hereby  accept  the  recom- 
mendations for  the  revised  boundaries  of  McLaren  Park,  as 
prepared  and  submitted  by  the  Department  of  City  Planning 
September  8,  1952,  such  acceptance  to  constitute  general 
approval  of  the  Plan  subject  to  final  approval  at  a  Special 
Meeting  to  be  held  Thursday,  October  30 ^  1952,  it  being 
the  Commission's  considered  opinion  that  a  part  of  the 
McLaren  Park  boundaries  should  be  determined  by  the  course 
of  a  perimeter  drive;  PROVIDED,  FJRTHER,  that  the  General 
Nbnager  be,  and  is  hereby  instructed  to  obtain  from  tho 
Director  of  Property  an  estimate  of  the  purchase  cost  of 
all  land  required  for  the  acquisition  of  land  within  the 
revised  boundaries;  also,  an  estimate  of  the  funds  to  be 
derived  from  the  sale  of  city-owned  property  now  looated 
outside  the  proposed  boundaries. 

(5)  R^olution  Com?^H^n>.  Resifrnlnr  KmpV^e.  L^rry  LeOmm.^- 

The  General  Manager  having  reported  that  an  employee  of 
many  years  service  was  leaving  the  department,  on  motion 
of  Commissioner  Dippel,  seconded  by  Commissioner  Gallagher, 
the  following  resolution  was  adopted: 


•'t 
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ndation  - 
jjT.ing  Employeo- 


Lon  ::o.  9A0 

WHEREAS,  LARRY  LeGUEWNEC,  aa  the  result  of  a  Civil  Service 
examination,  has  accepted  a  higher  position  with  the  Chief 
Administrative  Officer;  and 

WHEREAS;  LARRY  LeGUENNEG  has  been  a  valued  and  trusted 
enplpyee  of  the  Recreation  and  Park  Department,  an  employ- 
raent  that  started  on  January  3I,  194.5  and  which  has  been 
uniformly  marked  by  continuous  displays  of  courtesy,  abili- 
ty, initiative  and  efficiency;  and 

WHEREAS,  he  performed  particularly  valuable  services  in 
the  field  of  public  relations,  having  assisted  in  the  or- 
ganisation and  operation  of  tlie  Department's  Information 
Bureau;  emd 

WHEREAS,  his  decision  to  leave  the  Recreation  and  I^rk 
Department  is  an  occasion  of  regret  to  all  members  of  tlie 
dtpartment,  tenpered,  however,  with  happiness  that  he  has 
achieved  deserved  advancement  to  a  higher  position  in  city 
government;  now,  tlierefore,  be  it 

RESOLVED,  tJiat  tlie  sincere  best  wish.es  of  the  members  of 
the  Recreation  and  Park  Commission  for  his  future  success 
ore  hereby  extended  to  LARl^  LeGUEIJI^EC,  together  with  the 
appreciation  of  the  Commission  for  his  devotion  to  duty 
and  invaluable  contribution  in  public  service. 


v1 


(6)  Proposed  Exchange  of  Citv-Qwned  Property 

insal  of  Mr.F.D.    The  Secretary  read  the  letter  of  Prank  Douglas  Bronson, 
ion,  Los  Angeles,  4.114  Santa  Monica  Boulevard,  Los  Angeles  29,  California, 

jachange  his  S.F.   legal  owner  of  the  northwest  comer  of  Lombard  and  Wini- 
irty  for  City     throp  Sts.  (Lot  5,  Block  60),  off eri^^i  to  exchange  his 

J  Property       property,  which  adjoins  Telegraph  Hill,  for  a  parcel  of 

jicted  by  Commisaion  city-owned  property  at  Chestnut  and  Kearny  Streets  (lot  1, 
Block  55). 

The  report  of  Mr.  T.  M,  Grabow,  Engineer,  recommended  re- 
jection of  the  offer  on  the  b^Bis  tliat  the  property,  border- 
ing on  a  steep  cliff,  would  serve  no  useful  purpose  aa  on 
addition  to  the  park» 

On  motion  of  Commissioner  Dippel,  seconded  by  Commissioner 
Gallagher,  1-tr.  Bronson* s  offer  was  rejected. 

•  «««««««« 

(7)  Beqaest  of  Junior  ijeague  to  Set  Up  rfooths  to  Solicit 
Blood  Donations  for  Service  Mb;t  In  Kor&a 


ague  Granted 
ion  to  Set 
wth3  at  Kezar 
■un,  Sunday, 
252 


The  Secretiiry  read  the  request  of  Mrs,  William  Dobson  Kil- 
duff,  Chairman,  League  Blood  Recruitrient,  the  .^mior  Lea^^no 
of  San  Francisco,  for  permission  to  set  up  two  or  three 
booths  at  Kezar  Stadium  during  the  Fbrty  Niner  ••  San  ^an«. 
Cisco  Bears*  Football  Game,  Sunday,  November  2,  1952,  for 
the  purpose  of  soliciting  blood  donations  for  Service  Men 
on  the  battlefronts  of  Korea. 

On  motion  of  Conmlsaioner  Dippel,  seconded  by  Conmissloner 
Stern,  the  above  request  was  approved. 


rPP" 


«««««•«*« 


.I-Q3^iii.Iay^Asm 


ost  to  Promote  (8)  Request  to  Promts  .Anat.S.ur.  Bp2 

Boxing  at 

Pavilion  Re-  The  Secretary  read  the  proposal  of  Mr,  Jack  R»ed,  of  tiie 

8d  to  General  Jack  Reed  Enterprises,  1742  -  AStii  Avenue,  San  Francisco, 

^r  for  Later  requesting  permission  to  promote  amateur  boxing  shows  In 

'  "i!e comment «l^  Keaar  Pavilion,  and  briefly  outlining  his  plan. 

io-::i3-52 


*N 


-•  :Mi,,: 


:'M;f^!«»*' 


j;*atWa^y^'"gf^^^«'y'^g     -r-    -  -  _       -  ■ 
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l3!)SlNESS_(cont»d) 


Lacking  coitplate  inforraatlon  and  details  of  Mr,   Roed*a  plan, 
President  Sutter  referred  the  proposal  to  Mr,   Lewis,   ijener- 
al  Manager,   for  later  report  and  recoiaraendatidn. 


««««««»«« 


Tliere  being  no  further  business  to  come  before  the  CominiS' 
sion,   President  Sutter  declared  the  moeting  adjourned  at 
5:05  P.M. 

Respectfully  subrltted, 


l'^', 


2^ 


JU<.^L^-f  ^^^^ 


Secretary 
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-st'ir^ftiH(tfJb'£«uM>'-diiniK^lrS^^  ^  ^^s-^i^^^ 


i,^yf^yr;ri 


San  Francisco,  California 
October  30,   1952 


'•TT 


MI  Hy  I£S 

A  Special  M»«ting  of  tha  RecraaUon  and  Park  Commiaaion  waa 
called  to  order  in  the  offices  of  the  Anglo  California  National 
Bank  No.l  Sansoiae  Street,  on  Thursday,  October  X>.  1952,  at 
ll-OO  A  M. ,  for  the  purpose  of  considering  the  boundaries  of 
McUren  Rirk.  President  Sutter  called  the  meeting  to  order. 

The  following  Commissioners  were  present: 

Mr.  Louis  Sutter,  President 
Ffr,  Peter  Bercut 
Mrs.  Henry  J.  Dippel 
Rev.  Eugene  A.  Gallagher 
Mr.  Pred  D.  ftirr 
Mrs,  Signund  Stem 
««««««««« 

President  Sutter  opened  the  meting  with  an  explanation  of  the 
purpose  for  which  it  had  been  called.  He  referred  to  the  .ora^s- 
sion»8  action  of  Thursday,  October  23rd  under  Resolution  No. 939, 
by  which  the  recommendations  of  the  Departnent  of  City  Planning 
tor   the  revision  of  the  boundaries  of  McLaren  Park  >«^ /^^^^^ 
reneral  approval.  He  recalled  that  final  approval  was  to  be  con- 
TiTe^i  ^this  Special  ffeeting,  to  defi^it^ly  determine  the  new 
^SLies  involving  the  acquisition  of  property  southeast  of  the 
existing  boundary  between  Raymond  Avenue  and  Delta  Street  and 
to  deiUnitely  delineate  the  course  of  the  proposed  perineter 
driveway. 

In  outlining  the  revised  boundaries  on  the  City  fl^i"«^P' 
President  Sutter  showed  that  the  boundaries  now  to  be  ^^opted  e^ 
elude  a  U  5  acre  parcel  at  the  corner  of  Raymond  and  Elliot  bts. 
si^^led  ;;  U  pu?Sased  by  the  Board  of  Education  for  a  Jvmior 
High  School  building  site. 

Mr.  Sutter  estimated  the  additional  lands  to  be  jcj^^'-^f^j^  ^. 
^oximetely  Ifi   acres  more  than  the  present  park  boundaries,  in- 
creasing  the  acreage  to  approximately  340  acres. 

revisions,  on  motion  of  Commissioner  rorr,  aoouxiuou  u, 
er  Stem,  the  following  resolution  was  adopted: 

s.  No.9^1  Bffiffftl^ltlOn  li9.   9AI 

isaion     RESOLVED,  that  this  Corrnission  does  hereby  ^PP^^,^^^^^^^ 
0V93  the    revised  boundaries  of  McLaren  Park,  as  Proposed  and  f^c^nded 
Bd  Re-    by  the  Departn»nt  of  City  Planning  and  as  suhnitted  by  t;hat  Oe- 

ad  S^   ^nt  S^er  its  map  titled  "^^-^^f.^^^f  ^^r^IvitTdV 

lines  of    Park-,  dated  October  30.  1952  (File  "o.712.1-n)  ^^^^^^^^ J< 

kLarenPark    this  Conrdssion  at  the  tii»  and  adoption  of  this  resolution,  ana, 

be  it 

jmrHER  RESOUTED,   that  upon  completion  of  «^% ^J"^^^^^ J^f  "^^3 
and  written  legal  descriptions  of  the  ^^^^^i^^^^^J^^'^e^^^^^ 
Commission  shall  forward  to  the  Board  °f  Supervisors  iterecon- 
mendation  for  the  adoption  of  said  new  boundaries  for  Mcl^ren 
Park.  ««««««««« 

Mr.  Lewis,  C^neral  Manager,   reported  t^at  the  office  oJJ^^' 
rector  of  Property  is  currently  engaged  i'^J'^taining  estimates 
«r  +h«  ^rat  of  acduirinp  all  land  located  within  the  revisea 
^f^fsi  ^lao    »  -tl^at.  of  the  ^ma,  to  Je  derijred^o. 
th.  sal.  of  cltyloiraed  property  now  looatea  outside  fe  ™Y:    ?. 
^^i.^:  S::'^I^3  e^lSned  that  auoh  estinatea  would  be  ob- 
tained  as  soon  as  possible, 

\mmRm  There  being  no  farther  busi.«ss  ^o  cot»  before  the  Co««i38ion, 

President  Sutter  declared  tlie  meeting  adjourned  at  11.10  A.M. 


Respectfi^ly  submitted, 

Secretary 

10-30-52 


IS 


.A*^ 


m 


San  Franc 1« CO,  California 
Novembtr  13,  1952 


of 


Tha  50th  Ragular  hfeating  of  the  Racraation  and  f^^  ^owdt- 
Son  was  clu^d  to  ordar  on  Novabar  13.  1952  at  3:00  P.M.. 
Praaidant  Suttar  prasiding. 

Tho  following  Coauciasionars  were  praaant: 

Mr.   Louis  Sutter,  Preaident 

Mr.   PBter  Bercut 

Mrs.  H.   J.  Dippel 

Rev.   Eugene  A.  Gallagher 

There  being  no  corrections  or  omissions,  the  =^«^^»  °J  ^^ 
Ic^R^uSr  Nbeting  of  Thursday,  October  23,  1952.  and  the 
S^cifr^ing  of  October  30.   1952.  were  approved. 


\i 


Ar^  E„«lf";„='^"iS^S^.2S  covering  tho  ua.  a«l  oo- 
TuSL^^'^^^.^tLft-trth,-  AW  Of  a  portion  of  Fort 

Rinaton. 

Th.  secretary  "^^^\^\Z.'^'Z' ^^l^^^^^^^ 
exlatlng  laaae  agre.»nt  ^y^l""^  ™,  "nd  adding  to  tho 

buildinga  on  a  plot  mp  of  Fort  P\in8ton. 

On  nation  of  Conrnissioner  Dippel,  seconded  by  Con^nissioner 
SlT^t^r.   the  following  resolution  was  adopted: 

PtflP lotion  No.  ,3^ 

"Lpple^n.     I^a^LVED.   -t  -is  ^^s^^^^^^^^ 

^ts  to  the  United  states  ^^.^^f.^^^^,,,  ^s  Fort  Rxnston, 
within  the  fomer  military  yf^^'^T^^^t;^--.-^  2  and  Exhibit 
and  n«re  Parti<^l^^,f ^^^'^^'Lfl^^Sent  ^  modify  said 
-A-  of  said  lease;   aaid  ^^PPj^^^^^t^ITro  others:     the 
lease  in  th«  following  particulars  but^i       ^^^^   ^^^  ^^^ 

fnilll^rL'^rirof  S^ildi;f  NO.  T^8;   and,   ^  it 

PWHER  RESOD^,   t^t  ^i^^^o^/^jVXbfnro^  f^^^' 
and  fowards  to  his  Honor     "^y°^^Jf  ^/i^^^e  No.   SFro:-2bO. 
cution,  said  8upplen«ntal  agreement  of  Uase 


No.SFBE-260 
:U.S.Arny    - 
;?linflton  Prop- 


•  •  •  • 


•  »  «  •  • 


r's  Inquiry       (2) 
.  Stat*  IsgiM" 
lion  and  Pinan- 
.  of  Exposition 
i  Exhibit  Bldg. 
tiired  to  the 


»*.,r«T.  Flmer  E     Robinson,   asking  that  he  be 

for  a  report  within  30  days. 

P„sldent  Sutter  directed  ^'-a^!^*  *^'-;:ii^  St^^^ina- 
Zt<^  to  tb.  Ge««l  "^"f^'^^i^SfXtlon  S^S?  be  «- 

ing. 


'■t) 


* 


«    •    •    « 


«   «    «    • 


11-1>52 


'ii 

> .  i>*  I. 


^'rfliiiiiiiiinfiltiii'iM  wm^. 


JMS  (cont'd) 


(3)   Ftom  John  K  McGrath.   Clerk  of  the  Board  of  Supervisors     for- 
warding  Supervisor  George  Christopher's  request  for  infonna- 
Uon^  ti;rSn«i-..ion«s  plana  for  the  rehabilitation  or  de- 
molition  of  the  Palao«  of  Fine  Arts. 

President  Sutter  reviewed  ti>e  so  far  unsuccessful  •fforts  of 
certain  citiiens'  groups  to  initiate  restoration  of  the  Pal- 
aof^f  I^ne  Arts,  the  action  of  the  Civic  Development  Con>- 
Sltt^e  of  tho  Chamber  of  Conunerce  disapproving  sucn  restora^ 
Son  and  the  excessively  high  cost  estimates  which  the  Com- 
mas ion  had  rocoived  frofn  architects  and  engineers  for  suc^. 
rehabilitation. 

On  notion  of  Commissioner  Dippel.   seconded  by  Commissioner 
Dercut,   the  following  resolution  was  adopted: 


jjlitlon  or  Restoi^- 
n  of  Palace  of 
J  Arts  Submitted 
Uurd  of  Super- 
iors for  Considera- 
iB,  Suggesting  that 
Ciration  of  Policy 
[sought  from  tho 
Liifiecl  Voters 
[toB  City  and  Co. 

1^  ^ftl^cl^CO 


RE90IVED     that  this  Comrlasion,   in  the  interests  o^^f  ^^"^i"" 
fnf  l^iish^s  of  the  people  of  San  Francisco  regarding  the 
^«^  o?  Fine  Arts,   does  hereby  subrdt  to  ti.e  Board  of  3u^ 
^rvisors,   for  iU  conslleration,   the  suggestion  that  a  .•«- 
?t^tion  of  policy  as  to  the  demolition  or  restoration  of 
i^^lace  ofilS  Arts  be  sought  fro.  the  qualified  voters 
nf  th^^itv  and  County  of  San  Francisco  at  a  forthcoming 
:LSL;;   andlRO?II)l]J  RJRTHER,   that  upon  notification  from 
?h^  Bo!rd  of  Supervisors  that  a  declaration  of  policy  on 

^Stion  of  Se  Palace  of  Fine  Arts  structures  and  the  res- 
toration of  the  area  as  a  public  park. 

^ril^UT^ub^t^^r^the  OoJsslon  for  ooa3i*r.tion 
and  action: 

daries  in  interest  of  more  useability. 

(b)  Determine  estimate  of  costs  involved  in  completing  the 
Park  under  boxindaries  agreed  upon. 

(c)  Determn.  a  policy  designed  to  -xpedlt.  the  co,,letion 
of  the  ittrk  at  earlieat  possible  momnt. 


cission  to  Submit 

;3oard  of  Supervis- 

Ml  Information 

^sviaed  Boundar- 

^tinates  of 

b:  of  Acquisition 

'Properties  Within 

sed  Boundaries, 
'^■'s  to  be  Derived 
1  Sale  of  Proper- 
i 'Outside  Boundar- 
of  McLaren  Park, 
g_It3  Consideration 


S°"'Q,f.fttrlMcLl  Meeting  of  October  30.  1952,  approved 

an  estimate  of  the  f^^^ J^'^^J^^'i^.e  revised  boundaries; 

owned  property  now  l°^f  ^/^^.^fied  Lp  describir^  the  re- 

and  (3)   that  a  co^^^^fj^^  i^rkl!  currently  being  prepared 

vised  ^d^^«%°^/"^;?i^In^^  and  upon  completion  it 

wlifL^^^rt^d  t  '^^  ^T^Su^r^'ors  for  review  and 

adoption. 

It  13  ti.e  intention  of  the  Comnlaslon  to  V'^\f^l  f^^^^,!* 

^p  of  the  -n-f,^?^r2%?  p^r^°4^  Sf  i.l«cU  of 
conpanying  cost  estimtes  as  proper    ^  ^^^^^^  ^  ^„, 

rhrt:Sf if  orruTn^or^tr on  t^  S^uren  par.  ^tter 
at  Uie  time  it  is  to  be  considered. 


i. 


« « « * « 


« * « • « 


liaffllKI'^^^  (cont'd) 

(5)  From  His  Honor,  Mayor  Elraer  E,  Robinson,  suggesting  that  ar- 
rang»in»nts  bo  made  for  a  number  of  evenings  of  Christmas  cho- 
ral programs  to  be  presented  in  the  Band  Concourse,  Golden 
Gate  Park.  The  Mayor  suggested  participation  by  outstanding 
choral  groups  of  the  city,  the  utilliation  of  the  Golden 
Gate  Park  Band  under  Ralph  Mirray,  and  appropriate  decora- 
tion and  lighting  of  the  concourse  to  nssjce  the  prograinB  com- 
pletely outstanding. 

On  motion  of  Coramisalonsr  Dippel,  seconded  by  Commisoioner 
Bercut,  the  folloi-fing  i^solutxon  was  adopted; 

Resolution  No ,_ 3^ 

jcission  Approves       RESOLVED,   that  this  Coimiassion,   on  recomnandation  of  His  Hon- 
Hstmas  Choral  or,  the  Mayor,   does  horeby  unanimously  approve  the  presenta- 

ilfrajB  at  G.G.Park    tion  of  evening  Christmas  choral  programs   in  the  Golden  Gate 
rfj^course  Dur-       Band  Concourse  during  the  Holiday  Season;   and  the  General 
■^^  Manager  be  and  is  heroby  autnoriaed  and  directed  to  arrange 

all  details  nocessaiy  for  the  successful  presentation  of  such 
programs,   and  the  expenditure  of  such  funds  as  may  be  legal- 
ly available  for  tJiat  purpose. 


mw 


Y    ^li?liiay  Season 


ireliainary 
>':ho3  for 
;ijway  &  Inscrip- 
■Mary  Taylor 
lee  Mamorial 
■j^ipvd.  by  Art 
fm 

aeral  Manager 
Arrange  With 
.'.Planning  & 
intiiig  Associb- 
ioc  for  Review 
;  Plans-Exhibit 
U  of  Flowers  & 
■•Ybing  Arboretum 


(6)  Prom  Joseph  H.  Dyer,  Jr.,  Secretary,  Art  Commission,  advis- 
ing that  the  prelininaiy  sketches  for  the  Mary  Taylor  Beards- 
lee  ^femorial  Gateway  had  been  approved,  sind  notifying  that 
the  final  drawings  and  written  inscription  are  to  bo  sub- 
mitted before  construction  is  authoriaed. 

(7)  Prom  Mrs.  Esther  F.  Born,  Chairman,  Parks,  Playground  and 
Public  Buildings  Committee,  San  Francisco  Planning  and  Hous- 
ing Association,  requesting  opportunity  to  review  plans  for 
the  Exhibit  Hall  of  Flowers  and  the  Master  Plan  of  the  Stry^ 
bing  Arboretum. 

The  Commission  approved  the  request  that  plans  of  the  Stry- 
bing  Arboretum  and  the  Exhibit  Hall  of  Flowers  be  made  avail- 
able to  the  San  Francisco  Planning  and  Housing  Association, 
and  referred  arrangements  to  the  General  Manager. 


■'  .1^.^.  ■ 


(Infornatipn  Letters) 


»«»»««»»•• 


(8) 


(9) 


(10) 


Prom  Dion  R.  Holm,  City  Attorney,  a  copy  of  his  Opinion  No. 
618,  advising  th.at  the  Recreation  and  Park  Commission  cannot 
legally  rent  the  stalls  at  the  Polo  Stables  in  Golden  Gate 
Park  to  private  horse  owners.   (Secretary  to  so  notify  the 
inquirer,  Mrs.  Helen  Winckelimn,  61  Park  Plaaa  Drive,  Daly 
City.  Pile.) 

FVom  Edward  Howden,  Executive  Director,  Council  for  '^j-vic 
Unity  of  San  Francisco,  expror^sing  pleasure  of  that  organiza- 
tion for  the  Commission's  action  ii:  restoring  the  original 
nar»  of  the  Japanese  Tea  Garden.  (Inlormation  -  File;. 

Prom  Mrs.  Estlier  Born,  Chairman,  Parks.  Playground  and  Pub- 
lic Buildings  Committee,  San  Francisco  Planning  and  Housing 
Association,  210  Post  Street,  expressing  pleas^e  in  the  ac- 
tion taken  by  the  Commission  in  approving  new  boundaries  for 
McLaren  Park  under  Resolution  No.  9^1,  Special  Meeting  of 
October  30,  1952.  (Information  -  File). 


«  «  w 


««»«««« 


SS  AND  DELEGATES 


Present  at  the  neeting  were  General  Philip  R.    Faymonville, 

?!^  «r  +^riqS2  Grand  Jurv;   Mrs.   Meta  Rothschild,   i>eague 
Tw'oLfv^rs'^of  s:F?'a^dT^s.Esther  Born..   S.F.Housing  & 
Planning  Association.  11-13-52 


<  I  A- 


MlM 


(1)  aagmn  finVor  nnal  Psan^n.^- 


2i8 


,  r«™l..lon.r  DlPI»l,  seconded  hir  Commissioner 
"o^l^rr.V.  ml'citr^-rutlon  was  adopted: 


^SOLVED,   that  ror  -  rpai^nr-  -^-^"""^^^^^ 
Pinal  Payments: 


(')  i*ffi£rrtr^""Lre>,'^"'L  ^ 


$822.08 


1794. 3^ 


Tax  Collector  -  ta»3  for  1952-1953 
/w\  TAXES  -  r.jiMP  M^TKE"  ainfl   "pCE  DYE 

Tax  Collectoi^  taxes  for  1952-1953 
,   ^  CONSIBOC  PAVING, fENCING  4  OTILrriES.Qn«RTERS  f^^^"^^ 

Period  ending  10-31-52 

Ninth  Pay7i«nt  -  Per.  ending  10-31-52 

r,TOTT^        nATFDi   PARK  -  r.nntract  #2034- 

Period  ending  10-31-52 
Fteriod  ending  10-31-52 

October  1952 

iT^^^rge  Paulsen  -  3d  a  Final  Paja. 
Completed  9-20-52 

n.  F<?rTMATES  OP  COST  -  2d  Unit  (10  Cages;   lor  ^ 


Toward  &  Bolles,   Architects  -  1st  Poyt.       ^^.^  ^ 
Period  ending  10-23-52 

ToATs^ci^^t^dTportsmen  -  4th  Payment  -  »^^ 

October  1952 


ly\    w.nKRAL  ADMISSION  TAXES. 
^"■'   »  '^,-V;^ '4.^^  r,f   Internal 


To  Collector  Of  Internal  Revenue 
Admission  Taoes  collected  October  1952 


0U9.99 


Period  ending  10-31-52 

.ot»„ta  .  Ke,ue3t     ^:SOLV.O.   tKat  for  Z^Z^'^^T^^^^-^'^^F'f  '' 

11-1>52 


''  '^iii 


'!f5 


stf  Ib^^AsMkn- 


rrice  or 
A  Orders 


•Jf>s.3AB 

iJ  Penaaxinont 


(cont»d) 
Agrr9priation 

(a)  212.870.01 

(b)  212.870.08 

(c)  212.111.03 

(d)  233.232.12.01 


(e)  233.321.12.01 


(f)  212.385.02 

(g)  212.300.0/, 

(h)  212.2U.02 


Description 


Anxnint 


Taxes  -  General  Division 
Taxes  «-  Can?)  Mather 
0vertiii»»Connl3sary  Div, 
Telephone  &  Telegraph 
(private  line-*eiar  -  greater 
than  estimated) 
Riel  and  Lubricants 
(Required  for  fuel  oil  to  heat 
clubhouses,   for  lubricating 
oil  and  gasoline) 
Forage  &  Food  for  Animals-  Zoo 
(Required  a/c  increases  in 
prices) 

Materials  and  Supplies 
(Additional  required  a/c  season- 
al requiremsnts  Golf  Courses  & 
Kesar  Stadium) 

Maint.   &  Repairs  -  Structures  - 
(S.   F.  Zoo) 


$3U-00 
500.00 
200.00 
100.00 


900.00 


500.00 


500.00 


2A2.80 


(3)   SgrylgQ  gr  W^rL-Qrdfira. 

Rftsolutio'^  ^o-  947 

^'^ZTZ'^'"^^-  the'roU-in,  Servic  or 

Work  Orders: 

(a^   Service  or  Work  Order  to  H.  Goldman  &  Son, 

^^^   fow^tidder,   ^-^f,ii1)r(l9V7'Sf^^^^^    ^592.C« 
connections  at  Hamilton  P/u  UVA' 

..    1    rw.^«-r  t^T  Mai  lot  St  Peterson- 
*">  ST*    r»  blSdet "cr'^a^UcaUon  of 

LaykSa  Step  Grip  -  ^j^^ ^^^7  Bond  FUnd)$395.00 
Jr.   Museum,   Corona  H.eights  f/u  \±yH 

la)   Service  or  Work  Order  to  Gene  Corponter, 

=w,i„™nU  from J*^»ri«ntJa.laa-4EK?E^l»"■°^■• 
2  S^r-  Sro^iT-i^on-w^  aaopt.. 

.agSiLlVLUfin  No-  -9^3 

J         «r.  r«nnaa9ndation  of  the 
SESOWED.  that  «>5»  ^^''"".q^at  th.  Controll.r  to  ap- 

gri>^"t.f  fr»ii^  ^^-  ^  --"^-'  •""^" 

^^'  ^g^^rSonova.  (.-3.a,  -J;=.  -^^/^  ^  '^^^'^ 


(b)  o-'??  Gardenflt         ^  ^.^  rT-30l)  Temporarily 

^^^^''ShS^lLlIficiion  12-1-52 
working  in  higher  cifwa 

thru  1-10-53.   •    •    •.  ,     'af,\  J.  Sick  Lv. 
RAnlacing  Wm.Hanson  v^"^*^  _.    ., 
"•5a  ^  -  lO-^'^^a  thru  1^»      _ 

Sick  L».  •/»  W  (j,38j)  . 


31fe.3b 

573.  tsA 
1,060.00 

1,200.00 
Url3-52 


it 


■f. 


|j2i£l4kJSAIiS4Sli2Ii£ 


(b)  r^f^  TrtHltn?^  ^°?"^*!l. 

Jos.  Del  Carlo  (1-383) 

Lv.   of  Absence  1(V16.52  to  >15-53 

(c)  ^>^  S^lV-^^inwn  QqrdMftr 
Raplaclng  Wm,  Garden  (T-259)  - 

Sick  LY,w/o  pay  1:^1-52  to  12-7-52 


li,aoo.oo 

b3.l8 


(5)  iD^:^:;a;«aUraa3l§ia 


tin" 


On  inoUon  of  CWssioner  Dlppel,  3eoonded  ^  Con«ls3loner 
torX  the  following  resolution  was  adopted: 

Ty^ggiution^No^  342 
.^SOXVED.   that  r^  -  -*^"-rrt-"oorr"«  -  -^^^ 
Transfers : 


F£2S 

(a)  Approp.212.130.0A-2 

Tenporory  Wages  - 
Recreational  Units 

(b)  Approp.212.300.0A-l 
Ifaterlals  &  Supplies 

Resale     Rec. Units 

(c)  Approp. 212. 300. 01-1 

m.,  &  Supplies  Re- 
sale -  Ow^Division 

(d)  Approp.212.300.01 
Tfeterials  &  Supplies 

General  Division 

(e)  Approp. 212. 350.08 

Foodstuffs  - 
Canp  Mather 


TS 

Approp.2l2.120.0A    ^950.00 
Temporary  Salaries  - 
Recreational  Units 


Approp. 212. 800. OA 
PUced  Charges- 
Recreational  Units 

Approp.212. 870.01 

Taxes  - 

General  Division 

Approp. 212. 870.01 

Taxes  - 

General  Division 

Approp.212.870.08 

Taxes  - 
Camp  Mather 


27.11 


100,00 


36.08 


128.3b 


««««•••••* 


w       •    „  n  senses  and  Canfiell^UPJia- 


k  N9,95Q 


RgS2JlAit3£nJio,_250 


lacnt  Harbor  Moor- 
Licenses  and 

LUo&a 


BE30I.VED.   «>at  thla  '^^-^^^Imo^'''^^'^^ I^T'" 
-rc^icS--  r^^'rnTu^Tna.^  at  .a.t  Ha...  ^ 
follows: 

Rate 

ESirJfc.. 

$20.00 
5.00 


(a)  jjaL-BaaajaaiiUJfiaQSfiS- 


Q\£DS£ 

Ralph  S.Horne 

Dean  Morrison 


HfUM  fff  Boat 
DIELTA 
ST.reANCiS  HI 


5 
96 


1  ruA  A  J.*'— ■" 


(b) 

NaiW_2£.^93t 
0  Chris tensen 
(Pchsd.boat  from 
F.Dunwe 11, former 

occupant  of  bertn) 


t^xite 

P9r_M£j« 
"V5.00 


(c)  TssEoraJX-LisenSfiS 


Janes  Elliott 
Milton  W.    Shoong 

Prank  Scherf  v 

(cont'd  on  following  page) 


ISSe  rose  (-.y  aviii.   space) 
LADY  ESTHER  ^^^ 


07.50 
7.50 
5.00 


220 


,t 


•3i' 


11-1>52 


« 


.-A,,a*^', 


221  . 


TRAIiSACliglB  (cont'd) 

(d)  CancfUatiim  of  .Moor^^^ 


4fernarffiIitJdLceil§fia) 


QaoaL         ^ ,  ' 

Mrs. August  SKUlt* 
George  L,   Carrico 
Alexander  Reiswlg 
F.  M,   Stich 
Nalson  Jones 


^^U      (Relinquished  ty^fjf  ^^ 
(Out  since  May  1951) 
(  w        "May  1952) 
(  «        «  April  1951) 
}  N         n         ■     1951  -  unable 
to  reach  by  registered  mail) 


50 
107 
180 

7A 


SHOSr  n  u,v^,p  (Assignad  perm,  to  Berth  mu) 

CiSence  &  Harvey  Dahlberg  JAssigne  i^^        ^       „    ^g^^ 

Ernest  Hanson  J     ,     u        *       ^         """ 

C.  B.  Pressley  J     •    •    "   " 

John  Vltalich  J     «    •    ■   " 

George  Everett  J     ^^^  Y^tiht  Harbor) 

WilUam  A.  Pomeroy  (Boat  xe^    ^    ^  ^ 

George  T.  Polster         )  «    n     ■     "  ) 
W.  H.  Sanburn 


Dr.  J.  J.  Wolohan 


( 


) 


175) 

197) 

15) 


raigl^B§IiE§s 


(1)  Rfiaiiest-^r._aiJ2Elfi!aen-^ 


aras.Sftl^ries 
Rfiauest^r^EEis.^'^-—  City  Attor- 

The  Secretary  reported  ^^r^^^HfTtTlegfl  responsibility 
iey  had  advised  ^«  ^Pf  ^*^°Lach  if  that  recreation 
£--f  to"^b:Cdf  afai!^-  to  the  .blic 

IV^  defic^cy  in  ^^.^ '1  ^^P^^^^^^^^^^ 
Salaries.  R«<^«f  i^.^^'had  b^n  recon-snded  by  tl.e  Busi 
in  the  amount  of  ^^Jf^f^\y,e  General  Manager. 

-••  "^^'  "'  ^^  1^,     3econded  by  Co^ssioner 


Rg3S2liliifll3-Jfi--251 


iiequest  for  ^ipple- 
antal  Appropria- 
tion -  Tenijorary 
SalMi£8-i4*A^*2fi 


^sowED.  that  thi.  oj-^-  rp.^"->J'r'Ir- 

«sslty  of  PJ^"^  '^  Board  of  Supervisors,  »~^"  ... 
•^  rT.r  fo%^o^  -  -  '"^^r^'f  irSrSS  froX 

^'^■^f^  Ufo^d  *"i"='  '"Lj^s^^ylMS  necess^iry  to 


(2) 


Anendnent  to 
S5iaji_0rdiUiaQ£S- 


«  «  «  • 


«  »  • 


#  «  • 


ggg^^jiii2JlJi2-u-252 


SflSfiii^'^^^-^  ,^tion  of  the 

General  "^"^^^'^^n  encloy*"*^  ^     /     h«reby  requests  the 

p^--r.=T„2e^S  rr/aT.^ --  --  °- 

Civil  Service  uotmiasion 

nanoe  as  follows:  ii-l>52 


222f 


952 


oUauedj 


(oont'd) 


■■^iRry  Range 


incraa.-  fro.  U  to  13     to  P-vi^-  J^.-      ^^^  ^^^• 
dener  for  Llbroiy  Grounds  and  1  gardener 
for  devag*  Plant  Grounds 

Incr^e  from  1  to  2    to  pro^de  1  auWoren^  ^^^^ 

gardener  for  Ubraiy  Grounds 


'  • 


(1) 


Icetion  to 
tct  No. 65 A, 
iRjmdlng.Inc., 

itractors  for 
iltaclon  Valley 
Pieldhouse 
&  Extension 
•  Over  to 
iJteetlagL 


k 


[Tins 


^rove^ent.  to  VlsiUcion  Valley  P/G  and  Fi.ldhcuse  -_ 

^nn^rifft^  No.  fa5A. ^ 

The  S.o«.tary  read  the  IfJ-^^.f.J^.f/AJiXj'pr^^^^^ 
General  Contractors  for  J^  Y^ji^J^i^^iJialJg  thit  the 
and  Pieldhouse  under  Contract  2^-^^;;.;f  ^^plrty  had  de- 
faO-mch  water  main  located  J»  r*'P^d^.Xting  that  the 
layd  ti»  4tart  'rf-«»«»^^^^^  T^port  from  Mr.Har- 
Scessary  Uw  extension  be  g'J"*'^,  ^^  .JZiained  that  the 
nan,   Supervising  ^ngir^er     on  the  matter^xpia  ^^ 

nec;.«ia^  architectural  -^iS°jJi?^:/riayd,'and  that 
that  constraction  ^^^'^^^^^fi^rtime  trt^>e  contract 
.^oSir^^rarthrnerretrar  «eting.      (O^r  to 
December  11,   1952). 


n  rrnn-h  ■""-"  -  fu-t^-aaj^ga^ 


BfWWI>    <Mivn»^'^ 

^  secretary  -ported, ^^^^^.^p^^^orp!^^^^^^^ 
the  transfer  of  a  P^f/^f  .^rawn  f%f  the  Board  of 
Library  Commission  had  been  wivn  attorney  ruling 

'  Supervisors,   for  t^%^*,^^to  be  Illegal.     However,   it 
held  such  transfer  of  P^i^^Jt^^Tl-ion  to  permit  the  use 

ing  a  transfer  of  jurisdiction. 

^*-^^^-  h       requested  the  transfer 

poinding  Rasolu.        WHEREAS,   the  Library  Commission ^eg^ ^4 ^^^^^^^        ^ 
^r^S!  Sr3,a.9.       of  a  oertaf^^P^riJ  ^  XanC  IH^blic  Library;   and 
pd  891  -  Jurisdic-      used  advantageous io^  .  ^^  the  City  Attor- 

Lon  Transfer  of  Land-  Conmission  has  been  a^^''"°^'^-  .^^h  park 

ad  Granting  Permis-    WHEREAS,   ^his  Conniss  ^^^  *^^^*'',°!Mllty^  as- 

dnt«<r,  Pt.  Piihltc         tablisning  a  ~ 


dntain  Br. Public 
tbrary  at  Rmston 


tablishing  a  Branch  Library  a 

fore,   be  it  -agcind  its  ac- 

RESOIVED,   that  this  Gommission  lf^''l^^%^2) ,   No     8^9 
Son  und;r  Resolutions  No.   903  ^  ^^,  35,   ^^52) ,  relat- 
(August  U.   1952),   and  No.   »91  ^^P  ^  ^^^t  to  the  Lx- 

X  portion  of  Ftoatoo  "-Jg^trtil^c'riSdlrt^lJ"^ 
BlS^k  No.t^  and  -fcS^t  S^t  at  It.  f ^^^^J^": 
on  the  north  una  of^=h«^,^  j^^^t  """^^h^^^t  &eet 

with  th.  «"*  "fi„^  the  northerly  li^f'^^j^t,  thence 
thence  easterly  ^i°"«       ^        !„  northerlly  ''^  '"  '     ^  right 

angles  200  fee^,   ^  iirl>52 


■i--  'Xi^iii^^bsi 


223 


(cont'd) 


,  !lo.953 
time4L 


,,o„g  t.e  «t..3,  U»  or  W^tcr  Street  extandea  „crt..r. 
^  to  th«  point  of  beginning. 

s:^r^motia"^-> -^  - " 

hereby  requested  to  »»f  "^.^    and  to  approve  in  lieu 

thereof  the  P^'f  ^^,^„  ^rFtaeton  n^yground. 
for  the  use  of  a  pcriiio"  w-^ 


»  « 


»  «  *  » 


«  «  *  • 


^  *u     r«rfftB  Service  Co. ,   opera- 
The  Secretaxy  reported  ^hat  the  Coffee^^^^^^  ^^  the  Golden 

tors  of  oolrw>peraf  d  <^°f  t^.^^^^^^ker  Playfield,  had  re- 
Ste  park  Golf  Coura-  ^l^'^^'^'^^Se  explained  that  the 
quested  renewal  of  ^f  t^rto»;plete7satisfactory  and 
'con^^a^r's  ^Pt^^i^tllg^t^rth^'  period  the  revenue  to 
that  during  the  paflx  J^S'    ^  , . 
the  City  had  totaled  12.038.61. 

.     ..n^r  Bercut.  seconded  by  Commissioner 


aafifiiiiUaaJia— 2^ 


filoriiing  the 
ceval  of  Pennit 
xffee  Service 
I,  to  End  of 
bed  Year  1953  - 
idan  Gate  Park 
lif  Clubhouse  and 
ijishhacker  Play- 
leld  Booth 


5ii 

j.-nting  to  G,   J. 

kuins  Construe  »n 
.  an  Ext.  of  Tim© 
iJan.  31,  1953 
i.Order  #2  -  Lt- 
sing  Contract 

2J^ 


J  »<>  Vi«rebv  authorize  the 
RESOLVED,   that  thl.  <^'^''Z  Tni^^^'^'   ">°  f"^',  eo7- 

?^%endlng  "^^^i"''  r  pSfieW  B^oSl  '-li,"*™^*  '"to 

The  secretary  pre^ntedtV^-^r^aifio^"^^^^  ^ccer 

pield  extension.  ^^^^^^^  ^  ^^^,,,„. 

.     „„tion  of  Cownlssloner  O"!^™   '^g  adopted: 
Tr  S?p^l.  ««  following  resolution  wa 

n iviU?n  I'?-  "^^^ 

^  .,  „  rf  the  General  Mmoger, 

.™,     ti,.*  on  recommendation  o»         „rooer  drainage 
HESOLVED,   that  on  re  ^rrect  and  proP"^  j^is 

-'  1953..  nnd  the  ControUor^^^.^^  ^^  ^^^,,,,,, 


^""^^^r^na  -  J^^-JiScSirorContract: 

approve  the  following  ^  ^  o^^vUS.. 

N0.2  .  for  the  ^Pf^-^to'lSurf  correct  drainage       ^_^^ 

cubic  yards  °f  ^^^J',  ^  jjifiiiaaga    of * 

of  the  soccer  field  -  an  aj-s^^ 


«  «  * 


«  «  « 


«  •  «  » 


(5) 


I 


§aialX^Saa4aiaimi^  Copmlsslon 

-e  Sacretar.  r-c?  «-  ^  ^ai?  -J-U"ief  S  " 
„U1  P'^^^^'^^ndations  for  the  employees 
tjQse  its  recomraendationa 

vrtiges  for  1953. 

^  11.1>52 


3[jSC§^(continued) 

Levis  to  Prepare 
[present  Recon>- 

jationfl  for  1953 
^i  Wages  for 

IciTil  Service 

ipQ_ — 


Mr.  Lewis,  General  Manager,  is  preparing  data  to  support 
his  recommendations  relating  to  salary  and  wages  of  depart^ 
nantal  eraployees,  and  requested  Commission  authorisation  to 
subittit  such  rsooaaendations  to  the  Civil  Service  Coimnlsaion. 

On  motion  of  Conmlssioner  Dippel,  seconded  \iy   Commissioner 
Gallagher,  the  Commission  granted  permission  and  authorised 
the  General  Manager  to  prepare  and  submit  to  the  Civil 
Service  Commission  recommendations  on  the  salary  and  wage 
schedules  of  classifications  within  the  Rdcreation  and  Rxrk 
Department. 


(6)  g^^/ilng  ?f  N^X*^  Gomniasion  Meeting  PatrS 


k  Mseting  Date 
I  be  Thursday, 


It  being  noted  that  Thursday,  November  27,  the  next  regu- 
lar meeting  date,  falls  on  Thanksgiving  Day,  a  legal  holi- 
day President  Sutter,  with  Commission  concurrence,  set 
the'next  meeting  day  to  be  the  second  Thursday  of  the  fol- 
lowing  month  -  December  11,  1952. 


There  being  no  further  business  to  come  before  the  Commis- 
sion, President  Sutter  declared  the  meeting  adjourned  at 
ilrOo'p.M. 

Respectfully  submitted, 


5^ 


^.^w/^'^'''^--^^ 


Secretary 


U-l>52 


M 


■^9 


,-:^,^ij.-m^. 


;ciu 


i^.9?<> 


dssion  Ai^rovos 
liopta  for 

ion  in  the 
Budget 
Capital  iBDprove- 

I^gram    In 
Iwunt  of 


San  FVanolioe,  California 
November  25,  1952 


l$Iliyi£S 


A  Special  Meeting  of  the  Recreation  and  Park  Comnlsalon  waa 
called  tr  order  on  Tuesday,  Uovember  25,  1952  at  10:00  A.M., 
In  the  offices  of  the  Anglo  California  National  Bank,  No,  1 
Sansooe  Street,  for  the  purpose  of  considering  the  Capital 
Bif>roveiaBnts  Program,  Bond  Isstie  Survey,  Crystal  Plunge  Re- 
pairs, and  Portsmouth  Square  Ijaproreaents .  President  Sutter 
called  the  meeting  to  order. 

Ths  following  Commissioners  were  present: 

Mr.  Louis  Sutter,  President 

Ml'.  Peter  Bercut 

Mrs.  H.  J.  Dippel 

Rev.  Eugene  A.  Gallagher 

«««««««« 

(1)  Adoption  of  Capital  Improver/ients  Program  for  1953-54,  for 
Submission  to  the  City  Planning  CorainlagiQn 


Fbllowlng  a  report  of  Mr.  Ijewis.  General  Manager,  iteraltlng 
his  reconsaendationa  for  capital  improvements  to  be  included 
In  the  forthcoming  departmental  budget,  on  motion  of  Comnis- 
sioner  Bercut,  seconded  by  Commissioner  Dippel,  the  follow- 
ing resolution  was  adopted: 

RBSolution  No.  956 

RESOLVED,  that  this  Commission,  on  recommendation  of  the 
General  Manager,  does  hereby  approve  and  adopt,  for  inclu- 
sion in  the  1953-5iV  budget  and  submission  to  tlie  City  Plan- 
ning Commission  as  the  department's  Capital  Lqarovement  Pro- 
gram, the  following  inprovenents  and  their  estimates  of  cost: 

Conservatory,  G.G.Park  (Stove  Houses)  $30,000.00 

Sunset  Heights  Park  (Irrigation)  10,000.00 

Sunset  Heights  Park  (Conv.  Station)  18,500.00 

Fleishhiaoker  Puinping  Plant  (Sewerage)  6,500.00 

Golden  Gate  fcrk  Sl»dge . Plant  3 , 500. 00 

G.G.Park  Sludge  Plant  (Settling  Tank)  8,575.00 

Alvord  Lake  (Drainage)  it, 500. 00 

Elk  Glen  Lake  (Stand-by  Pump)  8,800.00 
Harding  fk.  Golf  Coorse  (Protectlte  I%oce)6,600.00 

Co4t  Tower  (Heating  Plant)  5,750.00 

Dolores  Boulevard  (Cen^r  Strip)  11,000.00 

Russian  Hill  Park  ..  38i5W«Q0 


$152,225.00 

PROVIDED,    FURTHER,   that  added  to  these  budgetary  capital 
Irfirovofflsnts  totaling  $152,225.00  there  shall  also  be  in- 
cluded and  filed  with  the  City  Planning  Commission  those 
regularly  scheduled  construction  projects  outlined  in  pre- 
vious years  as  part  of  the  19A7  Recreation  Bond  Rind. 

(2)   Kbyor's  RecoBiaendation  for  Survey  of  This  Department's  Re- 
quironents  With  View  Toward  Development  of  An  Additional 
qond  Issue  _ — 


The  Commission  next  considered  a  letter  from  His  Honor, 
ffayor  Elmer  E.   Robinson,   recommending  a  complete  survey  of 
Recreation  and  Park  requirements,  with  a  view  toward  the 
development  of  a  bond  issue,  for  submission  to  the  voters,  to 
supplewjnt  the  19^7  Bond  Issue. 

The  ffayor's  letter  n»de  the  following  points: 

(a)  That  the  19A7  Recreation  Bond  Issue  was  restricted  to 

facilities  under  control  of  the  former  Recreation  Depart- 
ment. 

11-25-52 
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(b)  The  Korean  War  haa  resulted  in  strict  ^^f  ^J^^  °^f  ^J^: 
cal  materials  so  that  approximtely  one-half  of  the  1947 
Bond  FUnd  remains  uneitpended. 

(c)  Steadily  rising  construction  costs  since  194?  may  result 
U^a  downward  Revision  of  U;e  recreation  facilities  re- 
maining to  be  constructed. 

(d)  Population  center  have  changed  and  new  districts  have 
been  built,  which  require  additional  recreation  facili- 
ties. 

(e)  Final  establiahn«nt  of  the  bound^ies  ^^^M^l^^'^.^^*' 
now  make  it  possible  to  proceed  with  a  plan  for  its 
development. 

On  motion  of  Commissioner  Bercut,   seconded  by  Commissioner 
Gallagher,   the  following  resolution  was  adopted: 


^83  ion    Approves 
jyor's  Reconmenda- 
lon  for  Coni>lete 
Wfly  of  Park  and 
fcreation  Facilities 
Purpose  of  Devel- 
^  &  Submitting 
.Voters  in  1953 
[nav  Bond  Issue  Sup- 
Bnting  1947  Bond 


RflBolution 

RESOLVED,   that  this  Commission     in  £\ill  and  ^^l«|«^f f" 
nent  with  tho  recominendations  of  His  Honors    Mayor  El«er  b. 

^^binson,   does  hereby  direct  tne  ?----J^^,f,,^td  P^rk 
staff  to  make  a  cor,)lete  survey  of  the  ^^^*i°",ff  f^f 
f^lities  not  now  provided  in  those  ^^-^^.^J^^r^.^^g,^' 
exists  and  which  were  not  conteirplated  m  ^Jj  J^A?  Bond 
ProCTom    with  a  view  to  developing  and  suomitting  to  the 
^^rfk  the  next  ntxnicipal  election  to  'ce  ^f  ^^  Jf.J;^ 
I  bond  issue  to  further  provide  needed  Park  and  Recreation 
facilitioa. 


(3)  Amr^YftT  "f  ^ivnlT?  \'i  ^^^^1  fi^Qgft 


So-958 

Ission  Approves 
lar  Submission  to 

pd  of  Supervisors 
|llls  for  Repairs  to 
stal  Plunge     in 
^^^  yf  |?;b7b.00 


On  motion  of  Commissioner  Dippel,   seconded  by  Con^ssioner 
B^r^t.   the  following  resolution  was  adopted: 

Uon  No.    1U09;   therefore,   be  it 

HESOlJra)     that  this   Commission  does  hereby  approve  the  at- 
SlTs^he'^dule  of  work,   togothe-it^  ^^rl^S  t  'and'' 
from  the  contractoraas  submitted  by  Mr-    '^^Jflr,     .^^  serv- 
S     Henry  l)o»niconi,    covering  repairs     ^^^^^H/ll  ^^"^ 
ToU^Cr:^!  Plunge,   amounting  in  the  aggregate  to 
12, 676.00,   and  itemiaed  as  follows: 


Repairs  to  Roof  * 

Electrical  Repairs 
Repairs:   Girls'   Dressing 

Rooms  &  Partitions 
Repairs:   8«  Gate  Valve  & 

2  Drinking  Fountains 
Hot  Water  Heater  &  Piping 
Re-hang  Salt  Water  Main 
Various  Minor  Repairs 


250.00 
235.00 

^00. 00 

246.00 
563.00 
655.00 
J2i^ 


12,676.00 
PSOVIBEP,    ^fn,   t>«t  upon  p«3.nt.«on  l^V^'^J^^X"'^ 

porvisors  for  payment  approval. 


«  « 


#•»»«»* 


z^^.T^Tr.  =-.s^^r.  '^\^y^:^^r. 
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f 


.  -V'-.-vn^T.-' 


".)«"•''"' "■jWV*'  ■ 


Z^' 


^.eating  Approval 
Supplenental  Ai>« 
opriation  of  14,000 
r  Construction  of 
•jiers'  and  Snail 
ildren's  Ploy  Area 
jPnrtsnouth  Squ^ye 


Port8n«uth  Square  had  been  approved  by  the  Art  Commission 
*^d     inamauch  as  this  facility  had  been  unduly  delayed 
^citiTdr^ft  the  ^.nds  required  to  perfona  the  work  be 
transferred  from  the  Real  Property  Account. 

On  motion  of  Conrdssioner  Bercut,  seconded  by  Conanissioner 
SlSgh^r,  the  following  resolution  was  adopted: 

|^aQlutiQ^  Np-   ^^^ 
RESOLVED,   that  this  Commission     does  ^•'^^/®?f  ^\^^^ 

Uon  n^  rEl^tt.e«.^nd  Smll  Children's  Fl^  A«»  In  Ports- 
mouth  Square. 


DURN^CNT 


(Off-Calendar) 
(5)  ^eaar  St.Adium  Rental 

1953,  such'  negotiation  to  involve  a  n.odxf ication  of  the 
normal  rental  charges. 

Th«re  being  no  further  business  to  come  before  the  Coramis- 
^Z   Sisident^tter  declared  the  meeting  adjourned  at 
10:35  A.M. 


Respectfully  submitted, 


Secretary. 


11-23-52 


San  Francisco,  California 
December  11,  1952 


22' 


il  of 


The  Plfty-firat  Regular  Mating  of  the  ?«<^'?f  i?S^^t^a) 
Si.i»sSn  was  callod  to  ordar  on  Doc.mber  11,  1952  at  3:00 
P.M.,  ^rasidwit  Sutter  presiding. 

The  following  Conmisa loner*  vere  present i 

Mr.   Louis  Sutter,   President 
Mr.   Peter  Bercut 
Mrs,  Henry  J,  Dippel 
Mr.   Fred  D.   Pfcrr^  ^ 

There  beim?  no  corrections  or  omissions,  the  minutes  of  the 
SrCSr^ting  of  November  13.   1952  and  the  Special 
Meeting  of  November  25,    1952,  were  approved. 


ISUJO^ 


-19^4  ftidget 


rdsnen's 
Car  Road 
l.G.Park- 

24.  ;9S3 


the  support  from  ad  valorem  taxes  will  be  no  greater  v^ 
that  provided  in  the  current  budget. 

S'r^stlng  authorl«tlon  to  charge  ad-niss.on. 

;5sro'n.r^Str?ea?:srruJi^  ^r^  -  ^a^n  ro, 

the  protection  of  t:«  public. 

The  Co^ssion  concurred  in^^iJ^f^^^^J^::^^^^^  ^ 

the  Guardsmen  that  no  »*»i«f.^°"  ^^f^^^^n^  fo^  the  Guarda- 
nade  to  witness  the  races,   but  f°"^^?"^J^5^^„%  conyletely 
nen's  Campership  Program  could  be  solicited  on  a  cony 

voluntary  basis, 

cut,  paroiaalon  waa  e^^^  ^"1^^  °^ ^  gundajr.   «ay 
TlZ-  S^l  aft^lS  tTa're?^  S'beTlaa«d  with  t^  G.na-1 

structed  to  prepare  a  new  agreen«»nt  coverxng  tJie  roau 
contract. 


•  •  •  •  « 


•  «  •  •  * 


nd.ssion  (3) 

anted  to  the 

if  Erikson  League 
Hold  Celebration 
Band  Concourse , 

ilden  Gate  Park, 

adav,   Oct.  A.    1953 


Prom  the  Leif  Erikson  Uague  of  SanJ^-cis^o^^^^^^^^^"!,, 

fcrrtirn  rnoS^g^h^  iz^^:,  z.ftXoi:  ^-^ 

Sn,  1953.   Notification  to  be  given  to  Mr.  Ralph  ^kirray, 
Director,  Golden  Gate  Park  Band. 


jThonor  of  Frank  Marini.  civic  leader  of  the  North  Beach 
District. 

12-11-52 


r  I 


THATIONS  (continued) 


Mftrini 

giftl     ,  ■ 


The  Honorable  John  B.  Molinarl,  presiding  judge  of  the 
Kkmicinal  Court,  appeared  before  the  Commieaion  aa  chairman 
^  tSe'l^irS^chTltl.ens.  Marini  Me^^rial  Conmittee     and 
?ormlly  presented  a  plan  for  the  eatabliahnant  of  a  ^ini 
«»^iS  Shich  included  the  proposal  to  place  a  l«<i««taled 
huat  of  the  late  Rrank  Marini  in  the  detached  triangular 
^rtion  of  Washington  Square,   bounded  ty  Columbua  A^^enue 
Sion  and  Powell  Streets.     The  comniittee  further  proposed 
Se  naxaing  and  dedication  of  that  smll  triangular  park  to 
be  known  henceforth  as  the  Frank  Marini  Memorial. 

judge  Molinari  was  accompanied  by  two  committee  members, 
Messrs.    James  and  Annand  DeMartini. 

On  motion  of  Commissioner  Parr,   seconded  ty  Commissionei* 
Bercut,   the  following  resolution  was  adopted: 

RESOLVED,   that  this  Commission,   in  recognition  of  the  nary 
worthy  cintributions  which  the  late  ft-ank  Marini  mode  to 
^e  community  life  of  the  people  of  North  B^^'^J-   f^^^, 
numerous  civic  activities  to  which  he  gave  most  generously 
This  leadership  and  support,   does  hereby  approve  thepro- 
Msal  of  the  North  Beach  Citi«»ns'   Marini  M»»°rial  Conmdt- 
Sft^  place  a  pedestaled  bust  of  the  late  Frank  Marini  in 
Ihe'detaSed  triangular  portion  of  Washington  Square ,   boun<i. 
ed  l^l^S^  A?^e.   IjKon  and  Powell  Streets;   and  that 
«5?^a™alltrian*ular  park  be  named  and  dedicated  in  his 
^"4     ii  S  Zin^eS^orth  as  the  ^"^  ^ijL":X       ' 
rewmED,    mTHER.   that  the  design  of  the  t«st,   the  ped- 
Stel  Imd  the  inscription  for  the  Marini  M^^^^^'^lj'JtiLn 
te  pwp^d  by  the  af^emenUoned  Comnittee  for  subrdssion 
to  and  approval  ty  the  Art  Commission. 


ling  of 
:reet  Trees  • 
irket  Street 

in  Church  St. 
3d  Twin  Paaks 


Ls.   No. 961 

aamission  Con- 
inues  in  Effect 
Bstriotion  Pro- 
ibiting  Use  of 
ivately  Owned 
its  or  Craft- 
Merced 


(5)J.Fron  Mrs.  Edn»  F.  Ernay,  S.cretai7,  Eureka  District  hteiw 
^^^':ZtX^>r.,  S««t«y.  Cnt^l  council  of  Civic 
c-'fi:?irSt  J.   3ulUv<u>  &  Co.,   JW«1  Directon..   K52-54 

^"re^^lng  the  trl»i.«  of  street  trees  on  Market  St., 
betwerchuroh  Street  and  the  Twin  Pwks  tunnel. 

Mr    Lewis  reported  that  the  pruning  of  street  trees  is  a 
^tS  schXled  activity  of  the  "ee-topper  cre^.  -^ 
th«t  the  pruning  requested  is  currently  being  done  accora 
IS^  t^scS^l?       (The  secrete  was  Instructed  to  reply 
accordingly,—    -   -  ^  ^ 

/M   v^yr  -h«  Edilc^tion  *P^ks*and  Recreation  Conraittee.    Boarl 
^   ^   IJ  Li^if^^     foiva^ing  the  letter  of  Mr.   A.B.Chaee,    Jr. 
t  ^?SI  thr^p^^tion  ^f  privately  owned  boats  on  a  por- 
tiorof  Lake  Merced  south  of  the  causeway. 

^^TJ^'^^^'^^^  rbo-trn:ce:fa^inrroJtiy. 

O.  motion  of  Commissioner  Bercut.  seconded  by  Coixdssioner 
Diiiel,  the  following  resolution  was  adopted: 

a^o^lnt.^9P  No,  9bl 
RPqOLVED  that  this  Comlssion,  in  the  interests  of  public 
^f^tr^o^^'e^^  ^°^  ^^^  ^"^  restriction  proh.batxng 
saiet.y,  "^      •       ..^  ^     ^^   southern  portion  of 

Se'^r^ced^^t^d^so^rof  the  causeway,  S..11  continue 
in  effect.  ^  ^  ,..,.,,  , 

in\   i^.«™  tJ.e  Eureka  Valley  Promotion  Association,  setting  forth 
^^  !^«Tr^duSlon  a^  recreation  ComLuttee's  recomnendatxons 
^r Ve  t^^  o?  :r^ity  center  budding  to  be  cons^^^fa 
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,to  Valley  Promo- 
ton  Association's 
twaBiondatlona  for 
luainity  Center  - 
ith  &  Collingwood 


[j(fljNICATI0N3  (continued) 

at  19th  and  Collingwood  Streets. 

The  Secrotaiy  stated  that  the  Committee  report  ^^J  !««"  ««"^ 

Architects, 

A  delegation  of  Eureka  Valley  residents,  including  Mrs. Clara 
i    !v;!f r  Nt    George  Hill  and  Mrs.L.R.Po^mell  appeared  to 
Hanchett,  Mr.  ueorge  "^■^■»-  »*    .   ^.--^-+  4-  the  committee's 
.haric  the  Co-l«lon  for  l^/^-^^^i^H  letter  from  th, 

^ftort'trt^rrff^ft'tSftl::  r.co-ena.tlo„»  -ro  ap. 
preciated  and  timely. 

PUnni^  .      (8)  ^c.  Herbert  B<>rtholo~«P«ald,n^  S»  ^-i-  ^Tn^ 
Ur  of  Identi-  nwtual  concern. 


secretary  to  obtain  copies  of  the  Association. s  brochure 
for  distribution  to  all  Commissioners. 


s 


ion  on 

llace  of  Fine 

Vj  Postponed 
ading  Receipt 
:  Reconaaendations 
id  Report  from 
»rican  Institute 
rchitects 


(,)a.fton  the  Board  of  Sui»rvl3ora«3oluUon«,ua sting  the^^ 

en  itemUwtlon  of  the  costs  involved; 


5.,^  Dr.  H.B.Hambly     President     Marina  Civic^I^^^^^^^^^^ 

Association,   fomarding  a  ^^°l^f  °^  °^J^^  ^f^eost  for  the 

-^..^l^.ftr.^^TTnZTTu,''L  ^a  of 

Supervisors  J   and 

.w.      Mr.     Albert  I    Williams,   President,  California  Chapter, 

ready  within  two  weeks. 

+v.„  /nar^.qsion  of  the  Commission's  previous 
Following  a  l^"efy„J^!^^;Sucted  the  General  Manager  to 
actioh,   President  Sutter  ^'if^^'^^^^J'^^  ^v..  p-iaco  of  Fine 
obtain  detailed  cost  estimates  J°^^^f  ^^"^^    Ld  in- 
Arts  structures  and  the  restoration  o^^®  fj^^     ^nd 

Tale^^frt'^Spo^^^^  the  %k  -  ^^----rn 
;:S"rec:^prof^thrAric;n  L^tute  of  .rchltects. 
report. 


osaibilities         (10) 
:r  Establlsh- 
6nt  of  a  New  P/G 
n  Cow  Hollow  Area, 
Ithin  Presidio  Wall, 
0  ^  -tnyestigatad. 


ich  Public         (11) 
brary  -  Sunset 
r^ty  Center 


mlttaa,     Oo«  Hollo-  1^"^?""*  ""f  a  Xgro>md  for  real- 
be  taken  to-ard  ">e  eatablUtaent  fj^^f^^^  .^a  looa- 

T^^UZ  '^  ZTs^^^'ln.  «lt.Tn  ..  Prealdlo. 

...ra  re^e^a  tHo  e^-- -- 

foSt^ct  a/^ro^rS.  J^^^ 

the  lyon     Street  1°^ ^^°"- .   ^JJ^  General  Manager  and  the 
President  Sutter  referred  to  the  ^^^Jl^^^i^f^om  the 
Secretary  the  matter  of  proper^  ^'^sl^ntJfs  of  obtaining 

^irsstrro  ^.^t:'^^^^^        --- 

f^om  Mrs.  Thomas  R.  Best,  Corresponding  Secretary  Great 
Midway  Club,  requesting  ^-^^^-VtVlaLdS^e  Sunset 

ro^r^l^nrerrrnd^fr^S^^^^^^^  -  ^^ 
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>v<«fliwiGATIQNS  (continued) 

Robinson  and  to  the  Library  ComiBaton  regarding  the  request. 

Inaanaeh  m  thi»  eonwunloaUoft  had  \mn  forwarded  to  the 
Uhraiy  Co«l*alon,  »o  IVtftber  aoUoo  mb  Ul»n.  IFlled.J 


ll<Sren»5  P/0 
Avenue  and 
Way  - 


(12) 


Fton  Mrs.  Thomas  R.  Beat,  Gfrmt  Highway  Club.  requssUng 
that  repairs  and  in^^rovenents  be  jnade  at  the  Children's 
Playground  within  Ctoiden  Gate  Park,  at  A5tl>  Avenue  and  Lin- 
coln Way, 

Mr    Lewis  r«)orted  that  the  work  requested  is  presently 
u^der^  mSer^e  direoUon  of  M^.  Bart  Rolph,  Assistant 
SSpJrilllSndent  of  Partes.     (SecretAiy  to  reply  accordingly.) 


««■  No.9fa2 


fcnorial  Plaque- 
Aorge  Tumor  Marsh- 


^ocanisaion 
llnable  to 

Ihcludo  Hard 
|3ueball  Diamond 
llTi  HaMlton  P/G 


Request  for 

Trash  Cans  & 

"No  DuRping"  Signs- 

Und's  End  &  China 

Beach  Referred  to 


(l3)a.F^  Mrs.  Ma.  Helen-  Baeon  Boggs.  Prwident  of  the  San  Fran- 

Cisco  HoiBi  League;  and  ^        ^  r.-nfo^w  riuh  of 

b.From  Enid  Aljets,  Recording  Secretary,  CaUfomia  Club  of 

S^r^^ting  that  a  bron«»  plaque  be  installed  w^in 
t^r Japanese  Sa  Garden,  proj^rly  honoring  G«org%Turnjr 
Marsh  ^e  man  who  built  the  original  co^^^^io^/^f.^^. 
JSSlinSr  Z.T  m  189A.  and  arranged  for  its  establish^nt 

in  Golden  Gate  Park. 

Mrs.  Boggs  and  Dr.  A.  T.  Leonard  of  the  California  Hist^ 
iSi  Society  appeared  before  the  Comission  in  the  interests 
of  the  foregoing  request. 

On  motion  of  Comissioner  Parr,  seconded  by  Comnissioner 
Dippel,  the  following  resolution  was  adopted: 

BlPftliUUgT^  No.  962 

RESOLVED,  that  in  the  interests  of  proper  recognition  of 
the  inpo^tant  part  which  the  late  George  Turner  Marsh 
played  in  the  ^tablishnent  of  the  Japanese  Tea  Garden  xn 
Siv^n  StTpark  the  General  Manager  be  and  is  hereby  di- 
^cSS  ^^Vt^n'e^ti^^tas  of  cost  for  ti.e  ^3ign,  produc 
tiora«3  proper  installation  of  a  laenorial  plaque  in  ttie 
Je^f.   ?^^arden,  and  that  a  -PP'^^T^i^^S^^^^/"" 
ttenecessaiy  funds  required  be  placed  in  the  1953-54 
Budget  of  the  Recreation  and  Park  Department. 

i:^   u<-  M«r>ftr  Mavor  Elmer  E.  Robinson,  transmitting  a 

the  Western  Addition. 

Th.  Oener.1  Manager  reported  that  preaent  Pl»"»  ^^*'jf^ 

available. 

It  waa  the  Oon-iasion.a  -^e^^j;^'"^  "P^^^S  fS^'thlT^-rSase 

Boulevard, 

•  ««»«««««« 

(15)  rro.  Viata  Del  -tor  =-*;".'^l*'rir.1l^'in°S  ^loSy 

ger  for  appropriate  action  and  reply.; 


(U) 


I 


I 


■'f 


''A 


««»«»»«««* 
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3(»fIUNICATI0NS  (continued) 

General  Manager     (lb)   Fron  Comnias loner  Fi-ed  D.   Parr,   forvarding  infoiTiation  he 


to  Ask  Survey  & 
iteport  on  Angel 
Iiland  from  State 
Fi?^?^U9"  Director 


lAndscaping  Plan,  (17) 
Sight  Lighting, 
;hine3e  Memorial  - 
jt.Mary'3  Sq. Garage 
Surface-Referred  to 
leneral  Mgr,  &  Supt. 

jLiadsfi 


(18) 


(19) 


had  received  tnat  It  would  be  posaible  to  obtain  a  survey 
and  report  on  the  best  possible  development  of  Angel  Is- 
land fron  Mr.  Sterling  Winans,  Director  of  Recreation  for 
the  State  of  California,  upon  requesting  such  an  under- 
taking. 

As  suggested  in  the  letter,  President  Sutter  referred  this 
Infonnation  to  the  General  Manager,  with  the  request  that 
he  discuss  the  riatter  with  Mr.  Winans  and  report  back  to 
the  Commission. 

Prora  Art  Conunission,  copy  of  letter  to  Mr.  John  J.  Gould, 
Architect  for  St. Mary's  Square  Garage,  making  reconnenda- 
tiona  on  the  surface  landscaping,  the  night  lighting,  loca- 
tion of  the  Chinese  menorial  and  drinking  fountains  and  the 
budgeting  of  these  items.   (Referred  to  General  Manager  and 
Superintendent  of  Parks,  to  bo  discussed  witli  Mr,  Gould, 
Architect.) 

•  »«««««««* 

From  Elwood  M.  Gill,  President,  Parkside  In^rovement  Club, 
again  presenting  its  views  f.nd  efforts  to  preserve  tfie 
traditions  of  Golden  Gate  Park.  (Cop>'  of  letter  and  news- 
paper article  mailed  to  individual  comiss loners.)  (File) 

From  Bay  View  Civic  Club,  requesting  information  on  t)ie  de- 
velopment of  a  playground  adjoining  the  Joseph  Lee  Recrea- 
tion Center.   (Referred  to  Board  of  Education  -  a  School 
Department  project.) 


«««««««««« 


REPRESENTATIVES  AND  DELEGATES 


(1)  Hamilton  P3.«Y>T?^^n^  C^ppmitv  Grout) 


Hamilton  P/G 
lonmunity  Group 
'^assured  that 
3winning  Pool  Will 
3e  Located  in  Pres- 
ant  Hamilton  P/G 


Representatives  of  the  Hamilton  Playground  Conrainity  Group 
appeared  before  the  Commission  regarding  the  location  of 
the  swimming  pool.   There  have  been  several  hearings  with 
this  group  before  the  Commission  in  the  past,  and  the  Coi»- 
mlssion,  by  Resolution  No.  885  (Meeting  of  Sept.  11,  1952) 
had  definitely  designated  Hamilton  Playground  to  be  the 
swimming  pool  site.  However,  the  group,  with  Mrs.  Ella  Hutch 
as  spokesman,  infonaed  the  Commission  they  were  seeking  fur- 
ther assurances  supporting  the  Commission's  action  as  a  re- 
sult of  rumors  circulating  to  the  effect  that  forces  were 
acting  contrary  to  that  plan. 

President  Sutter  assured  the  oocnittoo  that  he  had  received 
no  requests  or  recommendations  for  a  change  of  the  pool's 
location  and  that  it  was  not  the  Commission's  intention  to 
make  any  change  from  the  present  Hamilton  Playground  site. 

Thanking  the  Commission  for  the  assurances  given,  the  com- 
mittee submittecJ  letters  on  the  subject,  to  be  filed  with 
the  Secretary. 

Others  present  at  the  meeting  were  the  Mesdames  Meta  Roths- 
child and  William  Pried,  representing  the  San  Francisco 
League  of  Women  Voters. 


FINANCIAL  TRAIC  ACT  IONS 

(1)  Tfinporarv  Nqh-^-^^^  Service  and  SaELCg^  APP9inti^Pt.p. 

On  motion  of  Commissioner  Dippel,  seconded  by  Commissioner 
Bercut,  the  following  resolution  was  adopted: 

12-11-52 
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rrg^vr.,^!.  TRANSACTIONS  (continued) 


[jnp,  Non-Civil 
Service  &  Eaoenpt 
yigftintn»ntg 


U  No.9^ 

fpgress  and/or 

^]   Pftvmenta 


RESOLVH),  that  all  Tenporaiy  Non-Civil  Service  Appointnenta 
in  various  classifications,  represented  by  Requisitions  Nos. 
T-379  thru  T'-A3A,   and  three  (3;  exempt  appointnents  that 
were  made  by  the  General  Manager  and  certified  by  the  Secre- 
tary during  the  period  October  9,  1952  thru  December  11, 
1952,  are  hereby  ratified  and  approved;  and,  be  it 

FURTHER  RESOLVED,  that  a  report  of  said  appointn»nts  be 
transmitted  to  the  Controller  and  the  Civil  Service  Commis- 
sion. 

(2)  Progress  and/or  Final  favments 

On  motion  of  Commissioner  Dippel,  seconded  by  Commissioner 
Parr,  the  following  resolution  was  adopted: 

Resolution  No.  96A 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of 
the  Recreation  and  Park  Department,  the  Controller  be  and 
is  hereby  requested  to  approve  the  following  Progress  and/ 
or  Final  Payraents: 

(a)  PRELI^fINARY  PLANS  AND  ESTIMATES  OF  COST  -  CONSTRUCTION 

OF  NEW  PRESS  BOX  -  KE2AR  STADIUM  -  Contract  #2021 

To  Thomas  F.  Chace,  1st  &  Final  Payt.     I  3,000.00 
Con5>leted  11-^-52. 

(b)  BALBOA  SOCCER  FIELD  EXTENSION  -  Coptrfict  ^202L 

To  C.  J.  Collins  Company  -  3d  Payt.       |  3,t>81.50 
Period  ending  11-30-52 

(c)  NEMORIAL  GATEWAY-6th  Ave.&  Rilton  St. -Golden  Gate  Perk 

Contract  /y303.fa 


To  C.    J.   Collins  Corpany  -  2d  Payment- 
Period  ending  11-30-52 


i   2,773.80 


(d)  BALBOA  SOCCER  FJEID   -  Contract  ^133 

To  Carroll  J.  Collins  Cons tr. Co. -10th  Rayt.l  ^, 750. A3 
Period  ending  11-30-52 

(e)  ON  SALE  BEER  LICENSES  FOR  1953 


To  State  Board  of  Equaliaation  - 

For  Sharp,  Lincoln  &  Harding  Park  Cafes 

(f)  FEDERAL  TAX  ON  ADMISSIONS 


$75.00 


To  Collector  of  Internal  Revenue 
November,   1952. 


♦165.65 


(g)   MUSIC  CONCERTS  -  GOIDEN  GATE  PARK  BAND-Contract  #2017 
To  Ralph  Hirray,   Director  ♦  2,722.00 

Period  ending  11-30-52 


(h)   PATROL  SERVICES  -  LAKE  MERCED  SPORT  FISHU«} 
To  Associated  Sportsmen  of  California 
Period  ending  11-30-52 


IZF.bo 


(i)   CONSTRUC. PAVING,  FENCING  &  UTILITIES  QUARTERS-PRIMATES  & 

PAtrTHER^  -  S.F. ZOOLOGICAL  GARDENS  -  Contract  #2030 

To  Adam  Arras  &  Son  -  2nd  Payment  -  I  7,301.3A 

Period  ending  11-30-52 

(j)   CAMP  MATHER  -  Contract  #110  -  Cgptrgller^s  #30U 


To  Covington  &  Covington  -  3rd  Payment  -      |18.308.A9 
Period  ending  11-30-52. 


«««««««««» 


(3)  Allotnenltf 

On  motion  of  Commissioner  Dippel,  seconded  by   Goianissioner 
Parr,  the  following  resolution  was  adopted: 

12-11-52 
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•^P..  N9.   966 


Temp .  Eirployments 
from  BBrnanent 
Salary  Approp^ns 


ACTIONS  (oontinuod) 

RESOLVED,  that  for  the  best  interests  and  proper  conduct 
of  the  Recreation  and  Park  Dopartraont,  the  Controller  be 
and  is  hereby  requested  to  approve  the  following  allotments: 

Approp.   No.  Purpose  kXMiit 

(a)  212.801.01      Accident  Corapensation  -  Gen.Div.  |2, 000.00 

(To  provide  fluids  for  (a)   Supplemental  Work 
Order  for  Oct., Nov.  and  Dec. -4l, 000  for  S.F. 
Hospital  charges  for  liospitaliaation  of  Tiin- 
othy  Healy,  etc.,  and   (b)  Work  Orders  for 
Jan. ,PBb.  &  March  $1,000  in  excess  of  funds 
allotted  for  Qoartor) 

(b)  212.215.02       Maint.  4  Repair  -  Zoo  1^65.00 

(To  provide  for  payoent  to  Mallott  &  Peterson- 
Grundy  for  work  on  Walks  &  Roads  at  the  Zoo) 

(c)  212.130.01-50  Wages-^irectors-General  Div.-    |18,000,00 

(To  provide  for  wages  for  part-time  P/G  Di- 
rectors for  December,   1952.   As  of  Nov. 30, 1952 
there  has  been  expended  $99,218.4.1  of  the  cur- 
rent allotment  of  $100, 3U,   leaving  a  balance 
of  $1,095.59.     As  it  is  estimated  that  the  pay- 
rolls for  December  will  be  approximately  $19,000, 
an  additional  allotment  of  $18,000  will  be  required) 

(4)  Temporary  EnrolovTiients  -  Permanent  Salary  Appropriations 

On  motion  of  Commissioner  Parr,   seconded  by  Commissioner 
Dippel,   the  following  resolution  was  adopted: 

Rflsolution  No.    966 

RESOLVED,   that  this  Commission,   on  recommendation  of  the 
General  Manager,   does  hereby  request  the  Controller  to  ap- 
prove use  of  funds  in  Pemanent  Salary  Appropriations  for 
filling  the  following  positions  by  temporary  enqjloymenta: 


(a)  C-i^g  Wfi1,chraftB  ,    ,^  ,^  . 

Replacing  Martin  Broderick  (T-352) 
Sick  Lv.  w/o  Pay  -  12/1/52-V2/53 

(b)  0-58  Gardener 

Replacing  W.  Valen  (T-A32)  Tenporarily 
working  in  higher  classification  - 
12/8  -  12/31/52 

(c)  O-oO  Sub-Foreman  Gardener 

Replacing  Wra. Garden  (T-A22) 
Sick  Lv.  w/o  pay  12/8/52-5/7/53 


$961. 3^ 


$185.^5 


$1,500.00 


gS3,   Ng.96JZ 

k^angton  gf  t^jm 


(5)  E^^nsion  of  Time 

On  motion  of  Commissioner  Dippel,   seconded  by  Commissioner 
Bercut,   the  following  resolution  was  adopted: 

raiSOlVED,   that  this  Commission,   on  recommendation  of  tlie 
General  Manager,   approves  the  following  Extension  of  Time: 

(1)   CONSTRUCTION  PAVING     FENCING  &  UTILITIES  QUARTERS  - 
ffiPttTF?  ^  PA>rrKF.H.^.?.F--^iDGICAL  GAH)£N3-Contr.i^203a 
To  Adam  Arras  &  Son,   an  extension  of  30  calendar  days, 
thru  January  4.,   1953,   because  City  has  not  cocpletec^ 
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dlficatlons  of 

LSiS 


fc.   N9.?fe9 


(ivlce  or  Work 


grading  and  filling  required  for  roads,  and  considerable 
tiire  has  been  lost  to  work  on  underground  obatructiona. 

(6)  tfcdiXl'^Uortg  Qf  QfiAlaaate 

On  notion  of  Conmissioner  Dippel,  seconded  by  Conraissioner 
Parr,  the  following  resolution  was  adopted: 

Resolution  No.  966 

RESOLVED,  tlmt  for  the  best  interests  and  proper  conduct  of 
the  Recreation  and  Park  Department,  the  Controller  be  and  is 
hereby  requested  to  approve  the  following  hfodifications  of 
Contracts : 

(a)  CAMP  MATHEIWContract  ^llO-Contrl'rs  /^30U-Ch.9rdW  £2 

To  Covington  &  Covington-  to  alter  men^s  side 

of  Bldg.wR"  as  per  revised  plans-an  jnoreaae  -  $2,095.23 

(b)  CAMP  MATHEI^>^n tract  fJ^llO-Contrl'rS  ^y^UrQhJU^SJLJA 

Pbr  furnishing  and  installing  certain  itens  and 

for  elimination  of  certain  items  of  contract  -  NO  CH^S^ 

(c)  ST.MARY'S  P/G-Contract  #117-Contrl*r3  #3Q32-Ch. QT-d^Jl 

To  Adetm  Arras  &  Son-for  cleaning  out  bottom  of 
eub-drain  nonhole,   an  increase  of $400.00 

(d)  CAYUSA^ontract  ^liq-Control'rs  #3Q2^«Ch.  Order  #3 

To  E.J.Treacy  -  for  cleaning  the  sand  from  the 

existing  4-inch  storm  drain,   an  irn^rQase  of.    .    .     $10.00 

(e)  f^,f,7XiOi[^jCf^L  GAKDE!iS-Cont.?^107-c.Qntrol'r^  #3Q3CbLJL£L 

To  Adan  Arras  &  Son-roiaoving  underground  ot>- 
struction  of  concrete,   installing  10"  sewer 
line,  relocating  water  and  sewer  utilities 
to  construct  a  concrete  retaining  %ra.ll  - 
an  increase  of  |l, 843. 87.   These  flinds  to 
be  transferred  fr<»a  such  sources  as  may  be 
legally  available,  and  the  General  Manager 
be  and  is  herety  authorised  to  request  th» 
Controller  to  approve  such  a  transfer  of.   . 


11,843.37 


»«»»•«»«»•» 


(7)  Sftrvlee  or  Work  Qrderg 

On  notion  of  Cormissioner  Dippel,  seconded  hy   Commissioner 
Borcut,  the  following  resolution  was  adopted: 

RESOLVH),  that  for  the  best  interests  and  proper  conduct  of 
the  Recreation  and  Park  Department,  the  Controller  be  and 
is  hereby  requested  to  approve  tho  following  Orders  for 
Service  or  Work: 


(a)  Work  Order  to  Department  of  Public  Works, 
Bureau  of  Engineering-for  completion  of 
map,  Corona  Heights  (1947  Bond  Fund).  .  . 


$200.00 


(b)  Work  Order  to  Real  Estate  Department  for 

Services  and  Eaqwnses  in  connection  with  the 
acquisition  of  land  within  the  revised  boim- 
daries  of  McLaren  Park,   and  estimate  of 
moneys  to  be  derived  from  the  sale  of  city- 
owned  property  now  located  outside  its  *^  r^nn  nn 
boundaries .....  $1,000.00 

(8)  T^cht  Harbor  ?^"^^^  Licenses 

On  notion  of  Coraaiss toner  Parr,   seconded  bj'  Conmissioner 
SrSt,Uie  following  resolution  was  adopted  i 
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(continued) 

RESOLVED,  that  thia  Comndssion,  on  recomraendatlon  of  tlie 
Cr«neral  Manager,  does  hereby  approve  the  canoellatlon  of 
mooring  Iloenses  at  Yacht  Harbor  as  follows: 

(a)  Pemanent  Ucensea 
Owner 

Angelo  Buoncrlstlanl 
Robert  J.  Echols 

(b)  Tenporarv  Licenaea 

Ivo  Boccara 
T.  P.  Collins 
Donar,   Ltd, 
M.   Durastanti 
Jaxaes  W.  Elliott 
John  &  Arvo  Kannlsto 
Itobert  H,   Lamberts on 
James  H.  Reisinger 
Dean  Morrison 


e^rt*^  N?. 

173 
191 

Relinquished  by  owner. 

H       It    u 

Boat  left  Yacht  Harbor 
II    n    II     N 

w    n    It     II 

N      N      If       II 

II    n    It     II 

N    n    H     II 

M    II    N     n 

nun  n 
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(1)  Lakft  M?r^??'>'IireK?ehgrft  P^rK  ^;lT?trUtg  PIflYirrftwnd 

Rresident  Sutter  explained  that  he  had  instructed  the  Secre- 
tary to  send  written  notices  to  the  representatives  of  the 
Lake  Merced  and  Lakeshore  Districts,  informing  them  that 
the  Commission  would  have  under  consideration  at  this  ;neet- 
ing  the  pla^-ground  development  for  that  district. 

Those  present  and  their  affiliations  were:  Mr,  Rudolph  Rauh, 
Lakeshore  Park  Club,  Inc.j  Oscar  F.  Pisher,  Jr.,  West  of 
Twin  Peaks  Council;  and  Haw ley  Fleming,  President,  Lakeshore 
In^urovement  Club. 

President  Sutter  sot  forth  the  proposal  to  locate  the  play- 
ground on  property  bordering  on  Lake  Merced,  pointing  out 
that  many  residences  had  been  constructed  in  that  area,  and 
that  the  Board  of  Education  could  then  receive  the  property 
at  26th  Avenue  and  Eucalyptus  Drive  for  a  future  school  site. 
Mr.  Sutter  pointed  out  that  the  School  Department  wotild  also 
provide  a  playground  at  that  location,  so  that  the  end  re- 
sult would  be  two  playgrounds  for  the  district  rather  tJian 
one. 

He  further  eaqjlained  that  the  Lake  Msrced  location  would  be 
properly  fenced,  that  an  overpass  would  be  constructed,  and 
that  the  playground  would  be  larger  in  eirea  than  the  Euca- 
lyptus Drive-26th  Avenue  site. 

Mr.  Pisher  responded,  stating  that  his  group  had  recorded 
and  filed,  in  writing,  their  protect  against  the  location  of 
the  playground  on  the  n»ek  of  lantd  protruding  into  Lake 
Merced;  that  aerial  photos  of  the  area  had  been  submitted 
showing  the  traffic  dangers  of  the  boulevard;  and  that  any 
location  within  their  own  district  would  be  aooeptable  as 
long  as  it  was  not  located  on  the  other  side  of  Morced  Boule- 
vard. Messrs.  Ravih  and  Fleming  supported  the  statwaests  c^de 
by  Mr,  Fisher,  adding  that  the  School  Department  had  no  funds 
with  which  to  proceed  on  the  construction  of  the  school  at 
26th  Avenue  and  Eucalyptus  Drive,  while  the  Recreation  and 
Park  Department  had  the  land  and  funds  with  which  to  proceed. 

Mr.  Stoneson,  builder,  supported  Mr.  Sutter's  statements 
that  tne  home  development  in  the  lake  area  had  greatly  in- 
creased in  the  last  year. 

Following  lengthy  discussion  of  the  points  involved,  on 
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(continued) 

notion  of  Coramlsflioner  Parr,  seconded  by  Connnlss loner  Ber- 
out,  the  matter  was  referred  to  a  committee  to  be  comprised 
of  the  President,  the  General  Manager,  and  Commissioner 
Dlppel,  to  meet  at  the  convenience  of  the  Lakeside  repre- 
aentativea  for  a  thorough  understanding  of  the  pritblema 
involved  and  to  reach  a  mutual  agreement  and  recommendation 
upon  which  the  Commission  could  act. 

(2)  Acceptance  of  Plans,  New  Kesar  Press  Box  -  Abandonment  of 
U&ck 

Mr,  Lewis  reported  that  Thomas  F.  Chace,  Consulting  Engi- 
neer had  con^jleted  the  preliminary  plans  and  cost  estimates 
for  the  construction  of  a  new  firess  Box  at  Kesar  Stadium 
in  accordance  with  the  terms  of  his  contract  No.  2021. 
Drawings  and  sketches  of  the  structure  were  reviewed  by  the 
Commission,  as  well  as  the  cost  estimates  totaling  $2i^d,9M. 

On  motion  of  Commissioner  Bercut,  seconded  by  Commissioner 
Parr,  the  following  resolution  was  adopted: 


»9.971 
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RQgQiwtiPn  Wq.  971 

RESOLVED,  that  this  Commission  does  hereby  accept  and  apn* 
prove  the  Preliminary  Plans  and  Cost  F,atina*ea  for  tb.'O  now 
Press  Box  at  Kesar  Stadium,  as  submitted  by  rnomas  I'. Chace, 
Consulting  Engineer,  and  does  hereby  authorise  full  payment 
to  Mr.  Chase  for  his  services |  and,  be  it 

FURTHER  RESOLVED,  that  this  Commission  does  hereby  direct 
that  any  and  all  plans  for  the  construction  of  the  new 
Press  Box  be  and  are  hereby  abandoned  in  view  of  the  exces- 
sive costs; 

PROVIDED,  FURTHER,  that  this  Commission  revert  to  its  origi- 
nal plan  to  rehabilitate  the  existing  Press  Box  at  an  es- 
timated cost  of  $75,000.00;  and  that  the  Board  of  ^ipervis- 
ors  be  again  requested  to  appropriate  funds  in  that  amount 
to  permit  said  rehabilitation  and  repair. 


(1)  Rflpalrs   to  Telegraph  Hill  Retaining  Wgll 

On  motion  of  Commissioner  Dlppel,  seconded  by  Commissioner 
Bercut,  the  following  resolution  was  adopted; 

RogQlutlon  No.  972 

WHEREAS,  deterioration,  rot  and  disrepair  have  weakened  a 
Telegraph  Hill  retaining  wall  located  on  tho  public  park 
bovindary  line  in  Assessor's  Block  86  and  that,  in  order  to 
prevent  further  serious  damage,  the  wall  should  be  heighten- 
ed and  strengthened  by   steel  construction;  now,  therefore, 
be  it 

RESOLVED,  that  this  Commission  hereby  requests  the  Mayor, 
the  Board  of  Supervisors,  and  the  Controller,  to  approve  a 
Supplemental  Appropriation  of  $5,000.00  from  thie  Unaporopria- 
ted  Balance  in  Appropriation  A990  (Real  Property  Rmd)  to 
the  credit  of  Appropriation  212. 500. 2^  (Telegraph  Hill  Re- 
taining Wall),  to  provide  for  the  reconstruction  and  ro» 
placement  of  the  retaining  wall  on  the  east  boundary  of 
Telegraph  Hill. 

(2)  MnTAren  Land  PUTChosea 

On  motion  of  Commissioner  Bercut,  seconded  by  Corairiss loner 
Parr,  the  following  resolution  was  adopted: 
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WHEREAS,  the  report  of  the  Director  of  Property  shows  that 
funds  in  the  amount  of  1 15, 794.. 50  have  been  derived  from 
the  sale  of  city  property  no  longer  required  in  the  McLaren 
Park  area:  and 

WHEREAS,  It  would  be  to  the  best  interests  of  the  Recrea- 
tion and  Park  Department  to  proceed,  without  delay,  in  tiie 
acquisition  of  those  properties  which  are  required  for  the 
conpletion  of  McLaren  Park  by  reappropriating  sale  proceeds 
from  that  area  to  the  purchase  of  required  lands;  now, 
therefore,  be  it 

RESOLVED,  that  this  Commission  hereby  requests  the  Mayor, 
the  Board  of  Supervisors,  and  the  Controller,  to  approve 
a  Supplemental  Appropriation  of  115,794.. 50  from  the  Unap- 
propriated Balance  in  Appropriation  4-990  (Real  Property 
F\ind)  to  the  credit  of  Appropriation  212.600.03  (McLaren 
Park  Land  Purchase)  to  permit  the  continued  acquisition  of 
properties  required  for  McLaren  Park. 

«««««««««« 

(3)  Keaar  Stadium  Cortr  PlooeDont  nix3  Re»oval  to  Be  Paid  from 
:^ygff>Q^arv  Snlafie3  Rind  ( iw creational  Units) 

On  motion  of  Commissioner  Parr,  seconded  by  Commissioner 
Dippel,  the  following  resolution  was  adopted: 

Resolution  No.  97A 

WHEREAS,  the  laborers  obtained  and  hired  for  the  occasional 
placement  and  removal  of  the  Kezar  Stadium  cover  are  no 
longer  JU  Laborers  paid  from  a  Temporary  Wage  Account,  but 
are  C-lOil  Janitors  whose  services  are  chargeable  to  rorrq^o- 
rary  Salaries j  now,  therefore,  be  it 

RESOLVED,  that  this  Commission  hereby  requests  the  Mayor, 
the  Board  of  Supervisors,  and  the  Controller,  to  approve  a 
Supplemental  Appropriation  of  $950.00  from  the  surplus  in 
Appropriation  212.130.04-2  (Temporary  Wages  -  Recreation 
Ifelts)  to  the  credit  of  Appropriation  212.120.04  (Temporary 
Salaries  -  Recreational  Units),  to  replenish  temporary 
salary  funds  for  expenditures  for  work  heretofore  done  by 
laborers  at  Keaar  Stadium  but  done  this  year  by  C-104 
Janitors . 

On  motion  of  Commissioner  Dippel,  seconded  by  Commissioner 
Bercut,  the  following  resolution  was  adopted: 
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B«a9;iution  NO.   975 

WHEREAS,   it  is  important  that  valuable  equipment  and  mate- 
rials  on  hand  in  the  Recreation  and  Park  Department  be  in- 
stalled at  three  department  properties,  viz.:   two  (2)   com- 
pensators for  the  Arboretum,  Golden  Gate  Park;   electrical 
cable  and  service,  Yacht  Harbor;  and  electrical  installa- 
tion and  repair  for  lighting  roads  and  paths  at  Sigmund 
Stem  Grove;   now,   therefore,   be  it 

RESOLVED,   that  this  Commission  herety  requests  the  Mayor, 
the  Board  of  Supervisors,   and  the  Controller,   to  approve  a 
Supplemental  Appropriation  of  $2,328.00  from  the  Corpensa- 
tion  Reserve  to  the  credit  of  Appropriation  212. 130.01 
(General  Division  -  Wages)   to  meet  the  costs  of  labor  for 
such  installations  as  detailed  bolow: 

Water  Work3-Arbcretum-G.G.Park-20  das.®  $24  per  day$     480. 
Yacht  Harbor-26  days  ®  $24.00  per  day  ^. 

Sigmund  Stern  Grove  -  '^l   davs  @  ^2Z..Q0  Mr_jiai s-l-*^^ 

TOTAL  -  97  days  ©  $24.00  per  day  -      5«i,328. 
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ADJOURNMENT 


(5)  RtpaAfg  %Q  Cfys^i  flvr£^ 

On  motion  of  Connaissfioner  Dippel,  seconded  by  Commission- 
er  Bercut,  the  following  resolution  was  adopted: 

WHEREAS,  the  terns  and  conditions  of  the  lease  at  Crystal 
Plunge  require  that  all  repairs  made  by  the  lessors  must 
be  submitted  to  the  Board  of  Supervisors  for  approval  be- 
fore proceeding  with  such  work,  as  set  forth  in  Board  of 
Supervisors*  Resolution  No.  125A5  (Series  of  1939);  there- 
fore, be  it 

RESOLVED,  that  this  Commission  does  hereby  approve  the 
following  proposed  work,  as  sutanitted  by   Mr.  Charles  Sava 
and  Dr.  Henry  Domeniconi,  together  with  supporting  bids 
for  contracts  as  follows: 

Sand bias ting-D.E. Burgess  Co.'s  estimate  $250.00 

Raraue  Swimming  Pool  Paint-30  Gal.  ®  $6.90  207.00 

Paint  Thinner  -  6  Gals.  &  $2,80  16.80 

Labor,  Brushes,  Containers,  etc.  for  painting  J?O.OQ 


$793.80 


3?0.PQ 


I&filJl: 
Repair  of  Re-circulating  Water  Supply  Line 

TOTAL  -        $1,U3.00 

PRWIDED  FURTHER,  that  upon  satisfactory  completion  of  the 
above  work  and  presentation  of  the  proper  invoices  cover- 
ing the  aforementioned  repairs,  this  Commission  approves 
and  authorizes  the  sulxaission  of  said  invoices  to  the 
Board  of  Supervisors  for  payraent  approval. 

(6)  Date  Set  for  Next  Regular  Meeting 

Recognising  that  the  ^th  Thursday  of  December  falls  on 
Decenber  25,  Christmas  Day,  President  Sutter  set  the 
next  regular  meeting  for  the  2nd  Thursday  of  January,  1953, 
January  8,  with  the  condition  that  a  special  meeting 
would  be  called  if  and  when  required. 


There  being  no  further  business  to  come  before  the  CoramiS' 
aion,  President  Sutter  declared  the  meeting  adjourned  at 
5:15  P.M. 


Respectfully  submitted. 


^-^;^U^-«..^(^^  c^Zbtcx^^ 


Secretary. 
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Notices  having  been  duly  sent  to  all  Commissioners  at  the 
order  of  President  Sutter,  a  Special  Meeting  of  the  Rec- 
reation and  Park  Commission  was  called  to  order  on  Friday, 
December  26,  1952  at  11:00  A.M.  in  the  offices  of  the 
Anglo  California  National  Bank,  No.l  Sansome  Street,  for 
the  purpose  of  considering  action  on  four  special  matters 
of  business.  President  Sutter  called  the  meeting  to  order. 

The  following  Commissioners  were  present: 

Mr.  Louis  Sutter,  President 
Mrs.  Henry  J.  Dippel 
Rev.  Eugene  A,  Gallagher 
Mrs.  Sigimind  Stern 

(1)  Award  of  Contract  -  CONSTRUCTION  OF  PLAYGROUND  -  PORTSMOUTH 

ilMSk 

The  Secretary  read  the  following  bids,  received  Wednesday, 
December  17,  1952: 

Low  Bidder:  WILLIAM  McINTOSH  &  SON $2,626.00 

7^0  -  36th  Ave.,  San  Francisco  21 


Qth^r  91Jd9r?: 


C.   J.   Collins  Co. 
E.   J.  Treacy 
Bernal  Construction  Co, 
Wellnitz  &  DeNarde 
Ernest  E. Arras  dba 
Adam  Arras  &  Son 
J.   Hoiiry  Harris 
Watkin  &  Sibbald 


|3,7U.00 
$ii,575.50 
$^,900.00 
$ii,943.00 

U,9A8.00 
$6,696.00 
$6,877.00 


On  motion  of  Commissioner  Dippel,  seconded  by  Commissioner 
Gallagher,  the  following  resolution  was  adopted: 

Resolution  No.  977 

RESOiyED,  that  this  Commission,  on  recommendation  of  the 
General  Manager,  does  hereby  award  the  contract  for  the 
Construction  of  a  Playground  -  Portsmouth  Plaza,  to  WILLIAM 
McINTOSH  St  SON,  7i;0  -  36th  Avenue,  San  Francisco  21,  they 
being  the  lowest  responsible  bidder  therefor,  for  the  sum 
of  $2,626.00;  and,  be  it 

FURTHER  RESOLVED,  th^at  the  General  Manager  and  the  Secretary 
are  empowered  to  execute  this  contract  on  behalf  of  the 
Recreation  and  Park  Commission;  and,  be  it 

FURTHER  resolved,  that  the  Secretary  shaO,!  file  notice  of 
approval  in  the  official  advertising  of  thn  official  news- 
paper of  the  City  and  County  of  San  Francisco. 


(2)  The  Conmisslon  read  the  communication  from  Mr.  J.  E,  French, 
Jr.,  dated  December  16,  1952,  requesting  permission  for  the 
J.  E.  French  Co.  to  again  sponsor  the  San  Francisco  City 
Golf  Championship  on  the  iminicipal  golf  courses  on  February 
21,  22  and  23,  and  on  consecutive  Sundays  during  March,  1953. 

Mr.  Lewis  reported  that  the  dates  requested  had  been  checked 
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by  the  Revenue  Division,  and  arrangements  could  be  o^de  ac> 
cording  ly. 

On  motion  of  Coinralss loner  Gallagher,  seconded  by  Coramission- 
er  Dlppel,  the  Commission  granted  permission  for  the  playing 
of  the  Son  Francisco  City  Golf  Chanpionship  games  on  the 
Harding,  Lincoln  and  Sharp  Park  courses  on  February  21,  22 
and  23,  with  match  play  to  start  March  1  and  run  on  consecu- 
tive Sundays  through  March  29,  1953. 


(3)  Delegation  to  Was torn  Conference,  National  Recrecreation 
Association  -  loms   Beach.  Psbruarv  10-13.  1953. 

The  Secretary  presented  the  recoranendation  of  the  General 
MEmager  that  Mr.  Raymond  S.  Kimbell,  Superintendent  of  Rec- 
reation, and  Mrs.  Helen  Center,  Supervisor  of  Swimming,  be 
authorized  to  attend  the  Western  Conference,  National  Recre- 
ation Association,  to  be  held  in  Long  Beach,  California, 
February  10-13,  1953. 

On  motion  of  Commissioner  Gallagher,  seconded  by  Commission- 
er Dlppel,  the  following  resolution  was  adopted: 


IM.  MQ.  978 


tithoriaing  Attend- 
uice  of  Mr. Kimbell 
(od  Mrs.   Center 
!t  Western  Conference 
jf  Nat'l  Rec,   Assoc. 
Long  Beach,   Calif, 
j^b.  10-13.   1953 


R?g9;^ti9h  NQ.  9?g 

RESOLVED,  that  this  Commission,  on  recommendation  of  the 
General  Manager,  approves,  and  requests  the  Board  of  Super- 
visors to  authorize  the  attendance  of  Mr.  Raymond  S.  Kimbell, 
Superintendent  of  Recreation,  and  Mrs.  Helen  Center,  Super- 
visor of  Swimming,  at  the  Western  Conference  of  the  Nation- 
al Recreation  Association,  to  be  held  in  Long  Beach,  Cali- 
fornia, February  10-13,  1953,  provided  funds  are  available 
for  such  purpose. 


U)   Service  or  Work  Orders 

On  motion  of  Commissioner  Dlppel,  seconded  by  Gonpissioner 
Gallagher,  the  following  resolution  was  adoptedi 


teg.  ?>9.  972 


Order  for  Service  or 
*orli     to  Gene 
"^arpen^er  -  195.00 


Resolution  No.  979 

RESOIVED,  that  for  the  best  interests  and  proper  conduct  of 
the  Recreation  and  Park  Department,  the  Controller  be  and 
is  hereby  requested  to  approve  the  following  Ord©:i^  for 
Service  or  Work,  in  addition  to  OSW  #178  for  1976.80: 

(a)  To  Gene  Carpenter,  for  the  removal  of  rust 
before  painting  of  steel  frame-  and  roof 
of  aviary  cages  at  S.  F.  Zoological  Gardens  »•  $95,00 
(Funds  are  available  in  Approp.212.2H,.02, - 
Repairs  to  Stoel  FVame  and  Roof  >  Avi.iry 
Flight  Cages  at  Zoo.) 

(5)  ,i3,l^-i;tr'ntfr  "n^  ^?rX  Qv<l9^s  -  19A7  RecrgatiW  Bcpd  Fknd 

The  General  Manager  reported  that  a  work  program  for  the 
preparation  of  Plans,  Specifications  and  Inspection  of 
projects  undertaken  under  the  19^7  Recreation  Bond  Fund 
had  been  prepared  and  that  the  allotment  of  funds  required 
and  the  issuance  of  the  necessary  work  orders  for  services 
and  personnel  were  submitted  with  his  recommendation. 

On  motion  of  Commissioner  Gallagher,  seconded  by  Commis- 
sioner Dlppel,  the  following  resolutions  vrere  adopted: 


Ssa.  N9.9?0. 


Allotment  of  Funds 
1947  Bond  Fund  - 
Service  Order  to 
Bu.  Reproduction- 
Blueprinting. etc. 


R^a?,"'"^-^"'^  No.  98Q 

RESOLVED,  that  this  Coraaission,  on  recommendation  of  the 
General  Manager,  does  Ixoreby  request  the  Controller  to 
approve  the  allotment  of  funds  for  services  required  for 
preparatory  work  on  Bond  Fund  projects  as  follows: 

12-2t>-52'' 


WSBtlu 


Ris.  No. 980 


£££>i&£Li 

inouoL 

Corona  Heights 

$     500.00 

Eureka  Valley 

100.00 

Hayward 

50.00 

Laurel  Hill 

75.00 

Camp  Mather 

75.00 

Merced 

75.00 

Miraloraa 

75.00 

Mission 

100.00 

Ocean  View 

100.00 

Phelan  Beach 

50  00 

Potrero  Hill 

100.00 

St.   Mary's 

100.00 

Sea  Cliff 

75.00 

Upper  Noe 

100.00 

West  Sunset 

150.00 

Hamilton 

15.00 

West  Portal 

15.00 

JUnipero  Serra 

75.00 

Aquatic  Park 

500.00 

Central  Activities  Building 

}90,00 

$2,^30.00 

^■.   No. 981 

Departmental  Work 
Order  ■''or  Engineer- 
ing, Drafting  and 
Inspection  Services - 
19^7  Recreation  Bond 
Fund  Projects 


180.556.05 
180.556.07 
180.556.12 

180. 556. U 
180.556.16 

180.556.17 
180.556.19 
180.556.20 
180.556.22 
180.556.23 
180.556.2^ 
180.556.29 
180.556.30 
180.556.35 
180.556.iiO 

180. 556. U 
180.556.47 
180.556.^8 
180.556.54 
180.556.55 


PROVIDED,   FURTHER,   that  a  Work  Order  is  hereby  authorized 
and  Issued  to  the  Purchasing  Department,   Bureau  of  Reproduc- 
tion,  in  the  amount  of  $2,430,00,  ^om,  tlie  1947  Recreation 
Bond  fVind,  to  ccrver  blueprint^ing ,  niineographliag  find  photo- 
static work  required  for  plans  and  specifications  during  the 
months  of  January,   February  and  March,    1953. 

Resolution  No.   981 

RESOLVED,   that  this  Commissicr  on  recommendation  of  the 
General  Manager,   does  hereby  request  the  Controller  to  ap- 
prove the  allotment  of  funds  for  personnel  services  required 
in  connection  with  1947  Recreation  Bond  Rind  projects  as 
follows : 


/j:iiount_ 

2,500.00" 

550.00 

500.00 

250.00 

250.00 

1,080.00 

175.00 

1,400.00 

1,500.00 

80.00 

650.00 

1,650.00 

600.00 

225.00 

1,500.00 

1,825.00 

500.00 

500.00 

600.00 

475.00 

500.00 

34.00 

500.00 

1,000.00 

2,150.00 

215.00 

100.00 

350.00 

27.00 

90.00 

270.00 

550.00 

1,500.00 


ADcroD.No. 

Pro.lect 

180.556.05 

Corona  Heights 

180.557.05 

180.556.07 

Eureka  Valley 

180.556.12 

Hayward 

180. 556. U 

T/iurel  Hill 

180  557.14 

180.556.16 

Ccjnp  Mather 

180.557.16 

180.556.17 

Merced 

180.556.19 

Miraloraa 

180.557.19 

180.556.20 

Mission 

180. 55b. 22 

Ocean  View 

180.557.22 

180.556.23 

Phelan  Beach 

180.557.23 

180.556.24 

Potrero  Hill 

180.557.24 

180.556.29 

St. Mary's 

180.557.29 

130.556.30 

Sea  Cliff 

180.557.31 

Stern  Grove 

180.556.35 

l^per  Noe 

180.556.40 

West  Sunset 

180. 557. 40 

180.557.i^ 

Argonne 

180. 556. A4 

Hamilton 

180.557.46 

Visitacion 

180.556.47 

West  Portal 

180.557.47 

1^.556.48 

JUnipero  Serra 

180.557.48 

180.556.54 

Aquatic  Park 

180.556.55 

Central  Activities  Bldg. 

Plans  and  SpecifiGationo-^14,602.00 
Inspection  10.094.00 

124,696.00 


124,696.00 


12-26-52 


?/apB|fe,. 


Res.   No. 981 


A(jj9Vtnp»nt 


PROVIDED,   FURTHER,  that  a  Deportraental  Work  Ordir  is  here- 
by authorised  and  issued  in  the  amount  of  $24,696.00,   to 
continue  the  services  of 

2  P406A  Assistant  Engine  rs 

3  F401A  junior  Engineers 

1  F122  Sr.  Architectural  Draftsman 

required  for  the  preparation  of  Plans  and  Specifications 
and  Inspection  of  Bond  Fund  Rrojects  for  the  ironths  of 
Janua^,  February  and  March,  1953. 

There  being  no  further  business  to  come  beforo  the  Commis- 
sion, President  Sutter  declared  the  meeting  adjourned  at 
11:25  A.M. 


Respectfully  submitted, 


Secretary 


l4K-2^»-52 
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i*«*«**s:^^Si«?  ■•■^.'.c, 
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RECORDS   MICROFILMED   FOR 


PATlIc  4 


/$3 


FILED   IN: 


GfU/BISJ  Ol 


ROLL  NO. 


1 


I 


DATE 


Mb    f  'I 


WESTERN  I 


OFILM 


543  HOWARD  ST.,  SAN  FRANCISCO,  CALIFORNIA  94105 


] 


RECREATION.  AND   PARK   COM^^ISBION  WINTTTHIS 
JANUARY  THROUGH   DECE^qKR   1953 


—  \ 


ACCIDENTS 

Res.  12^.2,  Coiran.  approves,  for  Bd.  Supervisors'  sanc- 
tion, out-of-court  settlenient  Sup.  Ct.  case  ($l^bO  to 
Mrs.  M.  Boak  covering  Injuries).  ^/d{ 

ADMINISTRATION  BUILDING  (See  McLaren  Lodge) 

ALAMO  SQUARE,  Hayes  and  Steiner  Streets 

/^|.TrF  HHALMPJ^S  PLAYGROUND,  Brunswick  and  Whittier  Streets 

ALTA  PLAZf^,  Jackson  and  Steiner  ^  ,  ,  w   4=   a/it 

-    5 o"nSr:  approves  telephone  installation  on  trial  basis.  8/13 

ANGEL  ISL/>ND,  S.  F.  PAY 

Res.  1035,  Gen.Ms;r.  authorized  to  obtain  cost  esti- 
mates for  engln.  survey.  Comm.to  request  Bd.  Super- 
visors' funds. 

Several  orffanlzations  urged  prompt  acquisition.  Res. 
1071, Comm. directed  Gen.Mgr.  to  present  cost  estimate 
of  professional  engln.  survey. 

Re8.117h.,Bd.  Supervisors  requested  to  affirm  to 
Dept.  Nat.  Resources,  St.  Calif.,  interest  in  acquir- 
ing Island  as  pub,  park  and  recreation  area. 
Comm.  urges  Bd.  Supervisors  to  endorse  efforts  to 
obtain  Island  on  basis  of  non-interference  with 
U.S.  Army. 

Gen.  Mf^,r.  requested  attend  meeting  State  Div. Beaches 
and  Parks  Comm. 


2/12 

3/26 
6/11 

6/25 
10/11; 


I 


ANGELO  J.  R^SSI  PLAYGROUND,  Arguello  Blvd.  and  Edwerd  St. 
Res. 995,  award  arch,  contract  Rec.  Ctr.  and  Pool  to 
H.C.  Baumsnn  $370,000. 

Res. 1187,  approp.  plans  and  specs.  $l4.,770.  Inspec- 
tion $2,982. 
Res. 1219,  Time  Fjct.,  H. C.Baumann, Controller '  s  ^301+8. 

APTOS  PLAYGROUND,  Aptos  and  Ocean  Avenues 

Res.99l4.,  contract  awarded  B.J.  Treacy  for  playground 
improvements  $11,353* 

Res. 1091  to  E.J.Troacy,  1st  payt,  Contr.  125, 
$7,591.23. 

Res. 1096,  contr.  modification  E.J. Treacy. 
Res. 1113,  time  ext.  E.J. Treacy, Contr. No. 125. 
Res.1133,  final  psyt.  E.J. Treacy  e3«<5i|. 27, Contr.  125. 
AQUATIC  PARK,  ^oot  of  Van  Ness  Avenue 

Ros.998,  authorizing  two  y.  renewal  P.S.Ev-rley  Co., 
coin-operated  viewing  rnnchine  «t  Maritime  Museum. 
Res. 1001,  Jr.  C.of  C.  granted  permission  to  use  prop, 
for  Harbor  Day  celebration. 

Pes.1006  to  t^unnett,  ^arez  °n^  "utchlson,  ^Irst  ^nd 
final  payt.  %h^v^*  ^     ^     ^      ^ 

So.  aid  Rowing  Club  objects  to  benching  of  showboat 
"Ft.  Sutter".   Gen.Mgr.  authorized  to  have  another 
engln.  survey  made  of  Lagoon. 

^  ^        t  v^  ^va/^  "pf  «?iiti-or".  (Maritime  Museum 

Open  hearing  re  be:>ched  Ft.bur.L.,r  .  vnn«i 

granted  permission  « 51  to  berth  river-boat  at  Aq.Pk.) 
Comm.  to  take  matter  tinder  advisement. 
Letters  received  re  "Ft. Sutter".   Engineering  reports 
and  recommendations  due  next  meeting. 

Additional  letter  received  re  showboat.  -'^^^'J^J^l 
Comm.directs  relocation  of"Fcrt  Sutter".  Maritime 
Museiun  to  negotiate  agreement. 


1/8 

6/25 
8/13 


1/8 

I4./9 
i;/9 

I4/23 
5/13 


1/8 

1/22 

1/22 

2/12 

2/26 
3/12 

3/26 


39 

73 

11^8 

161; 


2I4.2 


8 

160 
181 


8 

85 
88 

100 

111; 


12 

16 

22 

32 

U6 

59 

70 


SI»«»S3i8S*i^©*>*''* 
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OTTATIC  PARK  Foot  of  Van  Nesa  Avenue  (Continued) 
S,P.  Jr.  C.  of  C.  grpnted  pernlsslon  to  hold 
"Aqua-Fair"  Way  23. 

Additional  letters  received  opposing  beaching 
of  Showboflt. 

City  and  County  Fed.  Women's  Clubs  request  prohibi- 
tion of  Interests  other  than  aquatic  sports  and 
recreation* 

Res. 1120, Controller  requested  approve  suppl.  approp- 
riation $1500  for  employment  engineers  to  Inspect 
damasred  pier. 

Res. 1135  time  extension  Rlemers  and  Overmire,  Arch- 
itectural Contract  3029. 

Res.llf^?  appropriation  plans  and  specs  ,$L|.,005i 
Insoectlon  l3#578. 

Comm.  endorsed  Maritime  Museum's  plan  to  glass 
building's  porch  area. 

Oen.  Mgr.  to  report  on  adjoining  Eastman  Kodak  Co. 
land. 

Res. 1218  to  Punnett,  Parez  and  Hutchison,  first  and 
final  payt.  $1,002.62. 

Oen. Mgr' 8  rept.  on  appraisal  E.Kodak  prop. postponed. 
Res, 1235, Comm, approves  bonded  indebtedness  Municipal 
Pier  $50,000;  voters  to  approve  at  election. 
Permission  granted  for  Columbus  Day  celebration. 
Res, 12144.,  Pier  dama^re  -  Punnett,  Parez  and  Hutchison 
and  Hayes,  Cons,  Fngln. ,  1st  payt. $750, 
Report  postponed  on  Eastman  Kodak  property, 

L.  ••  ti  ft  w  " 


DATE 


It 


k/23 


Res. 1271  accepts  Luckenbach  Steamship  Co's  offer  for 

damage  settlement  to  pier. 

Senior  Center  to  submit  Improvement  plans.      ^^ 

Hearing  postponed  -  Barney  Oould  "Showbofit  S.P. 

Improvements  to  city  bldgs .  by  organizations  using 

facilities  to  be  approved  by  Commission. 

Re8.13U0,  removal  of  Showboat  ordered  from  beach 

by  Dec.  18,  1953. 

Eastman  Kodak  property  acquisition  postponed. 

Res. 1360  S.O.   Punnett,  ^arez  and  Hutchison,  Engin. 

Services,  Pier  sound ln<ys  ^Li-Ul* 

Comm,  approves  plan  for  additional  office  in  Senior 

Center. 
ARCHITECTURAL  SERVICES 

Res.  995.  award  contr.  Rossi  Rec.  Ctr.  and  Pool  to 

H.C.  Baumann  $370,000,  fee  7"^  $25,900. 
Res.  1007,  Time  Ext.  Wm.  Mooser' s  contract. 
Res.l03H,  Comm.  awards  contract  to  D.B.  Kirby  for 
Upper  Noe  P/fl  and  Ctr. 

Res.  1061,  to  Wm.  G.  Merchant,  Services  Camp  Mather 
Master  Plan,  Part  I.  i<  c    cr 

Requested  approve  modlflcatlcn  ^°"^^«^J;^^5°  "  P?%^^ 
for  increased  fees  to  Ryan  and  Lee,  Laurel  Hill  P/G 
and  fldhs.  and  prog.  payt.  of  ^lb91.or. 
Res,lll|J4.,  Comm. approves:  prel. plans  and  specs,  of 
architects  Mooser  and  Gloe,  and  fees. 
Res. 1152,  Comm.  accepts  final  pUns  and  specS.  and 
cos^  estimates  of  Mooser  and  ^loe.   Controller  re- 
quested approve  payment  of  fee  Junlnero  Serra  p/0. 
Res. 1176,  modification  Wm.G.  Merchant's  contract  3;'6- 
constr.  cost  ft56,3«0,  fee  $2,25^.20. 

Res. 1177  modificetlon  ^^'m.  ->.  ^^erchant' s  contract  33.. 
Fee  Increase  !ftl7,060. 

Res. 1229,  Comm.  approves  nrel.  nlans  ^J^^^^P^^J-  ^^^ 
cost  est.  of  Appleton  rnd  Wolfard  for  Eureka  V.lley 

Rec.  Center. 


8/13 
8/13 

8/15 
8/27 

ft/27 

8/27 
9/10 

10/1 

11/12 

11/12 

11/12 

11/25 
11/25 


-2- 


PAOE 


98 


181 
185 


262 


p/13    188 
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y 
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^  ftp^HT^^^'T'^^^A^^  SERVICES  (Continued) 

-■^-^^^ — j!le8.  1^'3^»  Comm,  approves  final  nlnna  and  specs, 
and'coot  estlmntes  cf  Ryan  and  Lee. 
Rps.  I23I1  Ward  and  Holies  reappointed  architects. 
Fee  est.  J;i^,000. 

Res.  IPhk   ^o  W'^'  ^''  Merchant,  ?nd  payt.  Sunset 
Comn.  Ctr.  ;5'.20,200. 

Res.  I2kh   to  Wm.  1.  Verchant,  final  payt.  Argcnne 
p/a  clubhouse  and  Rrcunds  $'.l;7^.73. 
Pas   12?I±.  Comm.  approves  prel.  pl'ins  nnd  specs, 
for  Hawvard  Softball  Field  by  C .F.Strothof f .  In- 
crease $6,500.65, 

Res. 1286,  validation  Wm,  G.  Merchant's  contract. 
Pine  Lake  -  ' U?  Rec.  Bond  Fund. 

Res.  1301,  Comm.  approves  Wm.  G.  Merchant's  final 
plans  and  specs,  for  Hamilton  Roc.  Ctr. 
Ra«i  1'^55.  Comjn,  approves  prel.  plans  and  specs,  for 
Spp^r  No^  Rec.  Ctr.  and  P/G  -  Donald  Klrby  and 
Assoc,  fee  $5,321.B9. 

Re«!  1359f  ^3^t.  Time  Wm.  Mooaer  and  J.W.Gloe. 
Res. 1372,  Comm.  accepts  final  plans  and  specs,  of 
Mooser  and  Uoe  for  Central  Activities  Bldg. 
ARGOWEPLAYGROUND,  iHth  Ave.  bet.  Geary  and  Anza 

^ea.l02i^,  Contr.  120  to  Thulln,  Bray  and  Miller 

Bldrs.  Inc,  1st  payt.  $3,269.25. 

Res. 1030,  Ccntr.  120,  time  extension  Thulln,  ^ray 
and  Miller  Inc. 

Res. 1061,  to  Thulln,  Bray  and  Miller  Bldrs.  2nd 
payt.  $3,3^3.114.,  Contr.  120. 

Res. 1091,  to  Thulln,  Bray  nnd  Miller,  3rd  payt. 
li;,  14.7^. 76,  Contr.  120. 

Resai33,  Contr.  120.  to  Thulln,  Bray  and  Miller 
-  li-th  payt.  $3,202.7R. 

Res. 11311,  Contr.  120,  to  Thulln,  Bray  and  Miller, 
increase  of  $171.37. 

Res.ll5li,  to  Thulln,  Bray  and  Miller  Bldrs.,  in- 
crease S361.B5.  .,,    ^..   „„. 
Res. 1167,  to  Thulln,  Bray  and  Miller,  5th  payt. 

$3,158.50. 


DATE 


Res. 1187  approp.  nlans  and  specs.  vl,935. 
Res. 1218  to  Thulln,  Bray  and  Miller  $3,052.70, 
6th  payt.  ^      , 

Res. 1218,  final  payt  $2,2^3.90  to  Thulln,  Bray  m d 

Miller. 

Res.1219,  time  ext ., Contr. 120,  to  Thulln,  Bray  and 
Wilier. 

Res.l2UJ4  to  '.Vm.G.  Merchant,  final  payt.  vl^7tt.73, 
architectural  services. 

Res.1214.5,  modification  contract  150  to  Wm.  G. 
Merchant,  increase  $1'^8.73» 
ART  COMMISSION 


12/10 
12/10 

12/22 

2/12 

2/12 

3/12 

U/9 

5/13 

5/13 
5/28 

6/11 
6/25 

8/13 

8/13 

8/13 

R/27 

B/27 


Approves  prel.  sketches  Junipero  Serra  ?/0. 
Approves  Master  Plan  for  Laurel  Hill  V^. 
«        fi      »»    "   Balboa  Park. 

i.«  <.-»«  oTon  nf   Strvbine  Arboretum  and 
^isaporoves  raster  ''lan  01  o\,ry  -xhk, 

Hall  of  Flowers.  ^   ^  .   ^r,*■ 

R-S.1129.  Art  Com-n.  granted  permission  to  hold  Art 

?eltlial  m  pal.  Fine  Arts  if  regulations  met. 

Endorses  housln-  Calif.  Relief  Map  in  ^alace  Fine 

Arts 

Art  Comm.  (granted  Union  Square  for  art  exhibit 

instead  of  Pal.  Fine  Arts. 

Officially  approved  plans  for:  (a)^'ary  Taylor 

Beardslee  Memorial  Gateway  (b)  Junipero  Serra  P/G 

(c)  Central  Activities  Bldg. 

Approved  plans  for:  Marina  Branch  Ll^^^^y;  Laurel 

Hill  P.G.;  Eureica  Valley  Rec. Ctr.;  M.S.riayward   .-., 

also  Contract  for  Band  Concerts. 


3/12 

l;/23 
h/23 

1^/23 

5/13 

5/28 

6/11 

8/13 
9/10 


290 

33 
36 

60 
86 

115 
129 

li+2 
160 

180 

181 

181 

202 
203 

57 
97 
97 

97 

110 

127 

150 

176 
21U 


.^' 
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ROARDOPEDUCATION  (Continued) 

R-9  ir?7.  Comm. approves  program  for  development 

nuSllc  ric.  facilities  La^ceaide  Dlst.  on  temporary 

basis  set  forth  by  Bd.Educ.Res  .3i|-2PW15. 

Res. 1163.  Comm.  makes  7.7  acres  Lakeslde-^calyptus 

area  available  for  transfer  to  Bd.Educatlon.(  Ihelr 

Ros.    3^-2601^) 

R«^     12lil.    Comm.    approves    res.    for   submission  Bd. 

Supervisors  transferrin,.  Jurisdiction  7.7771;  acres 

Lk.  Werced  land  to  Bd.  Education, 

Res  1366.  Rec.  and  Rk.  Comm.  requests  transfer  of 

jurisdiction  of  Bd.  Educ.  property  used  by  Rec.  '. 

^k.  Dept.  for  recreation  purposes. 

nr^ART^  OF  SUPERVISORS 

Resolutions  128 3^.  I2836  accepting  ftifts  from  Jap- 
anese aovt.  for  Japanese  Tea  Garden. 
Advised  no  Richmond  Dlst.  area  can  be  converted  to 

turf •  .   , 

Supervisor  Christopher  advised  of  depths  swimming 
pool  construction  plans. 

comm.  leaves  to  Bd. Supervisors'  JJ^^^r^^^^J^^^.^^ts 
mission  to  voters  of  bond  issue  for  Pal. Fine  r.rzs 

restoration. 

/o-c  imCN  Biithorlzed  to  obtain  cost  esv. 
?1?-5;^g;i^?:?;iS'e^.trsurvey.   Comm.'s  Intention 
to  request  funds  from  Bd.  Supervisors. 
Res. 1037  boundary  revision,  McLaren  Pk;  request 

iT.'lolV   rS!&"!^ranted  utility  easement  Pine 
Lak;  are^;  Bd.lupervisors  requested  Include  ease- 
ment  in  proposed  Res.«7l;3-2. 

oia.3P^5  be  repealed;  City  Atty.  to  be  ccnsulte^. 
H«,  -nilQ  renuestlriK  golf  course,  "cLsrsn  "erk,  to 
be  ^onsWo^Xby  Ctty%l,nnlr,p  Co^^  ^v.Lc.is   to 
report.  , 

Report  to  Sunervisors  re  beach-cleaning  equ  pment. 
Comm.opposed  to  proposed  legislation  re  jurisdic- 
tional land  transfers. 

Res. 1092.  approval  Enor.  Repairs  ^3.923.23. 
Comm.  to  InstHll  containers  at  Ocean  Beach  for 
sanitary  purposes.  ^  ,,  ^  „   ^r  r-uTif 

urges  report  on  preservation  of  Relief  ^^ap  of  Calif. 
CoLissions  must  not  exceed  their  budgets  -  no  sup. 
appropriations  unless  real  emergency  ^^\^^l' 

western  Truck  L.Ltd,  requests  temp.use  Col.Sq.  as 
freight  terminal. (Is  Rd. Educ. property . )  Ordered 
refe-^ed  to  Bd. Supervisors . 

Supervisor  Christopher  requests  McLaren  ^k.  rec. 
facilitl'^s  study.  .   *.  „r  v><.r   ^ 

Re,.13356  approve,  "f  ^pl/^^^^^rl'nroeiaerfor 

R,aal7^.  ...Supervisore  re..eatea  t  ^^-i™  -„-*• 

rn  i  rir.":'p"u"p"i  ^n.  rec  .^ea. 

■I -.-1-7-5  ,,T^croe,  p «; ta bH shment  x>  ^t.    in 
Bd. Supervisors'  Res. 13373  'irp-es  ^^^a  x    jggv^e) 
presidio,  (included  in  proposed  ^^^^^  j^?,\y^^jytain 
Comm. urges  Supervisors  to  endorse  efforts  to  o^^^ 
Angel  Is.on  basis  of  non-interference  with  U.S..rmy. 
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pAAPr>  OF  SUPERVISORS  (Continued) ■' 

-;q[nance  Cornm.  ,Bd. Supervisors,  requests  informaticn 

re  Hall  of  Flowers, 

informed  of  Comm.  Res. 1102  closing  Michelangelo  P/G 
and  relepsing  prop,  to  Bd.  E-iucatlon.  "/-^-^ 

Oen.Wgr.  to  consider  Supervisor  Christopher's 
requeft  that  Comm.  take  action  on  improvement  of 
City's  stadium  fncillties. 

Authorized  S.F.Home  Show  to  erect  tent  covering  from 
Civic  Ctr.Plaza  to  C.  Auditorium.  '    -' 

n*.^  IP-i^.Comm.  approves  bonded  debt  for  Rec.  <c  T>arVc 
?;;;o;em;;;ts;  supervisors  to  call  for  Nov.  3  elec 
tlon.{Bond  Issue  $U,l4.00,O0O)  ^  ^ 

Rea.l2lil,  Comm.aoproves  res. for  submission  ^d. Super- 
visors transferrins.  Jurisdiction  7. 7^  acres  Lk. 
Jerced  I'lnd  to  Bd.Fduc.  (Hist .volue  t56,500)  /^^r 

Re8.12U2,Comm.approves,for  P<5.Supervisors'  approval, 
outlof-ciurt  settlement  of  Sup.Ct.CBse  (^1750  to 
Srs.  M.  Boak  for  injuries  at  750  Gr.Htr.hway)         B/27 

Res.  1257,  Comm.anproves  proposal  to  ««^«^ii«!?^2l«' 
ObsOrver  post  on  T.  Pks . ,  but  lacks  power  to  lease   ^^^^ 

Res!l25q!  Comn. approves  Ord.  .declaring  Abandonment 
ori6:23  acres  of  WcLaren  Pk.  for  submission  to      ^^^^ 

Re;.12r.rlrdln;nce  sub.  for  abandonment  ColumbiaSq.  lO/l 

secretary  to  submit  rept.on  Pal. Fine  Arts  to  Bd.of   ^^^^ 

Supervisors.  ,,  t  t  „ 

Res  1297.Comm.accepts  repelr  offer  for  Noe  Valley 

?ennls  Ota.  subject  to  Bd.  Supervisors  approval 

o.,  l?q<J  Supervisors  requested  approve  Comm.actlon 

on  ;i?chLrprop.  for  motorized  equipment  adjoining 

Kezar  Stadium. 

Res. 133i;.Bd. Supervisors  requested  amend  Municipal 

Code  to  combat  vandalism. 

i-5°i:rr^^.^rnrd":f=trBr.?r.rc'eri!^=^-=* 

^^'^'^r^..    to  ecslder  Inclusion  of  ...Verced     ^ 

roving  facilities  in  Bond  Issue. 

O.n.«gr.authorlz.d  reonest  co-oper«Uon  City  n^an    ^ 

nine  Deot.in  rec.  and  pk.  survey  i  ui 

G0?den  Gate  Tennis  Club- s  request  for  clubhouse  to   ^ 
be  Included  In  Bond  Issue.  „i.„„,„<, 

Co>nm.conmend.d  for  co-operstlng  .1th  City  nannlng   ^ 

Comiito  consider  Inclusion  of  a  swimming  pool  In     ^ 
S^Wrg-.o^^roIn  High  mst..  to  be  considered   ^ 

i^stTort'aniT.A.  endorse.  Aptos  P.T.A.request  for  ^ 

swimming  pool.  r>».«c,<^ir, 

Bd.Supervlsors  ur.^e  establishment  p/g  In  Presidio.    ^ 

included  in  proposed  Bond  Issue. 

Oen.Mgr.  reports  on  -UJ  Rac.  Bond  Fund,  Holph  P/0.    ^ 

Sarflcld  Sq.  and  Bay  View  P/0. 

prop.  Bond  issue  for  Rec.  J  P|c.  Improvements  ordered 

as  business  of  Spec.  Mtg.  v./dh,. 
Res.l235.Co™..epproves  bonded  debt  o$U,400.000_for 

Nov. 3  election  to  complete  Rec.^  ^^K.impxu 
Oen.Mgr.authorlzed  to  transfer  ^300  for  expense  of 
printing  official  bs^llot  argur^nt  pamphlets. 
Letters  re  Prop.  "G"  -  ^^53  Bond  Issue. 
1953  Rec.  ^  Pk.  Bond  Issue  failed  but  may  be  resuD 
mitted. 
^^es.q-^U.bud.et.ry  provision  for  U.htlng  Mt.nav-.sen 
Cross  nt  Christmas. 
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BUPaffT    (Continued) 

^08. 1011;,  Comm. adopts  $3»^'^9,136  net  operetlnR 

budget  from  taxes  for  19^3-1^5l4-« 
Res. 1076  adjustment  budo;et  estimates  1953-514-  to 
meet  compensation  schedules  7/1/53* 

Mavor  to  be  informed  of  Comm.'s  priority  of  improve- 
ment projects  and  capital  improvements  Pro^ram. 
controller  ren'^^^^ed  approve  sup. ap^rop.  $26,21+5  for 
new  salary  rates  of  7/1/53.  IKea.iiU":)) 
Comm.  must  not  exceed  budget  -  no  sup.  appropria- 
tions unless  emerr.ency  exists. 

Dept. requested  to  purchase  Twin  Pks.land,  1951|  Bud- 
get, for  rec.  and  pk.  purposes. 

Construction  Funds  for  G.G.Pk. Tennis  Clubhouse  in 
195LI.-1955  Budget. 

See  Res. 1350  -  ref.  Capital  Improvements  Program 
submitted  to  City  Planning. 


11/25 
12/10 


•1 


Trampoline  may  be  Included  in  "^l;  Budget. 
WTffWA  VISTA  PARK,  Haight  and  Buena  Vista 
rAT^RTLLO  PLAYTIROUNP,  3f^th  Ave.  nr  Cabrlllo  Street 
nAT.TFORNIA  Ar.^'nmrf   OF  SCIT^NCES  ^  t,  m  .r, 
Res. 1106,  Comm.appro.es  prel.  plans  for  installation 

Whales  Stntue  in  Courtyard. 

Res. 1111  final  workinP^  drawings  for  Whales  Statue 

approved;  Res.ll06  rescinded,  ^/ 

rATJFORNIA  PALACF  LFGION  n^   HONOR 

CAW   MATFFR,  TUOLUMW^  CO. 

Res.QB7,  to  Covington  and  Covington  -  1st  payt.      ^^^  ^ 

Res. 987  to  Covington  and  Covington  -  l+th  payt.  ^ 

$10,120.U7. 

Res.q91  to  Covington  «nd  Covington  -  Contr.ilU, 

axt.  80  days;  Contr.  111.  ext.  91  days.  V^ 

Res.  1031,  Purchaser  Supplies  requested  offer  bar-  ^^ 

rack  panels  for  public  sale. 

Res.  1061  to  Wm.G.Merchant,  Arch. Services  Camp  ^^ 

Mflt-hftr  Master  ^lan  Part  I. 

Ree^  iSe"  sup.approp.  »6.000  requested  Camp  V»th«r   ^^^^      ^^ 

operation. 

Res.  nil;  to  Covington  and  Covington  -  Contr. 110,  ^^^ 

increases  ClP3«  and  $601.25. 

controller,  Gen.Mgr  and  Comm.Pres.  to  Inspect  camp,   ^^^^     ^^^ 

May  1953.  ^^.  ^^^ 

Res. 1133  to  Covington  and  Covin.-rton  -  5th  payt  ^^^ 

$9,081.30.    (Contr. 110) 

Res. 1135    to  Covington  and  Covington   -    time    ext.,  ^^^^  ^^^ 

contract   110. 

Res. 111+2   Comm.anproves    '53   Saddle  Horse   cervlce 

AS,r;ement   with  Yosemite   -nrk   and   Curry  Co.  ./13 

Res. 1176  modification  Wm.G.Merchant. s   Contr.326;  ^^^ 

cost  $56,380,    Arch.Fee  1;^  $2,255.20. 

Res. 1182   to  Covington  and   Covington,Contr.llO,lll  ^^^ 

$3, 026. 79   and   $882.  ,  ^^    ^ 

Res.1187   approp.plans   and   specs .^lo, 797, Inspection       ^^^^  ^^^ 

lltfsfictory  ann.    inspection  rept.received  with  ^^^ 
Dept.Pub.   Health  recommendations.                          0    -,      , 

Res. 1218, to  Covington   and  Covington  $9,1+82.38    final     ^^^^  ^^^ 

payt.    (Contr. 110)                                                                           ■,ti>   q /n  1  iflo 

Res.1218,    to   Covington  and  Covington  $3^2   (Con  ran)  8/13  I80 

Res. 1219,   Time  Ext.Covington   and  Covington, contracts    ^^^^  ^^^ 

110,111.  f,^^ 

Res. 1255   Comm.requests   $1,000   emerg.sup.approp.^ or        ^^^^  ^^^ 

payroll.  -j^O/l  223 

Com-. thanked   for   pleccurable   vacations.  ^^^^^  ^^^ 

Pes.l27^,1?v-r-reen  Lodc^e      fall  «««!»;      ,         5  io'/ll+  236 

Res. 1291    to  Wm.G.^"erch8nt,2nd   payt.1?.,96  ^ .1!. 
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DATE 


IO/II4. 
10/22 

10/22 
11/12 
11/12 

11/25 


2/26 
3/12 

3/12 
3/26 


rAMP   N'ATHFR    (TTTOLTJWNI^  COUNTY)    Continued 

Rcs.l29iv   to   ffm.   a.   Merchant    (Master  Plan)    Increase 

$1,903.15. 

Commending  C.Nelson  as   Camp  Mgr. 

Res. 1311^1    contract   aw^Tded  Robt.W.McCllntock   for 

cabins, etc.    at   $7B,9HU. 

Art  Comm.aoproves   Camp  Mather   nlans. 

Res. 1322,  taxes  on  Mather  and  Ike  Dye. 

Res. 131+5,  Wk.O.  C;i302.17  -  sewer  line. 
Res. 13l».9, ccr.tr. awarded  Mahoney  Klec.Co.  for  construe. 
Elec.Dlstrlb. System  $26,179.79.  ll/^t> 

Res. 1357,  Contr.114.3  to  R.W.McCimtocv,  1st  payt. 
$16,67U.30.  ^  ^  ^,^^   ;V/po 

Res. 1373, Request  Sup.  Aoprop.  f.3,6no  for  power  bills. 1^2- 

PAVUGA  PLAYOROUND,  C-.iyuga  and  Nai'^lee  Stroats 

-    Res.^^^TT^r^tr.  302U.  to  E.J.Treacy,  ext.  22  days.    I/8 

Gen. Mgr. to  rept.  on  clubhouse  enlargement.  V" 

Res. 1030,  Contr.82,  ext.6l  dsys.  Cyclone  Fence.      2/12 

Action  postponed  on  reconsideration  clubhouse 

enlargement.  ^,   ,     ..   *o  oRo  tC 

Res. 1061  -  To  E.J.Treacy  -  final  payt.  S2,3^2.1b. 

Postponed  cons  Idem  tier  clubhouse  enlnrr^ement . 
Request  for  clubhouse  enlnro;ement  postponed. 
Permission  granted  Ceyuga  Improvement  Assn.  to  meet 
monthly  In  clubhouse. 
CglTRAL  ACTIVITIES  BLDG.,  Duboce  Park 

R«s.l0i|6,to  Wm.  Moser  and   J.W.Gloe,  Architects,  ex- 
tension 119  days.  (Contr.  303O) 

Res.llUJU,  Comm. approves  prel. plans  and  specs.  I  or 
Central  Act.  Bldg.  by  Arch.  Wm.  Mooser  and  J.W.^loe 
and  aoproves  modification  fees. 

Res.11814.  to  V.'m.Moosar  and  J..V.Gloe,  ext.lpl  days. 
Res. 1167  approp.  pi.  and  specs.  ^5,055,  Inspection 

$5,367.  . 

Art  Comm. approved  plans  for  C.Act.Bldg.  f/o. 

Comm.by  Res.l?53,  approves  employment  Hyde  Fo;;^^^, 

Consulting  Eng. -Geologist  for  test  borings  for|;i855.  H/27 

Res. 1289, Controll'^r  requested  approve  sup. approp. for 

$327,000.  (Rec.i^ond  Fund  1914-7) 

calif. Colloctors  Club  (philatelic  cct.)  requests 

meeting  place  In  bldg. 

Res. 1359,  Time  Ext.  Wm. Mooser  and  J.W.^loo,Arcn. 

Rfis!l372*,Comm. accepts  final  plans  and  snecs.  of 

Mooser  and  Gloe  for  bldg.  „«.™m^ 

rT^TT.nPTTN.?^  MOTTNTATH  C.AMP  ( IKr  tt:e  PLACE)  TUOLITMN-  COITNTT 
CHINESE  PLAYGROUND,  Sacramento  an'i  Stockton  Streets 

Res. 1159,  Mallott  and  Peterson-Grundy  nwarded  con- 
tract for  resurf'-icing  tennis  courts.  This  p/-  in 
eluded  in  total  pward  of  4?6,83U-. 


5/13 
6/25 

6/25 
8/13 


10/1 

11/12 
12/10 

12/22 


5/28 


rHTM7.'^W  RECREATION  CENTER,  Sv7  cor.  Mason  and  Washingtoi  Sta. 

1/8 


CITY   ATTORNEY 

Opinion  636   re   leosing    portions   Lake   Merced  Tract. 
Comm.directs    Gen.Mgr. ( City  Atty.    Opinion  6^2)    to 
Install    ?5  m.p.h.    speed   limit    signs   G. a. Park  1/22 

Res   look   (prepared  by  City   Atty.)    approvlng?^8 31,000 
?:S;i   and   material   bond  from   S.E.Onorato   I^c.^'nd 
W.BlRealty  Co.    for   St.Maryts    Sq. Garage    construction.    1/22 
City  Atty's   opinion  661;  -  unless    lease   changed,    no 
admission   charge   permissible   at   Maritime  Museum. 
Res. 1058, Comm. approves    recommendation    ^^^  ^  ^^^j;^"!!,  c- 
Planting  be    transferred    to   Dept.Pub.Wks .and   0rdaBU5 
be   repealed;    City  Atty. to  be    consialtefi. 
Res. 1085, Com-. aoproves   ordinance  authorizing  com- 
promise   In  J.E.Merced's   $2,000   suit.      Gen.Mgr. 
taking  remedial   action  re    eucalyptus    ^^^^^^    ..     __ 
Comm.resr.inds   R-s. 803,8^9. 8^1. ^^3^   T^   p/r   ^Ooln- 
Comn.permisslon   erect  library  on  Funston  P/G.(0pin 
ion  250  -  prohibits    transfer   of   nark   land.) 


2/26 
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3/26 
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riTY  ATTORNEY  (Continued)  ^    ^  4. 

^ Request  for  OceRn  Bench  SRni  removal  referred  to 

City  Attorney. 

nnln. 72?, Comm. cannot  legnlly  amend  afrre^nient  with 
Maritime  Museum  Assoc. to  permit  Showboat's  opera- 
tion. (  Comm. can  ent'.r  a-reement  with  B.Gould  subject 
to  Bd.  Supervisors'  approval.) 

Onin.Tlii  advising  Rec.  and  Pk.Comm.can  ac^ree  with 
priVate  operator  x'^or  construction  and  ooeraticn 
proflt-makcin<?  golf  driving  cage, 

Res.l?k2,  Comm. approves,  for  Bd.  Supervisors' approv- 
al  out-if -court  settlement  of  Sup. Ct. case  ($1750  to 
Mrs.  M.  Boak  covering  injuries  at  7^0  Gr.Highway) . 
Res. 1271  Luckenbach  Steamship  Go's  offer  for  dama;;e 
settlement  to  Aquatic  Park  Pier  accepted. 
Res. 1280  Sharp  Bequest  Funds  to  be  used  to  purchase 
prop.  adjoinln<7,  Sharp  Park. 
Rules  Sports  Cnr  Road  Races  are  valid, 
opinion  requested  re  State  Gasoline  Tax  Funds  for 
road  maintenance. 
CITY  PLA^n^ING 

^^;^^^.  -.^^-„^-^r^.^:j!:i  ^^:°rf 'i^' c^'/b^.is^u; 


13k 


10/1 
11/12 

11/2^^ 


n1ng  ne^t.    in   rec.    and  park   survey   for    '53  Bd. Issue. 

Ed. Supervisors   Res. 13119   ^0^^^^"^^^'?,'?°^^/?''!;!,^ V^ 
McLar^en   Park,    to  be    considered  by  City  Pi. Comm. .Mr. 

Lewis    to  make  rept, 

comm.    commended   for   co-operating  with  City  Pl.Comr.. 

in  preparing   '53   Bond   Issue. 

All    projects    of   Rec.&  Pk.Bond    Issue   (1^53^    conform 

to  Master  ^lan.  ,   ^to« 

Res  12k9.  Cor^rp.anproves  Redevelopment  Agency's  nlan 

?o?*mamond  Hts.  I   P"rk  Panhandle  'x  lend  purchase. 

Res  1^50,  Caoltal  Improvement  pro.^ram  submitted 

for  1951^-19^5  $57^,900. 
rrvTC  CENT^P  PLAZA,  Grove  and  Lar^ln  Sts. 
comm. approves  use  during  '53-' 51;  Conventions  of 

Cl'Jlc  Ctr. Plaza  for  Grove  St.  cover  supports. 
Comm.  grants  S.F.Youth  Assoc,  use  C.C^Plaza  U/25. 
Gen.Mgr.  approved  landing  of  U.S.Air  Force  hell- 
copter  in  Plaza,  with  proviso. 

Bd.Supervisors  authorised  S.F.Kome  Show  to  erect 
tent  covering  from  C.C. Plaza  to  C.Aud. 
Subsurface  use  Civic  Center  Plaza  for  Exhibit  Hall 
purposes  to  be  heard, 
njvrr    ^v.^MTCV.   GOMTqSSIO^^ 

Res. 986,  temp.  non-C.S.  and  exempt  appointments 

ratified.  ^  ^    .^ 

Res.l023,temp.  non-C.S.  and  exempt  appointments 

Resa060'all  tenp,  non-C.S.  and  exempt  appoint- 
ments for  2/12-3/12  approved. 

Res. 1090.  Comm.  approves  temp.  non-C.S.  and  exempt 
appointments  3/12-i|./9,  #-,-io< 

(Abolishing  W-I4.  Asst.  Supt. Parks.) 

C.S,  exam,  for  permanent  0-58  Gardeners, 

Res. 1132, temp.  non-C.S.  appointments  1^/9-5/13 

approved.  ,-  /t  -,  A/m 

Res. 1166, temp.  non-C.S.  appointments  5/13-6/11 

Resa209'c.S.Comm.requested  est.  equitable  pay  rate 

swimming  pool  personnel. 

Res. 1217  temp.  ncn-C.S.  appointments  6/11-8/13 

approved.  -__ 

Res. 1250, Controller  requested  «PP^°;;« J,PPS°P;i^ord.) 
Cement  Finisher.  ( C.S.Comr. requested  arend  Sal.jra.; 
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^■TYTT,  ^ymvir.V.   COMMISSION  (Continued)  HtL^I 

^      '  If  Grove  Mchr  wants  C.S.Conim.  Investigation  of  his 

personnel  matter,  Rec.  and  pk.Comm.  approves.        9/10 

Res. 1260,  approval  temp.  non-C.S.  and  exempt  appoint- 
ments 8/13-9/10.  ^/-^^ 
Res. 1321,  approval  temp.  non-C.S.  and  exempt  appoint- 
ments lO/lIi -11/12. 
Res. 1356,  approval  temp.  non-C .S, appointments, 

11/12-12/10. 

no  IT  TOWER_ 

nOLLECTOR   OF  INTTi!RNAL   RRVRITUE 

Res.  987,  Fed.  Tax.  Dec.  1952,  f^O.Bl. 

Rfis  102k.   "        Jan.  1953*  $138.25. 

Res:i06l    "     "   Feb.  1953.  il«9.kk. 

Res  1091   "    "   War.  1953.  ^IT-J^. 

Res  1133   "    "   Apr.  1953,  $193.57.   ^  ^^^ 

R6S.II82;  Retail  Malt  r)ealer  Tax  Stamps  7/1/53  - 
6/30/514-,  $66.00. 

COLUMBIA  SQUARE 

Western  Truck  Lines  Ltd.  requests  temp. use  Columbia 
Sq.as  freight  terminal.  (Is  Bd.Educ.  property). 
Ordered  referred  to  Bd.  Supervisors. 
Res. 1269,  ord.  submitted  for  abandonment. 

r.O^T CESSIONS  „  „   ,    n 
R^a.998.  authorizing  2  yr.  renewal  P.S.Everley  Co., 

coin-operated  viewing  machine  at  ^^aritlme  Museum. 

Res. 1067,  Comm. approves  refreshment  concession  in 

lease  modification  Stow  Lake  Boathouse. 

R«a  1107.  Gen.Mgr.  to  call  for  proposals  for  con- 

ces;ion  of  Golf  professional  at  Golden  O.te  Golf 

Course. 

Res  1201  renewal  refreshment  concession  lease  i>. 

Sch^ian  Ca?ering  Co.  at  park  locations  and  S.S. Grove. 6/25 

Res. 1202  renewal  of  permit  to  Coffee  Serv.  Co.,      ^ 

until  6/3O/5I4..  ,   „  J    4-4  1 

Re8.1203  renewal  of  oermit  to  Viking  Poods  until     ^^^^ 

Pes.  1201+  renewal  of  coin  cigarette  serv.  on  90  day 

revocable  permit  to  Automatic  Merchandising  Co.  on   ^^^^ 

pa^k  properties. 

Res,1205.  renewal  of  Coin  .andy  Bar  Serv.  on  90  day 

permit  to  Eny  Cities  Automat  Co.  in  park.  o/^. 

Res. 1206,  renewal  of  10^  Candy  Bar  Service  to 

Canteen  Serv.  to  end  fiscal  yr.  195i+. 

Res.lW,  renewal  of  Sun  Visor  ^^oncesslon  at  Kezar 

Stadium  -  Sunny  Side  Visor  Co.  to  6/30/51^.  ^1 '^■ 

Comm.approves  Pac.Catoring  CoJ s  request  to  inc. 

price  of  coffee  sold  at  Kezar  Stadlinn.  1^ 

Comm.approves  Automatic  Mdsf.  Co. 'a  request  for      ^^^ 

ciKPrette  price  inc. 

Re!  1256.  perm,  granted  S.P.  Football  Lg.  to  rent 

Ba!;oa  Soccer  Sta-^.  «r.d  operate  Food  Vendlns  and     ^^^ 

Refreshment  Concession. 

Res. 1281,  Revocable  P«^"^i\^'=///!3f ;;';^,^5,f  "^^  ^°-     10/ 

-  coin-operated  machines,  10/l/':.3-6/30/>5.  -^  / 
Res.1282,  Revocable  Permit  to  Bay  Cities  Autom.at.Co. 

-  coin-operated  vending  machines .  ,  ,v,  *  v 
Res  1302  Comm.approves  lease  modification  with  A.V. 
Kun;z^-  boauAg  and  refreshment  concessionaire  at 
Lake  ''©reed. 
Resa237,Co™.authorizes:  Ja|^a|n£.;p*iSnp  ^s^^ 

attendance  Ann.Oonf  .Nat '  l.Hpc  .^vs.n.  v  ^    '  Rolnh. 
Pa.;  Julius  Girod,  Supt.P.^rks,  and  partle  gr  g^P^^ 
Suot.5truc.  anj  Vech.Renair,  at  Amer.Ins ..Pk.K.ec. , 
9/13-lH/' 53, Denver, Colo.  r^A^ 

Res. 128R. Alice  Slater  authorized  attend  Nr. Calif. 
YoTith  Council, Asllomar,  10/2-I+/^3. 
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157 
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Rea.  9flP»  9^9»  ^'^^»  Controller  requested  approve 

financial  transactions. 

Res.  992,  Contract  modification  Hart  :<  Hyndlng, 

deduction  $913.3i|» 

Res.n99.  Requested  approve  Or.  for  S  or  Wk.  to 

5!j. Anderson  Roofing  Co.,  work  at  Main  Yd.,  Harding 

Pk.  and  Alamo  Sq.,  $12BU.OO. 

Resolutions  reouostln;^  fipprovnl:  1009,  Intra-fd. 

transfers  and  allotmt,,  and  1010,  sup.  approp.Accid. 

Comp.  $7,000.00. 

Res. 1011,  sup.«»nprcp.  ren-iost,  payment  Rbt.M. Nelson 

*l6i;. 22. 


Res. 1012,  sup.  anprcp.roquest  for  oarkine  area  con- 
struction Pt.Lobos  Ave.  and  Merrle  Way  .,36,000.00. 
Res. 1015  Comm.recommends  consolidation  of  Rec.Uept., 
and  Pk.  Dept.  Revolving?  Funds.        ^    ,,^   ,„.    . 
Requested  approve:  Res.1025,  Transf.and  Allctmt., 
Res.l02B  A  and  3  Sup.  Anprop.  Holiday  Pay  and  Retro- 
active Wa-es,  Sup.Ct.,  $3663. 0^^. 

Res. 103i]., Controller  requested  a^P^o^^^^r.  S  or  Wk. 
u!l  Steel  Gorp.|1.3ft7and  West  Sunset  Rec .Ctr .$210. 
R;8.10i|0,Controller  requested  sell  ^2,000.000  in 
bonds  ('l;7  Bd.Fd.)  for  8ddit. projects . 

Res.lOU3.reouested  approve  P^°f  ^^^  °^,^^?'ioK^^* ' 

"   lOlJ)' ,r'oq.app.  trnnsfers  and  allotmts.,  iuq.^, 
req. approve  Contr.Mcdifl cations . 

Requested  apcrove    aup.approprintlors:    Res. lOl+J, cost 
llTlnc   ad1.;Rns.lOU8,    military  Iv.    ^•^'^tributions . 
^c!jibranc;'requests   ioi;9   -  Wk.O.   Pur. Supp. $13^.01 

and  *1,500. 

Res. 1053, Controller's  approval  requested  on  ^P''"''^ 

modification  of  |2762.l;6,^  arch,  contr.  3026,  7.m. 

Mooser.(Junlpero  Serra  P/ G) 

Res. 1061  requested  approved  prog,  or  final  payts. 

various  units. 

R^a  1063. Controller  requested  approve  V.Valley 
conir!  Modification  -  inc.  ^710.58  Hart  ..Hynding. 
Res. IO6U, Controller  rennested  anprove  Temp.^ploy- 
mts.from  Perm. Sal. Anprop.  ^.T^t^vo 

R  s  l069.Comm.authorlzes  Wk.Or.  and  fund  allotmts. 
to  ;ont?;.ue  E;,.Services  on  '^7  ^^-^^'^-J^^-^^'  ,, 
Res. 1073  Requested  approve  allotments  for  CVnther. 
Res. 1071;,  requested  «nprove  encumbrance  request  for 
S  or  Wk.  -  a. Paulsen  $14-03.114-. 

Requested  approve:  Res. 1075,  S  or  Wk.Or.  Res.1076, 
Adjustment  Budget  Estimates. 

Controller  requested  approve  f ^P-  JP^^^P* ^^^'^^° 
from  19k7  Rec.Rd.Fund  for  equipment. 
Res. 1079  Controller  requested  approve  contract  mod- 
ification West  portal,  inc.  $293.68. 

Requested  approve  upward  '"2^^^^''^S°««'ft?6Si  8?  " 
$359.35  for  inc.arch. fees, Ryan  and  Lee  $16Q1.^^7. 
controller  requested  approve  .^6.000  sup.approp.f or 
operation  Camp  Mather. 

Res.ne7,req.<.sv.a  Controller  "-'P-"'  ^^P^H/^o: 
«;15.'»60  for  temp. and  part-time  held  thro.iirn  o/ , 
controller  requested  .nprove=Re=.10^3,Ever.reen 

T  Act      -fi^l  70  -^0 •  Wk.Or  bluep t ft . ?5l , 000 .  mos.x'^m-, 
apS;ctil  ;e^.c';ioy.ents  from  Perm.Sal  A.prop 
Res. 1103, requesting  anprov.l  sup.  approp.«^,717.2  ) 
for  wa.^es  various  p/<t  and  pk. assignments. 

Controller  requested  approve  ^'^P-)^lr3(Res!l?05> 
$26,214.^  for  new  salary  rptes  of  7/1/ ^31  •'^es.i   ^ 
Renuested  aoprove  Sup.Anprop's  from  '  1;7  Bd..d.. 
$225,000  Hamilton,  $125,000  Hayward. 
Res. 1115  requested  approve  ^/Wk  Or.:  S.F.  /ater 
Dept.  $661;. 80,  J.G.Grattan  $1771;  Res. 111b  intra 
Fund  Transfers. 
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3/12 
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3/26 

65 
7k 
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3/26 
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3/26 
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3/26 

77 

3/26 

79 

3/26 
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3/26 

81 
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92 
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101 
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5/28 


Ra3.1120  renuosted  finprov©  snp.apnrop.  if-l^OO  for 
eiriploymt.enr.  to  inspect  Aquatic  Pk.pier  d«niflcre. 
Res. 1121,  Controller  requested  approve  Sup.Apnrop. 
$1300  for  Chief  Oper.  Eng.'s  Truck. 
Res, 1136, Controller  requested  approve  aesl(7,n  of 
concrete  test  $2l6.,  A. A.  Hanks, 

Res. 1136, Controller  requested  approve  S.O.for  Don 
Clever  re  International  Photo-^raphlc  Expos.  ,C.Aud. 
Requested  approve  temp. employments  from  perm, 
salary  a pprop. ,Res,1137. 

Res.ll39»i'eq^9Sted  to  transfer  surpluses  to  other 
appropriations. 

Res. llliO, Controller  requested  to  Release  Reserves 
totaling  $6,5^6. 

Res. III4.I, Controller  requested  approve  Sup.Approp, 
for  pub. address  systems  Harding  'c   Sharp  ^k.G.Cs. 
Res. 1152, Comrr, accepts  final  plans  and  specs,  and 
cost  est.  Arch.  Mooser  and  Oloe.  Controller  re- 
quested approve  payt. Arch's  fee,J.Serra  ^/G. 
Res. 11^5, 1156, 1157  Controller  requested:  To  approve 
Intra-Fd. Transfers  and  Kncumbrance  Requests  and 
Release  $6?23  Reserve  Funds.  ^/*=^ 

Res. 1170  Controller  requested  approve  Wk. Orders, 
Orders  for  S  cr  Wk.  and  -Rncumbr. Requests.  d/j-x 

Re8.117B  Comm.floproves  Orders  for  S  or  Wk.  and  re- 
quests  Controller's  oermisslon  to  transfer  surpluses . 6/11 
Res. 1183, Controller  requested  approve  Intra-Fd.      ^ 
Transfers  and  Allotments.  '  - 

Res. 11«5, requested  appro-e  contract  modifications 
Soever  Stndium,  S.F.Zoo.  Ar^onne.Visitacion  V. ,Sh.Pk.6/25 
R'.s.llBB, request  for  sup.aoprop.  of  undetermined 
amt.for  •53-'5l4-  Auto  Ins. Premiums.  °/^5 

Res. 1189, request  for  sup.enprop.$l,056.72  -  scav- 
enger  service  to  6/30/5U.  ^ 

Res. 1190, request  for  sup.approp.$l;,686  for  Salary,    ^^^^ 

Res!n^'r;quest  for  a  sup.  approp.ei|,070  for  Salary, 

Sup V. Restaurants  ^nd  ^.Gs, 

Res. 1192  request  approval  temp. employments  from 

Perm. Salary  Appropriations. 

Res. 1193  requested  carry  forward  unencumbered  bal- 

ances  for  1953-195U.  ^  ' 

Res. 1191^  requested  approve  allotment  requests  for      ^^ 

equipment  and  naterl-Us  and  supplies.  /- 

Res. 1218, Controller  1  aqnested  «^prove  final  payt. 

Walott  and  Petersor.-Orundy  «?b,^34.'U« 

Res.l2lP,  to  Don  Clever  ^^250. 

Res. 1218,  to  Crown  Elec. Vain. Co. ^1,357. 00. 

Res. 1220,  Cmtrollar  requested  moHify  contracts 

Zoo,  Vis. Valley  Fldhs.  and  W. Sunset  site. 

Res. 1221,  Controller  requested  approve  allotments. 

Res. 1222,  Req.for  approval  temp. employmts .from 

Pem.S^^lwry  Approp. 

R0S.I223,  req.for  approval  of  Orders  for  oerv.  or 

Wk.  and  Encumbrance  Request. 

Res.l2l|6  requested  approve  ollo'ments. 

Res. 121^7  requested  approve  Orders  for  S.  or  Wk. 

Res. 1250  request  to  approve  Sup.Approp.  *^'^^^j[^ 

for  Cement  Finisher.  C  .S.Com-,.req.pmend  Sal.Ord. 

Res. 12714.  requested  approve  allotments. 

Res. 1276  requested  approve  temp. employments  from 

permanent  sal.  appropriations. 

Res. 1290,  notified  of  dept. approval  temp.Non-C.b. 
and  Exempt  Appointments. 

Res, 1292, requested  approve  ^ll'^I^'"^!;^^  I?  Dlv  Arch. 
Res.l2Q5  reauested  approve  S.O.Calif .St.Dl /.Arcn. 
-Hamilton  p/G  plans  (Hec.Ctr.U  n, 870. 00. 
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128 


182 


225 
236 


"1 


\ 


\ 


,,Ju. 


DATE 
10/22 


10/22 
11/12 

.11/12 

11/1? 
11/25 

11/25 
12/10 

12/10 
12/22 


nr>NTnOLL??R 

Res. 1306, requested  approve  allotments. 
Res!l307, requested  approve  S.or  Wk.O.  for  repro- 
duction bureau,  al?o  property  npprulspl. 
Res. 1316, Cortroller  requested  approve  Sup.  Approp. 
$10  7P0  for  four  R5^  Supv. directors . 
Res*.1323, Controller  requested  approve  allotmonts. 
Res. 1325, Controller  requested  approve  temp.employmts 
Res!l331, requested  approve  Sup.  approp.  for  $5,PU-U  - 
employments  ^or  maintenance  rnd  rep-^lr  work. 
Requested  approve  Re8.13li3  -  allotments  &  transfers. 
Requested  apprrve  sup.approp.f or  ^^1,000  -Accident 
Compensation  Funds. 

Res. I3SH, requested  aoprove  allotments. 
Res. 1361. r-^nuested  approve  to'rp. employments  P. S. A. 
Re».1375lreqocat*dt68£prove  allotments  $5500.00. 

rnRONA  Hf^irrHTS  rxROTTNns 

Res. 1187, approp.  plans  and  specs  .$9914-, Insp. $1,567. 

Res. 1312, Drainaaie  caitract  awarded  C.J.Collins  Co., 

$12,263.00, 
r.O-:i   HOLLOW  PLAY3R0UTTD,  Off  Baker  bet. Filbert  k   Greenwich. 

r.RnCKgR -AMAZON,  Geneva  Ave.  end  Moscow  Street 

Res. 10 39,  Rec.  and  Pk.Conm. requests  Way or  to  transfer 

SrtlAmazin  land  from  Pub.UtUitl^s  Cornn.for  recuse.  2/12 
Res.llB7  approp.  plans  and  specs  .:!i:5,i470.  o/'^-' 

CRYSTAL  PLTJT^Gg  , 

Res. 1020, approval  Emer. Repairs  $309.00.  V^^ 

Res. 1092, approval  ^er.  Reofirs  !^3,923.23.  ^/^ 

Comm. decides  aj^alnst  increasing  mo. rental.  L^'^^ 
Comm. renews  lease  with  C.Sava  and  Dr .H.Domeniconi 

?or;r!commencinp^  7/11+  $15,000  ^«^tal,$5,000repalrs .  6/II 
R^LUo.Comm.approves  lease  of  Crystal  Baths  with 

Robert  A.  Pedersen  8/l5-7/ll|/51+(  H  rnoB,) 
Modification  of  lease  postponed. 


B/27 
10/1 


8/13 


1/22 


3/12 
3/12 

5/13 


Res. 1300, Ccmm.approves  modifications  in  lease  with   ^^^^^ 

R. A. Pedersen. 

Res. 1332, Comm. grants  modification  of  lease  -  mo. 

rental  $l607,  repair  allowance  ,p250C. 

Dt?p/s. rt¥?:t  ptt^lic  health 

satisfactory  annual  inspection  ;:-P^;^^^^^'"P  '^^''^^J 
reed.,  together  with  recommendat : ons,from  Dept.P.H. 

DEPARTMENT  PUBLIC  WORKS  (See  Real  Estate  Dept.) 

Res. 1017  Ccmm.approves  ^.P-^^-P^.^^-^^'^r^'^f^/^';^ 
New  pumping  Station,  Pine  Lake  ?/G  -  subJ.Art  Comm. 

aporoval. 

Res-105B  Ccmm.approves  l^^°^^^^''l[°'l   lll^Asand 
T>lantlng  Prog,    be   transferred  to  Dept  .Pub.. Acs.  a  na 
OrdOBl,!  be   repealed;    City  Atty   to  be   consulted. 
Re8.1068,    removal   whale    carcass    from  Ocean  Beach. 
Comn. approves   use   Kezar^Pavilion   and  ^^adlum  for 
Civil   Defense  Disaster   Corps  Div.    of  Dept.    Pub.Wks. 
Res. 116U, Dept. Pub.V.'ks. requested   submit   P^^J^^^^^^^ 
eatl-atei   for   overpass   1^'erced  P.G.    area.  ( Stonestcwn 
rev!cor;!to  pay  f   cost   -  3d.P.V.acs  .requested  pay  ^.  ^     6/II 
Res. 1175,    sup.   wk.or.    to  D.o/A^s.    for  $2500  for 
J.D.Phelan  ^efch  anproach. 

Res. 1213,    Ccmm.approves    proposed   Skyline -Sunset 
Sewer   through  Zoo.    Gar^.ens.  cwi^r,- 

Res. 1272  approval   pirns    and   specs. Sunset-Skyline 
Outlet  Sewer. 
DIAMOND  HEIIHTS 

Redevelopment   Agency   proposes   P^^^^^""   ^^^^^'^^^^.^        8/13 
Diamond  Hts.for  a    parkway.    Consideration  postponed.      f^/i3 

Res. 1235   Ccmm.approves   Pond    Issue   for  Nov.    3  elec- 
tion;    $600,000   for    Diamond   Hts.Rec.Ctr. 
R«s. 121+9   Ccmm.approves   ^^development   Agency's   plan 
for  Diamond  Hts .    Park   Panhandle   and   land   purchase. 
(Est. cost   $10,115.00) 


6/11 

P/13 
10/1 
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251 

258 

259 


11+7 

199 
232 

2I4.O 

262 

176 


26 


56 
65 

110 


138 
II4.8 
17U 
223 

172 
192 

205 


l;/23 
5/13 


nry^ART^R  CORPS 

Disaster  Corps   3;ranted  use  Twin  ^ks,    land  for 
Observation  Tower. 

CoTnm. approves   use  Kezar  Pavilion  end  Stadium  for 
Civil  Defense   Disaster  Corps   Div.of  Dept.Pub.Wks. 
Res. 1162, permission   granted  for   rescue  demonstra- 
tion  on  Marina   Greens,    6/20,    with  proviso. 

T^r^TTr.T.a<^S  PLAYGROUND,    26th  and  Douglass   Sts. 

— Res. 1068    to  Arthur  Wall<7,ren   -   removal   loose    rock. 

Res, ll?5,Comm. approves   inc.of   $600,  Wk.O.    to  A. 

Wallc^ren  for  removal   loose  rock. 

Res, 1133,    to   A.Wailc^ren   -   1st   and   final   |;iBl].5. 
nRAMA   CE^rngR,    2k3S   Sacramento   Street 
vTTPt^trA    VALLKV  PL/^YGROTTND,    I9th  and   Collingwood   Sts. 
~^es.llB7, plans   and  specs. $U,70R   insp.$5,96l4.. 

Res, 1219, Time    ^xt.Appleton  &  Wolf ard,ncntroller' s 

No. 3027.  ,        V 

Res, 1229, Comm, approves    prel. plans    and    specaVcost. 
est.    Appleton  and   »Volfnrd, Architects. 
Res. 1327, Controller  requested  approve  Or. for   S  or 
Wk.,$13i|0. 
ffYCELSIOR   PLAYGROUND,    Russia    and  Madrid  Streets 

mmmiT   AND  EXPOSITION   BUILDING,    Golden  Gate   Park 

^         Art  Commission  disapproves  Master  Plan  of   Strybing 

Arboretum  and  Hall    of  Flowers.  ^^ 

Finance  Committee,    Bd.Supervl  sors,    requests   infor- 

mation   re  Hall   of  Flowers. 
PATHFR  CRO'JyLT^  PLAYGROUND,    7th  and  Harrison   Streets 
Father  Crowley  P/G  to  be   completely  relinquished 

to  Div.Highways   9/10/53. 
gT.i^TSHHACK^R   PLAYFI^XD,    Great  Highway  and  Sloat   -^Ivd. 

FL^ISHHAGKFR    POOL 

Res, 10^6, Contr, 122,    to  A.Petersen   and   Sons,    ext, 

60  days    -   repair   ticket  booth. 

Res. 1072, to   A.Petersen  !c   Sons    -   1st   and  f  Inal   payt. 

Res.llB6   Or.   SATc,    Dee   Rng.Co.    ^Sk-O* 

Res,12lH   Acme   Weldinc^  Co.    ^1995. 

Res, 1261  r>ee  ^nc^.Co.,    Final   p<iyt.$5l+0. 
FOT.y^OM   PLAYGROimP,    21st  and  Folsom  Streets 
FR^^^KLIN   SQUARE,    Bryant   and    l6th  Street 

^^^^^^^.1267,Co^r.'s    declaration  against  Freeways    in 

Golden  Gate   Park. 
pm.TO^T   PLAYGROUND,    27th  Avenue   and  Fulton   Street 
FITNSTON    PLAVGR^D,    Buchanan  and  Chestnut   Streets 

Res. 1059,    Comm.approves   Library  Comm J  a   plans   for 

prohibited.) 

Driving  range   to  ^e   renovated.  .^y^r-Brv   on  p/g. 

F.N.Broderick   questions    est.    public   library   on  p/g. 

Res. 1159  Mallott   and   ^eterson-Grundy  awarded    c^rtr. 

for  resurfacin,.    fiv-   tpnnis    courts.   Total   aw.ra 

$6,R3l4..    (Funston  p/G   inc.) 

Res. 1215, Comm. approves    final    pl^ns    and    specs,    for  ^^^^ 

Funston  Brnnch  L-'briry, 

Res   1235. Comm. approves   bond   issue   for  Nov. 3   elec. 

S?Oa,000:on;r  floodlLThting.    bleachers.  ^/l- 

GARFI^D  SQUARE,    25th  and  Harrison  Streets 

GIFTS  Ccmm.sccepts   ber.ch   s.nd   from   Devincenzi   and  Haskins    ^^^ 
for  Ft. Funston  fill. 
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-^ — ~pfta  107li. Controller  requested  qoprove  encxurbmnce 
re^nest  for  S  or  Wk.  .O.P^m  «^9n,  planting, Vemorlel 
ap1'oway,(Lculse  Rrayton  bequest). 
Ros.lll|3,a^it^<^^^298  oxch. stock  certificates  of 
Smart  h   Final  Co.  for  Smart  '^  Final  Iris  Co.(L. 
Lewis  noquest) 

-ItT  Treas)irer  rec^.  Certificate  937,reprosentinc 
exch.  capital  stock  of  Smart  &  Final  Iris  Co. 
Res. 1179. Comm. authorizes  acquisition,  from  Sharp 
Bequest  Funds,  of  Tyler  property  adjoining  Sharp  Pk., 
subject  to  court  ruling. 

Res. 1225, Comm. requests  sup.approp.  of  OlU.OOO  for 
nu?chase  Tyler  Prcp.adjolnin,-,  Sharp  Park. (Sharp 
Request  Fund  may  be  legally  available.) 
f.TT.MAM  PLAYGROUND,  Gilman  and  Griffith  Streets 
r,T.^  PARK  PLAYaROITT^^^>  Chenery  and  Flk  Streets 

gOLnPI'T  OAT^  PARK  AND  PANFANT)LF 

Request  fo.'  new  tennis  clubhouse  in  O.G.Pk. referred 
to  Gen.  Mgr. 

Res. 987, 3d  and  final  to  C.J.Collins  *2l<.lB.35 
Contr.3016,  Memorial  Gateway. 

Bd.Suprvsrs'  Pas's  12835  and  12836  accepting  gifts 
of  garden  and  peace  lantern  from  Japanese  Gov't. for 
Japanese  Tea  Garden.  (Comm. to  display  letter  of 
transmittal. ) 

Comm. directs  Gen.Mgr.  (CI ty  Atty  Opinion  6i;2)  to 
V^tAl   25  m.p.h.  speed  limit  signs  G.G.Pk.entrrncea 
Action  postponed  on  Assn. Pioneer  Women's  request  for 
new  flagpole  and  pathway  clearing. 
Comments  from  lessee  of  Japanese  Tea  Garden. 
Res. 1133  Cyclone  Fence  Div.  -  1st  i  final  $1387. 
Res. 1133, planting  Memorial  Gateway  Area  -1st  &  final 
to  Geo. Paulsen  «;l4.03.1l4.. 

Res. City  and  Co. Fed. Women' s  Clubs  protesting  demol- 
ition trees  and  widening  of  roads. 
Renalr  ^utch  Windmill  $l,771(R«s .1167) 
Rps. 1233, Comm. requests  Co. Read  Cor.-ilssioner  to 
obtain  State  gasoline  tax  funds  for  maintenance 
certain  vlolden  Gate  Pk.  driveways. 
Res. 1235, Corm. approves  Bonded  Debt  for  new  temls 
clubhouse  and  handball  cts. 

Res. 1236,  Comm. approves  M.H.deYoung  Mem. Museum 
Trustees?  request  to  construct  addition  and  pay 
for  landscaping. 

Res. 121;8, Comm. approves  and  accepts  ^^-^^^2^?^^'' 
"The  Guardsmen's  1951^  Sports  Car  Rc-.d  Races  In 
Golden  Gate  Park." 

Res.l267,Comm.'s  declaration  against  Freeways  In 
Golden  Gate  Park. 

Consul  Gen.  of  Japan  re  signs  Japanese  Tea  Garden. 
Res. 1^17  offer  of  Redwood  Assoc,  and  Japanese 
Societies  to  repair  Japanese  T.G.  Gate  accepted. 
De  Young  ;^useum  llghtln;^  referred  to  Gen. Mgr. 
Card  Shelter  to  be  repaired.  Gambling  reported  to 
"Police  Department. 
GOLD^  GAT^  PARK  PAND  AND  BAND  CONCOURSE  1953 

Res. 987,  6th  payt.Contr.2017,  !l^2, 782.93  to 

Ralph  Murray,  Dec.  1952. 

Res.l02U,  7th  payt.  Ralph  Vurrny,  1/31/53, 

Contr.  2017  $1,262.00. 

Res.lOl|6,  ^xt.l5  davs,  Wm. J.Anderson  RfrT.Co., 

repairs  Music  Conccurse  c.c-\^,    station. 

Res. 1061, 8th  payt.  Ralph  Murray  2/2^/53,  Contr. 

2017  ^2,279.00. 

Res. 1061,  roof  repairs,  W^. J.Anderson  ^"55. 

Res.1091,  9th  nayt.Ralph  Mvu-ray  3/31/53, Contr.?017, 

$2,^75.00. 
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■pes  107k. Controller  requested  poprove  encurrbr'ince 
request  for  S  or  Wk. .G.Peul sen.  planting, M^moriel 
Getoway.(Lculse  Brayton  bequest). 
Ros.lll;3,autVicr^2os  cxch. stock  certificates  of 
Smart  -^  Final  Co.  for  Smart  ^   Final  Iris  Co.(L.      ^^^^ 
Lowls  Bequest) 

-Itv  Treasurer  rec^.  Certificate  937,reprosentlnc 
;xch.  capital  stock  of  Smart  &:  Final  Iris  Co.        6/11 
Res. 1179. Comm. authorizes  acquisition,  ^ ^'^'"^^^^'*P_. 
Bequest  Funds,  of  Tylervroperty  adjoining  Sharp  Pk., 
siibject  to  court  ruling. 

Res. 1225, Comm.requests  sup.approp.  of  vlU.OOO  for 
pur;hase  Tyler  Prop. adjoining  Sharp  Park. (Sharp 
Bequest  Fund  may  be  legally  available.)  /-^-J 

n.TT.MAN  PLAYGROUND,  Gilman  and  Griffith  Streets 

m.-rm   PARK  PLAYGROTOD,  Chenery  and  Elk  Streets 

p.HT.nCT  GAT^  PARK  AND  PANHANnLF 

■ Request  for  new  tennis  clubhouse  in  G.G.Pk. referred 

to  Gen.  Mgr. 

Res. 987, 3d  and  final  to  C.J.Collins  e2l^lB.35 
Contr.3016,  Memorial  Gateway.  •••/ 

Bd.Suprvsrs-  Ras's  12835  and  12^^36  accepting  gifts 
of  garden  and  peace  lantern  from  Japanese  Gov- t. for 
Japanese  Tea  Garden.  (Coram. to  display  letter  of      ^^^ 
transmittal. ) 

Comm. directs  Gen.Mgr.  (City  Atty  Opinion  61+2)  to 
in^^ll  25  m.p.h.  speed  limit  signs  G.G.Pk.entrrnces.l/22 
Action  postponed  on  Assn. Pioneer  Women's  request  for 
new  flagpole  and  pathway  clearing.  ^/ 

Comments  from  lessee  of  Japanese  Tea  Garden.         ^,  iJ 
Res. 1133  Cyclone  Fence  Dlv.  -  1st  %  final  $1387.     VU 
Res. 1133. planting  Memorial  Gateway  Area  -1st  &  final 
to  Geo. Paulsen  $14.03.114-. 

Res. City  and  Co. Fed. Women' s  Clubs  protesting  demol- 
ition trees  and  widening  of  roads. 
Renair  Dutch  Windmill  $l,771(Res  .116'i') 
Res. 1233, Comm. requests  Co.Rcai  Cop.-iissi  oner  to 
oM.^ln  State  gasoline  tax  funds  for  maintenance 
certain  Golden  Gate  Pk.  driveways. 
Res. 1235. Corm. approves  Bonded  Debt  for  new  temis 
clubhouse  and  handball  cts. 

Res  1236,  Comm. approves  M.H.deYonnp  Vem. Museum 
Tru;teesf  request  to  construct  addition  and  pay 
for  landscapinf?;. 

Res. 12U8, Comm. anproves  and  accepts  co-sponsorshin 
"The  Guardsmen- s  1951;  Snorts  Car  Rend  Races  in 
Golden  Gate  Park." 
Res.l267,Comm.'s  declaration  against  Freeways  in 

Golden  Gate  Park.  ^   n   j 

Consul  Gen.  of  Japan  re  signs  Japanese  Tea  Garden. 

Res. 1317  offer  of  Redwood  Assoc.  «Jj;|,f  P^^^^^^^. 
Societies  to  repair  Japanese  T.^.  Gate  accepted. 

De  Young  Museiom  llghtini-  referred  to  f^'e^-W^r. 
c!rd  Shelter  to  be  repaired.  Gambling  reported  to 
Police  Department. 
UoLPgN  GAT^  PARK  BAND  AND  BA?TD  CONCOURSE  1953 

Res. 987,  6th  payt .Contr.2017,  l!^2, 782.93  to 

Ralph  Murray,  Dec,  1952. 

Res.l02l4.,  7th  payt.  Ralph  Murray,  1/31/53, 

Contr.    2017  $1,262.00. 

Res.lOl|6,    Ext. 15   ^a^s,  Wm. J.Anderson  RfR.Co.. 

repairs  Music  Conccurse  ccnv.  station. 

Res. 1061, 8th  payt.  Ralph  Murray  Z/Z'^M,    Contr. 

2017  $2,279.00.  o^ 

Res. 1061,  roof  repairs.  ^•^^•J-A"^^t/^!5'^.t  r^*  ^  poi7 

Res.1091,  9th  payt. Ralph  Murray  3/31/^3. Contr. 2017,   ^^^ 

ift2,«75.00. 
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.OLDKN   ^.AfT.   PARK  BANP   ^^^  BAND  CONCOURSE   (Continued) 
^^^^es   1133.    lOt^  P*^y^'    ^"^^P^  Murray  V  30/53, 

Contr.2017.   ^1,277.00.  *,  ,o,   on 

Res. 1167,    11th  payt.   Ralph  Murray  5/31,    $^2^3.20. 

R«s   1172.   Contract  renewal,    Ralph  Murray,    Dlr., 

co^;en;ailon  1953-1951.  130.000. 

RSS.11B2,  flr^&l  payt.  Ralph  Murray  6/2H/53 

n«s  1218  to  Ralph  Murray  7/31,  $2,277.00. 

rI8'.1261  to  Ralph  Murray  8/31,  ^2,68I,.00. 

Res. 1291  to  Ralph  Wurray  9/30,  ^2, 853.^0 

R:r.l322   to  Ralph  vurr.y,    Oct.   payt.   ^2,303.00. 

Res. 1357   to  Rnlph  Murray,    Nov.    payt.    $2,35^.00 
roTD^N  OATK  PARKJIOLPJVVURSJ^ 
^^^^~;7a"l   fro.  Chuck  Le^is   re   leasing  Golf   Shop, 

referred  to  Gen.V;?r. 

n^o  1107  Gen.Vpr.to  cell  for  proncsals  for  con- 

cession  of  Golf  Professional  at  G.^.^k.^.cou. s -. 

No  funds  available  for  expansion. 
.>,^yT>pM  -.ATff  PARK  STADIUM 

-Res.llOR,  Corrrn. approves  new  agreement  for  polo 

^at^hes  ilth  S.F.  Polo  and  Racing  Assn. 

Comm.anproved  I0I3  P°^S,f'^,oheduL' 

appointed  to  approve  1951.  schedule. 

ROS.1303,  adjustment  "olo  Agreements  1^  .3  ^  i^5i.. 
0RA5DVI^!LPARK,  I^cr::.-^a  and  l!;th  Avenue 
•:;:^:^>T.^TJ  plaYGR^TTND,  Stanyan  and  Rivoli  Streets 
^^^^l^rrr^:?:^     ^^^U^  to  Anchor  post  prod.  inc. 

r,RVAT  HIGir//AY,  along  Ocean  Beach  payt. $887. 00. 9/10 

Res.l26l,  to  cyclone  Fence  Dept.,  Mnal  P^^^-^        / 

extension  of  time  to  Cyclone  Pence  Dept .  (  Res.l2bc£)     / 
«>VTT.T0N  PLAYGROUND,  Geary  and  Scott  Streets 
Hes.^oi,  OSW  183  to  H-Joldman  ^  Son,  time^^ext.^^ 

5:::l^^Uo^t?Sii^i-e.;e;p-pJ^^^ 

Re3.1301,Co™.aoprov,=  V»^.C.M=rchant.s   final  p.ans 
of  $1'^70.  ,  , 

rorii'?r-pSr..re':ra;r.rsr.a.-pran5- 

Sharo   Pk.Golf   Courses. 

Res.1200,  renewal  -ed  Robbins's  Golf  -ro  Lease 

Harding;  Pk.  for  2  yr.  period. 

Res.120"  amends  hours  and  ^«!;^^^%"^"^^  '"^^^'i 

Comm.accepts  Autoniatic  Alr-Flo  Tee  .or  trial 

installation  ^^ar^ing  Par.  "^^f  ,^^^f '^^^ 

Res.l336,Contr.  awerded  Scott  -°-^-^^f '        ^ 

Comm.Epprovea  r.en.Mrrts  '""P^'  ^™L  l,m6   snprop. 

Ctr.p/03.   be   lnf;>;;«^,  \:n  .^     ^  ;.srte<R,s.l30i..) 

CoTwn.aoprcves   block   '^Ob   lor   n.v. 

Secretary  to   obtain  appraisal   of ^^Lot  2..    ^^^^  ^^^^ 

Res.1330   req.for   ^'^P'^PSTRee.Ctr. land. '  New   area) 
Bond  Fund  for   purchase  H. /.Hec.-i^r. 

Res.131.5   Servi.es,    l-d  --^^-?,f  ^''^   "   '°  ' 
Estate  Dent.    (HE"es   Valley  Rec.Ctr.)^  ^^   ^^ 

H^KM  WILLS   PLAYGP.OTIND,    Broadway  and  Larkin  Stree   9 
HOLLY  T^ARK,    Holly  ^^rk   Circle  ownrded  contr. 

S^l5o  '^allott  .  r»-t'y-riy  "aS  Ir/cluded) 

resurfacing   tennis   cts.MOi-xir 
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6/25  157 
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„on<?TM^.    MrrWORTTY   AND   PROJECTS  2^12 

Sl^'-"^^-  " TTTTt     p  T   A      inform*»d   thnt  S.F.   Housing 

rthori4  h;s'5u;i;<iiftron   over  Rid.epolnt  Th.Bld..   5/13 
p««   1?^8  Comr-. approves   purchase   of   29   acres   from 
s!p:Hou8ing^uth!for  ^60,000  for  ni.Pk.Day  Canp.  8/27 

TArKSON   PLAYQROTTN.n,    17th   and  Carolina  Sts. 
^^^tZiiiiiiiACH,   westerly  end   S«a   Cliff  Avenue 
7r;rTnTPU   .TR.    PLAYGROUND,    Potrero  Ave.    and    4rmy   Street 
T:;;;rr^IRPHY  playground,    9th  Ave.    nr  Ortega   Street 
^:„.r.„»vr.RPJ^TION  CENT-R,   Oakdale   and  Wendell  Streets 
i^^S^f^^^fjl^  specs.^3520,lnsp.e3670.  6/2^ 

?::;'reqiertsluEd.of   Equalization  to  deny  addlt.      ^^^^ 
licenses  nr  J.L.Rec.Ctr, 

^^^..pproves   sal.  Smart  and  Pinal  Co.   stock.  2/?fe 

R3S.12U7  to  S.DsAngells,    removal   rock  t63U.  "/<=' 

Ti^T"°  -^"^  PT.AYGHOOTP.   presidio  Rssarvatlon  bst  Sprue. 

■ — and  Locust   streets, 

,.„,.„^n  .n^R.   PLAYGROIBI^.' Block  7237)   n.nslow.  and  Lynd- 
"         Wurst  Drives  ^        .  •>  /op 

Res!l007.    time   ext.  Wm.   Mooser-s  Arch,   contract,  1/22 

Art  Conm..approves   P-«^ '^^^^f  ^^/.^^^^o^*      -^^  3/12 

Res. 1061   to  Wm.    Mooser    -   1st   payt.    $950.  ^/ 

P3S.10Q1   to  Wn.Mooser   -      2nd  payt.    e552.i;9  ^/ 

Res. 10^5,    time  ext.Wm.T/ooser   through  Vay  31.  ^/^ 

I        -i^kVccmm   accepts   final    plans  &   specs,   k   co^t 
Re3.1152,Conm.accepua   i^  Pontrollpr  requested 

est.    of  Arch.   Mooser  V  aloe. (Controxier  r  4 

H:^:ir87''r;:rtx::r:n":;ecs.  «.i62.  mspsc 

Irrc*o»:a;;rov.d  plans   for  ..   S.rra  P/O  7/6/53. 
Res. 1218    to   Wm.   Mooser, Uth   payt.    ^270. 
Res:i277,    S.O.    to  A.A.Hanks,tectlng  r^atorlal 

R;!:i289!co;troll^.r  requested  approve   sup.approp, 
$60,200   -   Rec.Bd.Fund    '1^.7.  ^ 

Res.l313,contr. awarded  C. J. Collins  Co.,    $9l^,73t> 
for  p/2  and  fleldhouse. 

"^^IS  =^tr.frjr^rrc-r:f-.rnt:rrs;^ia;.  f/fe 

R:sT3r3:  Com..approve3  r.ntal  to  Republican  Co. 
resri365!cTrau*rrl^{f  ;ental  .Id.,    to  Hnlv.S.P. 
for   '53-'5U  schedule. 
REZAR    STADTTP/   AND    PAPKIN".    LO_T 


Res. 982, Comm.aooroves   Jr. Chamber   °^  ^''  "" 

Youth  Circus,   Oct.    1953. 

n/^,^4-T>  pn^9.   1st  ana  i  ina^k 
Res.lOU3,    to  G. carpenter,    Contr.2059, 

Tjart.  wnter  '^aln  *.l'^bO. 

Korean  -11  .uruette  chosen  .53  Ma,  -J^;^--;,^,. 

Postponement  of  Comm. policy  uxi 

cent  to  Stadium.  ,  ,  .   i.q_t.« 

Res.l098,approval  1953  football  schedule  l,9ers, 

8/23-12/27/53. 

Res. 1099, Comm. approves  two  soccer  i oc 

""^^   ''^'  '^^''        .  Tr  C  of  C.  use  Kezar  for 
Res. 1100  Comm.aDproves  Tr.C.ol  o. 

Youth  Circus,  10/18/53.  eng.nl^na 

Res. 1126, contract  awarded  ^-F-Chace  i  o 
fc-  elev=*tor  and  olatfcrms  for  35,000        .  ^^^s 
Res.n30,Con^.waives  broadcasting  ^  oicture  rights 
In  S.F.  l4.9ers  1953  Contract. 
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5/28  128 

6/25  160 

8/13  176 

8/13  1^1 
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l^^-S'ft'lii'-^'* 
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^„  ^T^^T,T»  »m  OARKINfi  LOT  (Contmuoa)  2ATR 
^""TITTikb.opprovsl  Night  Football  Oa-n«.  Rlorden 

hIkH  .t  M"ln  CathoUc  Hlfih.  5/13 

R,s.l207,r=n.wal  of  Sun  VUor  Oonc.slon  et  Stad.  - 

Sunny  Side  Visor  Co.  to  6/30/5U.  ' 

Res. 1211, P""01  scans  Rrantod  us.  Stad.for  Hafl.  ^^^^ 

Rrm'iTl^'^xt.  Ruasall  Hlntcn  Oo.Contr.30..      ^m 
pr..l232,  co^m. approves  -53  football  schedule  with   ^^^^ 

"j:.!C™fef  io-,erce  obliged  to  cancel  Youth  Circus,  ^^^^ 

Res:T2^.1«t  .  final  to  Russell  Hinton  Co..  palnt- 

mg  floodlighting  towers  $1,996. 

Co^n.approves  Pop  Warner  Boys-  Football  Conf .Oa.es   ^^^^ 

R^saSufs.P.  City  college  -53  Football  Schedule   ^^^^ 

Re^aaejB,  Shrme  East-west  Game  approved  for  l/SM-  lOA 

^w.«.,-.+-Q  fint.hnrl7.ed.  iU/X 


-16- 


10/m 

10/22 

11/12 

11/?? 
12/10 


noa.a.t-'-' I  ^»  

united  crusade  announcenents  authorized. 

Res. 1299,  purchase  additional  prop,  authorized. 

(For  motorized  equipment) 

Oo^.approves  Pop  'A'arner  Football  Conf  .prel..«me. 

Res, 1320. Comni. approves  final  plans  ■  specs. for 

Vfttp-"ana'    Shelter.  *.^//^« 

R       13Ul-l3t   payt.Contr.21lP,    to  T.F.Chac.       600 

Res.l361^,Sup.Anprop.Fequest  for  »ress  "ox  W.OOO. 

ro.;.pot;poned  a..rd  Of  contr.ct^for  Vet,ra...^^elt.^^ 

Res. 1369, Comm. rejects   bids    recn..  or 
n^^yv^TV.  SQUARE,   Washington  and  Laqura   Streets 

T^Zr^^ncn.    approves  Assoc.Soortsmen. .  res.    t 
dntlv  trout   catch  be   Increased. 

CO  nion  636  re  leasln,  portions  L.M.rc»d  Tract.  1/8 

Relw   to  Assoc.Spcrts.en  51,33   -   ->"=•    services.  1/8 

Prdln!  Amateur  Oarsmen  submit  rec.    for  Improving     ^^^^ 
rowing  facilities. 

S.F.    lowing  Club  requests   boathous.   site,    (.ust  ^^^^ 

await  City  Attorney's   opinion.) 

Re'^.102U,    to  .^ssoc. Sportsmen   $1+33   -   Jan.   patrol  ^^^^^ 

H:nio;6;    30th  Kn..BaseTopo.raohic   Battalion  per-        ^^^^ 

fe::ro6r;a^t^r;rre::i:::;rstocXorts.en,  Peb..33.  3/^^ 

!t^;ssion  .ranted  for  Mariposa  Boat  Club's   regatta,    ^^^^ 

Apr. 19,    1953.  Battalion 

Comm.    ratifies    oermission    to   271st  AAA   ^  ^^^^ 

for  Tracking  oj.pctice,    i/d'i* 

Oo™,.promlses   to  ^/^ f /^l  ^'il^?!rtf orra'porovln,.    3,/26 

Regatta   requests    to  Pub.    Jtllltl.s   "Ri  i 

Res.1072,   patrol  Services   Assoc.Sportsren,   „.nr.l953,    ^^^^ 

.    r,        A      o7^<,t   AAA  ^un  Battalion,    (granted 
Calif,   f  ^'i-^^^^^^'^^IiJin^'^Jra^ice  on  Llc.W.  U/9 

permission   to  hold    Jr.^KiIl^^    r  rin^pfp 

Res.ll22,contr.for   install  .tion   oontoon  Floats 
pwar'ied  to  A. '."allien  ^,51^^* 
Res.1133,    10th  oayt.    Assoc.Soort.-nen  Calif-.^^J. 

Res.1153,    nth  nayt.    A3r°;''°:'rortsmen'i95V'5U 
Res. 1173,    Contr.    Renewal,    Assoc. Sportsmen. l^:?.^ 

lH.l{Cl2t.  payt.    .ssoc.Sportsmen  ^^^ .  M 
Comm.,rants    to  L.-Verced  Sailin.  Club  the  continued 
use  of  Lk.V.   as  mooring  location. (Res.3214) 
Res.l2l8.   To   A.Wallgren.finnl   payt.    ^5,1^5. 
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l;/23 
?/l3 
5/2B 

6/11 
6/25 

B/13 
8/13 


jjafftH****' 


'^ 


j^ms^ 
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.  DATE 

^^^^CBD  (Continued)  3/ 

nllTlilft  to  Assoc. Sportsmen  7/31,  W33.  /^ ^ 

p«a  1219  Time  Pat. to  A.Wallgren,Contr.l29.  "/^3 


PAaE 


I 


rL  12hlj.  to  Assoc. Sportsmen  B/3I,  $U33. 
posipon^d:  consideration  sale  surplus  shot. 
P^chaser  Supplies  requested  call  for  bids  tor 
lead  removal. 

A.V.Kuntz,  concessionaire. 

Res  1322,  to  Assoc. Sportsmen,  10/ ^J.. 


8/27 
8/27 

9/10 
10/1 

10/11^ 
11/12 


P«a-1'^22.  ^O   ASSOC. 'JH'Ji  «o'""--»  ---,  ^--  „4.*^„ 

rol^end^rsee  S.P.Stat.  Collet  ycundatlon  anpUcatlon 
Coram. enaoi 00^^^ .  ♦-..^w  at.  T.ske  ^'erced.  t 


?n;n;5ucr"sh;r;7tuay  at  La.e  v=rc,d. 

Re».13W  to  Assoc. Sportsm.n  11/3''. 
,.„-™  pIrk,  llth  Ave.  and  laioa  Strftet 
^^2S5S^;„,„,.,    i„,i„,ing  now  basebsll  backstop. 

protest  SB-Inst  •.=  .  of  park  for  baseball. 

Res.l371t,   Sup.Anprop.flU50  for  fencing. 

i^iS^;^^^^jr^71?;^Porbos,   consulting  Hn^.^ologlst  - 
„„lee,  I.  HUl  51U6^^.  ^^^^^^, 

Comm.approves  P--«l*pl*?''  ^P^li!;, 

of  Ryan  and  Lea  for  p/g  and  fldhs. 

Ra,.1095.  time  ext.  90  d.,8  Paul  Ryan  S' /-"-L"- 

Art  Con;;.approvas  Mastor  Plan  f<>:^^^''''\V-J,\liV 

L.1133  to  Hyd.  Forbes  1st  and  final  -  prof.ser 

vices  ei369.35  (SO  306) 

B«a  ll8k  to  Ryan  and  Lee,  ert.  60  days. 

Res'.ll?7.aoprop.   pl.   '■  »P-s.   5U.553.    lnsp.$3,S07. 

r!.  1230  Conm.approves  and  nccepts   final   plans    1 

sp'is"*  CO™  est.    of  Ryan  and  Lee.Arch. 

b!.  1277     S.O.   to  A.A.nanks,    testln;,  material. 

«::  11289 :^o;t;oller  rcuestod  approve  Sup.A.prop. 

$l4.$00.{Rec.Bd.Pund) 

itSiSK^2SSSS2|  ^^^^^  „„3  ,,  ,.,.rsn.  of  Por,l.n 

::"i^o«;:%::crcei  ri::;-  to  v.,,  for  3  yr.  pd. 

re:ar9"r"n:«rLT:rHaven.s0olf^ro  Lease  at 

Lincoln  Pk.   for  2  yr.    nerlod. 

»i    <^   w    Qrhnnx' s   Tiolf   ^^o  I.ease  Mv- 
Res. 1199,   renewal  A.H.Scnoux 

::::Lro.rrn.Lnrro:Mns.s  .^f  pro  Lease  at 
Harding  Park  for  2  ^-^^^^^^  •„,,,,„!„,  insurance 
ro!iri'er?;r"^Jyst;i^;?p;.  operations  ^^^^ 

^:s;rpe=d:^;nT/i5!Vi:A:/°' "" 

LBGISLATION  ( city  Atty.Opln.61,2)    to   install 

ini'h^'  -efii^i  i?.nl  a.a!pa?k  entrances. 
Pesaoil,  sup.  ^Prop.  reouest,  payt.R...Nelson 
Rts'!;02BB  Sup.Ct.Action  No.   U13726,Retroactive 

Washes   $3,663.08.  jurisdictional 

Comm.opposed   to  proposed  le^is.    re    juri 

land  transfers,  v<^«   .^r  pal. Fine 

copies   of  Bin    31  Propoaln.  restoratlon^of^Pal.P^^_ 

Arts   through  Tldeland  ''"^""^"^'i^n,  compromise 
Res.lOfl5  Comm  approves  -;^;-^^Sedlaraetlon  re 
J. ^.Merced  suit  for  ^^,  aju.      n. 
eucalyptus    trees    In   ^«^^^: .^    p*    ..^gtlnp   Issuance 

Res.lORR  Comm.    -Jj^f-.^l^Je   stX 

Jos.Loe   Commemor    tive   ^^^^^^^  restoration  and 

Comm.ondorses   Rill    31,    *^°^-^;    ^.^    fPes.lOR^) 
transfer  prop. to   State   of    Calif .(Res .1^ 


11/12 
11/25 


10/1 

10/22 

12/22 


3/12 

3/26 

U/9 

'+/23 

5/13 
6/25 
6/25 

B/13 
10/1 


261; 
270 


61; 


111^ 
158 
160 

188 
226 


10/1  2314- 

3/12  (^ 

3/26  78 

6/25  165 

6/25  165 

6/25  16^ 

8/13  17< 

R/27  39< 


£*«■<•»» 


.-a*. 
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5/28  125 

6/25  165 

6/25  Ife'^ 

10/22  2k9 


i+/?3 
6/25 

R/27 
Q/10 

11/25 


iSaiSt^^  i°Te       me,   endorses  enabling  l.r,l.l«tlon 
'.TusXl      S^tl't  idle..   Swi^^lng  pool 
Stace  Assembly  pos.ed  bill  per-nlttln,  part-ti™.  nae 
I  P.St«t8  CollB^a  swimming  pool. 

,o^o     r^™,  aonroves  Or.1.   Deelarlnf,  Abandonment 
?r2ffcJe.^£a?on°Pk!for  submission  Bd.Supvra. 

Code   to  combat  vanrtfillam. 

''^^^^l1°j^;Vp";-^rd-;?.-s,-e?.i^o^;;^- 

^nir  l'«.    --rRa;  d.  Hav-n.,  Oolf  Pro  t.ease  at 

rs:iioa^:::nrb^irarrn;a  .0.^00..,  ca.e3. 

pts  1311  contr.  award  Cyclone  -eno.  t,2kS^ . 

1         TZ\    -.AWARD  PM2iiS£™2'  °»"«"  ^"'"  '•"•  "■  '■^''T 
'^^«^e         prove  Sup.Ap-prop.s  fro™  .1.7  Rec.^d.Fund: 

r/^^roOO  Hamilton  *125,onO  Ha-^ar 

n«9  llB7.  olans  ^  specs.  '=^3.^'4-:>«»  ^"='^*  '^' 

Res.l3l;5.  S.O.  to  Hyde  Forbes  tllW. 
k,Pim^;/--^::r;;L,.,  ,   rescue  demonstration 
6/26.("p.m^ster  council  and  Corps) 

IkAYOR  (Also  see  Controller)  recommendation  re 

ral^rkfe-r^fcrttre-.ToS^ite..  report    ^^^  VS 

rr!:i^r.on"i:;dVrPrb:  "t^riri:a-C^™.rcr  rec.    ^^^^ 
reatlon  purposes.  nriorlty 

Oen.Mgr...  Pres.to  Info™  '^^^^^.f  ,^;™;e^Krprol  3/26 
of  imnrovement  p-oj^'cts  ^  I'V  [        facilities,   .  ,.. 

Gen.Mgr.  t»/«S»:Mn/3oar,nr',a  House  Cove, 
salmon  Sports  ""^^"^^f ! ;',.„„^  „„  Euronean  Trip 
Ros.UU7.Comm. '9  rishea  to  Mayor  o 

World  Conf.  of  Wayors.  around  Ob- 

Pe..l257,Comm.approves  proposal  to^^st.^^^  ^^^^_  _ 

server  Post  en  Twin  Pics., 
L,..^P^IM  ?on>RS,  22n-1  Ave.  «nd  Taraval  -tr.et 
L.KTm.py  SOTTAS.:'.  20th  and  Vermont  streets 

l^^^^2f^rirLt^R:rc::;rfru:ro^  .od.  m 

emergency. 
McLAREM  PARK.  Vl.ltaclon  Valley  i™p. Assoc. 

;;;;;;;:;ndatlons  from  Vlsltadon  3»f  J^J/f„p>,rc!«e.2/12 
p,s.l037  boundary  ^^^'^'°''JJlT::llTltsl  Zur.     3/12 
Res. 1056  authorizes  P""*^"''  ^^"^r  "ourse   -  City 
Bd . Supvrs .Res .  1 311^^  7^^^^'"^'  f fre^ort  on  same .         3/26 
Planning  to  consider;    Oen.Mgr.  f  ^^^ 

Res.1119  approves  Supervisors'    Res.l32U5  ^,3 

boundaries.  <!alerac  Land  Co. .$26".      ?/13 

Res.ll28,prop.purchased  from  SsWr 

Res.ll51.Comr..author5.es  sale  s^irnlus  l«^;j«  j/^g 

McL.Plc.subJ.Bd.SuDervlsors      conn  ..^^ni- 

Supvr..eo.Ohrlstopher  request,  study  of  rec.lncll 

ties,   ^"cL.   P^«  ,      T    »   Prs     *,p68.    for  land.   6/25 

Res.n82  to  calif.    ^— ^J^^Ii^.S^l'^-    '^^      '  »A3 

Res. 1212  purchase   property  9^3^ J-  ^^^  ^^^ 

Res.1235   Comn.approves   bonded  ^^^  ^^^^Jial'Nov.elec.    8/l5 
swimning  pool    and   irrigation,    i or      in 
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i4./23 
5/13 

9/10 


9/10 

5/13 
1/8 


1^1 
81 

^5 
123 

211 


n2 


111 

1+0 

51+ 

68 

103 
109 

126 

136 

157 
171+ 

193 


i  *■'■■ 


^' 


DATE   PACtE 


a- 


9/10 
11/12 

11/25 
12/10 

12/10 
12/22 
12/22 


6/11 
10/22 


i     r.uvfj  PARK.   Visltaclon  Valley   (Continued) 
blcLAR^^^^  Ord.   Declaring  Abandonment   of 

5f^23  acres    for  submission  to  Bd.Supervlsors. 

Rea.l31^.131*'»    Cotmn. approves   land  purchase. 

Re8*.133fi»  '^^^^   purchase. 

be  named  B. J.Oetchell. 

R«8.1370,    l«nd  purchases. 

Rr8.1371   Eminent  Domain  Proceedings   authorized. 

'^^ilf-^e.berohlp  rer.o^al:   Amer.  Inst.   Par.  B..C.   and 
CaUf.Oonf .  Social  Work. 

R.8.993.  msmbershlp  Naf  l.Shad.  Tree  Conf. 
Res.n67.    «37S  Dues     Shoreline  Planning  Assoc,    of 
Calif.)    thro\igh  6/1951i. 
I  R..,n05  membership  Nat- l.Shade  Tree  Conf. 

L  J°""i.  PLAYOROimP.   Byxbee.    Shleia.,«ontlcello  .  Sargent 

E^  PLAyaROTND,    aacalyptus   Drive  and  ?6th  Avenue 

^^^^^^^^^"-y^r3''fofp/r'or^^.'u^trroi^d:r"* 
^.Sifr:;;%nihoUs^r.':«err.d^/Bfv^d!  - 

Letter  of  thanks  from  Lakeshore  Pk.Imp.Club  re  P/G. 

Brl.Fd.Res.    35-26Q1B)  ^^t.fbr 

Hesai6l.,Dept.Pub.Yr^s.reauested  submit  .la^^ 

overpass. (Stonestown  Dev.Corp.to  pay  *  cos  ^^^^ 

re^ra^ltcZ-t^prove,   res   for  submission    to  Pd.Sup- 
,  Srr«d"ar?fM^BS5c^.<rirti?rc°?aIie'picp.t56.5,0,     8/27 

I R,s.ll02  Oomn.dlrects    that  P/a  be  vacated   ana  ^^^ 

to  Bd.Riucatlcn.  -inslne 

Bd.Supervisors    informed  of  Co-.Resai02   closing  ^^^^ 

I  p/G  and  releasing  prop,    to   Bd.Educe^ion.  Rockdale 

wtp.t.oCa   playground,    Bella  Vista  Way,    Sequoia  Way.    Rockdale 
IDrive  and  omar  Way.  Rahlmann  Go.   for 

Res.ll2i;,Comm.rejects    «/i«   ^^ou^e*. 

improvements    to  p/G  and  fieldhoase. 

Res.1187  Pl^ns   and   spe cs. a porop.  .4,61,1.    insp.$3,BHfc. 

«e5.j.j.ur    H  4.„o^4-    for   imorovements    and 

Res. 1252,    Comm.awards    contract   J°;  ^^^37   gQO. 

fieldhouse  construction   to  f^  Corp. ^13^. 


1/22 
3/26 

5/13 
6/11 


108 

137 

138 
200 


1^/23 
6/25 


fieldhouse  cons.ruc.....^.  .^^>^>        ^  Sup.Aoprop. 

Contrcller   requested,    Res.    i-^o-f,      f^h 
$10,000. (Rec. Bond  Fund) 


8/27 
10/1 


Ls:i321;  controller  requested  approve  modification 

contract  I3OA  f  5-2«"  mdude  K-raloma  V,a. 

Re8.132P  ar-endlng  Res.l?-'7   to  Inciuoe  r 
Res.1357,   Contr.l30A.   to  M  «c  K  Corp.,   1st  payt. 

429, lilt.. 25.  .^,  ,,0  ,1, 

I     ^es.  13-^%  2nd  oayt.  V  "   K  Corp.,  *21.61'<.3l.. 

mSSTOI  PARK,  iBth  and  Polores  Streets     

' ^;:;n^t.   -.gam  nrotest  est.  swlmnlng  pool, etc. 

I  Vission  «qrk. 

I .T..TO.   PLAYGROUND    AND    POOL,     lOth   -^^ J;^;^^^^^;,    ,,,,,. 

Res. 1159  vallott   and  ^-^erson-.r.ndy  aw^r.^^^^^^^^  ^^^ 

resurfacing  tennis    courts    -    Lotai    ,    , 

included) .  4^070 

Res.1187  approp.    plans   and  specs.    ^9ru. 

UoNUyrnNTS   A>:^  T'KMORIALS  cnnrove    ^incumbrance 

Res.lO?^,Controlier   -.^-^,^f3,^7^?::ting  Memorial 
request   for   s    or  wk.    1.    Pauisen,    \ 
Gatewayd.Brayton  Bequett). 


11/12 

n/12 

12/10 
12/10 


iL^MElJ 


)t:,ifzyc^^iz^ 


e. 


:'.ZXLS    CTontinued^ 


oronose'i   •XD%r.sl-n  r#Yc-irw  ¥««.yus«'un  referred   to 
Oen.Mgr.   for  reecrr^^ndatl^n. 

len.Vj^r.    to   report   re   expansion  DeYcing  V,Vns-".im. 

Art  Ccrrr.snprcvfii    olnns   for  Mary  Tsrler  Besrisles 

wencrlal    gateway. 

Hes.l2^3,Comin.awT'i9   ccntr.M.T.Bearislee  "ew,  1-^ teway 

to  Arrsa   =roa,    %720, 

Hos.l32li  Ccntroll*»r   reqiestei   approve  mcdlflcnticn 

contract   ll^l   -   Increase   $120, l^i. 

^r^'r'r^^^':  LAK?  PAPK,   P'onstcn   Ave.    and  Lake   S<-. 

Rea.11^0,    ^.er^ency  «it  Mt.   Lake   Park   -  Pclice   Patrol 
requested;    Sup.F'onds    to   be   requested. 

IvornT  nAVIDSOM    PARK,    nr  Portola  Dri\»e 

Hes.^^i;,    budgetary  provision  for  ChrlstTxs  '.Tk. lighting 

Mt.D.   Cross. 

KlAVING  OF  SOLTEV.^?DS.    PLAY^PO^^nS.    ST' ARES   AM?   PARK   AR^AS 

Request   to   nfixne   p/g   in  honor  former  Vayor   Rc^er   D. 

Laphem  held   in  abeyance, 
K05  VALLSTf  Ti^INIS   COURTS,    2l;th  and  Dcu^^lsss    Streets 

Res.  1297,  Comm,  pccepts  repair  offer  at  N'oe  Valley 

T.Cts.    s'lhject   to  Bd.Supervlsors'    approval , 
j^QHTH  BgACH  PLAYIR'^UTO,    Lombard  end  Mason   Streets 

Res. 1310,    conversion  U.S.'.Var  Savings   Bond, 
lorPA^I  VT'^.V  PLAY':?ROIINn,    Cppltol   Ave.    end  »'cntanG   Street 

0.   V.    Inn. Assoc,    orotests    encroechment    en  narV  erens. 

Conn. postpones    action   on  use   O.V.Pec.Ctr.>^7  co-opera- 
tive nursery  school   org. 

Res, 111*^,   Conri.c^rsnts   permission  for  cart-time  use 

center  for  nursery   school. 

Roa.1136,    outdoor  11-hting,    O.V.Rec.Ctr.,    J.DeGregcric 

$532. 

Res. 1309,    CoTTiTr. approves   Revocable    Permit   for   O.V. 

Co-operative   Nursery   School. 
O^F!R  OF   PROPERTY   (FOR   SALE   OR   KXCHAHGE) 

Long   Barn  property   offered  for  Children's   Day  Camp. 

OPF-STR^ET   PARKING 

Two  organizations   object  to  parking  lots   on  upper 
road.    Great  Highway. 

ORGANIZATIONS 

Re s. PR 2, Compi. authorizes   Jr.C.of  C's.    use   of  Stadium 

for  "Youth  Circus",    Oct.    1953* 

Comm.unan.   approves   Assoc. Sportsmen' s   res.   that  Lk. 

Vorced    daily    trout   catch  be   increfised. 

Res. 1001,    Jr.    C.    of   C.    -:;ranted   permission    to   use 

Aquatic   Pk.    prop,    for  Harbor   Day   celebration. 

Camp  Firo  Girls   and  Girl  Scouts   granted  permission 

sell  food   on   Park  properties. 

Res.lOlP    Guerdsmen's    Snorts   Car  Road  Races   changed 

to  Sunday,    5/17/53. 

Gr.Highway  Club  k  Central  C. Civic  Clubs   object   to 

parkinr,   lots    on  upper  road,    GrePt  Hirhwey. 

S.F.Plannincr  i  Hsg. Assn. opposes    nrnctice   of    locating 

branch  librprles   on  limited  park  and  rec. properties, 

as  Washington  Square. 

So. End  Rowing  Club   objects    to  benching  Showboat    "Ft, 

Sutter"  at  Aquatic   Park, 

Rept,to  be   reed,   from  S.F. Planning   i  Housing  Assoc. 

re  Palace  Fine   Arts, 

Ocean  View  Improvement   Assoc,    protests   encroachment 

on  park  areas.  ,   , 

Lafayette  Club  permitted  use  Kezar  Pav.for  rehearsals. ^/^t. 

Action  postponed   on   Ci.G,   Fxch.    Club's    request   for 

permission    to   chg.    admlssi  en,  tennis   matches.  3/-J-<^ 

Action  postponed'on  Assn.'^ioneer  Women's    request    for 

new  flagpole  end  pathway  clearing.  3/-i^ 


k 


\ 


Gr. Highway  Club  opposed  to  parking  areas  on  Gr.Hlghway; 

Oen.Mgr.  to  submit  report,  3/12 

Gol'lffn  Gate  Tennis  Club's  request  for  clubhouse  etc., 

for  1953  Bond  Issue. 

Gen.Mgr.  to  review  provisions  of  Veterans  of  Foreign 

Wars  lease  at  Beach  Chalet, 

Permission  granted  for  Mariposa  Boat  Club's  regatta, 

Lk. Merced,  Apr, 19, 

Goinra.  invited  attend  S. P. Soccer  Football  Lg.  games. 

Comm. approves  dedication  G.G.Pk.tree  as  state-wide 

project  of  VFW  Aux.'s  desire  for  oeace. 

Miss. St. Merchants  .^  asn. requests  that  any  unauthorized 
statement  re  "Showboat"  be  removed. 

Flagpole  at  Pioneer  Clubhouse  to  be  repaired.  Gen.Mgr. 

to  decide  pathway  to  Pultcn  St.  for  ^icneer  Women.    3/26 

Res. 10B0,Comm. directs  closing  parking  bays  on  upper 

Gr.Hlghway,  as  requested  by  Gr.Hlghway  Club, 

Rcs.lORl,  Beach  Chalet  leased  to  VFW  for  3  yr. period 

with  subletting  orivilege, 

Ros.1082,  Ccmm. denies  request  G.G.  Exch.  Club  to 

charge  admission  to  No. Calif .Tennis  Games. 

Corarr. approves  Disaster  Serv. ,Amer.Red  Cross,  using 

McLaren  Ldg.  in  case  of  emergency. 

S.F. Boys'  Chorus  denied  permission  to  sell  tickets 

on  park  properties  for  benefit  entertainment. 

Comm.suggests  S.F.  Aux.V.F.W.  present  drawing  oT 

proposed  plaque  for  C-.G.Pk.tree  dedication  to  ArtComm.li/9 

Comm.  grants  S.F. Youth  Assoc,  use  Civic  Center  Plaza 

U/25/53. 

S.F.  Jr.  C.  of  C.  granted  permission  hold  "Aqua-Fair 
5/23  at  Aquatic  Pk. 

Comm,  postponed  action  on  use  O.Vlew  Rec.Ctr.by 
nursery  school. 

Res.llOfi,  Comm.  approves  19^3  agreement  for  polo 
matches  with  S.P.  Polo  &  Racing  Assoc. 
Permission  granted  Cayuga  Imp. Assn. to  hold  mo.meetlngs 
Cayuga  Clubhouse,  ^' 

Bur, Adult  Educ, outlines  adventnges  co-operative 
nursery  school  moveme  ts.  ^' 

Long  Bepch  Council  Co-operative  Nurseries  o-Tera 
assistance  to  this  dept. 

Y.M.I,  thanks  dept.  for  co-operation  In  S. Stern  Grove 
activity, 

Marina  Home  Owners'  Protective  Assn. thanks  Comm. for 
co-operation  in  est.  Funston  P/G  Library. 
NO  accommodations  available  for  Lk. Merced  Co-opera- 
tive Nursery.  _ 
Downtown  Assn. requests  Comm. comment  on  Union  ^q. 

Plaque  honoring  Mayor  John  Geary. 

Letter  appreciation  <Tom  Ar;er. -Polish  Citizens'  Club 
re  Poll sfi  Const.  Day  celebr-.tlon.       ,    ^   ,      ^^^ 
Sunset  Comm. Imp. Club  requesting  Com-, assist  In  pre- 
serving Calif,  relief  nap. 

Nat'l.Conf,  on  State  Parks  requests  Ideas  Tor  Park 
Practice  Manual, 

Sea  Scout  Ship  Flying  ClouC  #128  granted  continuing 
use  abandoned  U.S.Cst.Guara  Station. 
Second  Dlst.P.T.A.  Infornod  that  S.F. Housing  Auth. 
has  complete  Jurisdiction  over  Ridgept.Theater  Bldg. 
Res. 1150, Pres. Sutter  &  Gon.Mgr.tc  investigate  loca- 
tions for  Calif.  Relief  Man.  ^^^^t^aA 
Swimi^Ang  Pool,  Lincoln  High  Dist.,  to  be  considered 

in  Pond  Issue. 

St. Mary's   Park   Improvement   Club   comniends   St. Mary's 

?/G  staff. 

Commendation  from  S.F. Mental  Health  Society  for 

exhibit. 
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^pr.ANTZATlONS(  Continued) 

ConOT.    endorses   S.F.   Jr.   C.    of   Commerce's    study  of 
palace   of  Pine   Arts. 

Res.ll^^   Guerdsmen   relefised   from  performance   bond 
I70B6O,    Sports   Car   Reed   Races. 

Res.   City   <  Co.    Fed.   Women's   Clubs   protesting   demol- 
ishment   trees   and  wldeninr^   of  roads, 
S.F.    Planning   ^  Hsg.    Assoc. wants    present   recommen- 
dation before   renewal   agre-ment  mode  for  road   races. 
West  Portal   P.T.A.    endorses  Aptos   P.T.A.    request  for 
swimming   pool,    next   Bond   Issue, 
punaton  P/G  Mothers'    Club   com^iends   programs   and 
director. 

British  Commonrealth  Assoc,    thnnks   Comm.fcr   use 
3, G.Pk.Bd. Concourse    5/2lj.  for   Empire   Day   celebration. 
Calif.    Stnte  Auto  Assn.    thanks   Com'^.    for  use  Kezar 
Stadium  -  Review  Safety  5>utrols. 
Comra, offers   Pal.   Pine  Arts   bldg.   for  permanent 
storage    of   Calif. Relief  t»dd  to   Bd.Supvrs.:;  C.of    C. 
S.F. Planning  .'k  Housin:3  Assoc,   &  Gr. Highway  Club 
opposed   to  locating   C«lif. Relief  Map    in  G.G.Park. 
S.F. Planning  &  Hsg. Assoc. favors    inclusion  Angel 
Island   in  S.F.Park   System. 

Res. 1211, Franciscans    granted    use   Kezar   Stadium  for 
National  Congress. 

National  Geriatricel  Society's   request  for  meeting 
olace  postponed. 

The   Guardsmen   request   Conm, co-sponsorship  fcr   Snorts 
Car  Reed  Races    195i+» 

S.F. Planning    t  Housing  Assn. recommends    that   road 
racing  should   not  be   permitted   in  G.G.Park. 
Res.l21i4.fComm.j3rent8   Lk. Merced  Saning  Club   con- 
tinued use   of  L't. Merced  as   moorinrr   location. 
Rec.VPk.Comm.    to   consider   expansion  of  M.H.deYoung 
Mem. 'Museum  at   Snec.Vtg, 

Res, 1236,    CoiTim, approves   M.H.deYoung  «»em.Mu£oam 
Trustees'    renuest   to    construct    addition. 
Res.  12l|ft,Comm. accepts    co-sponsorship   Gu'-^rdsmen' s 
I95I4.  Sports    Car  Road   Races   in  G.G.Pcrk. 
Permission    granted  for   All-Jr.    Horse   Show,Bercut 
Fquitatlon  Field. 

S.F. Planning  &  Housinc   Assoc,    tc   be   notified   of 

any  Comir.mtg.dealin:;  with  Freeways. 

Guardsmen's   appreciation   for  rond   rPcin'r,G.u.park. 

New  Miss. Terrace   Imp. Assoc. thanking   Comm.for   co-op- 

eraticn  in  workin-^   toward   est.    baseball   facilities 

Balboa   Park. 

Res. 1267, Coiran « s    declaration   against   Freeways    in   G. 

G.   Park.   Tamalpais   C.C . ,S .F.Pad.Women' s   Clubs   & 

Soc. Preservation   G.G.Pk. against  Freeways. 

Amer, Kennel    Club   granted    permission  tc   nze  PcloField 

Amer. Assoc. for  United  Nations    granted    permission   to 

use  perk  properties. 

Res. 126«, Rental   Balboa   Soccer  Field   to   Rugby  Union 

of  No. Calif .approved. 

Opposed   to  Freeways,    Golden  Gate   Perk, 

Endorsement   Interior  Pai'k  Belt, 

Gr. Highway   Club   opposed   to   Road  Races, 

Chinese   org. thanks   Comm.for  Camp   Sites    in  pnrks. 

Sev. organizations   protest   Rond   Races    in  G.G.^ark. 

Orn;anizations    opnose   freeways    in  Golden  'Jate  ^nrk. 

Res. 1317   of^er   o^   Redwood   Assoc.    \  Japanese    Soci- 
eties   tc    repair   Japanese  Tea    Garden  Gate   accepted. 

Subsurface   use   Civic   Center  ^laza   for  Exhibit  Hall 

purnoses    to  be   heard. 

Floral   ^eriffn   requests,    June    l^^U,    referred   to 

Park  Superintendent. 

Ru3;by  Contests,    Balboe    Stadium. 

Calif. Collectors  Club  requests  mtr^.placeC.Act .Bldg, 
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nRnATITZATIONS(  Continued) 

Msrlna  Civic  Improvement  Assoc. urj^es  Marina  Blvd. 

sidewalk  repair. 

City  Attorney  rules  Sports  Cnr  Road  Races  are  valid. 11/12 

Opposition  to  Road  Races. 

Letter  of  thanks  from  various  orc^anizations. 

permission  granted,  Res. 1^37, for  use  Portsmouth  Sq. 

for  Chinese  New  Year  celebration. 

Res. 1339»Conm. co-sponsors  Christmas  celebtation  of 

Downtown  Assoc.  In  Union  Square. 

Comm.'s  support  urged  for  Shoreline  Planninc;  Assn's 

stand  on  State  oil  royalty  funds, 

Comm. accepts  co-sponscrship  with  Comm. Chest  of  Sr, 
Citizens'  Hobby  Show,  Spring  19514.. 
Portola  Dl9t.Impv.Club  requests  that  street  in 
McLaren  Perk  be  named  after  '^, J.Getchell. 
R08.I35I1,  J.E.French  withdraws  City  Golf  Champion- 
ship sponsorship  -  Roos  Bros,  new  sponsor, 
Amer.  Assn. Univ.  Women  oppose  Freeways  in  a. 3. park,  12/10 
Cerebral  Palsy  group  thanks  Comm. for  use  Flelsh- 
hacker  Pool  Bldg, 

Society  for  Preservation  G.G, Park  protesting  con- 
crete strip  on  Pk.-Pres,-19th  Ave. crossover, 
Coran. grants  Revocable  Permit  to  St. Francis  Yacht 
Club  for  bertha  at  Yacht  Harbor. 

pa:  ACE  OF  FIWK  ARTS 

Gen, M^r. directed  write  Mayor  requesting  rept.  h 
rocoramendetlon  before  1/24  of  Pal. Fine  Arts  Citizenfc 
Committee .  ^/^ 

Suo^gestion  from  J. L. Stuart  re  use  of  Pal. Fine  Arts,  1/22 
Comm. leaves  to  Bd. Supervisors*  discretion  sub-      2/12 
mission  to  voters  of  bcni  issue  for  restoratlonP.F.A, 
Rept, to  be  reed. from  S.F. Planning  and  Housing  Assoc, 
reg'irding  Palace  Fine  Arts.  2/26 

No  rept, reed, from  S.F.Plannlnc?  h   Hs^,.Assn.reP.F.A.   3/12 
I      Copies  of  Bill  31  proposing  restoration  of  P.F.A, 
through  Tldeland  Oil  Royalties  sent  Comm, 
Res. 10^9,  Coran,  endorses  Bill  31,  for  P .F. A. restor- 
ation and  transfer  property  to  State  of  Calif. 
Res. 1109,  Comm. offers  stora'^e  space  Pal. Fine  Arts 
to  Bd, Supervisors  for  Calif.  Relief  Map, 
Res. 1129  Art  Comm.n;ranted  permission  to  hold  Art 
Festival  in  Pal. Fine  Arts  provided  fire  and  safety 
regulations  met, 

Comm, endorses  S.F.Jr.C.of  Commerce's  study  of  Pal, 
Fine  Arts'  utilization, 

Comm. postpones  consideration  -  taking  motion  pic- 
tures of  Pal. Fine  Arts, 

Comm. offers  P,F.A, bldg. for  permanent  store.-e  Calif. 
Relief  Map  to  Bd.Supvrs.  *c   Chamber  of  Cor-imerce, 
Res. 1196  Comm. grants  permission  to  J.Baker  to  take 
motion  pictures  of  Pal. Fine  Arts  for  TV  production,  6/25 
Comm. disapproves  request  of  J. F. Waters  for  automo- 
bile storage  space  in  Pal. Fine  Arts, 
Secretory  to  submit  report  on  Pal. Fine  Arts  to 
Ed, of  Supervisors, 

Marina  Civic  Ino. Assn. requests  Pal. F. A. be  restocked 
with  swans, 

Permlssicn  grant-d  Amer,  Vine  Conf.  to  use  oal,F,A, 
for  Chuck -?.'9(?on  Dinner, 

Jr.  C.of  Commerce  rept.  on  utilization  p. F. A, post- 
poned, 

.MARKING  AUTHORITY 

Res, 79,  (P.A,^  2/4/53  approves  find  wkn;. drawings 
5c  specs,  for  gsra;^e  \   restoration  St. Wary' s  Square 
surf pce. 
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■    Asst.  Sttpt.  of  Rocreaticn, J.P.Lang  to  N.R.A.Conf. 
Rusinoss  ManOfrer 

Eus.Mf;r's  rept.on  rato  and  Tee.   changes  on  golf 
co'irses  released  to  press. 
Director  of  the  Zoo 
Fxec. Secretary  to  General  Vanai^.or 

General 

Wes.l(5?>9  authorizes   \V1{, Orders, Allocations   and 

Allotment  of  Funds   to   continue   services   of   Sng.on 

•  1^.7  ?^ec.nd.Fund   Projects. 

Res.lOB7,Sup.Approp.!^33»960  for  temp.  &  part-time 

help  to  6/30/53. 

Athletic  Of fleer, Presidio,  thanks  Tony  Patch  for 

assistance  In  conducting  umpire  school. 

Praise  for  ''lick  Bertlnl,  Civic  Center  gardorer, 

Comm.  declares.  Res. 1165,  policies  are  determined 

by  them  -  sta^f  nxecutGS,( Refers  to  5  day  week, 

and  Grove  T'ohr.) 

p/G  loir's    thank  Comm.fcr   co-operation   for   5   da.wk. 

schedule. 

Res. 11^6, V.'k.O.  for  Eng.  ^   Draftsman  $26,625«00. 

Comn. Gallagher ' s  Rept.  concerning  Grove  Mohr  ac- 
cepted. 

If  Grove  f/ohr  wants  C.S.Com'n.  Investlg'  tlon  of  his 
personnel  mr«tter  -  Rec  .IPk.C omm. approves. 
Res. 1316, Controller  requested  Approve  Sup.Approp. 
$10,7^0  for  I4.  R5B  Supv. Directors. 
Res. 1360,  Wk.Or.for  Rng. Personnel  '47  Rec.Ed.Fd. 
Projects  $104., 900. 
General  Manager 

Request  for  new  tennis  clubhouse  in  G.G.Park  re- 
ferred to  Gen.Mgr. 

Improvement  of  Rifle  Rg.  referred  to  Gon.]Vf;r. 
Gen. M'Tr. directed  write  Vayor  requesting  rept.i 
rec.  of  Pal. Fine  Arts  Citizens'  Comm. 
Refievelopmt  A;:ency  to  co-operite  with  Gen.Mgr.  x: 
Dept.  on  Diamond  Hts.  "^/O   -^ eve io omen t, 
Cayuga  ^/G  Clubhouse  onlargemont  referred  to  Gen. 
Vgr.  for  report, 
Comn.dlr.^cts  Gen.Mgr.  ( City  Atty  Opinion  6i|2)  to 

install  25  m.p.h.«»»3eed  limit  signs  G.G.^k, 
Directed  to  invertlciate  State  Legislative  Bills 

af-'ct'nc  financing  ^al  .Fine  Arts  restoration. 

Objection  to  Parking  Areas  en  Tipper  Rood,  Gr .High- 
way, referred  to  Gen.  Vgr, 

Gen.Mgr. authorized  to  have  another  eng. survey  of 

Aiuatic  P:-rk  Lagoon. 

Res. 1035,  Gen.Mgr.  authorized  to  obtain  cost  '^st, 

for  eng, survey  of  Angel  Island.   Comm' s  intention 

to  request  funds  from  Bd.  Sui^rvlsors. 

Gen.Mgr. authorized  request  co-operctlon  City 

Planning  Dept.  in  rec.  L   oark  survey  for  '53  Bonds. 

Road  reopening  to  Tyler  prop,  nr  Sharp  Pk. Rifle  Rg. 

referred  to  Gen.Mgr'.for  rept. 

Gr. Highway  Club  opposed  to  parking  areas  on  Gr.High 

v7ay;Gen.Ms:r.  to  submit  rspt, 

Pioneer  Clubhs.  ^la-pole  to  he  repaired,  Gen.Ygr, 

to  '■leclde  pathway  to  Fulton  St, 

Gen.Mgr. authorized  loretlcns  for  Model  Airnlane 

Flying, 

To  rept.    on  proposed    servicing  facilities,    Salmon 

Sports   Plshlnt;    loats   nr    Gns   Hs.    Cove. 

Authorized   to    arrange   with   J. F. Waters   for    caps    "t 

Jerseys   for  boys'    summer   baseball   lea'Jiie, 

Gen.Mgr.    to   recommend   renewal    Golf   Professional 

Contracts. 

Res. 1150   ^res.    V    Gen.Mgr,    to    investigate   suitable 

Iccnions    for   Calif.    Relief  ?5ap. 

Proposal   for   Gift   Shop   In  Zoological   Gardens 

referred  to  Gen.Mgr.    for  rr^port. 
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pERSONNHi  General   Menaprcr    (Contlnuod) 

Leo^e~of   Absence   granted   D.R.Lewis   5/2B-6/lO( Per- 
mlsslon   to   leave   State). 

proDOsad    expansion  DeYoung  Mem, Museum   referred    to 
Gen.Mgr.for   recommendation. 

Oen.Mgr.to  report   on  est.   Lifeguard  Station   and 
Restaurant   at   Ocean  Peach, 

Gen.M^'r.to   rept.to  Comm.in  Aug.    regarding   expansion 
of   De  Young  Mem.Musoiim. 

Gcn.Mgr,    to  report  on  Eastmrn  Kodnk  Co. land  adjoin- 
ing Aquatic   Park. 

Res.l210,len.Mgr.,.Sc  Secretary  authorized   to  act   for 
Comm. during  July  recess. 

Gen.Mgr.to   consider   Supervisor   Chrlatophor' a   re- 
quest  that   Comm. take   action   on    improvement   of 
City's    stadium  facilities. 

Res. 1239, Gen. Mgr. directed   to  obtain  $60,250   for 
purchase  Housing  Auth.lond(  Glen   Grafts)    for  Glen    Pk. 
Day  Camp. 

Development  Twin  Peaks   area    rofarroi    to   Gen.Mgr. 
for  recommendation. 

Gen. Mgr. authorized  to  trnnrfer  ^300  for  exp.  of 
printing  official  ballot  nrfrument  pamphlets  for 
Rec.    '<  Park   Bonds, 

Gen. Mgr. requested   attend  mtt^.St.Div.^eaches   and 
Pnrks   Conm.    re   An'^el   Island, 
DeYoun"  Museum  llr;htlnR  r«»forro'1   to  Gen."gr. 
Complainta    rep^nrding   p/g    repairs    or   supervision 
referred    to  Gen, Mgr, 

Gen. Mgr.    V  Pres.    to  recommend  when  now   bond    Issue 
proposition   to   be    submit  ted. ( Nov. 3' 53   issue   failed.) 
Gen. Mgr.    to   investigate    loss    of    trees,    Balboa    Park, 
-  requested   by    Society   Froserv.   G.G.Park. 
Requested    to   report    on    insurance   coverage   under 
existing  permits    or   leases    of    park  properties. 
Secretary,    Gomnission 

Res. 1210, Gen. Vgr.,    and   Secretary   authorized   to 
act  for  Comri,    during  July   roceis. 

Res. 1237,    Coran.    authorizes   Julius   Girod's    attend- 
ance  Amer.Inst.Park   Kxec. 9/13-1^/53, Denver, Colo. 
Re8.121B,    Reimbursement   as   delegate,    Lf?. Calif. 
Cities   $32.14.7. 

Rec.Supt.investlg'5tlng  Long  Barn  prop. offered 
f'or  Children's   Day   Camp. 
Supt. Structural    and   **echanical    Repair 
Re8.110l4.,    requesting    qpprovel    sup.approp.    ^".1125    - 
Salary   for   A-20   Supt .Structural   &  Mech.    Repair. 
Abolishing  '.V-l;,Asst.  Supt. Parks  . 

Res. 1237, Comm. authorizes    Bartle   S.Roloh's   attend- 
ance at   Amor.    Inst,    ^ark  Exec.    9/13-1^, Denver. 
Warlna    sidewalk   repair  referred   to  Mr.    Rclph. 
PH^AN  P^ACH    (See   Janes    D.    phelan  Beach) 

Res. 907, approval   WO   2nd   contr.    D^W,    improvements 
$66,000. 

Res. 1175,    sup.   work  order   to  D.P.Wks.for   ;^2500 
for  J. D. Phelan  Beach  approach. 
Res. 11^7  approp.    pi.    'c   specs.    $3,972. 
Res. 1277   S.O.    to  A. A. Hanks,    testing-  n^terial. 
Res. I28I1, contr. awarded   C.T'.Peletz   Co.    construc- 
tion bldg,    $121,14.20, 
Art  Comm. approves    P. Beech   plans. 
Res.    1322,   To  C.M.Peletz,    1st   payt.   $2277. 
Res. 1357,    Contr. II4.O,    to   C.M.Peletz   Co.,    2nd 
payt.  $15,659.10. 
PHOTOIRAP'-^  AND  VISUAL   RECREATION 

Res. 1270   -   600   Ocean  Ave.    abandoned;    funds    voted 
for  temp,    location.  oni-u- 

PIN^  LAKE  PLAYGR'^TmD,Crestlake   Drive   Sc  V/awcna    St . '!c29th..ve. 
'hes.lbl?   Comm. approves   D.P.Vf-<s  .prel.drawlm^s   Haw 
Pumping  Station,    ''ine   Lk.P/Q. subject   Art. Comm.  ^ 

approval. 
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PTNE  LAKE  PLAY  CI  ROUND,  Crestlake  Drive  •'£   Wawona  ^   29thAve, 

Res. 10^7,  P. a. &S. granted  utility  enaement  Pine  Lk. 

area^  Bd. Supervisors  requested  include  easement. 
Lp.^TNT  progress  rapt. on  Pine  Lk.for  Cret-tlk. Prop, Owners  A. 
p^^g  Validation  Wm.G.Werchant' s  Gontr.  Pine  Lake  -  'l+y 
Pf^*^^  Rec.Bond  Fund. 

Res. 1289, Controller  requested  approve  sup.approp. 
^85,500.  (Rec.Bond  Fund  'I4.7) 

Res. 1012,  sup.  approp. request  for  parking  area 
construction  Pt.Lobos  Ave.  &  Merrie  V/ay  a;36,000. 

pni.ICE  DEPT.  (See  Policies) 

Res. 1161  requests  transfer  of  Police  Stables, Balboa 

Pk.,for  athletic  purposes .( Sec. 159-163  Mun.Code) 

Card  Shelters,  G.CJ.Park,  to  be  repaired.   aambling 

reported  to  Police, 
pnTJniES  0^  R?:CR^^TION  AND  PARK  COMMISSION 

Selection  of  May  Day  Queen  explained, 

Comr^. decided  to  retain  present  Corporation  Yd. for 

heavy  equipmt  and  loc.  Dept.  Shops. 

Camp  Fire  lirls  k   Girl  Scouts  granted  permission 

sell  food  on  Park  properties. 

Res. 1016, sale  70  surplus  G.G.^k. sheep. 

Com-n.aoproves  Oen.M^r's  rept.  that  Hayes  Valley 
RecV  Ctr.  oroject  be  Included  in  current  Bond  Fund 

appropriation. 

Re  s.  1036,  temp.  St  or  a  f^e  SunYatSen  stetue;  Buddhist 

Un. Church  use  Portsmouth  2^,;    30th  ^ng.  use  Lk. 

Merced  for  training  exercises. 

Comm. approves  sale  Smart  k   Pinr.l  Co.  stock  for 

purpose  firm's  reorganization. (Credited  Children's 

Museum) 

Action  postponed  on  G.Gete  Exch.  Club's  request 

for  permission  to  charf3e  admission  at  tennis  finals . 

Salv.Army  rranted  permission  to  hold  services 

in  Union  Square  during  Holy  V/eek. 

Comni. ratifies  permission  to  271st  AAA  Bat. for 

tracking  practice, Lk. Merced  3/29. 

Comir. approves  dedication  of  G.G.Pk.tree  as  a 

stste-wide  project  o^  VFW  Aixx's  desire  for  peace. 

Gen.Mgr.  to  Inform  Supervisors  abt.  hours  &  equln. 

at  Children's  p/O,  G.G.Pk. 

Comm.promlaes  to  refer  all  Lk. Merced  Motorboat 

Regatta  requests  to  Pub. Utilities  b<.fore  approving. 

Res. 1080, Comm. directs  closing  of  parkin-  bays  on 

Upper  Great  Highway. 

Res. 10^^2,00^^.. denies  request  of  G.G.Fxch.Club  to 

chg. admission  to  Tennis  Championship  Games. 

Postponement  of  Comm. policy  on  purchase  land 

adjacent  to  Kezar  Stadium. 

Rps.1088  Comm. endorses  Bill  Requesting  Issuance 
Jos. Lee  Commencrati ve  Posta-e  Stamp. 
Comm. approves  Disaster  Serv. ,Amer .Red  Cross, using 
McLaren  Lodge  in  case  of  ♦»mer^,ency. 

S.F.  Boys'  Chorus  denied  permission  to  sell  tickets 
on  park  properties. 

Com^. suggests  S.F.A'xxlliary  58,  V.F.W.,  Present 
drawln-  of  nroposed  nlaque  for  G.G.Pk. tree  dedica- 
tion to  Art  Comm.  i-i^^^.^ 
Res. 1106, Comm. approves  prel. plans  for  installaoicn 
Whales  Statue  in  Courtyard,  Acf.demy  of  sciences. 
Res. 1109, Comm. offers  storage  soace  Pal.F.A.  to  Bd. 
Supervisors  for  Calif .Relief  Map.  ^ 
Corm. decides  a-,plnst  placing  "Do-rs  on  Leash  Only 
signs  at  Park  Entrances. 

Pos.ll?3,P.a.,';c'^.n;r°ntod  permission  to  Install  gas 
main  to  serve  U.S. Army  in  G.G.Pk. 

No  accommodations  available  for  Lk. Merced  Co-oper- 
ative Nursery,  ,  ^  •«  4-  ««  rr,-n 
Gen.Mgr. authorized  to  arrange  with  J.F.. waters  t or 

caps  *c   Jerse7fs  for  boys'  summer  baseball  league. 
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POT.TClffS  OF  RlgCRT^ATIOH  AHT>  PARK  COMMISSION  J2£IS 

Qen.Mgr.to  recommend  renewal  of  Golf  Professional 
Contracts. 

Res. 1130,  Cotnm.  ;vplves  broadcpstlng  ^  picture 
rights  in  S.F,i4.9ers  1953  Contract. 
Res. 1131»Comm. approves  preliminary  nlans  %  trust 
fund  for  "Storyland"  at  S. P. Zoological  Gardens. 
Res.lll|.3  authorizes  exch, stock  certificates  of 
Smart  %  Final  Co,  for  Smart  &  Final  Iris  Co. 

Sea  Scout  Ship  Flying  CI01H  ^128  granted  contin- 
uing use  abandoned  U.S. Coast  Guard  Station. 
Comm, approves  recital  Pledge  of  /.llegiance  to  the 
Flag  before  each  meeting. 

Res. 1150, Pres.,&:  Gen.Mgr.to  investigate  suitable 
locations  for  Calif.  Relief  Map. 

Gen.Mgr,  on  recommendation  of  Zoo  Dlr.to  rept,  on 
proposed  Bart  Productions  TV  program  featuring  Zoo. 

Rer.ll6l  requests  transfer  of  Police  Stabl es , Balboa 
Pk.,for  athl'^tic  purposes,  (Sec. 159-163, Wun,  Code) 
BuScMgr's  report  on  rate  &  fee  chans;oa  on  golf 
courses  released. 

Comm, uninterested  in  acquisition  of  Lux  College. 
Res. 1163, Comm.  makes  7.7  acres  Lakeslde-Etxcalyptus 
area  avall-^ble  for  transfer  to  Bd. Education, 
Res.  1161;, Deot. Pub. Wks. requested  submit  nlnns  k 
est.  overpcss  Merced  P/G  area, ( Stones town  Dev.Corp, 
to  pay  ^  cost  -  Bd.P.V/ks  requested  to  oay  *■) 
Comm. declares  right  to  determine  «e  est. policy  for 
use  prop.^  personnel  under  its  control. ( Relative 
Grove  Mohr  transfer) 

Re?. 1165  Comm-. declares  policies  &  st'-.ff  execut38. 
(Ref.to  5  day  week) 

Golf  Course  Green  Pees  to  be  reconsidered. 
Gen. Mgr. to  rept. on  est.  Lifeguard  Station  &  Rest- 
aurant at  Ocean  Beach. 

Consideration  postponed  for  use  Automatic  Air-Flo 
Tee  at  Golf  Courses, 

Res. 1208  amends  hours  end  menus  Golf  bourse  Cafes. 
Comm. to  inspect  Dr.Ostwald's  prcp.S-"nta  Cruz  Mts. 
re  suitability  for  children' 3  camping. 
Alcoholics  ;inonymous  granted  permission  use  W. Portal 
P/G  bldg.on  vVed. evenings. 

Comm, requests  St.Bd.Equali zatlon  to  deny  Issuance 
additional  liquor  licenses  nr.  Jos. Lee  Rec.Ctr. 
Comm. granted  St.Paulus  Svang.L. Church  to  hold  pic- 
nic on  Stow  Lk.lawn. 

Comm, -grants  permission  for  Ann. S.F. Children' s  Pet 
Show  at  Soeedwpy  W^adow, 

Comm,aDproved  1953  Polo  Schedule;  comm. appointed 
to  approve  '51+  schedule, 

ReC^Pk.Comm.to  consider  expansion  M.K.deYoung  Mem. 
Mtiseum  nt  Spec. Mts. 

Comm.re.iects  Dr.R.Cstwald' s  offer  to  sell  prop,  nr 
Los  Gctos  for  Children's  Mt.C^mp,  .^ 
Comm. postpones  action  on  Jack  -^'Neill's  nropoaal 
for  est. lifeguard  station  V  restaurant  nt  Ocean  B. 
Comir. accepts  Automatic  Air-Flo  Tee  ^'or  trial  Installa- 
tion Hording  ^k.Golf  Links,  /•'■3 
Removal  birdshot  lead  from  Lk.Morc^d  to  be  considered 
8/27/53. 
Comm, Galla  -her' s  rept.  concerning  Grove  Mohr  accepted. 

Res, 1233, Comm. requests  Co. Road  Conn. to  obtain  State 
gasoline  tax  funds  for  maintenance  G.G.Pk. driveways 
Res. 1236, Comm. approves  M.H.deYoung  Mem. Museum 
Trastees'  request  to  construct  addition  ^  pay  for 
landscaping. 

Re S.I2I4.8, Comm. approve 8  t  accepts  co-sponsorship 
Guardsmen's  1951;  Sports  Car  Road  Races, G.C.Park, 
Postponed:  Consideration  for  Revised  Gol^  Rntes; 
"      Lifegd.Sta,  k   Resteiu?ant. 
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pnyrrTRS   OF  R^CRKATION   AND   PARK    COro^ISSION 

Permission  granted  for  All-Jr.   Horse   Show   to   use 

Bercut  Equitation  Field   10/17/53. 

Comr. approves    Pop  Warner   Boys' Foot bs 11   Ccnf, games 

10/I].-2S/53,    Ke-iar   Stndiiim. 

Two  Coram,    to  work  with  Ch.Adm, Off leer   m  selecting 

permanent   location  for  Calif.    Relief  Mao. 

Postponed    consideration  of  revised  golf  fees, 

Comm. rejects   Jack   O'Neill's    proposal   for  Lifeguard 

Station  and   restaurant   at   Ocean   3each, 

Res. 1265, Comm. approves    installation  benches    at   Rattory 

&  Mkt.    and   Calif.    ^  Wkt.    Sts.(Art   Comm. approval    nee.)    9/10 

Res. 1267,    Comm' s    declaration  against  Frenways    in  ?ark.<^/l0 
Res. 1279, revisod   %o\V   fees,   mun.ccMrsee   11/1/53. 
Res. 1303,    adjustment   Polo   Agreements,    «53  and    ^Sh* 
Comm. postpones    consideration   of  Roto-arena    Stadium. 
Res. 1303   corrected   -   Polo   Agreements   1953   ^   195i|.. 
Floral  T^eslgn   requests  ,Jun«    '5i4.,    ref.to  ^k.Supt, 
Long  Barn  prop. offered   for  Children's    Day  Camp. 
Hearing  postponed    -   Barney  Gould    "Showboat    San  Fran- 
cisco". 

Comm. to   determine   policy   v<^.   Ike   Dye   Children's   Cernp. 
Improvements    to   city  bldgs.by   organizations    using 
facilities    to   be   approved   by  Comm. 

Re3.13i;0   removal   Showboat  Ft. Sutter   ordered  from 

Aquatic   Pk. Beach  by   12/18/53. 

Comm' 8   support  urged  for  Shoreline    Plaining  Assoc' s 

stand  en  State   oil   royalty  funds, 

Comm. accepts    co-sponsorship  with  Conm. Chest   of   Sr. 

Citizens'    Hobby  Show,    Spring    '5I4.. 

First  Baptist  Church,    Burllngame,    granted   loan   of 
camel  for  Nativity   scene. 

Comm. approves    est.    of  Credit   Union   for  Rec.&Pk. 
employees. 

len.Mgr.reque.  ted   rept.on    insurance   coverage    under 
existing  permits    or  leases    of   park  prcpertjes. 
Comm. postpones   action    on  artificial   stone    benches 
at  Calif., Mkt.    and   Drumm  Sts, 

Res. 1366, Rec.^Pk. Comm. requests  transfer  of  jurisdic- 
tion of  Ed.Fducatlon  Prop,  used  by  Rec.  \  Park  Deot. 
for  recreation  ourpos«s. 

POINT  LOROS(Lpnd's    End) 

Res. 1012,    sup.approp.    request    for  parking   Prea   con- 
struction Pt.Lobos   Ave.    %  Merrie    "/ay    *36,OO0. 
PORTOLA  PLAYIROTJ^^D.    Feltcn  and  Holyoke   Sts. 

Rec. Comn. Res. 1235    approves    bond   issue   for  Nov. 3   clec. 
$11+0,000   for  relocation    "<.  rehab5  iitf  tion   of   bldg. 

Trarapcllne  may  be    included   in    ^S]\  Budget. 

PORTSMOTTH  SQUARE.    Kearny   and  Washington   Sts. 

"        '^63.1036  Buddhist  Un. Church  perm.lttod   \ise   P.Sq. 

Dedication  A.S.Hallldle   Plaque. 

Res. 1133   to  Wm. Mcintosh  &:  Son   -   1st   h  final   (^2,626. 

(Contr.   121;) 

Res. 1337,    permission    granted   use    Portsmouth   3q.    2/3, 

4,  5,1954  for  Chinese  New  Year   celebration, 
P0TR?!RO  HILL  PLAYOROnND,    22nd  and   Arkansas   Sts. 
PH^iniO  ffSIGHTS   ?LA\"nROTT:TD,    Clny   and  'Talnut   Sts, 
PUBLIC  LIBRARY  COT^ISSION 

R9C.&;  Pk. Comm. again  opposes    est.    pub. library  Washington 

Square, 

S.F. Planning   *c  Hsg.Assn.    «  ^        »  ..  «      " 

Res. 1059, Comr'. approves   Library  Comm's    plans   for  n'^w 
library  Funs  ton  p/G, 

Comn. rescinds   Res  .^03,  ^14.9,  "91, 953   p"^    grants   Ll'^rary 
Comm. permission   to  erect  a   Pub. Library  at  Funston. 
(City  Atty  Opln.250    -    transfer   pk.land   prohibited.) 
Res. 11^1, Comm. annroves    ilsccntlnuance    rf  ^^lans   for 
Rec.Clubhs.%  awaits   Library  Comm's   r^'pt.    on  possible 
use  our  prop, (Refers   to   Sunset  Comm, Rec .Ctr, ) 
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pjTPTTn  T.TqRARY  COMMISSION   (Continued) 
"    '     Res.l2l5»    Comm.pp proves   final   plans  &  specs. for 
Funs ton  Branch  Pub. Library. 

Plans    to   include    clubhs.    and    sanltnry  facilities    in 
Sunset   Cornw.Ctr. Br. Library, 

prmTTn  TfPILITIFS  COM^^ISSION   (V/ater  Dept .included) 

Res. 1039, Rec.^Pk.Comr.ronuests   Mayor   to   trcnsfer 
Cr. -Amazon   land   from  Pub. Utilities   Comn.    for  recrea- 
tion purposes. 

Comr. premises    to  refer   all   Lk. Merced   Mc tor-Boat 
Regatta   requests    to   P,U.    before   approving. 

Res. 1075,   V/k.O.    $300, Camp  Mather  electrical   con- 
nections • 

Res. 1275, Power  Cons'junption,    M-^thcr, 

Res.l'^27,Wk.O,    "^   travel    exp.    Camp  Mtther,    ^^1500   and 
$300.' 
PUHCHi^SER  OF   SUPPLIES 

Res. 1016,    sale    of   70   surplus   G.C.Pk.sheep   authorized. 

Res. 1031,    Pur. Supplies   requested   offer  barrack   psnels 

for  public  sale. 

Res, 1075  to  Reproduction  Bureau,  $1700  Blueprinting 

il].7  Rec.  Bond  Fund. 

Res.  1186  '.Vk.O.  to  Reproduction  Pureau  ^2600, 

Requested  call  for  bids  for  lead  removal, Lk.T^erced, 

Res. 1275  -  Repair  be-  ch  cleaning  mpchlne,misc.equip- 

mt.;  photostntic,  etc.vcrk. 

Res. 1285, Rosenberg  Bros  ,H».'flrded  contr,  ocean  beach 

sand  removal. 

Res. 1360,  Reproduction  Work  !*.1|.,500. 

Res.lOOvO  annroval  ^9  yr. Revised  Ceod  -  Ft.Funston 
Armory  Site. 

Res. 1037  boundary  revision,  ?»cLaren  T'nrk;  r'-quest 
funds  for  purchase, 

R3S.1056  authorizes  pu:' chase  land  from  St.Cplif, 
for  WcLeren  Park, 

Res. 1075  liVk.O.  ^00  costs  of  apprnisals  Garfield 
Square,  Rclph  P/G,  etc, 

Dir.Prop.  sent  copy  Bd.Suprvs'  Res.l3]7l|  re  vacation 
Trocadero  Drive  and  pert  cf  Vale  Ave, 
Res.ll2y  prop. purchased  from  Salarsc  Land  Co.  for 
McLaren  Pk.  for  ^;;26H, 

Res. 1136, Wk. Or.,  Pt.  Lobos  Shoreline  Development$1^00. 
Res.  11 36, Wtc. Or.  for  i^ljOOO,  services  McLaren  Pk. 
Res. 1151, Comm. authorizes  sole  of  surplus  land  outside 
McLaren  Pk.  -  s-.ab J. Bd. Supervisors'  confirmation, 
Rec. iPk.Dept. owes  Bd.Fduc.  ^109,121.14-6  for  cost  of 
Sunset  Comm.Ctr.  lend, 

Comm.  uninteres^ei  in  acquisition  of  Lux  Cclle^w. 
Res. 1179  Com»^.. authorizes  acquisition,  from  S'-.arp  Pk. 
Bequest  Funds,  of  Tyler  prop,  adjoining  Shirp  Park 
sub j. to  court  ruling. 

Res. 121?  authorizing  purchase  of  prop,  for  »'cLaren 
Pk.for  1^1350, 

Father  Crowley  t>/G  to  bf.  completely  roDinquishod  to 
T5W.Hicrhways  9/10/53. 

Res, 122^,  Comm, requests  rup.  aoorop,  ;$1L|.,^00  for  pur- 
chflse  Tyler  Prop. ad  joining  Shi-n  Pk.  (Sharp  Bequest 
T<^,   nay  ^e  lec^ally  avail'ibls.) 

Res. 1238,  Com.m.aDproves  purchase  2^  acres  fron  S.F, 
Housing!  Auth.for  *60,000  for  Clen  Pk.  Day  C^mp. 
Res. 1239, Gen. MpT, directed  to  obtain  $60, 250  for  pur- 
nhnse  Hsg.Auth.land  (Glen  Cra-s)  for  Gl.Pk.Duy  C-mp. 
•:>  Purchose  of  Garaze  nr  Kozar  Stadi'jri  postponed. 

Res.  12i;0, Comm. approves  leaso  for  Crystal  3';ths  from 
R.A.Pedersen  °/l5-7/li;/5U(ll  mos.) 

Res. 12U1, Comm, anproves  res, for  submission  to  Bd. Sup- 
ervisors trf.nsferring  juri?  Uctlon  7 •lllk   sores  Lk, 
Versed  lend  to  nd,Educ.  (Historic  value  :J56,500) 
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He3.l25''^>^o'™T^»  Hracta   Dlr.Prop.to   aopralas   State 
Prop. to  be    exchanged   for   portion  McKlnley  Square. 
i>(3ee  ??!«31^ 
Pea. 1275    Services    !:  exr^enaes    acquisition  McLaren   ^k. 
Pe3.13l'''»131'^   Cciran.woprovss    cnr'^hacee  McLaren   oark. 
Acorai^al  requested  from  ^Ir.Prop.    fcr  T-,7^  n.  I'ks.land. 
Res.l33P»    land   ourchaae   for   T^IcLaren   Park. 
Pas. 13i;5, Services,    land   purchrse    'HjOOn,  (Ha-res   Valley 
Rec.Gtr.) 

Pes,13?2,MeLoren  °k.land   mxrchases. 
watlma'ted   aporalsal  Twin  Pks .    arei    *:27,Coo. 
Per. 1360, vnc.Or.^fcLar^^n   ^k.a-^oralaala    ^kZS » 
''es. 137^, McLaren   ^k.land   Durcheses, 
Pea. 1371, McLaren   Pk.land    ourchases. ( ^Inent  Domain^ 
"gCP^^TI'N    'MV  PARK  C^WT»isei;-^:j   (See    Policies) 

LojIs   Sutter   elected   President    and   Tred   D.^^arr  Vice 

President   1953. 

Comn.to  meet    en  holiday, 2/12/53. 

Invited  to  Sc.Mkt.    bcya   Mothers'    "Day   event, 5/10. 

Naxt   rec.mtf?.    -   May  13 , 

DcwnTcwn  Assoc,    requests   Cormn.'a    cornrient   on  Union  Sq. 

Plaque  honoring  Mayor   John   Oeary   -   ref.to    Pres, 

Prea.Suuter  directs   Secretary   to    obtain   approval   for 

hia    leave   of  absence  from   State   6/20-7/5/53, 

Res, 1210,  Jen. Mgr. ,    'c  Secret  iry   authorized   to    act    fcr 

Coram. during  July   ricesa, 

Ccram.Parr   i  Buckley   appointed   as    '<¥aterfrcnt   Comm.to 

review  Conrireaaioni.  1   Rept.on  S.?.3ay  Oevelopraent. 

Two   Ocmm.    to  wcrk  with  Ch.Aim.Of fleer   in   selecting 
perm. location    Calif.    Reliaf   Mao. 

Cc.ns.Parr   *c   Tuckley   on   State  L«g. Coram.    -  Marina   and 
Pay   ^rea  Develcpmont. 

P.gCP'^ATIoy   ^OT^   PT'N'0(  19i;7) 

Hea, 104.0, Controller   r«»TTested   sell    ''t2, 000, 000    in 
bonds   for  adilt,    projects. 

"es. 1055, Comm. authorises    aoorop.cf    *130,000   from   '  l|.7 
Rec.Bd.Fd.    for  baseball   facilities    at    Talboa   Park. 
Res. 106Q,Comm, authorizes   'Vk. Orders    '£    fund   allotments 
to  continue   '^g.Serv,    on   orojecta    through  June    '53* 
''e3.10''7, Controller  rcnuested   n  oorove   aun.aoorop. 
|17,660  from  f'lr.d    for  equipment. 

Controller  requested   "oprove   Sup.Aporop.    $225*000 

Hamilton,    $125,000   Ha:;n»ard. 

Redevelooment  Agency   thanks  Coram.for  receivinp;  Fed. 

Aid;   refers    to  expansion  Hamilton  and  Hayw.rd  o/gs. 

Pes. 1186  'Vk.O.for  HSig.    t  '^raftsman  ^26,625. 

Rea.ll37,approp.    d1.    i  specs  .$9H, 205. Insp.  ^^66, 005. 

Res, 1235*Comn. approves    bended   debt   for  Nov, 3   elec 

($1,600,000    to    ccmplece    '  i|.7   Pre  rram) 

Rea, 1275, Services   eng.    k   draftsmen. 

Ras, 1277, 3.0. to   A. A. Hanks, testing  -nfiterial   Laurel 

Hill,   Junlperc   Serra    md   Phoilan   ^e-^ch   projects$2i;^9.50 

Validation  'ffra, 0. Merchant ' s    Contr.,Pine  Lake. 

Controller  requastad.    Res.    12B9,    aoorcve   Sup.Aoorcp. 

*513,200. 

Res. 1330   request    for    sup.aocrcp.cf   •.?100,000    from 
fund  for   purchase   Hayes    Valley   Rec, Center   l.Td. 

°es,136'^,  ^k.Or.    'cr   '^g,   ''-rsonnel   *14^,9'^'^. 

To  cc-cper«te  with   Oen.M.crr.    t  Deot.on  "Diamond  Hts. 
°/C   ievelooment. 

Thanks   Comm.for   receiving  Fed. help;    r'sf  ts    to   expan- 
3lcn  Ham.    %  Hay. 0/3    ( 'I4.7  Rec. Pond   ?un.'.s) 
Reievelopment   Agency   proooaes    purchase   cf   land   in 
Olamond  Hts.fcr   a    parkway. ^ Consi deration   oostpcnodU 
Rea. 1214.9,    Coram. anproves    ?«  ievelcpment   Agency's    olan 
for  Dlaracr.d  Hts.    Park   'Manhandle   %  land   purchase. 
(Est.    cost   $10,115,00) 
jE?CRTS   ANO  ^^:^T.T0AT'^'"5^ 

Bus.Mgr's    ropt.on  rate    x    ''ee    chan.-,.3S    on  golf    ccirses. 


datp: 
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9/10 

212 

10/1 
11/12 
11/12 
11/25 

225 
251; 
261; 

267 

11/25 
12/10 
12/10 
12/10 
12/22 
12/22 

272 
276 
27R 
2«1 
2«9 
2«o 

1/22 
1/22 
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W23 

27 

27 

98 

106 

5/13 

110 

6/11 

151 

6/25 

171 

a/27 

206 

9/10 

213 

10/1 

220 

2/12 

kl 

2/26 

52 

3/12 

65 

3/26 

76 

ii/23 

97 

5/13 
6/25 
6/25 

111 
159 
160 

B/15 
10/1 
10/1 

192 

225 
226 

10/1 

231 

10/1 

23lt 

11/12 
12/10 

260 
2''1 

1/22 

16 

5/13 

111 

fl/13 

172 

8/27 

205 

S/2i^ 

133 
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^^^^ppr^WTJ^TIVES  AND  PKLEGATT^S 

Representatives  attondlng  Comm.mtg,:   Amor. Inst. Arch. ; 

S.F.Jr.  C.ofC.;S.F.Lg. Women  Voters jS.F. Planning  5:  Hsg. 

Assn. 

Rep. from  Jr.C.of  Cat  mtg. 

••  "      S.F.Lg. Women  Voters    attends   !ntg. 

»         *     Hayes   Valley  Parents'    Club  re  H.V.Rec.Ctr, 
Gen.Mr?r.    S.F. Parking  Authority  present. 
Rep.   from  S.F.   Lg.   Women   Voters   present. 
Open  heerlnj;   re    "Ft. Sutter"   at  Aquatic   Pk.    (Maritime 
Mus.2;r anted   permission    '51    to  berth  river  boat.)    Comm, 
to  take  mntter  under  advisement  3c  receive   eng, studies,   2/26 

Rep. from  Or. Jury  h  S.F.Lg. Women   Voters.  3/26 

Grand  Jury  representati-'e   present,  4/9 

Reprssentotives    frotr  City   Planning,    Lcr,    Women  Voters, 
&  Messrs.    ?vIoo9er  h  Gloe   attended. 

Representatives   from  Grand  Jury,    2nd  Dia t . p.T.A. ,Port 
Publications,    S.F.    C.ofC ., S.F. Planning  &  Hsg. Assoc. , 
City  Planning  Dept, 

Reps:    S.F.?1.%  Hsg. Assoc;    S.F.Lc:. Women  Voters;    Ray- 
mond Poyt,    Nat'l   Pk.S«^rvice,    Mrs.    N.Livermore   re  Angel 
Island;    J.   Zablocki,    G,of   Commerce, 

Reps.^rom  P.T.A. ,    Lg.   Women    Voters,    and   Pi.    !<Hsg. Assoc. lO/l 


n 


verious   organisations   attend  meeting. 


"  from  °reserv,Aq.Pk. ,    City  l   Co.    Fed. Women's   Clubs, 
Marina  Home   Owners  Club   »c   S.F.Lg. Women  Voters    attend, 

RESOLUTIONS   (Retirement,    Ccnr.ratulfl  tory,   etc.1 

Re s.l  114.7, Comra'  s  wishes   to  Mayor  re  World  Conference, 

IRETIRSWRNT  SYSTEM 

Res. 1186,   Wk.O.    medical    examination   $50, 

i  R?r;oLViyn  ft^ds 

Res.  1015 » Comm, re comLTiends    consolidation  RecDent,    «nd 

Perk  Dept.    Rev. Funds. 
RICHWOyT)  PLAYGRO^^NP.    l8th  Ave. bet. Lake  h  Ca±if.    Sts. 
ROCHA^'B^^MJ  PLAYGRQTTNP,    2l;th  Av*>t,   bet.    Lake   and  Calif.    Sts 

Res. 1159  Mallott   5c  Peterson-Grundy  aw-irded   contract 

resurfacing    tennis    cts. 
RUSSIAN  HILL  p.'.RK,    No.    of   Chestnut   St.bet .Lr^rkin   V  Hyde 

Residents   apocered  re   R.    H.   ^ark. 

Pes. 1235  Comni, approves   bonded  debt    of   "08,000   for 

develooment    cf   R, H.Park;    voters   to  apnrove. 
ST.  ^'iPY'S   PLAYOno^T^lD,    T'urray  St.   and  Justin  Prive 
1  Res. 10214,    To  Adam   Arras   h   Sen,    1st    nayt .!5l5,  303.Il2, 

Cent. 117. 


5/28 

1/22 
B/15 


Re8.10l;6,    to  Cyclone  Fence,    71    days    ext . ,  cons  tr.bksto.    2/26 


2/26 

3/12 
6/25 


Res. 10146,  tc   /-.dam  Arras   &   Son,ext.60   das  . ,  drains^^e   PdJ 
I  Res, 1061,    to   Adam  Arras   I:   Sen-final    payt.?^2, 527.08, 

Ret. 1187   anprop.pl,    5:   specs  .^:^2,636,insp.$2,«H6, 
I  ST.  ytPY'S  S?"ARS.    Cfllifornie    and   Gr^-nt    Ave. 

Res, 096   assigrjnt   cf  lease   by  Oncrato   *t  Realty  Co,    to 

St. Vary's   £q.Serv.C'3nt9r   Inc.   &   approvin'-  f.p,    bond, 

Res.10014  approving  $831, OO'^   labor  h  mat,    bond  S.S, 

Onoretc  Inc.^   W.B. Realty   Co. for   Garage   construction. 

00™^.  an  proves    final   wk?^.  drawings   i   specs. for  c^-rege 

Sc  rostcratlon   Sq. surface. 

Res. 1^36, Com-i, ratified  t9mp,storfi^,5   Sun  "nt   T.en   statue 

at  corner  Cr.iif.    i  Quincy   Sts, 

Scale  f^cdel   of  St,    I.'^ry's   Sq.Gurage   unveil'-d   at   C.Hall, 14-/9 

[i.P.  VARTTIMF  MUS^^V   f  S*-**    Aq'iatic   Park) 

City  Atty's    opinion   66I4.  -   unless    loase   changed   no   cd- 

wlsslon  ch'^rf"   permissible    at   Muss  urn. 

Open  hearing  re   '*Port  Sutter"   beached  et  Aquatic   Parte. 

(Maritime  Mus.rrrrnted    oermlssi-n   '51    to  berth   a  r'ver 

"■-oat.)   Comm. to   take  matter   unier  a  I  vis  orient   'c  recelv? 

5n?,  stu'^loe    ~f  iQfToon. 

Adiltlonal   letters   reed,    re   Tbowboet.      Res, 1^70, Comr. 

directs   reloc-tlon    "Ft, Sutter"    in  Aq.°k,      »'arltlme  ^•us 

to  ne^otlpte   pe^ge'rent. 


1/^ 

1/22 

2/12 

2/1  i 


1+6 
71 


■■■/'.■ftii^'.:  V*  ■'  ■i.'5.\ 


VAR'^TIM^  *^SEITM   (See   Aquotlc   Park) 
City  Atty's   Opln.    722,    Coimr.. cannot   legally  amend 
at^reement  with  VPir.   Mas. Assoc,    to    pomnlt   Showbcnt's 
oporMtlon.    (Comm.cnn  enter  a^.roomt  with   B.Gould   siibj. 
3d. Supervisors'    aporoval.) 

Res.l3i4.8    -  Comr.. approves    lease    amendment   to   perrrlt 
admission  charges,   with  proviso. 

proposed  extension  Mar.    Mus.roqulros    lease  modif icatlcn. 
Consideration   of    improvements    postponed, 
SKA  HLIFF   BRACK    (Baker's    Befich)      Deach  and   25th  Avenue 
Res. 1137, anprop.   pi.   •%   specs.    tU35. 


DAT^   PAT/i: 


-^-4-- 


'^/13  175 

11/25  2714. 

11/25  275 

12/10  283 

6/25  160 


SfflVA 


lifA'^, 


R  TRT^ATV^NT   PI./ TIT,    O.G.Park   (Activated  Sludge   Plant) 
SRAROH  PLng.,    G.G.Park 
I^HAR?  PARkT  San  Wnteo  County 

Rifle   Rp;. improvement   referred  to   Gen.Mgr, 
Road   reopening,   to  Tyler  prop.    nr.    S.'^k.R.Rg.    ref.tc 
Gen.V-r,   for  rept. 

Res. 1051,    nwnrd   contr.    outfall   storm  water   line    im- 
nroven'ents,  C.J. Coll  ins   Co. $6, 832. 

Action   on   request   for  ecoess   rood   to  Tyler  prop. post- 
poned  pendlnf^  City  Atty's    opinion. 

Res. llUl* Controller  requested  aporcve  Sup.Anprop.f or 
$500   for  pub. address    system  Hardin-   ?k.    V    Sh.Pk.G.Ca. 

Res. 1179   authorizes    acquisition,  from   Shrrp   "^T^^''^ 

Fds!,    of  Tyler   prop,   cdjolninc-.  Sharp  Pk.,    subj.to 

court   ruling. 

Res.llB2  to  C.J.Collins   $3,161.1^.7,    1st   payt. 

Ros.ll8ii   to   C.J.Collins    ext.    l5   days. 

Res.l20o   amends   hours   end  Tienus    Golf   Cs. Cafes. 

Res. 1218    to  C.J.Collins   Co. final   payt .$1|038.03 

Ros. 1225, Comm. requests   sup.approp.    C^lii.OOO   purch. 

Tyler  Prop,    adjoining-   Sharp   Pk.(  Sharp  Dequest  Fund 

mey  be  legally  available.) 

Res.l2li7   Pump  overhaul.    Golf   Cs.,    $300. 

Res. 1280,    Sharp   Bequest   Funds    to   be   used   to  purchase 

prop. adjoining  Sharp   ParK. 

Res, 132?,    Taxes    on   Sharp   Pk.    lands   i;86<^.l^i|. 
SIPN^  P«:TX0TT0   PLAYGROUND,    l5th   ond    Beaver   Streets 
SIGMUNT)  STKRN   GROVE,    l<^th   Ave.    and    Sloat    Boulevird 

Res. 1201   renewal    refreshment  concession   I'^Qse   Solly 

Schunan  Catering  Co.    at   psrk   locations   3c   Grove. 
SILVER   T^rRRA*"^  PL/^YG^O^^N^,    Silver   Ave.    nr   Bayshore 

Rer.1227,    contract  ew-rd   to    lone  Caroenter,    ?umpft6500. 

Res. 1326,    time   ext. to   Gene   Carpenter, Contr. 132. 

Res. 1357,    Contr.    132   to   G. Carpenter, 1st   payt. $5737. 50. 

Complaint   about  billboard  nr  playground. ( Outside 

Comm' s    Jurisdiction.) 
SIIV^  TR^   CA"P    (See   Glen  ^ark   Playground   and   Reel    ^st-te^ 
Res.   11«7,    annrop.    pi.    and    snecs.    56,114.0,    insp.    $3870. 
Res.    123^,    Ccmm.    approves   purchase   29    acres   from  Hsg. 
Auth.   for   $60,000   for   31 en  Park   Day   C-mp. 
SOUTH  SUMS?r  PLAYGROUND,    i^-Oth,   l+lst,    Wawona   nr  Vicente   St. 
Res.   1030,    Contr.   83,    ext.    61  days.   Cyclone  Fence. 

SPFCIAL   ACTIVITiy^S 

Selection  of  May  Day   :5ueen  explained. 
Pe9.1^1«,    Oomn.deslfrnntes   Ft.Funston   as   site   for 
Model  Kld-^et  Auto   Racers. 

Res. 1019    Guardsmen's   Sports   Car  Road   Races   chan.'^ed   to 
Sun.,    5/17/53. 

Noreen  Gail   Duruette   chosen  1953  Kay   Day  Queen;    cele- 
bration  5/2,    Kccar   Stp-^lun. 
Model  alrolane  activities   location   to  be    spec.    cr..er 

of   business   li/9/5  3« 

Gen. T»gr. authorized,  on  trial  basis,  locations  for 

Wcdsl  Airplane  Flying. 

Management  commended  ^or  May  Day  Festivpl. 

Guardsmen  relensed  fror.  performance  bond,  f.'^es.iioj; 

S.F.Pl.  »c   Rsg. wants  to  present  rec.  before  renewal 

afrreemt,  made  for  read  races. 


6/25 

6/25 
6/25 
6/25 

8/13 


8/13  185 

8/27  201+ 

10/1  22H 

11/12  257 


6/25   166 


8/13 

11/12 
12/10 

187 
259 
280 

12/22 

292 

6/25 

160 

8/27 

107 

2/12 

36 

1/8 

3 

1/22 

26 

1/2? 

26 

3/12 

65 

3/26 

73 

k/9 

5/28 

5/28 

90 

127 
132 

] 


6/11  139 


3XATE_0P_CAIJP0RNIA 

-~       Hss.lOlil  Permission  given  Calif .Div. Highways    to  use 

portion  Bay  View  Pk.    for   construction. 

Ro;:,,1056   authorises   purchaso   StPte   land  for  McL.   Pk, 

Calif.   Nat<l.    Guard,    grar.ted  permission  to  hold 

Tracking  Practice  on  Lk.    Morced, 

Res.llI;B»    Coiran, endorses   enabling  legislation  for  use 

S. P. State  College   Swimming  Pool. 

Comm. requests   St, Bd. Equalization  to   denj  issuance  of 

additional  liquor  licenses  nr  Jos, Lee  RecCtr. 

Res, 1258, Comm, directs  Dir,Prop.    to  appraise  Stnte 

prop,    to  be    exchanged  for   nortion  McKinley  Square. 

Action  on  State  Colloge  S.Pool  use   postponed. 

Res. 1295  requested  Controller   approve   S.o.   Calif. 

St. Div. Arch,    -  Ham.    Rec.Ctr,    i!;l,*^70, 

aen,Mgr.   requested  attend  mtg. St. Div. Beaches  &  Parka 

re  Angel    Island. 

Action   on   St.    CollftfTe   S.Pool   use  asrain  postponed. 

Rept.on  use   St, College  S.Pool   due  11/25. 

Comm. endorses   S.F. State   Colle^,e  Foundation   applica- 
tion to  conduct  fishery  study  at  Lk. Merced, 

City  Atty' s    opinion   requested  re   State  Gasoline   Tax 

Func3s  for  road  maintenance. 

Comm's   support  urged  for   Shoreline   Planning  Assoc' s 

stand  on  State   oil  royalty  funds. 

Res.1314.2,    Contr,   modification   to   VAn.G. Merchant. 

Use  of  St.   College  S.Pool  postponed. 

Res. 1357,    State    Bd.Equalization,    On  Sale   3eor  Licenses 

"STORYLAND" 

Res. 11^1,    Comm. approves    preliminary   plars    Sc   trust   fund 
for  "Storyland"  at   S.F. Zoological   G.irdens, 
Bd.Supvrs'    Res. 13356   qr)  proves    "Storyland"   as   project 
of  Rec.&Pk.Comm.    k  publ ic-spiritci   citizens,   &  pro- 
vides for  acceptance  of  gifts  &   administration, 

STRYBING  AR'^OR^TTM 

Art  Commission   disapproves   Master   Plan   of   Strybing 
Arboretum   and   Hall   of  Flowers, 

SUNSET  CQMMTTNITY  CE^TTER.    Pacheco   and    37th  Avenue 
(Also  known   as   West  Sunset   Playground) 
Rec.ic  Pk.Dept.    owes   Bd.Fduc.    ftl09,121.l4.6   for   cost    of 
Comm. Ctr. lend, 

Res.ll5U    to  ',Vm.G. Merchant,    /rch.      Inc.    156,720, 
Pub. Library  Comn. plans    to    include   clubhouse   and   san- 
itary facilities    In   Sunset   Comm. Ctr. Br. Library, 

SUNS?r  HEIGHTS   PARK,    Rockridge   Drive   at   12th  Avenue 

Res. 1235  Comm.    approves   bended  debt    of   ^30,000   for 
development    of  Sunset  Heights. 

SUNSET   PLAYGROUND   AND  R  ECREATIOH   CBN^TFR,    28th  Ave.    k  Lawton 

Res. 1187,    approp.    pi.    ond  specs.   014-5O, 
SUTRO  HBT1HTS.    Pt.   Loboa    and  i4.8th  Avenue 

Res.    1235,    Comm. approves   bonded   debt   of  $200,000   for 
^        development   of   Sutro  Hts.;    for  votars'    approval   II/3. 

TRHS  PLANTING 

Res. 1058   Comm. approves    recommendation   thi^t    Street 
Plantin?  Prog,    be   transferred   to  Dept.Pub.Wks .&  Ord, 
38I1.5   be  repealed;    City  Atty.to  be   consulted, 
^TELE^.RAPH  HILL.    Lombard    off  Kearny 

Res,   1?26,    contr.    award   to  Bergqulst  Cons tr. Co.,    re- 
taining   wall    ^5,82^,  .  r.  4.        n 

Res.l3i;l,    Contr.    2133,    Is-t   payt. Bergqulst  Constr.Co. 
$1|,252.95, 

Res. 1314.2,    Contr.    1?^,    inc.    Bergqulst   C.Co.    ''ITO. 
Res.l3l4i|.   to   Bergqulst  Constr.Co.,    extension   3^   days. 
■'^TR.i^FIC   CHANNELIZATION  ^  , 

Action  postponed   on  Marina  Blvd.    signals  &  channel- 
ization, ,.      .. 
Res. 1298, Comm. anproves    traffic    island   channelization 
by  D.P.Wks.    at   Cervantes    and  Marina   Blvd. 


•j>p- 


DATE   1 

'AGE 

2/12 
3/12 

i+2 

51; 

U/9 

82 

5/28 

121; 

6/25 

171 

9/10 
10/1 

212 
220 

10/li^ 

237 

10/11; 
10/2P 
11/12 

-^^2 

21;7 
261 

11/12 

261; 

11/25 

268 

11/25 

11/25 

11/25 

.12/10 

269 

271 

273 
280 

5/13 

112 

6/11 

1)|0 

1^/23 

97 

5/28   127 
5/28   129 

10/22   21;  3 


8/15  1^3 

6/25  160 

8/15  193 

3/12  56 

8/13  186 

11/2'^  270 

11/25  270 

11/25  271 

10/1  233 

10/11;  238 
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rWINP^AKS,   Twin  Peaks   Blvd. 

Disaster   Corps   grpnted   use  Twin   Peaks    Innd  for  Obser- 
vfltion   Tower, 

Development   T'.vin  Pks,    area    referred   to  Gen.M^c^r,    for 
r  e  c  ommend '^  1 1  on  • 

Res. 1257 »Comm, approves    nroposal    to    est.    Grovind  Observ- 
er Post   on   T.    Pks . ,    but   hps   no   power   to  lease   prop.    - 
Mayor  rney,   however, 

CTiiOM  SOT^R^jPost  and   Stockton   Street 

S^lv.    Army   £?rnnted  permission   to   hold   aervloes   in 

Union   Square   durinc;   Holy  Week. 

Art  CoTTim.    crrented   Union  Square   use   for  art   exhibit, 

in  plsce   of  pal.    Pine   Arts, 

Res. 1266,    Comm, approves   plan  for   7th  Ann. Art  Festival 

9/21+-27/53. 

Res. 1339,  Com'Ti. co-sponsors  Christnas  celebrition  of 

Downtown   Assoc,    in  Un.1  en   Square. 

Res. 1351*    noon-day  concerts   permitted,    Jan.    1*^51;, 

UNITED  STAT^IS    ARMY 

Comin. accepts   ber  ch  sand  from  Devir.cenzi   &  Has'^lns 

for  Ft.    Funston   fill. 

Res. 1000   ooproval   99   yr  Revised   Deed   -   '^t.   Funston 

Armory  Site. 

Res.lOlH,    Gomm. designates   Ft. Funston  as   site   for  Model 

Midget   Auto  Racers, 

Res. 1123,    ^»(j*    'c  E.    (-^ranted    permission   to   1    stall   gas 

main  to  serve   TJ.S.Arny   in  0.3. Park, 

Rqs.123'^,    Comm, approves    bended    debt   for  Nov, 3  elec. 

New  roc',    ctr.,    Presidio  of  S.F.,    ^150,000, 

Res.1214.3,    permission  s;raatod    Oun   ^atallion  Commander 

to  raze   pb'^'-.ioned  Coast   Guard   Bldg.    at  Ft. Funston, 

with  proviso, 
IPTiTTiin  STAT^  Nf'.'Y   f-f^    COAST   rrTTARD 

Seq    Scout   Shin  riyln'T  Cloud   ^128   n;rpnted    continuing 

use   abandoned  U.S.Cst .Guard  Station. 

Res.1214.3,    permission   .-ranted   Gun   Brt-illlon  Conranier 

to  raze   abnndcnod  Coast  Guard  Bldg,    at  Ft.Fur^tcn, 

with  nroviso, 
UPPER  NOE  VALL17Y  P^AYGRgiND,    30th  rnd   Church    'vtreets 

Res. 1038,    Comin,cw^;rds    8rchitect>ir>'l    contract    to   D.B. 

Klrby,   Upper  Noe  V.    p/G   'c  Ctr. 

Res.l05i;,    Comr.anprcves    terms    of    arch,    contract  'vith 

D.B. Klrby  for  U.Noe  P/G   i  Fldbs. 

Res. 1187   approp.    pi.    'c    snecs.    $i;»58l»    insp.$3.578. 

Res. 1355, Comra. approves   prel. plans,    specs,    etc.    for 

U.Noe   Center   and  P/G   -   D. Klrby  5c  Assoc,    Arch., Fee 

15,321.89. 
VISITACION   V'LL^   PL/YGROUND,    Cora    and  Leland   Streets 

Res. 1023,    to   Hart  tnd  Hyndlng    -   Contr,    65A,    1st    payt, 

t3,l^:;i..Ho. 

Res, 1061   to  Hart   and  Hyndlne;   -    Contr,    65A,    2nd  p&yt. 

$6,i;62.'il, 

R^3,  1063,  Controller  requested  approve  VlsitPcion 
Valley  contr-ict  modification  -  3nc,  C710.?"  to  Hart 

nnd  K-rndini;,  or.   ^ 

Ros.lOQi  to  ^art  i><-   T^vndlng  -  '^d  ^&yt.*!ll,2Hq.30, 

Contr. 65a. 

To  nart    \  Hyndinft,    Contr, 65A,    Inc.*^2.[i.3(H''s.llll|) 

Res.  11 13   to  Hart  k  H.yTidlng  65A,    l|.th   psyt. ^.14-796. 71 

Res.ll3l|,    Inc.    *.l4.0.B6,    Hart    'c  Tlyndlnf,  Contr, 65A. 

Res. 1135   to  Hart    <c  Hyndlng,    inc.    59    'laya    -   Contr. 65A 

Res. 1167,    5th  payt.Hert  f^  Hyndlng, Inc.    $8,670.51 

Re3.1l6^,    inc.    to  Hart    'x  Hyndlng,    Inc.,    Contr. 65A, 

$299. 

Hes,llS6,    O.S/V^-k   -vith  r.'m.r-Intosh   k   Son  $^70. 

Re?. 1187, approp.    pi.   3c   specs.   ^1,351, 

Res, 1218   to  Hart  &  Hyndlng  tl2,95i+.10,6th  payt. 

Res, 1273   to  Hart   3c  Hyndlng,    flnrl   S'^lf,ll. 
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1/2; 


5/13 


3/12 

I4./9 

k/23 

5/13 
5/13 

5/13 

6/11 

6/11 
6/25 

6/25 

10/1 


19 


8/27        201 


9/10        211 


3/12 

56 

6/11 

150 

9/10 

218 

11/25 
12/10 

268 
276 

1/8 

12 

1/22 

Ik 

1/22 

26 

l;/23 

105 

Vi5 

192 

8/27        201 


8/27       201 


2/12         1;0 


2/26 
6/25 

52 
160 

12/10 

279 

2/12 

33 

3/12 

60 

61 

86 
100 

111^ 
115 
115 

11'2 

11+3 
160 
160 

1*^1 
221; 
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'^ » c:tj T>jr,T 0 N  £ C U "^ R R f    Filbert   rnd   Stockton    £ts,  datb 

Hoc.   ■'<  ^l^.Ccnm.a^Rin   opposes    est.    of   ^ub.   Library   In 
'.Vsshln<Ttcn   Sq.;    S  .r.Pl«inrii<-;    i  Hs^.Assn.clso   opposes.      2/12  3I 

Res. 1333   permission   granted   North    Hoach  Civic   Organize- 
tiona   to   install   Chris tTnns   Tree.  11/12        262 

Res.l3?^#Coinrr..epproves   Frank  Jilerinl   Memorial .  12/22        291 

•'j<;t  portal   PLAYaPOirMD,    Ulloa   St,    unci  Lenox  '.Vay 

Res. 1030,    Contr.123,    Hernal   Constr.Cc,    «xt.    30    ^ays .      2/12  37 

Res.lOii5    -  To   Bernal   Conr^^r.Co. ,    edjust   water  line,  inc. 2/26  l^.'^ 

Res. 1061   -  To   Pernal   Constr.Co.,    Contr.    123,    Q6,Q13.60   3/13  60 

Res. 1079,    Controller  requested  approve   contr.   rnodiflca- 

tion  West   Portal,    inc.    ;;^293.68.  3/26  77 

Res.l>>^5   to   Bernsl   Constr.Co.    ext.    55   days.  l\./^  88 

Res. 1167,    to   Berncl   Constr.Co.    CO.  2^^l4.."^»    Ccntr.lC3.        6/11  li;2 

Ro-'^.ll6B    ext. 21;   days    to  Bernal   Constr.Co,  6/II  114.3 

Alcoholics    Anonymous    granted    oermission    to   uce  W. Portal 

o.a  Clubhouse   on  Wed.    evenin;3S.  V^S  16'^ 

^pg-p  .^Tr>Tc;trT  pLA'^^R^^^'TD  Pachecc   and    37th   Ave.    (Also  known  as 
"'  ^   Sl<-1^^    rO'.''>''lhlTY  C?'T^=? 

Re'^.1'^33,   Contr.awF-r-^,    site    Improvenents,    ''^artinelli 

Constr.   Co.    ''320,inn,  2/12  3B 

Res. 1075*    S.C.    for  ir.snection   strnctural  n^aterials 

for  Conr^unity   Ctr.,    ?^7^l4..60.  3/26  75 

I  Pes. 1133,    to  Yartlnelli    Constr.Co.    -   l:3t   nryt. 

$12,119.';0  (^ontr.:26)  5/13    III4. 

Re?. 1133  to  '.•>.  ';.  verchant,  Contr.  335,  ^13,16^.00.   5/13    III4. 

Res. 1167,  to  Martlnelll  Constr.Co.  *30,PlO. 82.         6/11    ll;2 

Res. 1177  modification  .Vr..a.?.!er'chant«  s  Contr, 335. 

(Inc.    $17,060.    in  foAs.)  6/11  11+9 

Rer.llRl   Comrr. approves    discontinuance    of    'lens    for 

Rec.    Clubhouse   and  awaits   Library  Comm' s   rept.    on 

possible    use   of  our  prooerty,  6/25  156 

Re£,llB7  qpprop,    pi.   k   specs.    $5,1+25.  6/25  I60 

Res. 121s  to  f;!artinelli   Const. Co.     ,25, 877. 1+3.  8/13  1^0 

R9S.I21B  to  T/lP"tinelli   Const. Co.    ^26,803.80.  8/I3  I8I 

Re£.12l|l+  to  Wn.    a.   Merchant,    ^nd    oayt .arch.? jrvlces 

$20,200.  8/27 

Res. 1251,    contr. awarded  Wntkins   .?c  Sibbeld  for  loam 

$1+5,856,  9/2-^ 

Res. 1261,    Martinelll    Constr.Co.,    5th  payt.  ,*^23,i|.09.00.  9/10  215 

Res. 1291,    Vartinelli    Constr.Co.,    6th  rayt.  ,f,17,576.10.  3^/11+        236 

Res.l29l+,    to  T/artinslli   Constr.Co. , Che. Ord.    Inc.  10/li+        237 

Res. 1322  to  T/artinelli   Constr.Co.,    7th   o8yt«>25,107.80  11/12        257 

Res, 1335, contr. award    to  7/"'.*'cIntosh   'c  Son   f;l8l, 222 

for  constructicn  bleachers,  31/12        265 

Res. 1357,    Contr.    126    to  Vartinelli   Constr.Co.    ^th   nayt. 


$20,591.09, 
TA^HT  H^R^OR    (Warlna   and   rJas   TTs .    Cove) 

Res.  Q«7,   Contr.    203I+,    1st  payt.   Hart   *c  Hyndlnp; 

t3'^, 372.93   searall   reconstr. 

Res. 987,    to  C.J.Collins,    1st   payt.    ?'.1+5R8.A7,    reoalr 

bc^fidor  floats. 

Res. 1008,   modification  Contr.  Hart   ^  Hyndlng,    Inc, 

$3067.01+. 

Rep. 1013,  1,1  cense   Transfers:    H.E.Cnsh   Jr.,    J.Vitalich 

k  Gustave  Levy,    1^5   mo.    eanh, 

Re8.102l+,    to   Hart   »£  Hynding,    2nd   payt.    Contr, 203I+, 

$5,359,10. 

Res. 1029,    license    transfers    to:    C.&  C, Young,   J.J. 

Haviside,    3.Westro,    $7.50   ea.    J. E. Hicks    f,5.;    terrp. 

license   S.Rabin   i  J.    Nichols    s,i7.50;    Cancellations, etc. 


2/12 


Res.lO[;3,2nd    «c  final   payt.    C.J.Collins   Co.,    ^5,011.13, 
repairs   to   floats,    rr-^tr.    new  flonts. ( Contr.    2033)  2/2b 


He8.1050,   new   licenses    and   cancellations. 

^ept.    on  revised   berthing  rates    to  be   prosented. 


2/26 
2/26 


R«5.1065,    row  licenses:    C. Nelson,    ^.London,  O.Fletcner, 
J.Klllott;   Caiicellatlcns,etc.  3/  J  ^ 

Res.  1072  to   Hart  *£  Hyndinr^,    31''^   payt, Contr.  20314-  ,   ., 

$7,868.1+7.  ^'^ 


202 


207 


12/10        2«0 


1/8 

5 

1/B 

5 

1/22 

22 

1/22 

2k 

2/12 

33 

35 


62 
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YACHTHARB^R    (Contlnu<-(d) 

Hes.lOTP,    approvinc   Issuance   of   licenses, transfers   and 

cancellations. 

Res. 1^83,    60  day  ext,    to  Hart  ^  Hyndlnp   for  seawall. 

Peg, 1097, approving  issuance   of  licenses, transfers   and 

cancellations. 

Res. 1117  approving   issuance  licenses,    transfers  and 

cancellations. 

Res. 1138  approving  Issuance  licenses,  ani  cancellation 

Res. 1153  Hart  &  Hynding, final  payt.  $9,527.5U» 

Res, ll53»Cont. 216, final  payt.  to  Punnett,Parez  3c 

Hutchison  $800. 

Res. 1158, issuance,  cancellation  or  transfer  of  license 

Res.ll71|issuance  or  transfer  of  moorin;;  licenses. 

Res. 11*^5  Issuance  3c  cancellation  mooring  licenses. 

Res. 1221;  issuance  flc  cancellation  mooring  licenses. 

Res. 1235  Comm.aoproves  bonded  debt  for  snorts  fishing 

pier  s^75|000;  voters  to  appro/e,  Nov. 3  dec. 
i     Comra.  Parr  k.   Buckley  appointed  as  Waterfront  Comm.to 

review  Congressional  Rept .on*'S.P.Bay  development". 

Res. 1?63, issuance  snd  cpncellations  of  licenses. 

Res.l27B,  issuance  of  licenses. 

Res. 1296,  issuance  of  licenses. 

Res. 1308,  issuance  of  licenses. 

Res,132'^,  issuance  and  cancellations  of  licenses, 

Gen.ygr.to   rept.    on   proposed  lendirir;  pier, St  .Francis 

Yacht   Club. 

Res, 1314.7   issuance   and  cai.cellation   of   mooring   licenses 

Re i;,  1362, mooring    licenses    issued   and    cancelled, 

Corcm, grunts   Revocable   Permit   to    St, Francis  Yacht   Club. 

'ZOO  AND)  ZOOLOGICAL  GARDE^^S 

Res. 1006   to  Adam   Arras   'x   Son   -   3rd  payt  ^6,882,16. 
Res.10214.  to  Gene   Carpenter,    1st   5:  final   payt  $1,071.80 
Res, 1030,    Contr. 107, Adam  Arres   "c  Son,    30   dpy  ext. 
Res. 1030,    Contr.27,fJene   Carpenter,    l\.S   day  ext. 
Res. 1032,    Contr.Awerd  C.J.Collins   ^o.,    $57, 1443. 
Res.lOl|.6,    ext.    l5  das,   M,Peterson-Grun^y. 
Res. 1061,    to  Adam  ^rras   'c  Son,    final   $17,53^,37, 
Res. 1061,    to   J.F.V,'ard  ^  J. S, Holies, final   payt  $3,610 
Fes. 1062   to   Adam  Arrss    "c   Son,    60   day   «^xt. 
Res, 1066, Corap. approves    retroactive   time   ext.Contr.ln9, 
Ward  and   Bolles, 

Res. 1072  to  wpllot   *f   Poternon  Grundy, Ist   ^   final$955. 
Res, 1101,    exch,    of   animpls. 

Res.^llU,    C, J, Collins,    Contr ,127, lnc,!'52Q,^i4-. 
Res, 1131, Comm. approves   prelimin'iry  olsns    '-.    trust   fund 
for  "Storylend"    at    S.F.Zoclor.ical   Gardens. 
Res. 1133  to  C.J. Collins, Contr, 127, 1st   payt   $6805.57 
Res.  1131;, modificfltio-    contr.  127,  inc. !i^350, 58. 
Gen.Mgr.to  rept.    on  proposed  Bart   Productions   TV   pro- 
gram fe-^. turing   zoo  anim?la. 

Proposal  for  Gift  Shop  ref .  tc  Qsn.Mgr.  for  report. 
Request  cf  West  Coast  Novelty  Co.  to  operate  a  gift 
shop,    denied. 

Res. 1182  to  C.J.Collins   e8,l;P7.9U,    2nd  payt. 
Res. 1197, Comm. approves    contr. with  Bart   Prod. for   tele- 
films  of   zoo   animels    at   guaranteed   fee. 
Res. 1213, Comm. approves   prcpoced   Skyline -Sunset   Sewer 
through  Zoo, Gsr  dens. 

Res. 1218    to   C.J. Collins   Co,    3rd   payt    06,^7/|,3O, 
Res.l2lB   to    Deemer   \  Deemer,finPl   payt   ^970.00. 
Res. 1218   to  C.J.Collins   ^16,001.32. 
Res, 1219, Time   Txt.,    C.J. Collins, Contr. No. 127. 
Pes, 1231   authorizes  exchange   of   j.nimpls. 
Pes.l23l|  Ward  />£  Bolles   repppointed  Arch. for    nl^ns    z 
specs,      ^st.   fee   *l«,ono.OO. 

Res.l2i|^  Mcdificfltion  Contr.    2067, C, J. Collins   ?5^53.33. 
Res.l273'to  C.J.Collins   «;9,566.55.        ,^      ^      ^   ,_. 
Res. 1291   To  C,  J. Collins    Co.    fp5,605.32(  Contr  ,2067) 
Res, 1293, 30   day  ext,    C.J.Collins   Co.  ,  ,      „ 

Res. 1322, finpl   ppyt.    C.J. Collins    Co.    ^?'7,li;6.39. 
Res.l3Jil  i  13/|2   to  V/qrd   !c  Belles, Contr.    2015   ^  213b 
R3S,1367  animal    exchange  with  Louis   Goebel. 


T3Pq 
"OAHF.         PAGE 


] 


3/26 

76  1 

3/26 

79  I 

i+/9 

80  1 

1^/23 

102  1 

5/28 

117  H 

128  ■ 

5/28 

128  I 

3.  " 

131  1 

6/11 

1U5  ■ 

6/25 

16I4.  H 

8a3 

183  ■ 

8/15 

193 

P/27 

206 

9/10 

216 

10/1 

?26 

10/li; 

238 

10/22 

2k7 
260 

11/12 

1V25 

267 

,11/25 

273 

12/10 

282 

12  /lO 

283 

1/22 

22 

.2/12 

33  ■ 

2/12 

37  H 

2/12 

37  1 

2/12 

38  H 

2/26 

^0  1 

3/12 

3/12 

60  y 

3/12 

60  ■ 

3/12 

63 

3/26 

71+ 

k/9 

90 

k/?3 

100 

5/13 

112 

5/13 

111+ 

5/13 

115 

5/28 

126 

5/28 

126 

6/11 

11^5 

6/25 

157 

6/25 

165 

8/13 

171+ 

6/13 

180 

8/13 

180 

8/13 

180 

8/13 

1^1 

VI 3 

1«9 

8/1  3 

101 

,9/27 

203 

10/1 

22ii 
236 

10/11+ 

lO/lli 

2^7 

11/12 

257 

11/25 

270 
286 

12/10 

".j?"'!'.^': 


V 


^      ■   -•" ■ 


8,  1943 


Tte  followii*  Ca«U.loo*ri  ^r«  pr«tntt 

Ifr.  Louia  3utt«r,  Pr»«l^ot, 
if*  VmUir  Btpottt 
)M.  Htoar  J.  DiVff*^ 

Mrt.  aigmnd  3Urn 


S^nOBlM. 


^^U%^Jrt>»ZJ^».  1952,  »r.  .|»rrr.d. 


April  19  or  AP^l  2fc,  1953,  proomP^  « 


J  wow  • 

It.  *^ph  «.  ^^rSJSrtSSuS  l»  writing  «n  Ifr- 
jk«lor  ChMb«r  «»^J'«?^JJ*^  October  1953,  v»»l<* 
naU  r^pM-t  for  ^^^f  ^J!-^^™  ittW-ot  to  tho  fl»*l 

2;,S2i-of"triS:J^^-'^^     ^--^  -^^' 

0.  «Uoa  of  Co-i«ia«.r  f^-^^^ltSd'"^'"' 
Dipp,!,  tte  foUowing  rosoJAitioo  «aa  mflopwi 


iMioa  Approve* 
I  of  iiwr  Staaius 
■faith  Ciroos"  * 
■I  In  Oetoter 
I  for  Charitabls 


JS  th.  charitabl.  |.«rpo..  jj  P^^^'^J^lSition.  to 
M»d  paf»ant;  Aato».  hooPt,  **^  "f  • 


for  law 

eiabbooM 

iCG.Itot  Rtftrred 

iQimnl  Ngr.  for 

"  ition  and 


(2) 


Fro.  Tho-a.  P.  "jT'coiiiiro^  ofui  afforta  to  pro«oU 
Club,  infondng  tba  ^^^J^^..^^  and  raquaating 

^•"^•'  '^  r^iii  :Si^r^^ltiai  ba  aracta d  at 
that  a  naw  clubheoaa  ana  oww 
tha  aarUaat  practicable  data. 

**^  th^t     if  nwrantad  by  invaatlgatlon,  a 
Vt,  hmdM  auggaatad  ^•*»  ^'^^^Tzlvi-  J  iacludad  aa  a 
n-w  tanflis  c:Lubhou»a  could  concaivabiy  o.  * 
^  ^act  of  th.  n«i  bond  Umm. 

^iS^'Oa^  ^^^rJ  ;:i:irS'tba  Oanaral  Manager  for 
ataff  invaatigation  and  report. 


(ooatlnu*4) 


"of  Mnniolp*! 
ObUlB  Coa*  Bail- 


(3) 


n<om  JuMi  B.  DaTjr,  President,  San  Franelsoo  Rifla  AMOoia* 
tioQ»  subfldtting  thrat  raooowndationa  for  axtandiag  tha 
uaaAalnaaa  of  iha  Manloipal  Rlfla  Range,  and  offerlof  the 
aerviOM  of  a  ooonlttee  to  diaouaa  their  propoaala, 

Iblloirlcff  dlaeuaslon  of  the  facllltlea,  President  ^xtter 
referred  the  Mtter  to  the  General  Manager  to  obtain  eatl- 
matea  of  the  ooate  involved  In  oaijrylng  out  the  reooanenda* 
tlona  of  the  San  Arenolaoo  Rifle  Aeaoolatlon, 


•  t 


*nl  Huagar  Di«> 
^  to  Write  ifayor 

~  tt  leqaesting 
AHeoeananda- 
oof  Hlfl  Cltleenai 

-tteeit  Filed 


U)   Th»  following  lettera  relating  to  the  Paleoe  of  Pine  Arte 
were  read  tgr  the  Seoretaryi 

(a)  Troti  Ubert  R.  UilllaM,  President,  Northern  California 
Chapter,  The  Aawrioan  Institute  of  Archlteots,  369  Pine 
Street,  subnltting  their  report  and  findings  on  the  future 
of  the  Palace  of  fine  Arte,  reooMsnding  (1)  denolitlon  of 
the  rotunda  and  eolonnadea)  (2)  rehabilitation  of  the  aain 
eadxlbit  hallj  and  (3)  acquisition  of  adjoining  Presidio  lanfl 
for  parking  purposes. 

(b)  ProB  Alfred  P.  Smith,  Director,  San  P^anoisco  Bureau  of 
OovemnntaX  Rasearoh,  58  Sutter  Street,  takii«  the  folloif- 
ing  eatoeptions  to  the  report  of  the  Anerican  Institute  of 
Arohiteots  (1)  that  the  "nooinal  esqpense"  is  estioated  to 
amount  to  |l,000,eX)0;  (2)  that  the  Bureau  does  not  believe 
the  Palaoe  of  Pine  Arts  to  be  the  proper  area  for  the  de- 
velopoent  of  a  convention  center;  and  (3)  that  the  pro* 
posed  aoqulslUon  of  additional  land  within  the  Presidio, 
for  a  parking  uva,  is  lafraotioable  and  unvoricable. 

(o)  Ttan  Dr.  Harry  B,  Hambly,  Chairaan  of  the  Gltisens*  Coi»- 
Bdttee  for  the  Rehabilitation  of  the  Palaoe  of  Pine  Arts, 
ragisteriag  objections  to  the  Anerloan  Inatitute  of  Arohi- 
taots<  report,  deploring  the  suggestion  that  the  oolovades 
and  rotunda  be  destroyed,  and  urging  the  rehabilitation  of 
the  entire  structure. 

Mr.  Ehrenthal  and  Vbr.   Wllllans  6f  The  Anerloan  Institute  of 
Architects  appeared  before  the  Coionisslon  to  ej^lain  de- 
tails and  answer  Coonission  inquirlee  regarding  tb*  A. T.A. 
report. 

Considerable  discussion  gave  eaipbasls  to  the  fact  that  if 
the  colonnades  and  rotunda  are  to  be  deaolished,  that  which 
would  reoiain  would  in  nowise  be  characteristic  of  the  Palaoe 
of  Pine  Arts  structure. 

Conndaa loner  Parr  aaid  that,  in  hia  oplnlco,  aore  than  a 
yearns  tin*  had  elapeed  since  the  Mayor  had  appointed  a 
ooiHlttee  to  find  ways  and  oeana  to  re a tore  the  Palace  of 
Pine  Arts  and  that  no  final  report  or  recoaa»ndations  had 
been  aade  by  that  coDnittee.  He  further  enpreaaed  interest 
in  the  unusually  low  coat  estiaates  nantioned  by  Dr.  Uanbly, 
comanting  that  if  aach  estiaates  oould  be  substantiated 
\^  actually  interested  oontraotors  or  engineers,  it  would 
definitely  reduce  the  financing  problem. 

On  motion  of  Coanlaa loner  Parr,  seconded  by  Conalsa loner 
Stem,  the  following  resolution  was  adopted! 


RESOUND,  that  thia  Coianiaaion  hereby  directa  the  Qeneral 
htoinager  to  write  to  Hia  Honor,  Mayor  Elmer  E.  Robineon,  « 
queating  that  the  report  and  reconnendatlona  by  the  Mayor's 
Citisens  Connittee  as  to  the  dispoaition  of  the  Palace  of 
Pino  Arts  be  received  by  the  Coa»ission  not  later  than  Janu- 
arv  2jL     1953,  in  order  to  permit  its  consideration  before  «ib- 
.aissio^  of  the  Budget  to  the  Controller  on  the  required  date, 
Pbbruary  2,  1953. 
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....-^^aw' 


-'*-*^9f*vim^ii^ 


■W^^-SU^' 


"^immmt 


(ooniinuad) 
(5) 


THk  JWm  R.  McOrath»  Clerl^  Bo^d  of  SuptrrUoft,  lhf<»*%- 
li«  ihat  th«  Board  of ,  3«ip«m»«P$  adopted  a  unanlwoua 
rwolutlon  on  Dee«mb«f  29,  195?  that  the  cross  ato|»  HoOtot 
Davldlioh  should  b«  ligiited  dyring  the  Christmas  season  &• 
well  iii  at  Easter  tiine. 

On  action  of  Commissioner  Mrctit,  seconded  by  Conaniisioner 
Parr,  the  following  resolution  was  adopted! 

^  M.  n.»ld-    RESOLVH),  that  this  Commission  does  hereby  unanimously  ap- 

^tlnc  <^*;^*^*"    ^^  thi  lighting  of  the  oroes  atop  Mount  Davidson  during 

^  Cross  During  S^T**^  Jii,  of  eaoh  year,  as  well  as  Eastertide;  and  it 

^.tsM  Week  to  Jf  i;^  ^ther  lSSo?tid  and  directed  that  budgetary 

provided  For^  iJortriSs^^Se  so  that  such  lighting  of  hbunt  Davidson 

SJ  become  a  part  of  the  San  P^ncisco  Christmas  tradition. 


[;aidMioo  Onani-     (^) 

i3U8ly  AjjprOT9B 

solution  of  Aeso- 
piate^  Sportsnsn, 
that  Daily 
ut'Catch  in  Lake 
h  Increased 


ft-om  James  Fox,  Lake  Merced  Recreation  and  Development  Com- 
Sttee     ABSociited  Sportswn  of  California,  requesting  the 
^iS.;io?2  indorseS^nt  of  an  'attached  resolution  to  the 
State  Pish  and  Gaos  Commiaaion,  urglug  that  the  daily  fish- 
J^liSff^  trout  at  Lake  l*irced.  San  Francisco,  be  in- 
creased  from  two  fish  to  four  fish. 

On  motion  of  Commissioner  Parr,  seconded  by  ^o'^is'io''*'' 
DIbS^I     the  Commission  unanimously  endorsed  the  Associated 
I'^U'J^I  resolution  urging  the  trout  limit  increase     at 
Lake  Merced.     (Secretary  to  reply.) 


iltoUon  of 
Daj  Q^en 
Biarers 

tHifltd 


(T^   From  Mayor  Elmer  B.  Robinson,  forwarding  an  excerpt  from 
^  ^  ^Tl^ul  ot^.   E.  M.  McAullffe.  2971  -  25th  Avenue 
the  letter  oi  nr.  .       ^   urging  the  selection  of 

rU  ??S:ct«rchri5''a,T.n°of  t?.1nnu.l  ^  D^  C.I.. 

bration  at  Kesar  Stadium. 

Hr.  Kl«b.U,  Sap.rlnt.nO.nt  <>' «'°»»"°"i,:S''^CrS^ 

fl^p^ra,^  which  h.a  P-«d  .ntlrelor  s^tU^r.  to 
.11  th.  pu^icljatlne  duiclng  •ohools.     (SecMtary  >.o 
Jipl,  U  *talir«lth  O'W  to  th.  Mayor-.  o«lc..) 


(8) 


(tmtgo»ry  Str«t,  '"Jjl"!"*  '  ^mnj  Co^l.slon  .pprov- 

rf:r'?2e*^'»rrin'-"- "Vf  Slu  cour...  Harain^ 

?irk;  in  acoordMO.  with  th.  .chadule. 

.     .       -  n»mi«     ■•eonded  by  Connniss  loner 
On  motion  of  Commissioner  Bercut,  ••^^^^^^  ^ 
Dii^l,  the  following  resolution  was  adopted. 


IComlsiion  Aflproves 
JTaaruadnt  Scbsdules 
lof  Barding  Park  Golf 
Ulub  for  IQSl  ^ftff^n 


Rffgfi^ytioB  H"-    ^^^ 


„30I,ED,  that  on  recordation  of  th.  ^«»^^Xaile 
1953  season: 


Club  Chanvionship(April  19,  26 

(May  3,  10,  1" 

Election  Day  ,fjf*^,^   .g    25 

Director«e  Cup       (Oct.   U,   18,  Z5 

(November  1,   8 
Inatallatlon  December  13 

X2XALIQfi  ••• 


8^  hours 


3 

b 


M 
« 


QOit  bours 


1*^53 


upwwfW 


n^  -'-.    1  •.  * .  w  . 


(eootimMd) 
(1^  Xnfon»Ut>n) 


(9)  Aokno«l»dfn»nt»  of  r«n»wala  of  atmberahip  of  th«  R«oroatlon 
and  Park  Connifslon  In  tha  following i 


ISl 


Amrioan  Instltuta  of  Park  EnoutlTaa 
California  Confaranoa  of  Sooial  Work 


(Plla) 


(10) 


ft-oo  Dion  R.  Holm,  City  Attomay,  hia  Opinion  No.  636  of 
Daoambar  8,  1952,  ouUining  tha  thraa  couraaa  of  action 
which  may  ba  tak*n  by  the  Recreation  and  Park  Cocniasion 
in  reapaot  to  laaiaing  portiona  of  tha  Lake  Naroed  Tract, 
(Fil»). 


(U) 


Ftom  Bmrmua  C.  Haxtrum,  *. ,  Saeretaiy,  Viaitacion  Valley 
Ia^roTen»nt  Aaaociation,  tocloaii«  a  copy  of  that  organiaa- 
tion*a  latter  urging  an  increaae  in  tha  aiae  of  McLaren 
Park,  eatabliahmant  of  boundariaa,  and  proviaion  for  a 
pariaeter  drive.  (File) 


(12)  Ttom  Chuck  Lawia,  a  copy  of  hia  letter  to  the  General  Man- 
ager, aubailtting  a  propoaal  for  the  leaaing  of  the  Golf 
Shop  conceaaion  at  the  Ctolden  Gate  Park  Golf  Courae,  and 
aetting  forth  the  oonditiona  under  which  he  wiahea  to 
operate. 

Preaident  SutUr  directed  that  the  propoaal  of  Jfr.  Uwla, 
Golf  Profeasionai,  be  refarr«d  to  »fr.  Darid  E.  Lewla,  Gen- 
eral ttenager,  for  reoonmendation  following  investigation 
ty  Vt,   Girod  and  Mr.  Hoyt. 


ftfl^?  &  DMiXSAlES 


Present  at  the  lieeting  were  the  Maaara.  Albert  ft.  Williama 
and  Prank  P.  Ehrenthal,  from  the  American  Inatitute  of 
Architects. 

Mr.  Joseph  E.  Sheeks  of  the  San  Rranciaco  Axnior  Chamber 
of  Coomarce,  in  tha  interesta  of  the  Youth  Circus  of  that 
drganiaation,  attended  the  toaeting. 

Ifrs.  Mata  Rothachild  was  present  as  a  represantatire  of 
the  San  Ptanciaco  League  of  Women  Vetera. 

Mra.  Bmeat  Bom  attended  the  Dieting  aa  a  representative 
of  the  San  Francisco  Planning  and  iiouaing  Association. 


isusm. 


^loaC.S.  aaJ 


(1)  Ten^rary  *»-Civil  Service  Appointments,  P»riod  December 

II,  1QS2.  yinniff^  -^nuft"^  ^-  ^^^^ • ' — - — 

On  notion  of  Coaidaaioner  Dippel,  seconded  by  Conmiasloner 
Bercut,  the  following  resolution  was  adopted: 

RESOLVED,  that  all  Temporary  Non-Clvll  Service  Appointments 
Z  vario-ls  classifications,  represented  Vy  ^^^-Jf  °J?  J^' 
T-^  through  T-U9,  and  one  (l)  •»°9>^Jf5?^^°J'  ^^ 
were  made  b7  the  General  Manager  and  certified  by  the 
Secretary  during  the  period  December  11,  1952  through 
^Sary  8,  1953;  are  hereV  ratified  and  approved,  and,  be 
U 
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axiA/or 


(oontlmMd) 

wiBTHRR  HE30LVia).  that  a  report  of  ■«1«J  appointnintB  bt 
SStSrioli.  ControllSr  a^  tha  Civil  Sanrio.  Oo«ni. 

aion. 


(2)  pnrrrr"  "^"^^"^  ^"^^  rftYatttte^ 

on  iDotlon  of  Commiaaloor  Dlppa'l,  ••condad  Jr  Commiaalonar 
Dippal,  tha  following  raaolutlon  wae  adoptadi 

aaoura)  that  for  tha  baat  intarwita  and  propar  conduct 
^^SHic^tlon  and  Park  Dapartn.nt.  tha  Controller  be 
Slnd  la  haraby  raquaatad  to  approva  tha  following  Prograas 
and/or  Pinal  Paytnantas 


/  \  PATi«L  saw  Off  -  lAM  mnnv  atoRT  fishimg 

^  '  t5  JuiocUtad  Sportaoan  of  California         I 
fbr  I^riod  anding  12-31-52 


433.00 


(b)    fRpEpil.  TAI  Of^   AP»<^^M3 


To  Dirootor  of  Ihtamal  Raranua 
Dacembar  1952 


$60.81 


To  Ralph  Sirray,  Director  -  6th  Pay't  -      fii,  W.V^ 
i^riod  anding  12^31-52 

^^^  To  K  &  HyndiSg,   ln«.  -  l»t  Pajn^nt  -    ♦30,372.93 
Pariod  ending  12*31-52 

Co!t>iatad  aa  of  11-27-52 

11th  Psynent  -  Period  anding  12-31-52 

(a\  REPAIRS  TO  L  HEADER  FUDATS  ft  CONSTRUCTION  OP  3  «W 

t!c.   J.  Collins  Ccm^MOr  -  let  Payraent  -    U.588.87 
Period  ending  12-31-52 

^  '  To  Coilngton  &  CoTlngton  -  lat  Pay't  -        $2,646.00 
Period  ending  12-31-52 

^  '  K  CoTlngton  &  Covington  -  4th  HiyH  -      $10,120.47 
fHlod  andlnff  12-31-52 


(3)  AUSJOftB^ 


RE30IVED,  that  for  the  bjat^r2t.an^,fS^,J,!?Sf^^ 
of  the  Rac^tlon  ^^^  Part  WJ^^  following  «aiotoant« 
and  U  haraby  raquaatad  to  approve  w  ^.„^t 

(.f§^:08    P^nnanant  ^S2»^a«p  Matbar    $2,8U.00 
(a)  212,110.00  ^„^iy  "if^"!  !!L^ 

Cm«)  for  laat  half  fl»c«l  y**"") 


tad  for  contracwaj.  •'''J^I^L^I 

^°^^f.J2Ji*2tJ'°'Sdti^di^ 
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'..^rfViw^'^-" 


■■<JrtlHtt9&SCi?' 


:>^.Jg^Jg!^ 


:^Ai.  kA.  j^'^. 


(ooa^inuscl} 


'  Pinnantnt 


btra^Tboid 


JslSBX 

iMlons  of 


U) 


On  -DUon  of  Ce»fflii.loii.r  XAw^K  ^••^J  ^  Oo«nlwl«»r 
Srout.  th«  following  w»«luUon  wm  •dopUdt 

?Sua«^  folloi#in«  po.ltlon*  W  t«|«r«y  «npioQr«nt«t 

^•^  ^^^^^^^^^  Rielmrd  »*>rrUon  (T^)      tl,359.09 
to  U»Wo  P«y  VV53  to  V2fl/53 

^"^  ^^^^^^KLg  *«.D.l  carlo  (^,-435)  ^^^    ♦l,2«).00 
On  U^of  abt»ne«  1^1^52-5/15/53 

Replacing  W.Valon  (T^Z)-  Ta-Vjra-        »720.00 
rily  working  in  higb«r  claaaifloa- 
Um  1/V53  to  3/31/53 


On^Uon  of  CoBl-iox-r  Parr,  woond^d^  Co«ni.aion.r 
S?orn.  tho  following  rwolution  waa  adoptedt 

fori 


£CSS 

Approp.212.2I3.04 
Miint.  &  Repaira  - 
Rocroatlonal  Qolta 


Approp.  212.913.04 
Replacomanta  &  Rocon- 
s^ction  -  Rac«l  Unita 


1313.08 


(To  provida  additional  funda  raquired  for  Inatallation 
^I?  S2  "  vatar  aupply  -ain  to  Ka^u-  Stadium: 
Contract  bid  -  Gana  Cwrpantar. . . .  »1»950.00 
FHinda  availabla  212.913.04.. ... •  M^^^ 
Additional  Raquaatad. . . .»  JU.oo; 


•  ♦%•••• 


«  • 


(6) 


.     J     —  rn,,r,«i     Meondad  bar  Conniaalonar 
On  ■otion  of  Coomiaaionar  Dippal,  ■•°°"^°  /^ 
irJ;  tha  following  raaolutlon  waa  adoptadt 

„3o«ED,  that  t^j-s"Jt."f.ricri:rr^'*«t:^°^^^^ 

Otntral  »tana«.r,  »p|>ro™»  «>•  raiio""* 


^.Kn  sr^Ston.  rr^it*".;:* 


anow. 


^*''  i!'?.J5'iX^n  iSd  CoTington,  iioiioi*,  an  . 


anow. 

1-8-53 


'■v-/,;:,' 


Ho.  991 


(a«6tlliu«ii) 


l«) 


(») 


, ..iiOTtr"'""':'','!"!   I 

r?m?Xi.  oUSin.  a.uv«,  .r  pip.. , 


Lcatlon  of 


T«SOi:?ED    that  for  th»  **•*>" **!^^  ^S.^^CoSt^olUr  ba 

and  is  h*T9\v  r«queat«a  w  •»« 
tion  of  Contract: 

«/«  *.  irrnHSR  JflSr^CIOH  VILlLK-Coiit.#b5A- 

(a)  i»«vrs.  TO  p/0  4  f^Tfl^,  ^itir  #1  — ■ 


rS^TS^ji^i'^  .„ct  in  U« 
«ll-8hapo<J  ^o***-^"*  riZ*^  h^lflht  wall  and 
thereof  an  I^^ap^  •^J^^T  planting 
relocate  playgrouna  M  ourae,  y 

area  -  a  dt^tSilfiB  o^ 


I  913. 3A 


(1)  Mamborship-Ifcttlonal^de^Tr^^l^o^l^^  ^^^       _ 

™  ^  ^  ./.Mon  of  October  11,  1951 

taMhlB  In  the  MatioMl  »««•  "J*^?"     Board  of  Super- 

ytaora  aubaoquently  rii«a  w» 

oo«d.tt««.  jiiHua 

Mr.  L-wi.  reported  that  U  ^^f^^i^X  m'^th^  ^f^^ 

o.     ,♦     ..conded  by  Coi-iMton*'' 
on  «tion  of  Con«da.lor«r  Bercut^  '^^^^^  ^  ^ 

artindnent  to  Resolution  No.  54^, 

■-.  H0.9i3  ,  ..^_  of  the  General  Manager, 

RESOWED,  that  on  ^•°o"*^''iJf!o^  ^  authorise  nenber- 
itabsrshlp  -  NaUan-      ^f^^cSii-ion  doee  h«^^^Ca??«nt  In  the  National 
kl  Shade  Tree  Confer-     this  ^«»^     RecreaUon  and  ^^^^^^7^^^^  does  hereby  ap- 
L.  (A«ndln«  Res.         J^^^^  Co^^'*"*^'  "••?*r  ^«^«htS  fees  in  the 

jTSo'ludTSid  organisation. 


(2) 


■^"'  ^  ,^,  following  bids,  received  December 

The  Secretary  read  the  following 

30,  1952: 
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(ecmttnuad) 


E.J.THEACY 
924  Irving 


$11,353.00 


stTMt,  s.p.aa 


of  Contract- 
TO  AJTOS 
-  to 

use 


OtAtsr  JSLddtttt 

Wllllan  Melntoth  ft  Son  112,257.00 

jfcrtittilli  Coaatruc.Co.Inc.  115,050.00 
Uvis  J.  MoDer»ott  119,138.00 

Wtllniti  &  D^Nwde  !^'5°°-?? 

J.  Henry  Harrlt  $28,119.00 

lh«  fira  of  B.  J.  Tniaoy  wm  th*  low»»t  roeponalbl*  bld- 

On  recoamandfttlon  of  th«  Gonerml  Managtr,  and  on  motion 
of  CoBBdaslonar  Dippal,  aacond»d  ^  CksMUalonar  Parr, 
tha  following  resolution  waa  adoptadt 

RESOLVED,  that  thia  Conodaalon  doaa  haraby  award  tha 
contract  for  lB,)roTaB«mta  to  Aptoa  W^^K^'^^.  ^^    ?;;„^:^ 
Traacy,  924  Irrlng  Straat,  San  'J^***'®^^'  ^*  ^•J?^  ^ 
lowMt  ra^ponalbla  biddar,  f or  tha  aum  of  $11,353.00,  and, 

ba  it 

y^IOTHER  FESOUr®,  that  tha  Ganaral  Managar  and  tha  Sacr^ 
tary  ara  an^wwarad  to  axacuta  thia  contract  on  bahair  o* 
tba  Racraation  imd  Park  Conndaaion;  and,  be  It 

FURTHER  RBSOIA-ED,  that  tha  Sacrataxy  ahall  «!•  »^;^^°1^ 
astfoml  in  tb»  official  advertiaing  of  tha  official  n«ia- 
p^r  of  the  Clly  and  County  of  San  Pimnclaco. 


of  Arohitao- 

il  Contract  - 
31  RBC. CENTER  k 
iJmSSG  FOOL  - 

1i  Pi  BawMinr 


(3)  Aiard  of  Architectural  Contract  -  ROSSI  RECREATION  (SHTER 
flfri  atfPtQUG  POOL 

>*..  Lawia  reported  that  the  National  Production  iuthority 
had  lifted  building  reatriotiona  on  four  U)   "»ni°iP*J_ 
avlBBlng  pooU,  notice  having  been  received  An. 2,  1953. 
Architecta  having  been  appointed  on  three  13)  of  tne 
poola.  na»ly,  Aquatic  P»urk,  Miaaion.  and  Hamilton, 
5t!  Uvia  reciimended  award  of  the  BomI  aontract  to 
Mr.  H.  C.  Baumann,  251  Kearny  Street. 

Cowiasloner  Stem  inquired  aa  to  the  atatua  of  a  con- 
tact which  Mr.  Merchant  had  with  the  former  Recreation 
Coi»laalon  and  whether  pcgnnant  had  been  made  for  hla 
aervicea  in  connection  therewith,  and  thia  matter  waa 
referred  to  the  General  Manager  for  appropriate  action. 

Pbllowing  dlecuaalon  bearing  on  the  advlaablllty  of  dla- 
tribating  the  architectural  aervices  amongat  qualified 
Jlrma  iZorder  to  eaq)edlte  the  planning  and  blueprint 
•tagea  of  recreation  projecta,  on  motion  of  Conmiea loner 
Parr,  aeconded  by  Coianlaeionar  Dlppel,  the  following 
reaolutlon  waa  adopted: 


BMfl1Ut^»"  Mo.  995 

WHEREAS,  the  RecreaUon  and  Park  Commlsaion  intenda  to 
cooatruct  a  Recreation  Center  and  Swimming  Pool  at  Roeal 
Playground,  Arguello  Boulevard  and  Edward  Street  In  the 
City  and  County  of  San  P^Tanclaco;  therefore,  be  It 

oaOUnSD  that  tha  Recreation  and  Part  CoBmdasion,  on  re- 
SSmindatlon  of  the  General  Manager,  hereby  approves  the 
agreement  with  Mr.  H.  C  BAttttW,  Architect  for  the  p^ 
fSraanoe  of  profeaaional  aervioea  in  preparing  plane  for 
the  constniction  of  a  recreation  center  and  awlmnlng  pool 
at  aTeatimated  total  coat  of  $3^.000.00,  the  architec- 
tiS  ?Je^t  to  exceed  .even  (TfL)   per  cent  of  the  total 
ooat.  or  $25,900.00.  fot  preparing  pUna  for  the  construe 
tion  of  said  «^t»Uon  center  and  swimming  pool;  and, 
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^*r 


r.T»'^sc?}EaaiBi>»'jRaw.w.aM»as->' 


t.  *>.  995 


(contlnuod). 

b«  it 

FOaTHER  RESOLVED,  that  tho  QK»r»l  Manager  of  th«  H«or«*tlon 
and  Pfcrk  D*pejrtn»nt  and  th«  Seoratary.' of  tha  CoaMlsalon  ba 
aipowarod  to  a»outa  tha  eontraot  on  bahalf  of  tha  Racraa- 
tion  azvS  Hik  Coaodaaion. 


(D  A^Mlimaant  of  I,tMf  "  aT-MARTiS  SQffARE  GARAfli 


The  Saeratary  prasantad  for    adoption  a  raaolutlon  praparad 
by  tha  City  Attomay  «uid  approTad  ly  tha  Parking  Authority 
whloh  would  authoriaa  an  aaaignaant  of  tha  laarj  of  S.  E. 
Onorato  Ihcorporatad  and  W.  A  B.  Raalty  Co. ,   Inc. ,  Joint 
Taiituz>ara,  to  tha  St. Mary* a  Squara  Sarrioa  Cantar,  Inc.     The 
raaolutioo  alao  approvad  tha  falthflil  parfonaanoa  bond  in 
tha  anount  of  |aOO,OOO.fO,  to  be  fUmlahad  by  tha  laaaaa. 

On  n»tion  of  CouBiaelooar  Dippal,  aacondad  bf  Coianlaaioner 
Bercut,  tha  following  raaolutlon  waa  adopted i 

R^aftltitton  No.    «6 

..ianm^nt  of  CDNSENTINO  TO  ASS1DN>««T  OF  LEASE  OP  ST.MARl'S  SQUARE  AND 

lifS  MIOT'S  ADDmOHS  THERETO  BI  UaSEES  S.E.ONORATO  ^RJ25^^„ 

GARaS  !  W.  4  B.  REALTY  CO.,    INC., TO  ST.MARY»S  SQUARE  SBRWICE  ^NTOR, 

SI  JUKTS  SQ  INC.     AND  APHWDIG  FAETKFUL  reRPDRMANCE  BOM)  TORNISHB)  TO 

fjff  qstHER.INC.  lf,SgP?g  W  -'^ir  Itf^iEKff  P™'^"*'^  "^  «*")  TIJASR       _ 

WHEREAS,  the  City  and  County  of  San  Franclaoo  and  Ite  Rao- 
raation  and  Park  CoBodaaloo  aa  Laaaora  have  anUrad  into  a 
laaae  of  the  aub-surface  of  St. Mary' a  Squara  and  aartain 
addltlona  thereto  with  S.  E.  Onorato,   Incorporated,  and 
W.  &  B.  Realty  Co. ,   Inc. ,  both  corporationa  tnd  aa  joint 
▼enturers,  aa  Leasee,  which  laaae  la  dated  Septeabar  30, 
1952,  and 

WHEFBAS,  said  leaae  provldea  in  paragraph  U,  aub-paragraph 
A  thereof,  that  the  Laaaee  ahall  fumiah  to  the  ^'o"  * 
faithful  perfonaance  bond  in  the  amount  of  $200,000,  which 
bond  in  form  and  aurety  aatiafactory  to  the  City  Attorney 
of  wid  City  and  County  has  bean  fUmiahed  to  the  City  and 
County  of  San  ft^noiaco  and  tha  Recreation  and  Pule  Conaaia- 
alon,  and 

WHEREAS,  aald  leaae  proTldea  in  paragraph  16  thereof  that 
It  Is  aaaignable  at  any  tiae  with  the  conaent  of  Uaeor  and 
pursuant  to  aald  provision,   Laaaee  has  assigned  said  laasa 
to  St.»fcry'a  Square  Service  Center,   Inc.,  a  corporation, 
and  has  requested  the  consent  of  said  Leasors,  and 

WHEREAS,  aald  assignfflsnt  prorldaa  that  said  Ussee  named 
In  said  lease  shall  not  be  released  from  any  claim  «  Lea- 
aors  by  reason  of  said  assignment  but  shall  remain  fUlly 
liable  for  the  performance  by  said  assignee  of  all  of  the 
terma  and  conditlona  thereof,  which  form  of  assignment  has 
Sen  approved  as  to  form  V  the  said  CUy  -*tamey,  ^nd 

WHEREAS,   the  Parking  Authority  of  said  City  and  County  has 
approved  aald  faithful  performance  bond  and  aald  aaaignment 
and  has  reooonended  favorable  action  ly  this  Conndssion  in 
respect  thereto,  and 

WHEREAS,   copies  of  said  asalgnmant,  and  the  acceptance 
thereof,  have  been  filed  with  the  Secretaiy  of  thia  Comnis- 
slon  and  have  been  oonaidered;   now,   therefore 

m  rr  resoia^edx 

Section  1.  That  tha  aasignmant  by  S.  E.  Onorato,  Incorpora- 
ted and  W.  k  B.  Realty  Co.,  Inc.,  la  herejjr  ^^royed  and 
oonsent  thereto  la  hereby  given;  on  condition  that  the  Les- 
aeea  herein  named  ahall  at  all  timaa  be  and  remain  fully 
lUble  for  the  performance  both  prior  and  aubaequant  to 
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Mi.  *•  ^ 


(oontlnu«d) 

•aid  •••Ignaint  and  wh»th«r  by  Mid  Lvasttoi  or  th*lr  Hrilti  i  a 
of  4ll  obltgation*  of  aald  LBwaea  conUiatd  in  Mid  1mm. 

SeotloQ  2.     That  tha  aaid  faithflil  parformanoa  bond,  da tad 
SapWabar  30,  1952,  iMuad  by  tha  Saaboard  a»raty  Company 
in  tha  amount  of  $200,000,  now  on  flla  with  tha  Controllar 
of  tha  City  and  County  of  San  Rranclsco,  ia  haraly  ap» 
prorad. 


(5)   |jBp«r>l   of  UaA  QrdT  tft  PTt.Publifl  Wka.««gU«  BACH 

Tha  Sacratary  raportad  that  Mr.  Shaman  P.  Duokal,  Diractor 
DmartMnt  of  BibUo  Worka,  had  racalvad  bida  on  Daoanbar 
17,  1952  for  lB^»rov»i>»nt  of  tha  Ifcalan  Baach  Raoraation 
Araa  undar  tha  aacond  contract ,  m  authoriMd  in  Raaolu- 
tlona  No8.  717(a)  and  809(d);  and  that  Hart  A  Hynding,Inc. 
vaa  tha  low  biddar  at  $5^,906.50. 

In  accordanca  with  tha  raconnahdation  of  tha  Diractor  of 
tha  Dapartnent  of  Public  Worka,  tha  following  reaolution, 
on  MoUon  of  Cooaiiiaeionar  Parr,  aacondad  tqr  Coamiaaionar 
Darout,  was  adoptad: 


I  H.  fQ.  997 

I  taprofal  of  W.O. 

'  to  !)IV  in  Amount 
ttf  $66,000.00  for 
2Bd  Coatract  * 
Ii^vts.  to  Rialan 


)^glnti«n   No.    097 

RBSOIJnSD,  that  thia  Conndaaion  doaa  haralqr  authoriaa  tha 
iaauanoa  of  an  Intardaparta»ntal  Work  Ordar  to  tha  Dapart- 
n»ot  of  PubUc  Worka,  to  corar  tha  coat  of  tha  work  and 
all  incidantal  axpanaea  in  connaction  with  Inprorwwnta 
for  tha  Phalan  Baach  Racroation  Area,  aacond  conw»ct, 
in  tha  amount  of  $66,000.00,  to  ba  allocatad  in  tha  fol- 
lowing Banner: 


Contract*   .....•••••■ 

Poaaibla  Bxtraa 

Field  Engineering  &  Inapection. 

XQXiL  «   •   • 


$5A,906.50 
5,-490,00 

$66,000.00 


(h\  Aocaptaaco  by  Board  of  Superriaora  of  (1)   Lantern  of  I^ace 
and  (2)  AutLantlc  Japanese  Garden  ♦  Clfta  of  the  Japanese 

tnfllfl'?"  Cttieena — 


Mr    Jbhn  R.  McGrath,  Clerk  of  the  Board  of  Superviaora     sub- 
■itt*d  tha  following  reaolutiona  for  entry  into  the  offi- 
cial Pecorda  of  the  Recreation  and  Park  Cowdaaion: 

mOTHORIZING  ACCEPTANCE  OP  AN  AOTIfiNTIC  JAPAWSE  GARDJN  DIS- 
PL4I  AS  A  GIFT  raOM  THE  OOTORNFCNT  OF  JAPAN  TO  K  PERMA^ 
«NTLY  MADTTADED  WITHIN  THE  JAPANESE  lEA  GARDEN  IN  GOLDEN 
GATE   PARK. 


Botrd  of  Sopenrisors 
kei^  Gift  of  an 
Mlwntic  Japaneae 
JGirdan  fron  the 

naie  Govam- 

jmnt  -  To  Be  Hra^ 

vantly  Installed 

|(Hm.  Mo.855,  Meet- 
ing of  8.U-52 
ieetpted  Offer  of 
of  Qlft  of  Authen- 
tic Jtfum—  Garden) 


•fiesolttticn  No.   12835 

WHEREAS.  The  Oovemnwnt  of  Japan  has  ganaroualy  offered  to 
present  as  a  gift  to  the  City  of  San  P^cisco  the  Japanese 
Garden  Display  now  being  exhibited  at  the  first  annual  In- 
ternational nower  Fiesta  in  the  Civic  Auditorium;   and 

'WHEREAS.  This  Japanese  Garder  Display  is  comprised  of  high- 
ly valued  native  Japanese  plants  and  artUtic  atone  which 
have  been  selected  from  the  finest  gardens  of  JaPJ»^»°J^. 
have  been  prepared,  designed,  Assembled  and  iaported  with 
utaoat  carTaSd  at  great  expense  b7  the  Japanese  Autbori- 
ties:   and  the  Recreation  and  Park  Conmisslon  has  expressed 
its  pleasure  and  willingness  to  accept  the  Japaneae  Garden 
Display  for  inclusion  among  the  treasures  of  the  Japanese 
Tea  Garden  at  Golden  Gate  Park;   now 

•TKREFDRE  BE  IT  RESOIVED,  That  the  Board  of  Superviaora  of 
the  City  and  County  of  Sen  Fruncisco  doea  hereby  accept  on 
behalf  of  the  City  and  Cwmty  of  San  Pranciaco  this  Japa- 
neae Garden  Diaplay;  and  i.,8-53 


■■■^v..-''>:v.' 


S/I4 


LftV^^^* 


(oontixtMd) 

I.B  n  rORTtER  RE30LVBD,  That  th.  "•o'^^J^J^^jJ  SlLmlf  of 
*-„  -h.n  r*<Mlv«  this  Jkp*n»»«  Oardtn  Dl»pUy  00  B«n»ir  or 

r«prwi««*  rj^  Diapli^t  and  th«  itoorMtlon  and  I^rlt 

JiStSThlS  l^upon  SiS^t  U.  "-S-^^^iiSarOai^* 
coaUouad  ioalnt«nanca  and  oar*  of  tbta  n**^^  J*P*";**  r** 
5«  in  r.pr..antatlv  lliA  tourd  th.  Pr«otlon  of  Inf  r- 
national  aaity  aaons  tha  nation,  of  tha  world. 

»T  h«t«tar  eartlfy  that  tha  foragoing  raaolutlon  was  adoptad 
F^nclaco  at  Its  -^iSSNl  M^^i,  cS^k 
-Approved.  Nov.  25,   l^J;^  ,    ^oBINSON,  Mayor. - 


-  ^.^r-sT^Ttf'   ArncPTAMCE  OP  ▲  JAPANESE  STONE  LANTERN  OF  FEACB 
tf fSm°^MlS^S^^N  ofiSAN  FOR  I»CLIBI0N  AS  AN  IN- 
^'SafoP  Sffi  TREASURES  OP  THE  JAPANESE  m  GARDEN  IN 


•Rasolution  No.   12836 


of  3uparfiaora 
sQlft  of  a 

■^"^^  ^Shhwas    th*  signing  of  the  Japanaoe  Psac*  Treaty  in  San 
tiN  ChllAraa      ^f"*"^'.,   „  ™i!!ILt.  is.   lOSlTmarkod  tha  raatoration 


tlnn*  A)r  far- 
^  fiHtallaUon 


_.  to.912,  Msat- 

[  of  10-^-52 
,„j  Offar  of 
;  of  LiBtam  of 


aaity  batvean  this  nation  and  J*P*«'  J"%^irSrfrJa  na^ 

j^pSaaa  to  thair  '^J^jj^^  P^^:^J,rtha  S^nd^ -l^^ion- 

tloos  and  «ora  P*""^^*^^^'  'T*^!  J^  naoola  of  San  Ftan- 
sblpa  whloh  hava  long  axistad  batwaan  tha  paopia  o 

Cisco  and  tba  paopla  of  Japan;  «  .d 

•d  tha  children  of  J^P^^'^^r^"       .^.^«     *.^  offer  to  th» 

Golden  Gate  Park;  n<M 

TWWFnRE  as  IT  RESOiyED,  That  the  Board  of  Supenrisors  of 
•XiERETORE  as  11  Tv.^j^ju^'^,  .         j^3  thereby  accept  on 

the  City  and  County  of  San  J^^  K^cl!^  the  Lantern 
behalf  of  the  City  "^^^ounty  of  San  ^<^^»^^  ^  ^^^^ 
of  Peace  from  the  children  of  Japan^  "eca  between  all  na- 
Mtf  aTonuaa  toward  understanding  and  peace  De^w« 

tions;   and 

Golden  Gate  Park. 

**j^  ♦»,.♦  iLh«  foreeolng  resolution  was  adopted 

iUcv.00  .t  If  -ii3i,°^."ss^/„.'ti.rr- 

•ippro«d,  llo«mb.r  »^j^j_  robIMSON,  H^or." 

Hr.  ^uu.  oir'oa!  ?^i^rr^«!iSicis:Tf'tr  *'p^- 

abore. 

on  «,tion  of  Co.^.ioner  ^^-rfo'hTve'JSf 'om'i^l 

^^PP-^'  ^'  ^^linhTiifS^^a  Jap— »«  ^-"''^^  r'  . 
letter  transfertlng  the  f^^^ JJT .   ^  fraaad  for  display  in 

Msyor  Robinson,  appropriately  "J^^^Sf^,/'^ 

S  Taa  Houae  of  the  Japanaaa  Tea  Garden. 


(oentlRUtd) 

Lard  of  3ttr»m-3r8,  r^u»»tlag  that  •<»•  of  tb»  plw«in<J 
S^  in  thTlioh^wd  Dlrtrlct  b*  oonrorUd  to  a  turfed  foot- 
5SJt  tS  pomt  bMoball.  football,  .tc,  or  tha  purchase  of 
tMW  property  for  that  purpose. 

Mr    KlAeXl.  Recreation  Superintendent,  reported  that  this 
^«Suo«  had  preriouslTbi^n  .ede  by  «otherst  groups  of 
"tSS'Soh^nrDlSIJlot,  £t  that  the  Pl-yfifround  P^-l.^ 
thet  i«»ral  nel^borhood  were  too  snail  to  5»  ^^J^f^ 

foJ  tSflS  and  there  »m  no  parrel  o',««-*'^J^*«t.^L 
owld  be^ly  eooulred  for  de^elop-nt  a.  a  baseball  or 
football  area.       (aseretary  to  reply  aooordlngly.) 


ID 


Iteae*«l 

tHndt  to  F«il 
.tnrliQr  Co.  for 
\i.  Iiried  - 

fitsd  Tele- 
i'llPdng  HiH- 
iil^firltlM 


•Ph.  Safiretarr  read  the  letter  of  Peul  S.  Everley  Co. , r^jbest- 
IS  SjrJISini^  be  granted  for  the  oontlmmnce  of  their 
SJreUon^f  a  ooln-operated  telescopic  ▼^f^f  ^  *V 
2^10  fttfk,  forTa!5iier  period  January  5.  1953  to  Jiuwaiy 

A,  1955. 

On  .oUon  of  Coinmiss loner  Bercut,  seconded  by  Cosaaiasioner 
Dippel,  the  following  resolution  was  adopted: 

^^'.TV^^'^''^  trnSiri^s:  tsrpiSt^^ued 

;:Te'kS?  TEverley  CO.     cf^J-J^JS^S  VLTti  in 
ooin-operated  telescopic  viewing  "^^^J^f  •  J?^^Jjr!!Td 
thibOcony  of  the  Maritins  Museum  at  Aquatic  Park;   jald 
^  n«Sr.a  two-year  period  ^«i°;iV*t't^12;.^l  It 
STtermlnating  January  U.  1955,  «l»f  ^^^.^'^^^  '^ 
the  pleasure!?  the  Recreation  and  Park  Commission. 


(2)  pfftr  of  Gift  flf  ^'^^  ^"^  Accwtr^d 


•lOB  Aooept* 
of  Dsrinoettii 
llMktB|  for  Bsaoh 

I  to  \»  tteed  for 


TK.  a.n«i«l  Manager  recommended  that  the  Coianlsslon  accept 
property. 

(3)  Roof  Bepalrs:  G.G.Park.  Holly  Park,  Alamo  Squw^ 

^^^  jj^f;  ftrSr  QiJTin  t.n  tfro     iT     A;H,r«nn  Roofing  CMpmr 

ifc.    T    M    Orabow    Engineer ,  submitted  for  approval  the 
U^ie  iiS-r^^d  f^  the  ;*pair  of  roof,  of  three  depart- 
■int  buildings. 

On  motion  of  Co«issioner  Stem,  -co^ded^  Co-nissioner 
Dlppel,  the  following  resolution  was  adopted. 

fcj'u,*'^-        RESOUnSD.-  that  for  the  best  interest.  •J^PJ^  ^^f  ^ 
I  iSersen  ff  tii:oreatlon  and  Park  ^^^-^  J^l^S  SSrIor 

rfl^  Co.  and  is  hereby  requested  to  approve  the  Following  wr 

r  iipalr.  to  Roofs  Service  or  Workt 

-"^^^    To  William  J.  Anderson  Roofing  Company    235  -  27th  Street. 
San  ft«ncisco,  sole  bidder,  to  repair  ro^s  of» 
m  SSeroom    Main  Yard,  Ojlden  Gate  Park, 
2)  Convenience  Station.  Holly  Park,  and 
(3)  Coovenlenoe  Station,  Alamo  Square,  .$1,28^.00 

tor  the  sum  of 
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(eontlmxAd) 


M^  jyw  Corparation  lard 


_  nt  Corpora- 

it»«t  Efficiency 
iQpftrttlooa  of 


yt    Imiiu   r«port«d  that  oxtenaiw  atud^y  and  tnvaatigation 
had  baen  iwda  for  providing  additional  fadlUlas  for  tha 
mintananca  and  etoraga  of  rolling  atock  axul  haavy  aqpiiiaant 
and  tha  loeatiaa  of  tha  aacblna  and  natal  ahopa. 

Tha  CoimiBaloa  ooneurrftd  In  hia  flndlnga,  that  tha  noat  prao- 
tloal  location  and  tha  a»at  affidant  froai  tha  atandpoint  of 
coat  and  future  operation,  la  tha  preaant  location  of  the 
corporaUon  yard  in  Golden  Qata  Hrk,     Previoua  suggestiona 
for  tha  decantraliaatlon  of  ehopa  and  equipneat  to  nora  than 
one  location  waa  not  conaidarad  a  good  operation  policy  in 
thia  Instance, 


There  being  no  further  boaineaa  to  com*  before  the  G 
aion,  Preaidont  Sutter  declared  the  meeting  adjourned  at 
i:4D  P.M. 

RaspectfVilly  submitted, 


/. 


^^ec.,r€L.  ^'<^^'i 


Secretaiy. 
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■■rvM.  '.yiwto-^ 


,  Caltf©mi* 
22.  1^3 


illlXftS 


flC 


Hr.  P<Kiir  Itrvvt 
Nc*.  K.J.  U«V»1 

Stem 


cidMloos,  th»  BiiitttM  of  tta 
8,  W52, 


Bi«aUr  NMtiac  of  ~ 


(1) 


J    RlordKi,  Director  of  Property.  •ub«lttifl«  for 
,V  J;«oSu«  th.  Ut-t  propo-d  M,  ^  •  P^ 
«;^  «f  99^0M»     trm.  ttm  City  oad  Co«Bty  of  ^«  'i^**** 
jTtS  SoCoJ*  Calif crnlj  of  <^'^ll^3j!?f  ''Sf^ttr" 

"^^•^^  **•*  ^TL'^St^diS  iT-SSSd  will 
partlcolw-  pr^orty  *? J*'i„2L2^»^*SS  to  Skylii- 
pttrmit  tbo  wldMiing  of  ttoo  •ntrsaeo  ^mj  lOMxnf  *«  ■»/ 

Bool«v«rd. 

On  «UoB  of  Co-H-l—r  Btr^t,  »^°;;;fS^  Co«U.lo«r 
Dlpi»l,   tfco  folloifing  ro«olnti<m  «M  «do|)««i. 


rjidDMd- 


^  ?Ln^^'L.i?LKinrt:'^t.^  rcoSTorS; 

'^Z.^1:^  SitTof'SSi^i^  1^. -^^^^  „ 

S^rsod.  Iho  tMD  .«-U«r  doodo  oxocuted  ly  tbo  City.  « 
feU( 


wlti 

«rlclMl  41. A  •c  ril   BL,-.ton     as  per  wp  thoroof  filod 
ita^  Hwanrntiop.  fbrt  ^"^'  "J"  jaT  Official  Ro- 


-1^ 


1-22-53 


^:ifc.33J^-  ■' 


1-22-53 


lir^ 


i^smmiam^'^mf^i.- 


•^■^rvi\'cyif-^t:*Vi**-^^jid/*JU^**Vi?-*i 


/^ 


XOI 


I  ^^\  »—  J    JhMKh  H«M.  CbatnMn,  todtv^lopwnt  Agency,  aok- 

invi^    ^  nowlidfiag  tl»  oo«^  ••**^^)*T  *;.^„_««,-d«  in  th«  Diaaond 

Htifht*  Radtirvlopaint  ArM. 

SSSSoTOte  «eU«  rwlwd  -  w»f»rr«d  to  Q.n»ral  Mana 


_at  of        (3) 
niygrcMBd 

HW  Rafarr%d 

|t«  0«an>r«l  Mgr. 
Iftr  lBVMti«»tioik 


M«.  JkuMS  K.  Caynn,  3ocratax7.  «»  Cayuga  Inprovan-mt  A»- 

tteir  r«<|tt»»t  fto  an  anlargoaont  of  tba  Cjgga  PJaygroun 
cSSooScBm.  W  -  l*«tlnf  March  U,  1952) . 
Hr    Gi™  00-pUln.d  that  tha  Glan  PM*  Cont^p  «M  toof^ 
i;tanr?T«^  Caj^  nalghborhood  •»<J^^^J^  -^^** 
Sr  115,000  for  Bropo«*<J  ia|«"«"«°^  ^»  •w^^^'^- 

Pr^ld^t  Suttw-  «»f*rr.d  tfaa  -tf  r  to  »J[-^^;»^^* 
rfHuM  of  tha  coat  aatiaatM  and  raport  at  tha  naxt  pagu- 

lar  aMtinc. 


,   V   -        »*_    tMi-i«..  r     iVii^  of  th»  Amior  Chaabar  of  Cc^mta*, 

?rSSr3  S^lc  park  building  «  Saturday  '^^J"^' 
2y^>aJ.  aTpart  of  tha  calabratlon  honoring  tha.Port 
of  San  Francisco. 

on  -oU«  of  Co-^looar  ?i?fl» J-^STt^  Co-^-ionar 
Bwout,  tha  foUoiring  raaolution  waa  adopt^l: 


lion  Qrantad 
of  Proparty 

t^  Aquatic 

|hk  for  Hwrbar  Daqr 
Rtion,  SatttT- 
ftSawlay, 

jasa — 


of  Petlaoa 
Kflaa  Arts 
Mirtbar 


brmUon  honoring  ^  f^\f  S^J^  ooo«iy  that  porUon 
urday  and  Sunday,  Ifcy  23-24,   ^3i:\!"  !T),T^dlAtely  aast 
S^'Sn^ror.d  Dapart-wxt  propartjr  ^^^  fT^SSln^ 

„ta»  Ml  »»  oo«J»ctad  oo  .  iK»-*«»nt  but., 
toa  cUan  and  undamgad  ooodiUon. 


„,     ti      -    umtmi*  Ei^r  E     RobliMon,   foivapdlng  tha 

oarafta  cooaidaration. 

BrlaflT    )*     Stuarf.  raoo— ndaUon  propo^id  tha  da-oimon 

of  aAttU-na  --ting  hall»  •^  •«^Wt  halla. 

1-22-53 


Sot  th«  M.»or'.  ConidttM  U  r*>.l»»<i. 


■*"•    of  thft 


(6) 


,  u  o  i«.Ai.*o»  CIM*  Board  of  SuporrUara,  aub^t- 
— —  Pool. 


(7) 


no.  th.  City  mo«jr.  >^^J!^:J:t,^S  Sil^hJci. 

iTthf -tfr  of  th.  apaad  lilt  of  «>tcr  ^hicl..  in 
Gold.n  Gat.  Park. 

IW.  fUooi^g  1.  <f»Ud  f«-  th.  Cl„  Att,™.'.  .pinion 
aa  a  »itt.r  of  racoro* 

dicUon  of  th.  ••«»»l*?5~^"'L2n«Tto^l«  »"•  P*'- 

d^UiM  .U».t.  or  Mgh«y.  «  folio-.: 

IMbUelj  iiaint«lii.<J  «rf  oi>.n  to  ti»  UM  or  «»  i~ 
^urpoaM  of  whieulM  traT.1." 

Stat,  of  CaliforBia,  which  prorid..  for  the  baalc  apae 
lAV,  r.ada  aa  follows » 

upon  a  hl«h«ar  at  .  .p«^  ^t«  JJ^  ^^^  t^,  .^ 

SUt.  of  California  ia  oontrolling  in  w»  *»» 
and  it  raada  aa  followai 


•(b)  T^nty-fiv.  ailaa  par  hour:". 


.(a)  ^  t^» '■"iir^cTpJirSrC-"^^'^ 

„poo  «v  J»«>11«  P^'^'tiSil  LffboiWlng  or  oth«-  plac 
riSl?7lrS.^t.cUon  of  Uf.  or  proporty." 

.X  h.m«  it  i.  fn:SM/?LX'ts.Tru  o^n  Si.'^r 

■iMioo  to  Hk.  s  •J»;l"°/"^irL^™vi."  or  *otb.r  pUcM 

o„ia.„  o.t.  •^«."£t^i:  g^'SSS^  ofth!  .fo4«i<i 

of  P««''"'=  """*^;.''iSi^  ^Sr^uAdoUr-lnation  lor 
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;<«iaj!.v ><i.i-  J 


4«^«eiF^;£^' 


;<-vflm.i*-^iafj.  m'i^v 


'm 


-t-.i.'i' 


(oontlaiMd) 


th«  uMtt  to  which  Twriou-  *r*M  of  th*  park 

SS:*°t^"pii^  S^r«%1t^".  .a  or  Ooi^  «.u 

"'-^•"tSiiSs  :^2::t.ro:rn  s:rpJ:.Tp:ri^^ 

•Aoh  autOK)bU»  antr«no«  ^JJ^-^""     .  ^^^^      !„  addition 
o»  .<^«  Ca-d-tWP  B«eut.  i»cond.d  Iflr  C<«idMlon.p 


lion  Dir«ct» 

Icuitml  Mamgar  to 

lit  All  Attto  Bntren- 


RESOD^D  that  thi.  Con-dsaion,   In  accordauc.  «i^J  OpJ«^^^ 

aaa^-blaga  within  ^J^  «'^^,;J^!!''^i3^o^i„e  th.  Taction 

or  signs  a^  •««!  •uwv««  .^i^-  T«r  hcsur:   and  that 

rSSiSl'^rn^  i^'bfriJ;  K'to  glv.  full 


?;;Jiif5'***S!*f«^" 


iCoMisaion  Approvas 
IOm  of  ClTlc  Cantar 
IFlaaa  for  Anchorago 
IvA  Supports  for 
ICaoiu  Covar  Acrcas 
lotwra  Straat  During 


1954,  Inoluaiva, 

th.  dScIop  of  Prop.rtJ,  r~p.ctlT.l7. 

On  -otion  of  Cc-i»«io«;^.^'^4'',!2*^7 Insofar  a.  thay 
Dlppal,  the  abora  r-o}^^«^  ^  cSSsslon,  and  permla- 
ralatad  to  the  ««^7;^«^!"tnISla??^  of  a;chorag.s  and 
:i;^  JSri^^^i^Jc^nirr'^'aa  for  the  proper  plac 
nsnt  of  the  canvas  cover. 


(9) 


^0.  the  City  and  County  of  3an  ^^^^^  ^^:rti^  '^"Zs- 
r^tition  of  the  Ground  OJ*?::;:^,^^^^"^^  ^«  »^ 

-Tort:  si?:t?irj;nf?uiinrifns^.-  for 

an  obeervation  poet, 

«x— -<«rtT.  ftf  the  Ground  Obeerver  Corps, 

•*•  '  J-hTf^^h;  ?mU-  in  S:  St.r..t.  of  th.  PJ- 
gLp|i*u.d  b.fir.  tno  ''"T^,,  ^h,  rMPOMlblUtl..,  Uctl- 

-"'  ^^'.'ZS^  STt  tii  G^TorpiTct.  undor  lolht 

STi'^r  :i5?t:r.i5Sorit,-^a.r  th.  »^^j«/^/:s  "_ 


^^=^-^ll 


IMItMllinW  ■ 


20 


(oontinMd) 


Ito.lOOA 


R.or*ati;n  and  Park  C«iJ.Un  and  th.  ^c-JJ^iS^r^lV 
Parking  Authority  and  said  Bond  having  D««n  w»*  -v 

thia  Conaiaslon,  and 

tS^d  includa.  the  wcowaors  or  ae.lgna  of  aald  Princi- 
pal, now,  tharafora, 

m  Xr  RBSOLYEDt 

station  1  That  tha  Bacraation  and  Park  Conatdaalon  of  tha 
?I?i^^  CouX  of  San  Franoiaoo  haraly  approTes  tha  Labor 
^'jiurllTSad  (Bond  No.  RSF.3082),  datad  January  12, 

!5?3r^tihaTby'sEABOA^  SmU  «>f  ^^„»^^^^, 
c    »    nianRATO     INCORPORATED  and  W.  4  B.  RBAWI  ^u. ,    a"^.» 
f;  ^^iSS'tTtS^  and  County  of  S«.  Fr.ncl.oo  «J 
?li^«Suon  ««1  P«k  00-di.lon  in  th.  «««»  of 
iitwinnnr    th«  orUlnal  of  which  Bond  h«i  l>«on  fU«l 
tfti'SfoitJStl^r  0^^.  City  «.a  Count,  of  S«>  »«nol.- 

00. 


Plra  Qlrla 

Cdrl  Scouta 

ted  P»rnla- 

lioD  to  fall 

Ztadf  &  Cooklae, 

iptctivaly,  on 


Mi\  TS*  S-cratarr  raad  tha  lattar  of  Mra.  Ruth  Laaky,  Praal- 
(11)  The  s«crajary  ^°  "      .     -  n^  pj^,^  Girla,  raqueating 
dant  of  tha  3.  P.  C«>^?^i?^rJ!Sa  for  thalr  annual  candy 
^^•kS^T2ri955ra^a.ISlS  lattar  fr^ 
t^\    T^l^\  Saaidant  of  tha  S.F.Girl  Scout  Coun- 
SI'  L      ^qSlSig  perndaaion  to  uaa  P-^i P^B»;^»»  f" 
'tiilr^^rrokla^aS,  Fabruary  28  thru  March  22.  1952. 

On  ««tion  of  Co-daalor^r  Dippal,  sacondad  bjr  Co-ia.lonar 
Stam,  tha  abova  raquaata  vara  approvad. 


(12)  Tha  Sacratary  raportad  that  copiaa  of  that  Portion  of  tha 
^     '   Tgj2  fl^d  5uyR«Port  ralatlng  to  tha  Racraatlon  and  Park 
2JLSS?  S7ba.rforwardad  to  aach  Co»nieaionar. 


tiffiTF^^  ^^  rmrr^f''*^ 


w.    uil  11*11  C     Braab  of  tha  San  Firanclaco  Jtoior  Chambar 
**^V       ^  .;J«*d  bafora  tha  CoBiniaaion  In  tha  intara** 
ft  ST^^Stt^ali^at  for  tha  uaa  of  Aquatic  Park 
iLSi  fSr^t!!?^  -d  sTday,  May  23-2^.   1953  (approved 
undar  Raaolution  No.   1001,  paga  3  haraof ) . 


praaldant  ^ttar  -1<^««J  ^J-^^^^t^:.^^^!::::^^?! 
how  owners  and  organiiationa  from  the  LaKaaioa- 

oed  Diatrict,   including  F^     Oacar  « Ji»^*'-:,/^-Lirhora 
•hore  park  Inprovawnt  Ji^^  ,^"^  ^J^'st!stephan«8 
Park  Horae  Owners   Inc.,   Mra.   J.  t.   iinnay,   ^^-^rr*^     _  j. 
SShers'   Club,  *.  IJavley  Flealrig,  and  Mra.  Esther  F. Bom 
S^i  San  FrtLnclico  Planning  ard  Houalng  Ajsoclation; 
:L  iSvfSdT  Oacar  H.   Fisher,   *..   ^•J^,^,^^^ 

Tossrt;:  rtiSt:ri;  rhe-rcid^Sia^t^i^crt"^^^^^^^^ 

Bomlng,    January  17. 

Mr     Flaher  thanked  tha  CoaBi88lon»8  conalttee  for  the  full 
^;uilJe«ti«r«hich  had  been  given  to  their  -quests  that 
S^playground  development  plan  in  the  M«^J«^^^f»^^^J^^^ 
re-atuSi^  and  reported  to  all  present  ^^^«  ^J^^^f  ^el- 
satlafactory  coinpromiaa  had  been  reached.     Mf^^  °J  ??V^*^ 
e^tea  preaant  entered  into  the  diacusaion  which  foilowed, 
iS^L^s  was  placed  on  the  ffect  that  tha  Conmlssion'a 
:^u:?tSSi5  r  conditional  upon  certain  raoon^ndations 
being  favorably  acted  upon  by  the  Board  of  Education. 
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^M^^^'^^MCmM^' 


^y^' 


- -^.jirrsc'^^ii,-.. 


-^■<«*3 


•^^ 


mm^f^: 


;','>^r^'^i-tf^v  i'^*j?-i.'.-. 


21' 


P/0 
lti«*  for 
w  Children 

I  to  iMtdUU- 

la«tftll*d  I. 

LiOnahor«  Soh. 
■.luoalyptu*  Dr. 

„  for  and  P/Q 

.  IdalU  &  01d«r 

ildytc  OS  Shor«« 

liSfft^¥»ro*6  Bird. 


( continued) 

Ht    n«aing  ga>r«  *  very  clear  report  tnd  •*«P^n*Ji«"_^^ , 

of  MuSatlon,  quoting  Dr.  Cll.h  and  aUUn*  «»at  a  Sanior 
SlfhsSool  ;4»lrir25  acrea  of  land  and  a  JUnlor  High 
School  15  AorM. 

Ha  olarlflad  a  point  whloh  pravlovialy  had  not  b^n  ooDjplat- 
ly  undaratood  \a  Bcm  of  tha  InUraaUd  dalagataa.     Ha 
^3^d  ihat  Stonaaon  Oon^^  ^  •••""«  o«^  to  haro 
tSS>lv.t.  proparty  ralaaaad  tr^  o««''«'«*^^°;  •"thf!" 
Itorad  to  tha«  forautoaoblla  parking  purpoaa-.  and  that 
StSaoTcoHpany  wa  not  and  would  not  aoqulra  City  propar- 
ty  to  ba  uaad  for  parking. 

With  tha  agraawnt  of  all  praaant,  on -otlon  of  Co»iilaalon- 
•i  Dinoal    aaoondad  ty  ComnAaalonar  Bar^t,  tha  following 
^aSiSTlol.Iwroutllnad  In  prlnolpla  tha  agraanant  whloh 
had  baan  raaohad,  waa  adoptadi 

REaOLVBD    that  this  Comniaslon  will,  In  tha  lanadlata  fu- 
2fa  ISUU  tai^r^ry  playground  faclUtla.  for  younjj' 

children  on  a  paroel  of  land  ^^^J^^,  '"^  ^f.^J ji^t^'* 
Elanantary  School  now  under  conatructlon  naar  Buoaiypwa 

proparty;   and,   be  It 


rSenSH  RBSOLVED,   that  tnia  Co«laaion  J**-""**^  JJ^^V.^^' 
J^th.  ultlmte  conatructlon  of  rjcraatlonal  fjoi^J^^" 
for  adulta  and  older  children  on  that  portion  of  Clty- 
«!Ld  land  oStha  ahor«i  of  Laka  Miroad  Boulevard:  aald 
SSSattSn  SnS;  to  b.  provided  with  "-f  "^^P*/»«f/" 
aafaguarda  by  the  previa  ion  of  traffic  .Ignala  and  an 
ovarpaaa,  aa  well  aa  a  perimeter  fence. 


:-\.iVfiiffxirjmi;>)iifp'^m^^ 


■m^0(^?00 


mmi 


lion  Park 


Mr.  J^  Pfotenhauer  appeared  a.  r*»^""^^^p.!?f„SSJ? 
for  rwldenU  ef  the  Mlaalon  Park  ^J-  ,"^  J^J^t^^^ 
recalled  to  tha  Co«a»laalon  tha  preaanUtlon  ^  hla  group 
S^h/Saetlng  of  Auguat  9,  1951,  foraally  oppoalng  the 
tnatallatlon  of  raorlatloo  facllltlea  or  a  awl«lng  pool 
In  Mlaalon  Park. 

Mr     Pfotenhauer  explained  that  he  was  appearing  ^^^re  the 
C^laalonbeoaua/of  the  announcement  that  awl»lng  pool 
cSJi^cUorSS^been  approved  bx  the  National  Production 
^ority,  and  he  wlahad  to  b«  notified  when  any  plan  af- 
fecting Mlaalon  Park  would  be  oonaldered. 


!»* 


lian  Hill 


Kra.  Eleanor  Qray.  Mr.  and  Mxa.  Ira  L  ^J-J^f '  •f^  ^li 
and  Mrs.  W.  ScHialtzer  were  preeent  •t  the  »et^  In  we 
Stereata  of  the  realdenta  of  the  Ruaalan  Hill  Park  area. 


Ik«.   »fcta  Rethflchlld,   repreaentatlve  of  the  San  Francisco 
Ua^ua  of  Woawn  VoUrs ,  waa  praaent. 


(1)  prflgTBM  nr^hr  Tiit^}  p^v'anta 

On  .otlan  of  Coaialaalonar  Gallagher,  aeconded  by  Conni;8i«i. 
er  Dlppel,  the  following  reaol|itlon  waa  adopted: 
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^ 


V*>,  VyN'*lS^K<  K 


utO/tit 


It  b«r#i!y  r#qu»iit»d  to  «»rw»  «»  foXlowlnf  PresrMt  anchor 


(a) 


To  Rian»tt77ijp«i  i  HateJidon-  latAlln.Fajrt.i 
Period  «ndlQg  12-31-52. 


Ul-00 


(b)   C0KSTR0C.PAVIN0,««C1N0  &  OTIL. QUARTERS  >«  »JJJ^««  * 

To  Adas  Arras  4  Son  -  3rd  Pmynant  fO,w«.io 

JHirlod  andlng  12-31-52. 


(2)  Ey^M^  ;a  9£  Hm-* 

On  B»tio«  of  CoMBlaalonar  Dippel,  tacondad  Jjr  CoMlatlonar 
B»rcut,  tha  followlnf  raaolutlon  was  adopted i 


lion  of 
Ar«hl- 
etor&l  Contract- 
Noooar- 


WSOLVBD,  that  this  Co—iaaion,  on  Taco«andation  oj/jj* 
Qonoral  Managar,  approTOS  the  following  Extanaioft    of  Tiaat 


xS^imaifwfcSrfKo!^^ 

dar  deva.  thra  Ajril  1.  1953  -  dua  to  delay  In  approval 
ly  Kk  P.  Dapartwnt  and  tl»  eonauaad  in  Baking  of 
aurray  "ap  W  othara. 


(3)  |fcfl|,f<«>tiftp  of 

On  aoUoo  of  Coniiiaaionar  Dippel,  aacond^l  ly  Coaieiaaionar 
Bercut,  tha  followii^  raaolution  wae  adoptadt 

leatloo  of  mXVrW,  that  for  tha  t«.t  intarjata  and  PJ«P»^^«»^^*' 

leatloo  or  R,crMttion  and  Park  Dapart«ant     tha  ControUar  b.  and 

is  hereby  requested  to  approve  the  folloiring  ModifioaUon 

of  Contract I 

(e)   RE0OIBTO0C.308  LiK.FT.of  SSAWALL,   S.F.IACHT  HARBOR 

ToSSt'IiWiSiS,  ^^'•^«"r?!j,^':/^?n 

(removal  and  reconatnicUon  of  2b2  lin.rt.;- 
electric  work  (inatalling  conduits,  pull 
bo3B»8,  BSter  aockata,  wire  and  swltchaaj  -  - 
and  pliaibii«  (inatall.weUr  pipe  «  fittings) 
An  inereeae  in  U«e  aaount  of ------ 


$1,318.00 

1,17A.-;D 

138.00 

♦3,067.04 


(4)    TTi^i-it^gtand  Trtnefere  and  Allof  ttV 


ntra-PVind  Trana- 


On  notion  of  Coimissioner  Gallagher,  seconded  by  Coonissioner 
Dippel,  the  following  raaolutloa  was  adoptedi 

WSOWED,  that  for  the  beat  intareata  and  proper  «>"f  ^V^^f 
SrScr;ation  and  Park  Depart-nt     the  Controller  be  and  is 
hereby  roquaaled  to  approve  the  following  Intra-PUnd  Trana* 
fara  and  Allotnant! 


Approp.212.300.03-1 
V^t,k  Suppliaa-Reaala 

Coonisaary  Diriai^n 


Ifi 

J).  212. 815. 01 

iQMraxtce  Premiums 


$2,082.22 


i 
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K.  ' 

'."'"-  .  /,■ 

P'''     '^ 

'    '..% 

t^-  '.  '■:'":■ 

'  ^  'i.'^ 

•:.;       .*•,•< 

v.v :  lxrrfiifW5  - 


-■*■■  ^'y^,-  '^<;^^»7*'--iii.->^^j^^?.:^"- 


Approp7&.300.03-1        A»ro|).  212. 300.04-1  •     <>50.00 

Itetl.4  Su|)|>liM«*Rfta*le  Mail.  4  aippli««<-te«<^« 
CooKlMazy  Dirlslon        Rtcroatlonal  Uhita 
(Ite  purohM*  of  bookish  aad  poatoards  for  rMalo 
at  Colt  Towar). 

Approp. 212.300.03-1        Approp. 212. 300.01-1  %     177.00 

ftatl.&  auppllM-Rasalo  Matl.  &  Supplloa-Rasale 
CoHdaaary  Diyialon        Qanaral  Olriaion 
(Ibr  purohaaa  of  avtanlng  oapa,  noa*  olipa,  aar 
pluga  ft  oorba  for  raaala  at  Flelshhackar  Pool). 

Approp. 212. 801. 01  Aooldant  Coqpanaatioa        |2, 117.00 

(lte>  additional  work  ordara  for  Ratiraaant 
S|7«taa4}iaabiUty  pagrMnta  and  Mdioal  ohargaa 
highar  than  antloipatad  due  to  aarioua  accl- 
danta  -  raoartifi cation) 


hqmi  for  a 
jqipiaaantal  i^ipro- 
^tloo    for 
Aceidant  Coapanaa* 


ntal  A«irfmriatiQDa 
(a)  Coi^janaatioo  DiaablUtj  Faynanta  k  h4ldloal  and  Hoapltal 

On  aotlon  of  CoaniaaioDar  Bercut,  aacondad  Iff  GooRdaaionar 
Start),  tha  followli^t  raaolution  waa  adoptadt 

ito^r^lutAan  Mo.    IQIQ 

tflBBKAS,  diaablUtj  paynanta  and  -#dlcal  chargaa  for  tha 
ciutwhI  fiocal  y»ar  u«v«  baae  cor.5id«rabXy  highar  than 
anticipated  dua  to  aarlooa  accldanta,  raaultlng  In  an 
early  depletion  of  funds  appropriated  for  accident  con»- 
panaation;  now,  therefore,  be  it 

RBdOLVED,   that  thla  Cojnalaaion  hereby  requeata  the  Mayor, 
the  Board  of  Superriaora,  and  the  Controller  to  approve    a 
aapplei«ntal  ApproprUtlon  in  the  a«eunt  of  $7,000.  fro« 
Aarep  212  199.0aCoi^)en»atlon  Reaenre)   to  the  credit  of 
A^ropriation  212.801.01  (Accident  Ejcpenae)  to  provide  tha 
additional  funda  required  for  coHpanaation^dlaablllty  pey- 
a»nt8,  nedical  and  hoapltal  charg»a,  and  to  aupplonent 

the  orl^nal  approprUtlon  of  $18,000.00  in  which  there  now 
axlsta  an  unencumbez<ed  balance  of  $665.13. 


JM.  Ifg.  mi 


(b)   Additional  Paywent  Due  R.M.  Nelson-Superior  Court  AcUon 
JAOSOflb  -     Mfluille  at  al   va -    Citv  and   Countv   of  S.L 

On  Motion  of  CoBBdaaionar  Barcut,  eeconded  by  ConBiaaioner 
3tam,  the  following  reaolutlon  waa  adopted: 

BiMlnttlnr  ^    ^"^^ 

-y^t  for  a  HHODBAS,   the  Controller  has  advlaed  that  an  audit  of  the 

S(!pplaBental  Appro-       Suppleaantal  Tina  Roll  eTldenced  the  neceaaity  of  enacting 
prtation  for  Pay-  legialatlon  to  provide  payment  due  Robert  M.   Nelaon  under 

■nt  to  Robt.M. Nelaon  Superior  Court  action  #405086  -  Houllle  et  al  vs.   City  and 
of  il(^,^^  County  of  San  Pranclaoo;  now,   therefore,   be  it 

VESOUTED,   that  thla  Coooiaaion  requeata  the  Mayor,  the 
Board  of  Supervlaora,   and  the  Controller,   to  approve  a 
Supplemental  Appropriation  in  the  aamint  of  $164.22,   of 
which  11.34$  thereof  (or  $16.73)  ahall  be  credited  to 
Appropriation  932.860.00.2  (Retirement  Allowancea)  aa  the 
City*a  contrlbuticii,  and  the  aua  of  $U7.49  shall  be 
ei^dlted  to  Appropriation  212.176.01  (Retroactive  Wages). 


i 


i 
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>r■'•:^■'i;•  ;., 


■■■■   f^'i^*':: 


»|iM«^|^i-  TBIIBIffTT^  (continued) 

(o)   C«n«tmetltai  flf  ftf^^T  ^'^  *  '<»"'^*  '^^  *  Pt.LobOl  iW. 

rtMiatnt  Sutt«r  reported  that  th»  uninprovwd  property  at 
th«  Junctttr*  of  M«rrl«  Way  «nd  Poio*  Lo^>o«  ^vanua  rapraaant- 
ad  an  «7a«ora  and  a  yolioa  problam  at  a  location  which  la 
tJttoaad  to  tha  vlaw  of  alghtsaara  and  tourUta  who  via  It 
uSl»a  End  and  tha  Ooaan  Baaoh.  Ha  mada  tha  raooawndatlon 
that  tha  araa  be  claas^,  gradad  and  pavad,  to  provlda  nead- 
ad  parklnc  accoaaBodatlona  for  approxlwitaly  400  cara,  thua 
oonvartlng  a  datrinantal  condition  into  an  aaaet. 

On  aotioo  of  Comdaalooa/  Stam,  aaoondad  ty  Conndaalonar 
Barcut,  tha  foUowlnf  raaoluUon  waa  adopted: 


^k 


k|.  ^.10^ 


It  for  A 
l&9plMintal  Appro- 
Ipriation  to  Conatniot 
||Ukii«  Araa  at 
Unit  Way  &  Pt.Loboa 

inmt  -  *^  "»  — 


',:,•.  of  l-U-5^. 
,(3..000  rstd.  to 
jmI  Ftoparty  Acct.) 


FBSOiyB),  that  thla  Coattlaalon,  In  order  to  prorlda  adequate 
parking  faollitiaa  for  the  public  and  rialtora  to  the  many 
attraction*  at  3an  Itancleoo'a  Ocean  Baaoh,  doea  hereby 
r«]uaat  the  Mnyor,  the  Board  of  aipenrisora,  and  the  Con- 
troller to  approts  a  Supple»ental  ApproprlaUon  of  f^b.OOO. 
froai  the  OaapproprUted  Balance  of  IVinda  in  the  Real  Prop- 
arty  Account  U990),  to  Appropriation  212.500.25  (Conatruc- 
tlco  of  Parking  An»fl  -  Marrle  Way  and  Point  Loboa  AraoMej 
to  proTlde  funda  for  the  grading,  paving,  and  conatructlon 
of  a  parking  area  to  aocoawodate  approxiaately  ^00  vehicloe. 


aM.  1I0.1Q13 

Lioaoae  Tranafera  - 
I  ^>«^t  Harbor 


(7)   Tlfftl^  Mt^»'-  Maoring 

On  notion  of  Cowdaaioner  Dippel,  aeoonded  ly  Coanlaaloner 
Qallagbar,  the  following  reaolutlon  waa  adopted i 

aMftl"<^Q°  No.   1013 

FOSaOIArED,  that  this  Contiaaion,  on  re«0M»ndatlon  of  the 
General  ttenager,  doea  heretgr  approve  the  following  Uoenee 
tranafera  at  lacht  Harbor: 


7-J~ 


mtvn  (ft 


______  ftui 

Harry  E.  Cuah,  Jr.  CHARLOTTO  C. 
(Boat  purohaaed 

fros  B.P.Wiataon, 

foroer  occupant 

of  Berth  #193) 


) 

J 
193 


Rate 
f^r   Month 
15.00 


John  VltaUch 
(Tranaf  erred  frcn 
Berth  #197) 

Quatave  Levy 
(Tranaferred  frcai 
Berth  #171) 


tCRMAlD 


BOBBIE  J. 


171 


197 


♦5.00 


•5.00 


(1)  AA».Hon  of  P^ni^tlon  and  Park  ftidggt^Flflrrffll  Tftftf  191>-5^ 

Hr     Lewla  Infomed  the  Coairiaalon  that  the  Recreation  and 
I^  Budget  had  been  drawn  and  waa  to  be  forwarded  to  the 
Controller  not  later  than  February  1,   1953.     A  con|iarative 
budget  BMnamxy  waa  preaented  to  the  CoBBdsaion  which,   in 
accordance  with  the  )tayor>a  poUcy,  showed  a  decreaae  in 
the  appropriation  from  ta»s,  aa  compared  with  last  year  e 
budget. 

On  aotioo  of  Comalaaloner  Dippel,  aacooded  ly  Coanlaa loner 
Bercut,  the  following  reaoluUon  was  adopted: 
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if^V^ijli^M  /1;i'..l'-V^-'.i.-^^"ii?.-v.  ,-^^.y,>^-.^.-. 


(oontlnucd) 


BllOlttttfa  »0»  30U 


laiffioD  AJopta 


RESOLVJD,  that  thi«  Coonlaslon,  on  r^coinawndatlon  of  Mm 
Qtntrftl  Manager,  doM  hertly  approfo,  adopt  and  forward 
to  tha  Controllar  tha  1953-195iV  Budgat  Raquaat  toUllng 
14,648,661.  Thi«  total  Budget  Raquaat,  loss  ♦934,800. 
■atiutad  a«vamia,  laaa  $154,725  for  CapiUl  laprovaoantB , 
raaulta  In  a  Nat  Oparating  Budgat  from  Taxaa  of  ♦3,55 943^. 


(2)  Conaolldation  of  Ravolrlng  PUnda-Ra creation  Departaant 


slidaUog  Into 

Separata 
Iriag  Flmde 
for 


Mr.  ImiiB   reported  that  at  the  present  tine  the  Department 
la  operating  two  separate  Revolving  FUnda  and  proposed 
that  theae  Hmda  be  consolidated  into  one  Recreation  and 
htrk  Departmast  Revolving  Flmd. 

On  motion  of  Cooiiaaioner  Dippel,  seconded  by  Coonissioner 
Stem,  the  following  resolution  was  adapted i 

RESOLVED,  that  this  Coiaaiseion,  on  recoonendation  of  the 
Qaneral  Manager,  and  in  order  to  facilitate  departmsnt 
operations,  and  to  consolidate  the  two  separate  Revolving 
PUnds  of  the  forasr  Park  Department  and  the  Recreation 
Departosnt,  does  hereby  request  the  Mayor,  the  Board  of 
SuparTiaors,  and  the  Controller,  by  ordinance  to  eatablish 
the  Kecreation  and  Parte  Departosnt  Revolving  PVind  and  to 
x^ipaal  the  following  ordinances  which  established  the 
Parte  Departfflsnt  and  the  Recreation  DepartaMot  Revolving 
fVinds,  nanelyt 


Raoreation  Departaant 

Bill  32 
Ord.  23,031 
Bill  U18 
Ord.  23,0311 
Bill  3657 
Ord.  3452 


Bill  U18 
Ord.  23011 


m 


L  Mb.  1016 

I  Of  70  Golden 
*  Hit  Sheep 


(3)  a,jf  ftf  ■»  a.ir^liia  Shaap  «  Golden  Gate  Park 


A  report  of  Mr.  Girod,  Superintendent  of  Parks,  stated 
that  the  increase  in  the  siae  of  the  sheep  flock  in 
Golden  Gate  Park  warranted  the  sale  of  seventgr  (70)  sur- 
plus sheep. 

On  motion  of  Conadssioner  Dippel,  seconded  ly  Coanission- 
er  Gallagher,  the  following  resolution  was  adopted: 

RusQliitlon  No.  1016 

FESODTED,  that  thia  Cowiaaiom,  oo  reoommandation  of  the 
General  Msnager,  does  hereby  declare  a  surplus  of  70  Ool^ 
en  Gate  Pari  aheep  and  authorisea  thtit  they  be  offered  for 
sale  through  the  office  of  the  Purchaser  of  Supplies;  and 
that  for  porpoeea  of  identification  for  sale,  the  follow- 
ii^  seventy  '«"<»f'»*  are  identified  €is  to  type  and  aget 

1947  R.E.C. 

1948  N.C. 
L.E.C. 


i 


XfitUL. 


8 

7  Ewes 

28  Rwes   1949 
1  Ran    1949 

8  Ewes   1950 
1  Ram    1951 

15  Wethers  19S 

1  Raa 
_Jl  Ewe 
70 


R.E.C. 

N.C. 


L.E.C.  (defective  eye) 
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(1) 


1  rif  mnttrti 


JlaUoBb 


liOQ  ApproTM 
3liaioAX7  Drawings 
Ittod  by  D.P.W. 
•m  Ptnpii^  Sta. 
PlMlAka  Park  - 
et  to  Art  Co»> 


Ttm  S«or«tar7  prMantiMl  prints  of  plana  pr«parad  hj  Sharaan 
P.  Duckal,  Dlractor,  DapartMnt  of  PubUo  Uorka,  for  tte 
CMiatruotion  of  a  oav  puj^iag  aUtion  at  Pinalaka  Park, 
f\inds  for  thla  projoot  bacriaf  baan  appropriatad  In  tba 
1952-53  Bttdgat. 

Tha  n  111  an  Inn  rariawad  tha  plans,  which  Indies  tad  tha 
j«i.y<ng  station  location  to  ba  on  tha  northwast  shoralino 
of  Plna  Lato. 

tt-.  Levis  explsinad  that  tha  Bapartaant  plana  for  this  araa 
includa  ooafort  atatioos  whiob  will  also  ba  sarrioad  by 
this  jna^iag  station. 

On  BOtion  of  Co«dasionar  Stam,  sacondad  by  Coarfsaionar 
Bircut,  tha  folloving  rasolutloo  vas  adoptad: 

RMQlutlen  No.    1Q17 

FESOUnD,   that  this  CcOBission,   on  recooaMndation  of  tha 
Oaaeral  Manager,  does  hereby  approve  the  Praliainary  Plana 
SD-2226.1,   SD-.2228.3  awJ  3D-2232,   Pine  Lake  PSxk  P»i:if>in« 
Station,  as  prepared  and  subnitted  by  Mr.  Sharmn  P.  Duckel, 
Director,  Departnant  of  labile  Works,  under  data  of  Juaiary 
12,   1953;  PROVIDED,  that  in  accordance  with  Section  Ab  of 
the  Charter  said  Pralijidnary  Plana  be  subsitted  by  the 
Depart»nt  of  PSiblic  Works  to  the  Art  CoMdssion,  for  its 
approyal. 


(2)   WJftinatOD  Deaixmat^d  aa  Site  foT  Modftl   MldWt  lUtQ  BaCtt 

Mr.   Lewis  reported  that,  in  .  ccordance  with  the  Coaadss ion's 
pra^ous  instructions,  a  study  hftd  been  made  which  resulted 
in  tha  selection  of  an  approred  site  for  the  location  of 
a  track  and  other  ffccilitiaa  for  Modal  Midget  Auto  Racers, 
vhoae  actlTitiaa  had  bean  discontisnad  at  Lake  Mircad. 
Mr.  bawls  deecribod  the  naw  location  within  tha  Pbrt  Ran- 
ston  properUes  and  reported  that  the  financing  of  the  l»- 
provenents  would  be  considered  after  tha  site  had  bean  pre- 
pared by  the  duBf>ing  of  large  qpiantitiaa  of  earth  ■atorial 
for  fiU. 

On  notion  of  ComBissloner  Stem,   seconded  by  CoiHiasiooer 
Dippal,   the  following  resolution  was  adoptod: 


tattoo  Deaig- 
M  Site  for 
Midget  Auto 


y^n1nf.i«n   Hq,    1018 

RESOLVED,   that  this  CoMaission,  on  recoHwndation  of  tha 
QenaTAl  Iteiager,  does  hereby  approve  the  deaignation  of 
an  araa  within  tha'J8rt  fymston  Propertiea  for  the  eatab- 
lisfaMnt  of  Model  Midget  Anto  Racers'   facilities. 


(3)  QhUMBL 


.ta  Cm-  Road  Races-Q. G.Park 


The  Secretary  reported  that  Dr.   Riilip  R.  tfestdahl,  |vesi- 
dent  of  the  QuardsMen,  had  requested  a  change  in  the  date 
aehadulad  for  the  Sports  Car  Road  Races  in  Golden  Gate  Park 
bacausa  the  present  date  would  be  in  conflict  with  the 
Amior  Chamber  of  CoHwrce's  Harbor  Day  Celebration.     The 
Qoardiasn  requested  a  one  week  advance  in  their  date  to 
r,  Jfcgr  17,   1953. 


of  Qoarteaan's 
Advaaoad  to 
■17.  19^3 


On  notion  of  Comraiss loner  Bercat,  aaoonded  by  Conniss loner 
Dippal,  tha  following  resolution  was  adopted: 

^jfunltition  Mo.    1019 

RBSOUFB),   that  this  CooHission,  does  hereby  authorise  and 
approve  a  change  in  the  date  of  the  Guardsmen's  Sports  Car 
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Xmm  %•  bi  h»M  la  ^ ,  - 

M^  23,  SM3,  %•  »iiiiiV,  >Nr  17.  IW3,  mA  aU  tetM 
lie  ^  «cvMamto,  tandi,  or  iwunuBW  ftileina  la 
ii^B  thvrmrttb  m«  mVbtiHmi  t9r  m  mtmam  of  «m 


Od  vUffl  of  r>IIWiHlO»r  I^TMt, 

SUra,  tiM  folloviac  r«««lnUoe 


d  lif  roil  floor 
•dityftadt 


j|yrov«l  of  Bwr- 
MQCgr  tepalrt  to 
^looh  CMt  Iron 
CifwlAtlng  Pip* 
]im  at  CfTttol 


,,  tho  tonw  and  eoodiUooa  of  tho  Umo  at  Cryotal 
Plunc*  rov»lro  tlMt  all  jraaalre  nadi  *r  «>•  l******  "jV^ 
•utelttad  to  ttao  Board  of  Soyarvlooxo  far  approval  bmro 
proooodlag  viih  ovok  voit,  a*  aat  forth  In  loard  of  ftipor- 
Tiaora*  Rosolatlon  »o.  125i5  (a»rloa  of  1939)  i  tJiOfofttro, 
bo  It 

maaam,  that  thla  CoHdatloa  doaa  hara)igr  approro  tha  fol- 
loirlac  propoaod  oMrfoncy  mxk,  aa  aabBlttod  \v  ^'•J^^^ 
Svra  aod  Or.  Honiy  Do»nloaoi,  togottaor  vlth  aupportlac  hi<J 
for  ooBtrmot  oa  folloirat 

IbpaUa  to  6-liMh  oojt  Iroo  oirottUtiaf  plpo  Una  -  %399. 

HDVIMD  raffiBft,  thot  opin  ooUafOetorar  oooplotiaB  oftho 
obovo  woi^  aad  pvoaootaUau  of  tho  propor  laroiooo  eonriac 
tho  oforaMBtloiMd  ropalm,  thla  Comiaalon  aiprorta  and 
ottthorlooa  the  •ohaUaion  of  •aid  Involoa  to  th«  BMrd  of 
Soporrlaon  for  pa^aoat  approval 


l^tloo  of 
oniooro  for 
Ctlradftr  Toar 


kit  NMtlnff  to      (6) 
te  Bild  on  Ttaura- 


Iha  olootloo  of  offlaaro  eoaoUtatod  tho  aoxt  mttor  of 
iBMa,  In  Moordoaao  olth  tho  Comloalon'o  rolo  for  tha 
■Ml  olootloo  to  bo  bold  ot  tho  oocond  oaatlng  lo  Jbanoffy 
of  aad)  jaar. 

CoHdaaloaar  Baroat  aoUd  ao  Chalrma  pro  t«B  and  oallod 
for  ooidaatlaBO. 

Ob  C«Bd4alooor'Dl»pol«o  noidjwUon,  aoeondad  by  Cc»l«»l<»- 
or  a»om,  tt.  Louio  ftittor  and  Hr.   fcad  D.  fcrr  ooro  unanl- 
■oualy  oloctod  Prooldont  aad  ?loo-RrooldaBt,  roapaotlvoly» 
for  tho  oolaadar  yoor  1933. 

Ftvaldoat  Suttor  fr^ciouoly  thonkod  tho  Cooidoalonoro  fOr 
ttoolr  oonfldoBoo  la  hlo  offloo,  aad  oiyroaood  hia  doap  a^ 
poolatlon  of  tholr  logral  aad  oontlauod  oupport. 

r«w««ii«»^^H**-  ^  *^*  **•  ^"^  rafol**"  aaatlaf 

of  tha  CooBlaoloB  would  bo  hold  two  »iooko  hoaeo,  Tfauradoj, 

l^bniary  12,  19)3. 

Iboro  bolaf  ao  flurtbor  bualnoaa  to  ooo»  boforo  tho  CiihIo 
•Ion,  rroiriaaat  Sottor  dotflorad  tho  aootiug  adjoornod  at 
ii30  P.H  ^ ^ 

IteapoetfUlly  oub^ttod, 
SoeTotozy 
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of  PlM 

to 

of  Super- 


San  Fr*ftoi«oo,  CaUforni* 
FWhruaiy  12,  1953 

tflMfillS 

Condssloe  «m  o*ll«a  to  ©rd»r  oo  Thursday ,  Msruaxy  12,  WJ 
at  3iOO  P.M,,  Pra«ld«nt  SuttW"  pra«l<Jlnf. 

Tha  following  Co«£»«loi«ra  %iora  praaantt 

Mr,  Louli  3uttar,  Frasldant 
Mr.  Patar  Btreut 
tta.lU  4.  Dippol 
Mr.  Rrad  D.  Pwrr 


With  tha  eorraotlon  of  a  olerlcal  •"^«»  ^»  ^^^i^V^J^' 
Plfty-thlrt  Ragular  M»otln«  of  January  22,   1953,  wora  ap- 

provad. 


1  }fena««r  to 
■Mtigata  Stata 


(l)a.  fiH»  Noraan  %,  Brooke,  Saoratary,  N«r^rn  CalifornU  Tan- 
nl8  laaoolatlon,  2155  Buah  Straat,  "^T^^  «»*i^^  ^T' 
elation  ha.  unanlKmaly  gon»  on  raoord  to  tha  •^•J^il^  «f  • 
e^rythlng  poaslbla  should  b«  dona  to  raatora  th«  Ptlaca  of 
Plna  Arts  0S  *  tannla  oantar. 

(Uh    rrom  Dr    Harry  B.  Haably,  forwarding  a  copy  of  tha  Pln»l 
^'^''-  S;^r?  ;f^m;or'.  S^^ttaa  for  th,  «~^'«^^-'  jT^* 
Falaca  of  Flna  ArU.     Tho  raport  farors  coaplata  raetora- 
tlon     and  suggasts  tha  .ubmlsalon  of  a  bond  laaua  of  approx- 
Imtalj  14,000,000  bo  placad  bafore  the  votara, 

(l)c.  Rrom  John  R.   McOrath,  Clai*,   Board  of  f^P*'^"'  "^"^ 
mg  a  t»port  to  thB  PubUc  Building.,   Land-  and  City  Plaa- 
nSg  Coi£ttaa,  giving  the  Conid^loo*.  raco«»ndatlon  on 
thTpropoaal  to  suhnlt  a  U,000,0«bond  leaua  to  the  pao- 
ple  for  th*  purpooa  of  raconetructlng  tha  Palaca  of  PLna 
Arts. 

»*..   Panels  V.  Keasllng,  PrasWant,   San  f«^°i«'''>^^.*?*r_ 
olaUon,  appeared  before  the  Co«daalon  to  P«^«»^,»»f?  ^ 
pendent  thSlng  regarding  a  PO»»i*>le  future  uao  of  the  Pjl- 
kce  of  Fine  Arts.     He  subidtted  for  tha  Cosnlss Ion's  consid- 
eration the  Idaa  that  the  San  Pmnclaco  >4jseum  of  Art,   tfte 
California  School  of  Pine  Arts,  and  siMlar  organisations 
Mght  be  mtareatad  la  converting  the  structure  to  their 
BMclal  uses  If  the  mjor  portion  of  funds  for  restoration 
cStJ^i.  obtaiLd  Jrom^tat^  local,  and  public  subscription 
souroaa. 

At  the  autfcastlon  of  CoMri-saloner  Parr,  Mr.    l0Vt»,  the  Qensr- 
il  2LSir!~^i^ct.d  to  invaatigata  the  bill-  balng  Intro- 
duo^daS  iandlng  bafore  tha  State  Legislature  which  In  any 
2r»l^  Sffect  the  financing  of  the  Palace  of  Pine  Arts' 
restoration. 

Mr.  Lloyd  Sl«ons  and  Mrs.  EU  P^d  of  the  ^J^J^^*;" 
ta^  fof  Sarin*  tha  Palace  of  Pins  Arts  appeared  before  the 
SLl^IloJ^the  interaats  of  sarlng  the  Palace  of  Pine  Arts. 

CoMlsslonar  Parr  askad  the  Board  that»  In  view  of  the  fact 
that  tha  Coi«lsslon  has  no  fUnds  whatsoerer  for  ^as^^V* 
tha  P»lace  of  Pine  Arts,  would  the  Board  fael  justified  In 
raoonsndlng  such  a  larga  bood  la.ua  whan  so  aamr  conflict- 
ing opinions  and  raeoiwmdatlona  have  baan  aada  regarding 
the  s  true  tux's. 

In  tha  discussion  that  followed,  the  Co^lsslon  racalled 
that  during  tha  past  year  there  has  baen  received  a  ^-^ 
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twiwi  jfsa.  iiiiiji  J—  • 


3<f 


of  na»  Art* 


Uon  fitter  «M*  <»  partial,  nxA  ottMM  ftmvriaff  eoa^«U 


•  ao  rMioratlon 


S.r.Cfaul)«r  of 


Aani.oftB  tnatitut*  of 

XX/^iM •  r««1WP«Uoo  of  aaia  hall; 

daaolitlon  of  rotunda  and 


S.f.aoraaikof  OovvrnMotal 


Ilerth«ra  Calif  omU  l^nnia 
iMooiatlon  . .         


•  no  raatomUoa 


-  rMtor»tlon  if  it  prorldaa 
indoor  tanaia 


Nijorta  Citiaana  Concittaa      -  ooi^lata  raatoraUon 


of  tiM  SMV  aoofUcting  racoMModAtlona  rafardiag 

tha  HOaoa  of  flm  Arta  and  tfaa  mj  avidant  public  intaraat 
in  tha  aarlta  of  aithar  daMUUoo  or  raatoraUon,  tha  Co^ 
■iaaion  baUant  thai  tha  daoiaion  sieht  baat  ba  oMda  bQr  tha 

alactorata.     City  4%tar«iy'«  Opiai«  »».  »•»  **^^  ^J*^!  !*'• 
1952,  rulad  that  a  propoaal  for  raiiahilltatlon  of  tha  HI" 
aoa  of  Una  Arta  Ht^^  not  ba  aubadttod  to  tha  voUra  aa  a 
daoIaraUoB  of  poUi?.  but  that  tha  Board  af  S^^arriaort  hea 
tbi  poiMr  to  Buboit  to  tha  votara  a  propoaitioo  for  a  botod 
for  tfaa  rabahilltatioQ  of  tha  Falaoa  of  Tliw  Arta. 


Ob  aoUoft  of  CoMiiaaiooar  ftur,  aaooadad  fer  CowdjaionM- 
JUaatl,  it  vaa  dil^atod  that  tiM  Saeratazy  prapara  a  reply 
to  tl»  Board  of  fttnarvlaora,  sutaBittinc  *ha  Airacoliic  in- 
formtioe  bat  giTii«  no  attdoraawant  to  tha  prepoaad  bond 
iaaw,  and  infoc*  tte  Board  thot  tha  aattor  of  auteiaaion 
to  tha  votan  of  a  bond  propoa*!  ia  baiof  laft  to  tha  dia- 
cnXioD  of  tha  Board  of  a^tarrlaora. 


bjtetlon  to 
Araai« 
^aat 


(2)a.  Tnm  Mm.  Thoaoa  R.  Bwt.  Soeratanr*  tha  (kaat  Bifbwagr 

Club,  roqaa»Un«  iMOval  of  tha  twa  partcing  lota  raoantly 
ooi^latod,  on  tha  Olipar  BoMd  of  tha  Graat  HighMagr.  batwaan 
Liaoola  Vay  and  Sleat  BoulaTard. 

(2)b.   Fk-aa  Mr.  M,  C.   laakaan,  Sacratary,  Oantral  Cfluncil  of 
CiTie  Cluba,  adrlaii^  that  his  organisaUoo  unaniacualy 
aunporta  tha  foraffoing  raquaat. 

*.  LMla,  Oaoaral  maMfcr    aatod  that  thla  aattar  bo  r»- 
ftor»d  to  hia  ao  that  IBa.aiiiliWiilit|twii  of  Mvootar  of 
«loffic,  ?faxm  C^pftaia  A«k  Kkar,  aagr  bo  obtainad. 

Ftveidani  Sbttar  dlMOtad  that  tha  aotUr  ba  raforrad  to 
tha  Qaoarol  TfciMjar  fr  rof -t  at  tMm  aazt  rOvtOar  oMtiJic. 


A.OARSIO         (3)a.  Tr^  IB".   Ihlcola  W.  Stool.  Saoratazy,  Itoifie  AaaoelaUoB 
oMndaUon  of  Amtaor  Oaraaaa,  aubHittiag  tha  rooooaandationa  of  tha 

t  (X)  Rejoin  aaaoeiation  for  Uia  lifiiaiMnt  of  Late  Mu^»d  rawing  fW- 

ibroM)  Latea;  eilitias,  and  ra<|uaoti^  that  thoy  bo  conaidorad  in  tha 

(2}NMtar    Plan  BiHMfim    1953  bond  iaaoo  for  tha  aztanaioo  of  raeraotian 

far  Ute  N»read;  A  aad  park  Lytuwaante. 

(3)UlH>  Htarcad  ia 

iSU.ABLJMm.    (3)b.   ft-o*  »►.  Bvorirtt  P.   Bawa,   Financial  Socratary,  San  FTan- 

olaoo  Bearing  Club,  aqpraaaing  thair  daaira  to  obtain  a 
aita  for  a  boat  boua*  oo  Late  Msroad. 


Ifr.  Biaal  appoatad  bafteo  tha  CoiviaaiOB  aa  apateaaan  for  a 
dalofation  of  r«wit«  club  repreaantaUvaa .     Ha  axplainad  to 
tha  Pa— laiiilDii  tlMii^  bia  aaaociatioo  viahad  fBaoad  an  tha 
raoard  thair  z^MaMoadatlon  tbat  tho  north  Hfid  aonth  lakaa 
of  Late  Naraod  te  ra^oinad  ao  that  tha  oora  a*«ntagaoua  da- 
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(oootlnuad) 


v«lora»nt  9t  th»  arw  could  bt  •tr.ntually  *oooa«)li«h.d.     H« 

It2dlirto  (fiflnlUly  d^Uridn.  th«  fewiblllty  of  Joining 
Soth  l«kw  and  obUinlng  ttm  eo-t  ottimU.  of  tho  proj.ct. 

M>    Stool  DolnUd  out  that  if  tho  north  and  aouth  lakoa  aro 
SJ'bTJIjolJiorit  will  or-t.  a  2,000  «f  r  01ya,,io  rowing 
oourflo  and  prorido  an  additional  location  for  tho  doTOlo|>- 
■ont  of  ronioi  and  aholl  raolng  iporta. 

On  «>tlon  ^f  Co«i.aionar  I""!/  ••Ej^,^«LS5iStiS'^ 
Dipfol,  tho  aboTO  roquott  of  ¥>^  9»it^<^  Mm^tioc  of 

Ma^ft^ona  8ub«ittod  woro  wdtr  to  bo  nado  a  p»rt  of  tho 
ponaanant  rocorda  for  tho  plana  of  Lako  Mtrood,  and  that 
eonaidoration  bo  giron  to  tho  Inoluaion  of  rawing  faoill- 
tloa  in  tho  1953  bond  iaauo. 

PMwidont  Suttor  oxplainod  to  tho  Rowing  Club  poproMjU* 
tlYoa  that  no  parmnant  location  oould  bo  aot  aaido  for 
tho  taL  ffc«toa*oo  Rowing  Club  until  auoh  tia»  aa  tlio  Cl^ 
AttoniajU  opinion  on  loaaoa  of  tho  Lako  Marcod  aroa  had 
boon  finally  rondorod. 


m^A- 


of  Final 
k  Specs.  - 
.}^^B   Sqviaro 


(l)o.ftt«Jfr.  Wm  J.  tould,  Conaulting  Kngiooor  for  St.Mwy'a 
^ro  Qarago,  a  copy  of  his  lottor  to  tho  San  Rp^nciaco 
P&rkina  Authority  on  tho  final  oonatruction  drawings,  as 
n^d^  p««o  3  of  tho  roport.  Hating  four  (V/  claas.a  of 
itoaa  not  tTbo  ft«ilabod  and  inaUllod  \v   tho  Uaaao.  i.o. 
tTMO,  toilat  faellitioa  on  tho  park  aurfaoo,  cortain  oloc- 
tric  lighta,  ard  bonohoa. 

(i)b.^oaiThoaa»  J.  0»Toelo,  Socrotaiy  of  tho  Pw-king  Authority, 
aubadttlng  for  app«nrml  ty  Coamiaaion  roaolution,  tho 
Final  Plana  and  Spacifloationa  for  tho  oonatruction  of 
tho  St.Mary'a  Squaro  Garago. 

Mr.  Lowia,  Oonorml  Manager,  reported  that  all  aattora  aet 
forth  m  the  lettor  of  Mr.  Oould,  Consulting  Engineer,  hed 
been  #»t4»ft»ctorily  nagoUated  with  the  contracting  firm, 
it  boll*  agreed  that  the  oontractor  would  construct  the 
tool  h09M  and  convenionoo  atation,  and  that  tha  departiaont 
woald  install  and  naintain  the  landscaping. 

On  «>tlon  of  Co««i»a loner  Parr,  seconded  ty  CoBBdaa loner 
Dippel,  the  following  resolution  was  adopted: 

WHSFEAS,  the  lease  dated  the  30th  day  cf  September,  1952, 
between  the  City  and  County  of  San  Francisco,  the  Recreation 
and  Park  Comiiasion,  as  leaaors,  and  S.E.Onorato,  Inc.  and 
U  *  B  Realty  Coi^iaiv,  Inc.,  as  lessees,  requires,  aaong 
other  things,  that  final  wortting  drawinga  and  detailea  spec- 
ifications for  the  St.  M»iy»a  Square  Garage  project  be  sub- 
mitted within  120  daya  from  the  date  of  execution  of  said 
lease  for  the  approral  of  the  City  and  County  of  San  Fran- 
oisoo  and  iU  Reoreation  t  nd  Park  Coimttisaion;  and 

WHEREAS,  said  lessee  have  coniplied  vith  said  ^jf  ;^"«;;^.  «^ 
the  lease  and  within  aaid  period  have  eubmltted  final  work- 
ing drawings  and  detailed  specifications  to  the  Parking  Au- 
thority of  the  City  and  County  of  San  Francisco,  as  agent  of 
said  leaaora,  and  for  the  eaaaination  and  consideration  of 
said  Authority J  and 

WHEREAS,  the  City  Engineer  of  said  City  and  County  of  San 
Lancia CO  has  examined  and  considered  said  final  working 
drawinga  and  detailed  specifications  and  has  issued  his  opin- 
ion to  the  effect  that  sane  are  responsive  to  the  requlje- 
n»nts  of  the  call  for  bids  and  lease  and  conform  to  the  re- 
ouireaanta  of  the  various  building  codes  of  said  City  and 
County  of  San  Francisco,  and  has  given  unconditional  approve 
al  of  aaid  final  working  drawings  and  detailed  specifica^ 
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tiont}  ftnd 

WHWIAS,  th«  Farking  Authority  of  the  City  and  County  of 
San  Fnuficisoo,  »ft«r  oonaid«rlng  and  studying  Mid  fln*l 
vorkins  dra,via(a  and  4»t«'ll«d  syaclfloatlona  «f  said  garagv 
•truotura  aad  tha  raatoratien  of  tlia  surfaoa  of  St.  Mary' a 
Squara,  adoptad  Ita  Raaolution  No.  79  at  a  afeaolal  watlng 
hald  Pbbruary  U,   1953  finding  that  aaid  flftal  working  draw- 
inga  and  datailad  apaoifioatlona  for  tha  ffuraga  ttruotura 
and  tha  raatoration  of  tha  surfaoa  of  9t.ltory*a  Squara  bad 
baan  filad  within  tha  said  oontractual  ^riod  and  wars  oosh 
plataly  raaponalTa  to  tha  raquiransnti  Of  tfas  oall  for  ULda 
and  laaaa  aad  wara  satisfaotory  and  should  ba  approrad  ty  ^ 
this  Condaaloo  and  tiia  Board  of  duparvisors  of  tha  City  and 
County  of  San  Firanoiaoo)  now  tharafora, 

m   IT  RESOUnEDi 

1.  That  tha  Racraatlon  and  Park  CoiBiiaaion  of  tha  City  and 
County  of  San  Franoiaco  haraly  approvas  said  final  work- 
ing drawinga  and  datailad  spacificatioi^  for  tha  garaga 
struotttra  and  fbr  the  raatoraiian  of  tha  aurfioa  of 
8t.  Mary's  Squara. 


Ftom  Mra.  Ernast  Born,  Chairman,  Paxte,  Playgrounds  and 
Public  Buildings  CooBltUa,  San  ft-anoiaoo  Planning  and 
Koualng  Aaaooiation,  axpraasing  ganaral  oppoaitlon  to  tha 
praotioa  of  locating  branch  librorios  on  lladtad  park  and 
racraatlon  props rtias—aantioning  in  particular  tha  Washing- 
ton Squara  looaUon,  Colu«*u«  Avanua  and  Blifln  Straat. 

Praaidant  Suttar  raoallad  that  tha  Coandaaion  had  pravioualf 
rajaotad  tha  proposal  to  parait  a  Branch  Public  Library  in 
Uashington  Squara, 

On  Btotion  of  CoaBlasionar  Parr,  sacondad  by  Commissionar 
Barcut,  tha  Sacrotary  was  instructad  to  Inform  tha  Library 
CoBEiission,  »v  lattar,  that  this  Conniission  Is  opposad  to 
a  Branch  Public  Libraiy  in  Washington  Squara. 


ajYBS  A»  PgLBQAISS 


(1)  Hov^a  Vi^llav  RacraaUoa  Contflr 


A  dalagation  rapraaanting  tha  Hayas  Vallay  Parents'  Club 
appearad  before  tha  Cowoiasion,  with  >*:.  Duane  Anderson  as 
tbtttr  spokesman. 

>*•,  Anderson  ai^lainad  to  the  Coa«isalon  that  their  proposad 
racraatlon  canter  was  a  long  delayed  projact  of  the  1947 
Racraatlon  Bond  PVrnd  and  that  tha  need  for  its  constructian 
is  becoming  urgent.  Ha  Mkpd  the  Gonnlsslon  to  proceed  i»- 
•diately  with  the  appoffllTO  an  architect,  so  that  the 
plans  and  specifications  for  the  re«raation  center  might  be 
obtained  and  construction  begun. 

Mr.  Lewis,  General  Manager,  reported  that  the  delay  in  the 
construction  of  the  Hayes  Valley  Recreation  Center  had  be^in 
based  on  information  from  the  3UU  Highway  Coimisalon  that 
two  freeways  ware  planned  to  pass  through  the  Hayes  Vallay 
District  and  bisect  each  other  at  tne  center's  proposed  lo- 
cation. This  plan  has  now  been  reported  on  bjr  the  State 
Highway  Connission  to  be  sufficiently  flexible  aa  to  be  no 
obstruction  to  the  construction  of  the  center. 

A  Bond  PVind  approprlaUon,  Including  the  Hayes  Vallay  pro- 
ject is  currently  being  prepared,  and  as  soon  as  funds  are 
available  under  that  appropriation  an  archlteot  will  ba 
appointed. 

On  ■otion  of  Coanissionar  Parr,  seconded  by  Coaimiss loner 
Barcut  the  raport  of  the  General  Manager  was  approved 
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;-::^t 


jl0ISm(kXmiS  AM)  OtURUaa  (oontfnu«d) 

u^M  V*li«y  R»or»e-    wad  «eo«pted.     Th«  1 
!?L  rt^.fQQnt»d)  wtr«  to  iafomtd,  «) 

*  operation. 


Club  (toUgatM 
lion  for  lU  00- 


iMfttion  of 
BijtMj  QoaldU 
law  Sho»»»boftt 
It  Atpittio  Park 
to  bt  F^xrttwr 
Stttdi»d.  Mr.Uvia 
to  Ptsfort  *t  Moaet 

mUAi. 


tt,  Ihillp  Uu&t«r  of  th^»  South  5nd  Rokrlng  Club,  and  Mr.N,!. 
H«y«M  of  465  CallfenilA  Str<Mt,  «ppMrod  boforo  th«  Loiailo- 
•lOB  to  protost  tho  bMohli«  of  tte  rl7«r  boat  IT.  SUTOEA  at 
AfM^o  Hrk  tgr  its  ownar,  Mr.  Bamty  Oould,  rnxsrtlng  to 
tho  CooBUalOD  that  th«  boat  had  boon  brought  la  that  vory 
day.     Xh«7  ob>ot»d  to  th«  aaouat  of  baaoh  aroa  takan  up  by 
tha  boat  and  tha  vwtaal'a  appaaranoa  of  gaoaral  oaglact. 

)fr.  Ltvla  aiqplainad  that  ht  had  pandttad  tha  baaohlng  of 
tha  boat  on  tha  baa la  of  pravlous  Coqpiaalon  aotloc  grant- 
lag  tha  MarltlM  Huaauiaia  ra<iuaat  to  bring  a  rlvar  boat  into 
AqoaUo  Park,  and  alio  baaad  on  tha  dapartaant  loglaaar^a 
raport  and  aurray  raooiModlag  tha  looatloo. 


JbXlonlai?  cocaldarabla  dlaouaaion,  %%  tht  \IifeHiMll«a*a  dl- 
mo%t»  }^.  hMl»  VM  laatruotad  to  hava  aaothar  angioaarlng 
atudy  aada  of  tte  Aqi»tl«  9ark  Ugoon  to  datamlna  if  &ay 
othar  loofttien  night  b»  conaidarad,  and  to  raport  at  tha 
next  ragular  oaating. 


«  ft  « 


■  Approval  Finiil  Plana  ft  antoa. 


Flnl  Plant  « 
SpMf    rraaantoii 

flTiproral  -  Mr.  ?lning  T.  Plahar.  Qanaral  Jfcnagar,  San  Fraaelaoo  Parking 

st.iiWT*a  o^uar*  Author  ivy,  ippaaf^d  to  anowar  a=y  qusstlens  or  tnqulrloa  r«- 

(kp—  k  Surf^aa  gardlng  tha  plana  and  apacifloatlona  of  tha  St.  Mary' a  Squara 

Qaraga.     (Saa  corra^pondanoa) . 


*^V  >rt       M 


Oth«re  praaant  aa  dalagataa  to  tha  aaa ting,  Includad 
vm.  Mata  Rothaohild,  fro«  tha  San  Prtinclaco  Laagua  of 
Uoaan  Votara. 


2-12-53    ^ 


ggBUt,  fluffifiuai 


(1)  l^oriTj  ioa^lTU 


fay.  loB  c.S.uid 


lra^«M  uVor 


Od  aytian  of  riwiMiiiiniii  Otpiisl,  ■•condtd  Icr 
Hrr,  tte  followii^  rMcauUoa  ins  •teptttd: 


,  ttet  »U  Itaporury  IM-Civll  SottIo*  ifpolBta»nt« 

ic  vftrloQ*  olanifloatiau,  r*prMMBlUM)  ty  BMspi«ltions  Noa. 
T-450  throng  f-^463*  ral  on*  (1)  oaMipt  afpoiatatnt,  ttet 
WM«  Mdt  ly  tte  Orairal  IteiaicM'  and  o«rtifi»d  tv"  tte  S«er»-> 
iMxj  dwrlj^  th*  pnrled  Junuy  8»  1993  throuch  Fitiiruax^  I2» 
)9$3,  ar*  b»r«fay  ratified  *Dd  approTvd;  tad,  b«  it 

raOSR  MEaDOm,  that  a  raport  af  said  appointoanta  ba  trana 
■Ittad  to  tb»  C«otrollar  and  tha  Cirll  Sarrioa  CciMlssian. 


On  aoUon  of  CoMadaaionar  Dipiial,  aaeoodad  Iqr  CflMiaalooar 
B»r«at,  tha  follovinc  raaolnUon  vas  adoptad: 

BSdOlXBD,  tbat  for  tfca  boat  intaraota  and  propar  oocwkict  of 
tte  Raeraatian  aid  Park  Dapartaant,  tha  Cootrollar  ba  and  la 
harabgr  raqoaatad  to  approva  U»  follovlng  Progpaaa  and/or 
riaal  Aqranta: 

(a)  WHlfr  ffllWF'nTHMnf  ^-^^  ^^"  B^*>-  Cootract  12017 — 
To  Itelph  tturay,  Dlractor  -  7th  ftgrt.-  f  1,262.00 
tariod  aodiji«  1-31-53 

(b)  iscoiiSiSDCTioir  or  Ksamu  or  suuall  at  s.f.iacht  uiRfiOft- 

(jfontract  iaOM  _„_., _ « 

To  Bart  A  Hyndln«,   Inc.  -  2d  Payt.  -  $5,359.10 

FMriod  andlB«  1-31-53 


To  Collactor  of  Intamal 
fbr  *aaMrj,  1953 


♦13«.25 


(d)  pAiBDL  sEByygs  -  IMF  HSBCB?  -^^  yisHmc 

To  iaaodaiad  SportaMc  of  California  -  fi33.00 

7th  FIgrMnt  -  Psriod  anding  1-31>53 

(a)  KPAIRS  TO  SISKL  PRDC  ft  ROOF,  AVIARX  PlIGHT  CAGES- 

y  F^aoo  >  oaf  #178 _ — 

To  Gana  Carpsntar  -  lat  A  Fin.FCgrt.  -  $1, §71.80 

Pbr  additional  vork  approtad  )qr  Raa.979 
(m«.   12-26-52) 

(f)  DRAJKAOB  4DJUST»«T»-Sr.MARI»S  P/G-CoDt.#117  -  Cootrol- 


To  Adaa  Arraa  A  Son  -  lat  Pajwnt  - 
Psriod  axMlii«  1-31-53 


$15,303. 42 


(g)  COBSTROCTIOM  OF  DWTTS.   TO  GROOIDS  &  FIEIDHOOSE, 

YlglTiCIfflf  Y*^r^^  "^Q  -  C^^traet  HAk.  ContrQlr;a  #3025 
To  Hart  4  Hyndlng,    Tjac.   -  lat  FH^aant  $3,U4.89 

PNTlod  anding  1-31-53 

(h)  COBlSOCTIOll  OF  FIBIDHOOSE  DffVTS.-ABOOnC  P/G  - 

C.>,>t>«^t  JL2D  -  ControllarU  #»37 .,  ^  ^ 

To  Tholln,   Bray  k  Millar  Biilldars,   Inc.  -      $3,2t9.2> 
lat  PBonwnt  -  Pariod  anding  1-3&-53 


2-12-53 


On  MotlOQ  of  CooaiMion»r  Fur,  Moondtd  bur  CoanlMloiMr 
Dlpptl,  th«  following  sfMOlution  wft«  adoptodi 


HBSOLVH),  that  for  tto  bMt  lnt»r««ti  and  propor  oooAict  of 
tho  R««r«iition  and  Fklt  0«|^artMnt,  tho  Controllor  te  and 
it  harofcy  rnoaatad  to  approra  tha  follotflog  Tranafar  and 
Allotaantt 


11,000.00 


Jft- 

Approp. 212. 300.03-1    Approp. 212. 600.03 

Matla.&  Suppllaa*     MoLaran  Rurk  Land 

Raaala-Coaoiaaaiy  Div. 

(To  provlda  fUnda  for  aarvlooa  and  axpanaaa  af  Real  Ba- 
tata Dapt.  in  connaction  with  acquiaition  of  land  within 
tha  revlaad  boundariaa  of  MoLaran  Park,  and  aatinata  of 
aonaya  to  be   darlvad  fron  tha  aala  of  city-ownad  proper- 
ty now  laoatad  outaida  ita  boundariaa)  (Haa.9<J9-Mtg.  of 
12-11-52) 


(b)  Allotnant 

Appropriation  212.300.01 
Material  and  Suppllaa  -  General  Diviaion 
(Additional  allotaant  requirad  to  aoet 
aeaaonal  roquireaanta) 


$500.00 


IhJbU22J2 


payuaat 


U)   lpff»«>«-ene«  Raouaat 

On  motion  of  CoonlaaloMr  Dippal,  aecondad  by  CooBiaaionar 
PtoT,  the  following  raaolution  waa  adoptadt 

iQlUtlQ"  Wo.  lQ2b 

RESOLVH),  that  for  the  beat  interaata  and  proper  oonduot  of 
tha  Recreation  and  I^rk  Dapartnant,  the  Controller  be  and  i« 
barely  raqueatad  to  approve  the  following  Encumbrance  Re- 
qxiaatt 


To  Callfc-Tila  Paclfio  Title  Inaurance  Coapany 
For  title  reporta,  eacrcw  aervices,  and  title 
iMuranfte  policiea  on  real  jaroperty  acquired  for 
McLaren  Park  (ApproprUtlon  212.600.03) 


1200.00 


IM.  IQ.  1Q27 

tnp.I^layaBnta 
ttm  Pananant 


n\  ftllfllT  i^iT'-^T^^^^^Q"^ 


On  motion  of  CoBBdaaioner  Bercut,  aeoonded  by  Commiaaloner 
Dlj^l,   the  following  reaolutlon  waa  adoptadt 

R>«olutiQn  No.    1027 

RESOLVED,   that  thla  CoBBlaBlon,   on  reconnmndation  of  the 
General  Manager,   doea  hereby  requeat  the  Controller  to  ap- 
prove uae  of  ftinda  in  Permanent  Salary  Appropriations  for 
filling  the  following  poaitlona  by  tein>orary  enploymentaj 


Replacing  Willie  Harria  (Raq.T-437) 
(Working  in  higher  claasifloation 
l-n-53  to  5-7-53) 

(b)  f^sb  Playground  Director  «  ,,,x 

Raplacing  Bernice  Rodgen.   (Req.T-U3) 
(on  Sick  Lv.Vo  P^  1-19-53  to  4-18-53) 


♦938.19 


♦867.95 


li02-53 


^^S.:V<4.'0^^J§^- 


On  aotlon  of  CoaMlsalootr  Parr,  ««ooQd*d  bgr  Covdos loner  Dip- 
pel,  the  follotfiof  r««olutlon  vm  adopted  t 

BBSOXJfED,  that  ihi«  CflwdMloo  b«r«liy  requeate  the  Mayor,  the 
Board  of  Superviaora ,  and  the  Controller,  to  approve  a  Sup- 
pleiaantal  Ajppropriatlon,  reapproprlating  $1,000.00  of  the 
aurplua  is  Appro^iation  212.112.03  (Holiday  I^-Conniaaary 
Diviaioa)  to  the  credit  of  Approprlationat 

212.112.02  -  HoUday  P«y4Soo  Divialon  1600.00 

212.112.04  -  Holiday  Pay-ReerMUonal  Ikiita      400.00 

(To  provide  the  additional  funds  required  to  keep  the  S.F. 
Aoo,  the  Oolf  CouraM,  Colt  Tawwr,  Taoht  Harbor,  eto.,ataffed 
and  operating  oc  holiday*). 


ibqaMt  for  A  Skxp' 
plMMtal  4^rop*n 
iairt.  of  %),tb3.08 
to  NMt  Faynant  of 
tetroaetive  Wagea 
in  3ttp.Ct.  Action 
10.  413726  -  K.ily 
•ttl  vs.   City  ft 
Co.  el  8an  FirancisoQ 


On  notion  of  Connisaioner  Parr,  aeeoaded  ty  Conmiasionsr  Dip- 
pel,  the  folloiriz^  reaolutionsvas  adc^iftedi 

S,  a  pereoptory  writ  of  laandate,  issued  by  the  Super- 
ior Court  on  Septeaber  7,   1951,  rendered  judgment  ordering 
peyaant  to  certain  eaf>loy9e8  of  the  Recreation  and  Park  De- 
partaant  for  work  perfomad  oa  holidays,  overtioe  and  differ- 
ential shift*)  and 

WHSJ5AS,   tho  Superior  Ccmrt  has  ordered  that  such  psyssnt,    . 
covering  the  obligations  incurred  during  the  period  Jkily  1, 
1947  to  ^ne  30,   1990,  be  caloulated  and  made  in  accordanoe 
with  oolleotive  bax^inlng  agreenants  and  retirenent  contri- 
bution schedules;  now,  therefore,  be  it 

BBdOLVBD,   that  this  Ccoaission,   in  ooi^>lianee  with  the  nan- 
date  of  the  Superior  Court,   and  desiring  to  fulfill  its  ob- 
ligations and  make  full  restoration  and  payment,  does  hereby 
request  the  Mayor,   the  Board  of  Supervisors  and  the  Control- 
ler,  to  approve  a  aupplansntal  Appropriation  in  the  sum  of 
13,663.08,  sufficient  to  provide  the  Auida  required  in  ^par- 
lor Court  Action  No. 413726,  Kelly  et  al  v.   City  and  County 
of  San  Draneiaoo,  as  follows t 


212. 176.01  (Retroactive  Wages) 
932.6^0.00.2  (Retireoint  Allowances) 


♦3,268.U 
394.94 


(7)  Iftcbt  Harbar  HbwIw  Llgwata 

On  motion  of  Cooaaiaaioner  Parr,  aeconded  by  Coianissioner 
Bsrcut,  the  following  resolution  was  adopted: 

^hMm  tfnilff?^  ftaaoluUon  Ha.  1029 

Iidit  Harbor  Moor-        f&SOVfED,   that  this  CooBiaalon,   on  reconaendation  of  the 
lag  License  Tranafers  General  Manager,   doea  hereby  approve  the  following  license 
md  Cmnam) )Ationa  transfera  and  cancellations  at  Tacht  Harbor: 


(a)   License  Transfers   (Pamanent  Lioenses) 

Rate 

^C];tUi&.      fir  WOBtt 


Clyde  ft  Carol  S.Toung 
(Pchsd.  boat  from 
H.Schubaok,  former  occu- 
pant Berth     207A) 


HOBBK 


207A 


♦7.50 


2-12-53 


wtmmitmjm 


■'iViiiiliV^^JWii  ■  '■ 


TRANSACT IQliS  foontinund^ 
,.  {fo.  1029  («)  Ug.TriMfMl  ( 

fiUBi£ 


J.  J.  H«Tlsld« 
(Fetaad,  boat  frc«  T.Q. 
Andttrson,  formM*  oooupiLnt 
Btrth  #228) 


liOBS   of 


)  (continuAd) 


30IJ0N 


E.  Hlekfl  VAGABOND 

(Trcmaftr  f^om  BMrth  #18A) 

Kdward  Wtatro  PAN  AIR 

(Tranif«r  fron  terth  #210) 

(b)  TilBWrfiTy  Lieanaa 

Sol  Rabin  4  Joa.Nlotoot; .  A>.-£UIMB  B. 
(To  occupgr  Btrth  #I3iA  . 
during  absanoa  of  Dr.Carr) 

(c)  C^QallAtiona 

1  .  EiOMDifiLilfliaitt 


173 

aoTc 


Rate 

far  tion^fa 

♦7.50 


♦5.00 
♦7.50 

♦7.50 


Mrs.  R.  L.  Robinson       (Out  ainoa  Atly  1952)  229 

Joe  Roaanberg,   Ar.         (  ■        "  "        ■  )  221 

2  -  IWaporarv  Liaanaa 

B.  J.   Lasswall                         (Sold  boat) 


(1)  Eytenaiona  of  Tina 

On  notice  of  Coomissionar  Parr,  seconded  by  Conadssionar 
Bercut,   tha  following  raaolution  was  adopted: 

Ito«QlutiQn  No.    1030 

RESOLVED,   that  this  Coanisaion,  on  reoonnandation  of  the 
General  Manager,  approvaa  the  following  Extensions  of  Timet 


(a)   AROONNE  P/G-CONSTRUC. OF  FIDH3E. IMPVT.-Cont.#120  - 

gonlrol39r'3  iXj? 

To  Thulin.   Bray  it 


julin.   Bray  it  Millar,   Inc.,  an  extension  of  U  calen- 
dar'd^?  tSSgh  JUly  2,   1953',   because  of  tin»  lost  due 
to  inclement  weather. 


(b)  Bf^yo^  aoccER  fIEi1>  -  Contract  #133 

To  Carroll  J.   C^lline  Construction  Coapary,   an  extension 
of  7-4  calendar  days,   thru  April  15,    1953,   to  enable  him 
to  coiif>lete  his  contract  by  installation  of  lawn  -  delay 
due  to  weather  conditions. 

(c)  T^AT.BQi  PARK  SOCCER  FIEIJ)  EITENSION  -  Contract  #2021 

To  C.    J.  Collins  Conpany,   an  extension  of  86  calendar 
days,   thru  April  15,   1953,  to  enable  him  to  complete  hia 
contract  by  installation  of  lawn  -  delay  due  to  weather 
eonditiona. 

(d)  CAITOA  PLAYGROUND  BACKSTOP  -  Cont.82  -  Controller's  #15^ 
aoilTH  SimSST  P/Q     backstop  -  Cont.83  ■  Controller^a  #155 
To  Cyclcme  Ptence,   Ansrioan  Steel  A  Wire  Division, United 
States  Steal  Conftany,  an  extension  of  61  calendar  days, 
thru  December  24,   1952  -  due  to  inability  to  get  deliv- 
ery of  necessary  raw  materlala  to  fabricate  the  ccoplat- 
ed  product,   as  well  as  bai  weather. 


^m 


2-12-53 


Jl'^'  g '  ■.■^,  ^  ^  • 


■m 


■UMiHBaMi 


( oontltiu«d) 


(oontlnuttd) 


(•)  WE3T  PORTAL  P/Q  IhPRGVShBNTS  •  Contraot  #123  - 

To  BBrml  Conatruction  Co. ,  an  •ztenaion  of  3f  oalsndar 
dtty«,  thru  Fubruary  28,   1953)  du*  to  Inolonsnt  w»ather 
■aking  it  ijqpo«albl«  to  oonaplot*  job. 

(f)  CGNSTROCTION  OF  PAVCIO,   lENCINQ  4  UTILITIBS  •  S.F.ZOO 

fioatoHfit  IM7  ".  CflBteg;3jtr*fl  #2Q3Q 

To  Adas  Arraa  &  Son,  an  axtansion  of  30  oalttndar  days, 
through  March  5,  1993,  baeause  of  unfavorabla  weathar 
oondltiona. 

REPAIRS  TO  STEEL  FRAIC  k  ROOF  »  AVIARY  FLIGHT  CAGES  - 

g.  f.  aw  -  tfantoftfl^  127  -  CgptrgliHr'a  #178 

To  Qaaa  Carpantar,  an  axtanaion  of  45  oalandar  daya, 
throu^  Itibruary  13.  1953 »  dua  to  Inclaoant  vaathar. 
(co^>latad  2-9-53). 


(<) 


(2)  Public  Sala  of  Panal  Sactions  froa  16  Barraoka  Buildinga  -> 

r^aam  Mathitr 

Mr.  Lawia  raportad  that  tha  aiztaan  (16)  pra-fabrioatad 
barracks  buildinga  purchaaad  by  tha  Racraation  Coamiaaion 
for  ar«ction  at  Caap  Nathar  had  datarioratad  dua  to  axpoa* 
ura  to  aavara  vaathar  oonditions  during  tha  paat  two  yaara, 
and  that  tha  natarial  haa  baan  judged  unfit  for  City  uaa 
and  should  ba  daclarad  aurplua  and  offered  for  aala. 

On  notion  of  CoiMiaaionar  Barcut,  aacondad  by  CoaBniasionar 
Dippal,  tha  follouicg  raaolution  waa  ad<^tad; 


iiW.  ?iQ.  1031 


R0d»aar  of  Sup- 
pliaa  Requested 
to  Offer  for 
rublie  Sale  tha 
hiMl  Sectiona  of 
16  Bbrrecka  Buildinga 
tt  Caap  Mather 


Biggluliifla  Mfl.  Mil 

RBSOLVBD,  that  thia  Coaniasion,  on  raeoanandation  of  the 
Qaneral  Manager,  doaa  haraby  requeat  tha  Airchaaer  of  Sup- 
pliea  to  offer  for  public  aala,  tha  panal  aactiona  from 
aiztaan  (16)  barracka  buildinga  located  on  departownt  prop- 
arty  at  Caqp  Mather,  Tuolumne  County*  California. 


C^uga  Cluhhouaa  (3)  Report  on  coat  astiaate<i  of  Cayuga  Clubhouae  enlargement 
^lilargaBant  -  requested  hy  Cayuga  Inprovenant  Aaaociation'a  letter  illtg. 

(Owr  to  next  mtg. )   of  1-22-53)  waa  poatponed  to  tha  next  regular  naeting. 


(1)  Award  of  Bid  -  CONSTRUCTION  OF  ADDITIONAL  QUARIERS,  PRIMATES 
tL  fAMTHER3.  AT  SAN  raAMCiaCQ  ZOOLOGICAL  QARDEMS 

the  Secretary  read  the  following  bida  received  February  10, 
1953t 


IflK  BidiSari  c.j.collins  co 157,^43.00 

2166  Market  Street,  S.F.U 

Other  Biddara. 

Antone  Riteraen  &  Sona  $58,756.00 

Robert  L.  Wilaon  $59,612.00 

S  A  Q  Conatruction  Co.  $61,617.00 
Thulin,fik«y  &  Miller  Buildera  $62,7^.00 

Hart  it  Hjmding,    Inc.  $65,33^^.00 

E.B.Arraa  dba  Adam  Arraa  &  Sor$60, 520.00 

Wlllian  Mclntoah  &  Son.  $7/^,^53.00 

Tha  fim  of  C.   J.   Collina  Co.  waa  the  lowest  reaponaible 
bidder. 

On  reooaoandation  of  the  Qeneral  Manager,  and  on  motion  of 
Coaniaaioner  Parr,   aeeonded  by  Coianiaa loner  Bercut,   the 
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^^  1030  (1)  £xiaMi2£«L^-I^  (cmamui^d) 


Lgg^iaaijiL-. 


(•)  WEST  POOTAL  P/G  IMPRCWSMSi.TS  -  Contr^aot  #123  - 
m.  ti.»nai  r^nfit ruction 


(f)  CO^TRKCTION  Or  PWDC.    ^iNCm  «  WILITaS  -  S.F.300 

conditions. 
(,)  B.P.IRS  TO  S«EL  ..UME^  BOOF  -  AVURI  FLlgTT  G^  - 

To  Q»n«  C*rp«"^'^U     i5S^  dirt?  l^lownt  w*athw. 
through  February  13,   195^,  <»•  w  *««* 

(coaplot^d  2-9"53). 


Mr.  L.-U  r.p=rt.d  th.t  th.  .Ut«n  Uj)^,^^2i:t«. 
b.rr»ck.  bulWlngs  ;»f,'^^"''  *  a^-^ilUd  4M  to  "V-- 
for  .MCtton  .t  C»»p  ^"»">«  ^'f^^TiTtoe  p«t  two  7~». 

f  r»™iMion.r  Berout,  »ooi«l.a  \fr  C«-ilMlon.r 


jgfti^jfixJUUl 


a&sfiiJai1inn  No.  IQ^I 


REsoLvs),  that  this  ^^«-i:?i^^,::.rtSrpSJch...r  of  sup. 

General  Hanagr     ^^r*^?!*;^,!*^!^^!  p^l  .octlon.  froi» 


fwcbaa^r  of  ^p- 
pllM  R«qu«st«d 
1  to  Offw  for 
i  Pttbllc  Sal*  the 
!{^m}  Sections  of 

♦  ^»*<r^*M»  of  Cayu«a  Clubhouae  enlargeMnt 
CW  Clul*>ouse     (3)  Report  on  ^^'^,^^^,^^3 eolation's  latter  iMt«. 
rol:7tr"„L;.t..)       ;r?!l^53rwL^t^  -th.  n-^t  r.^lar  «.tin«. 


UQL^SHSSS 


*  Tw^       rnMSTROCTION  OF  ADDniOHAL  QUARTERS,   PRIMATES 
read  tha  folloning  blda  racalTed  Pabruary  10, 

157,03.00 


the  Secretary 
1953: 


I^  BiiUJfiH   C.J.COLLINS  CO.,    .    ....    .    .    ' 

MB  ACAMx—.    ^^^  jtepicet  Street,  S.F.U 

Antone  Petersen  A  Sona  JcS'^S  00 

Robert  L.   Wilson  Im  fal7'oO 

S  &  Q  Conatruction  Co.  ftiSTD  ftn 

ihuUn,Bray  4  Miller  Buiiaar.  Jg»7^-g° 

Kart  &  Hyndlug,    Inc.  <^J!^'ci^*oO 

E.E. Arras  dba  Adam  Arras  &  SoT*bO, 520.00 

William  Mcintosh  &  Son.  §7^,45-5. uw 

T^e  firm  of  C   J.   CoUina  Co.  was  the  lowest  responsible 
bidder. 

on  reco^ndation  of  ^h*  *--!  Majager     a„d^«ti^  of 
Cofflffiissloner  Parr,   seconded  by  Commissioner  uercu  , 

2-12-53 


0f!0^ 


..-AH^.aar- 


-..-y-c'^  .:,^i--V~" 


(oontinutd) 


|Y«ftiutian  Itft.  iOP 


th«y  Ulng  th»  lo»»»«t  rMpoMlbl*  bt<J<i»r  for  tn«  »u»  o* 
♦57,M3.00|  *nd»  b«  It 

M«  •HKWi^r^d  to  eaacut*  thU  oontrmot  on  w«»ax  w 
SSowSlen  and  I^A  Co«A»»ioai  *nd,  b*  It 

J^iTor  th»  City  and  County  of  3an  FJ»nci.oo. 

(2)  A«ard  of  Cooti^ot  -  CONSTRUCTION  OF  SITB  D«W1«NT3.  WEST 
IITTcmi«R  — 


Tha  Jtcrataxy  raad  tha  following  bid.,  raoal^ad  Ibbruary  10, 

1953 1 

X^  aiHA.r«  MARTWILLI  CONSTRUCTION  00.  .INC.-      1329,000.00 


S.J.Aaoroao  Construction  (^o. 

Chai.  L.  Hamay,   Ino. 

M.  4  K.  Corporation 

C.  M.  P»Sat«  Co. 

J.  Haniy  Harrla 

Wllllaja  Nolntoah  4  Son 


♦332,179.00 
1363,700.00 
1380.000.00 
1380,300.00 
ii50,9U.OO 
•^9,A56.00 


rd  of  Contract 

rtwc.  of  Site 

rU.,  UMt  Sunaet 

Mfct*  Citntar 

Iha  flr»  Of  htortlntlU  Con«traction  Co. ,  Ino.  waa  tha  loii- 
•at  raaponalbla  blddar. 

On  raoo-»ndatlon  of  tha  Oantral  Jfenagar,  and  on  aotlon  of 
Co-daalooM-  Parr,  saooodad  ^  CoailMlonar  Dlppal,   tha 
foUotfli^  raaolutlon  ^laa  adcptad: 

}^oi»tiQn  No.    1Q33 

s^-fo;  rcrt^:si-n"orsr  iS^^r  ^^'"^^^ 

i2^i^  SSSi'for  th.  .u«  of  1329,000.00;  and,   ba  It 

WRTHBR  RESOOTH),  that  th^  Ganaral  M^«'''^if '  ^r'*'^ 
CV  aiV-^rad  to  a»ouf  thla  contract  on  bahalf  of  tha 
Rocxiatlon  and  Pax*  Comdaalonj  and,  bo  It 

fonnR  naOIXB),  that  tha  Sacrataiy  ahall  ^i«  "^IJ^^*^. 
SSo^l^tha  rffloUl  adYortlalng  of  the  official  n««a- 
JSHf  S.  city  and  County  of  San  ftranclaco. 


(3)   ^r^mf  for  9trTl?f  "•  W"^ 


on  -otlon  of  C««l..lo«ar  Dlppal.  .-condad  Jr  Co-mla.lanor 
Srout,  tha  following  rwoluUon  vaa  adopted. 


for  Sarrlce 


RESOOT.  that  for  th.  hj.t  J;J**'rnhr1<iSSriar°?riLl« 
the  R.<«aUon  and  Park  ^:ff^nolliiln^"^<>rs^ce 
haraly  ra^uaated  to  appraira  tha  following  ura«r» 


Mneing, 


2-12-53 


w^-^'^m^m^mmmmmMmmmm 


fM^'iT^ 


^^^fevfelsi 


"jsassi"' 


(oontiniMd) 


,.  Ko.lDM 


lb\  to  Abbot  A.  HMk«,  Inc.,  Twting  Englnw«.  62^ 
^  *  Sc««nto  3tr..t.  ir«r  soil  Uat«  required  for 

WMt  Sunaet  RecreaUon  Center,  the  eum  of  -  «210.00 


(4)  inr^  ^'^^"^ 


laiMi 


Th-  q«e«»tMnr  read  a  letter  from  the  Board  of  Supervisors, 
^W?!  SiSir^  ll^dl  and  City  Planning  Co««lttee,  re- 
^•iunf  tielSiiealon  to  aaaeible  and  itudy  f«°tual  data 
5E?ltlJS  tS  theMeraUon,  maintenance  and  poaalbU  use  of 
IllJJl'IJli^d^tSriJ^rt'to  be  submitted  vlthin  the  next 

60  days. 

wh.     i^ia  roBorted  that  It  would  not  be  possible  to  comply 
Sjlhl^i  r^Sest  anTLsemble  such  data  In  the  -^ort  period 
of  aiSJ  days,  stating  further  that  experience  had  shown 
tLt^ctSS^^aUorf  reliable  and  technic^  natureis  not 
Mailable  and  that  It  can  only  be  obtained  by  engaging 
co!H>etent  professional  engineering  services. 

on  motion  of  Co«nl«iloner  Dlppel.  seoonded  by  Commissioner 
Parr,  the  foUowlng  resolution  we«  adopted! 

R^jifllution  flo-   1035 

ssrth.i:LSi',XJ'to^btrin'-?^^^^ 

S^l  TJVZ  lir^t'TZxUUc  Account  oan  be 
SS^dlTsiS  JU^.oo»s  future  obUgatlon.  resulting 
iSmthe  a«,ul*lUon  of  Angel  Island,  and,  be  it 

FURTHER  RB30IAia,  that  It  Is  tbs  IntenUon  e^^^^,^^«^' 
V^iL?^«itnri«oelBt  of  the  above  mentioned  coat  esti- 
'iS;  'S'jSSLr^cJent  fund,  be  appreprlated  ^the 
SiS'of  a^sors  to  finance  the  •^^^'^n-nt  of  competent 
^fwalonla  engineering  services  in  the  survey  of  Angel 
Island. 


lion  Rati* 
of  Actions 
Subject  to 


rO  Tfae  0«ieral  Manager  re<|ue.ted  the  Conmdsa Ion U  ratification 
^*^  3*a?S^  tSSS^bieSTtc  Commission  approval. 

On  motion  of  CoaHseloner  Parr,  seconded  ^Conrdaa loner 
Dippel,  Uie  following  resoluUon  was  adoptedi 

flnnnlutilfln  ^t    '^^'^ 

RESOUreD,  that  thia  ConnUelon  does  herety  ratify  and  ap- 
prow  the  following  grants  of  permlsAloni 

U)  To  Haas  and  Haynle.  General  Contractors,   St. Mary's  Sq. 

^  '  2J^  tTstSTthe  Sun  lat  Sen  statue  on  vacant  unia- 
SJ^^'pi^^arthf^oraer  of  ^^Ufornla  end  ^cy 
S%et.  dSon/the  couree  of  garage  conatrueUon. 

(b)  To  the  auddhlst  Onion  Chvrch,  720  ««^««^^^^!j'   i° 

^       use  a  portion  of  Portanouth  Square  during  i^^^^!*^' 

^tr^  11^17,   1953,  saUsfactory  insurance  to  be  fur- 

nisbed. 

(o)  To  Aviation  Dstaoh«nt,  30tb  Engineer  Baae  Topog«P^i° 
^  '    D^tUUon,  permUalon  to  use  Lake  Merced  until  April  15, 
W5rfor;a?Weeapa««*  PUot  training  e«rciaea  - 
Saturdays,  Sundays  and  HoU«iays  excluded. 


(6)  MA"^  ^^^  Boundariog 


Mr.  Lewis  reported  that  the  proposed  new  ^^^f**^^*^  ?^^^ 
ifaT^^r,  P*rk  as  adODt«d  under  reaolution  No.  941,  meeting 
S^b^^O,  W^h^d  been  under  consideretion  by  the 

2-12-53 


11 


III 


m 


1^  (oontlntMd) 


land  i)urchas«. 

'•"  "^d"^  S^i^  ^^  tTb.  purch«.<l  «uia  b.  .o. 
tTM,  ana  tn»  twining  ^'g"»^  ^^  j^  Il»»er»e 

^'-  ^  'J:2nLn'TXud's.l.roiJsru»,Xt. 

••condMl  ly  CoiidMion^  Dlpp«l» 


fifgy^jytiaa  ffo-    1Q37 


F&rk 

R«nrl»lon 
i^ltfd  icquisl- 


with  flnaUty  th«  •olution  of  th«  McLaren  rar»  prw         » 
now,  therefore,  be  It 

McLaren  Park  Area; 

KK  Ksr  ^"^i  r4£S  £^ 

to  bs  Bade  conditlonailjr  upon  w»  «»^  i*!!*-.-  •«/!  tha 

-^♦-KiiZhaant  of  the  newly  reooiwnded  boundarlea  and  tfte 

and  Park  Il»parti»nt  Budget  the  aim  of  »l5U,wu  *»*  i^ 
ef  McLaren  Fftrk  Land. 


(7)  *«ra  of  irohlt.ctur.1  0»tr.ct  -  OW  HO.  Pm«Oa»»^ 

PQHUpM  CEWIRR " 

On  motion  of  Co-iwlooer  Parr,  .econded  by  Co«l«ilonar 
Sr~i    ?hf  f^^^in*  r^olutlon  ^  •dopt.d: 


J&JQiS 


of  Irchltec- 
Cootract  to 
kllrty  for 
loa  p/G  and 

^pn  Center. 


REiOUna).  that  this  ^-"i-^-'^S^STaSj^ln^^^^^^  ^' 
T^'T^<^  r..  TrSltSTtr^for^^pro^^^^    --J: 
fe;  ^Tconnectlon  vUb^^he^P^/^-^S  l'j^r:Sl:r^l 
r 're:ri^t:d^ta"S  SSfructlon  -^  >--^^J„^. 
^nlract  to  be  aubadtted  for  final  ai^oval  dpon  pr^para 
tlon  of  the  for»l  contract. 


(B)  ^;-;^,r.-i^.TTtrL-  -"f-r?^>-r^>Hr° 


Mr    Leiris  aald  he  had  been  Infon-ad  that  the  PubUc  ytlU- 

::.rt:"^"jrri3fi:f.nrp.rtlon  or  th.  prop.rty  to 
■aet    public    recreational  needa. 

On  «>tlon  of  CoBiBlaalonar  Parr,  seconded  by  Conmdaa loner 
DlpJJl,  the  following  it.olutlon  vaa  aAopted, 
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J  Jim4»fl^rw^(yJy^%^_ 


'i^»  .'v~7'trT 


'.V'-i.  >     J  "  ■'^■.v^ivTS.rVT.yT 


i^Pl?;s;5.-t^v,^5|iSi!^ 


■^»?;^'C*^?•:v,;'■ 


f 


u 


jt-u^  (oontino»d) 


lit  for  Lan^ 
ifgr  -  Croclwr- 

ItiM  CoMda*' 
toB«cr«*ti«o 


fl^l^ftlutlop  tfo-   1019 


UHKBBIS    for  mm  y^,  P^<^  ^  ^<*''^^  ^**'  "»  th«  Crook«r 

iSSwruStr  wrltt«»  •«i*#«iat  b.t-*«n  th.  Public  OtlU- 
tSTcSUuSon  and  the  fbrwr  Feoreatlon  CooniMlon,  and 

SJ^^LSSTSLaTaaS  tha  flan  Fmiciaco  Houalng  Authorl- 
idaalon  haa  a:q)lra4^tBd  baa  not  ba«i  rwiawad;  and. 

^ffiBBUS,  th.  aacreaUc*  and  P^  ^^T^^^^r^  li^^dar 
nead  for  a  portion  of  tha  Crookar  A»aaon  Property  ^^  ^raar 
TproSdl  SSic  racraatiooal  fttdUtiaa  ^f^tha  6utar 
MaSdctTofour  City  and  also  to  suppla^nt  th.  larga 
SlSl^duJ^  iS  athletic  flalda  auoh  aa  father  Cron- 
^^^^iLTh^r.  b-n  loat  to  the  pubUc  \v  con- 
iSuctSfSto.  anyahore  Freavay  and  bridge  approaohaa, 

WHEREAS,  tha  Public  Utilltiea  C«««i..lon  ha.  J^dJ**?^^ 
^?TiiMie«a  to  tranaf^r  the  deaired  propartj  to  the  Recrt»a- 
Sii^STJlrk  ciSSlon.  and  the  Director  of  Planr^  has 
!iSJSS  SflaSTtwiafir  and  reported  farorebly,  but  i^ 
JSSS  ^thTpl^Te-d  •  deaoSTtion  of  the  property  to 
Jf;;JSr25  i.  -ore  iartioularlgr  d-cribed  aa  follonat 

BCINNDIO  at  the  Interaeetlon  of  the  "^^J^P^S^Icoii 
11«  of  Qena^  Avenue  and  •«*«'-H/"^*1!!?v^^^JJlSI 
iSeeti  thence  northerly  along  ••".^^'^HhTtSlSacti^ 

f^Jtr^l^^T^r"^^  tTne^^f^lTarr  street 

nS  S^oir^fth^*  aoutberly  along  .aid  boundary 
tSTSoO^fSt  Plul  oJ  -inu.,   thenoe  deflecting  9jP  »ore  or 
^  ^  SI  rSt  Zd  running  377  feet  plui.  or  »lnu- 
i^t;r^  aSii^  aotttherlylroperty  line  of  the  Crod«r 
2i«S^™ir  aite  to  lAere  it  intersect,  tha  northerly 
SSStHSTS  Qene^a  A«e»>e,  thence  running  ««»terly 
^^feet^ua  or  »inu.  along  said  northwly  property  Une 
irSeSJa  iiS^  to  the  eeate rly  property  lin.  of  Moaoo- 
Street,  ai^  the  point  of  beginning. 

HOW    THEHEIDHE,  W.  U  RESOIATH).   that  this  Commies  ion  does 
SS^fcyluthori;.  and  direct  that  In  accordance  with  Sec- 
tlfl!^  159-161     Ptot  I,   San  ft«ancleco  Municipal  Code,   this 
JiSai  L^ii-med  to  the  Honorable  fteyor  El«r  ^^^^ 
HHor  Sanafer  of  the  abore  I«-P*rty  now  mj^^^^^^ 
tlon  of  the  Hetch  Hetchy  DirLlon  of  ths  Bibllc  Utilities 
Co^lon  to  the  Recreation  and  Park  Co-nis.l«  for  the 
aJSSflo  purpose  of  eetabliahlng  and  operating  pubUc  rec 
reaUon  faoiUtiea. 


iw. 


(9)  R.qu..t  to  CootrolLr  to  8.11  Additional  19*7  R.cr.atlon 


Mr.  Uwls  reported  that  In  order  to  finance  additional  Beo- 
reatlon  Bood  fUnd  project.,  a  fourth*  aal.  of  bonda  would 
be  neoeaaary. 

On  motion  of  Coeadwilooar  Parr,  seconded  ty  Co»«ia.ioo.r 
Dippel,  th.  following  reeolutlon  was  adopted: 


IkKiue.'ved 

»U  |2.00Q,0«). 
IVloaal  1947  ftoo- 


RESOUTH),  that  thla  Comniasion,  for  th.  purpoee.  of  f lnai». 
eiag  tha  ftother  conatrueUon  of  r.oreaUon  in>rwr«aenta 
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"^^^^TiTrf^M 


(oOOtiSMBfl) 


in-i^tf) 


Ui 


«nd^  th«  19il7  fi»c»^tl»n  Bond  FUnd,  djM  hw»iv 
in  th»  mmmnX,  oi  $2,MO,0t)O.». 


(ID) 


DIM 


^_.Zl«rS  ftw  ViAW  Park  anfl  tt»  roa«Ji«ys  In  oxti«^ 

V^T-Ia      A  mx>  attaahad  to  tha  raquait  ahtmd  tha 
JTS^aSteartSTwa  mlntaiaad  a.  a  haul  rmul. 


tlflo  Qrasted 
DlT.  of 
^,,  Dlat.W. 
BBrtioD  of 

r?laafart  f«- 

Lan  it  N&in' 
of  Haul  Rd. 


On  «tlo«  of  C<-d-l«-r  Hrr.  •^^S^^"'^^'^ 
larottt,  tha  foUo^li*  r«iolution  mm  adoptafli 


.^ that  thia  Ca«la«laB  ««~  ^^T^^^^t*^  T^ 

^^'^^h'.^  jLSirSa  J^^'af^'^ol^JtrctJng. 

SlKi-^SST-tl^Sc^fSl^a  on  th.  H^ 

5!SSi3  SiS^19«.   Fll.  526^  t^lr^wita^^^eot". 
•tfiw  VlMT  iu*,   S.F. ,   Bottom  Studjr  for  Opan  rfatar  rroj« 
aaa  on  «.i»  vith  tha  3aorataryt 

p^rSflB).  that  «!««,«ef  ^.^L^JLSL'ISI;^  or 

^SSlSti:.^^  ^to  ba  dona  to  th.  antire  aatiafa^ 
Uon  of  thia  CoBBdaaion, 


(U) 


I: 

« 


Of  City  Planninc  to  iaaist  in  City-vida  B>oro»- 
'SSL .- 


■UB^  %d.th  Mr.   Paal  Opparmnn. 

Co-alaaion,   whan  aotetd    had  ««f;*^i„d^t  tiaa  raooi- 
offar  Btaff  aaaiat^  1^^  '^°tZ,^^i^r.qoBBX.  for 
■sndad  that  tha  Co«daaion  authoriaa  a  f*Tmi  raqu.  w 

suoh  ooopaTatlon. 

on  »tion  of  Co-d-ionar  mp^l,   ^cc^^  ^  ^^f  ^d' 
l«ut.   tha  °'»^\'^'-^^J^lZT^l^J^^^t  of 
aooapt  tha  cooparation  «^°f^  "^"^^^^  rf  xiS^ati^  and 
r<  ♦»  Pi«nnlnff  in  tha  conduct  or  a  aurvwy  *»*  * 
^  SJSS«  «  .  i-U  for  ««  19S3  Bond  I«ue. 

fhex#  haing  no  further  buainaaa  to 
aion,  Praaldent  Suttar  daclarad  tto 

^^5  P.M. 


,  bafore  tha  Connis- 
(ting  adjourned  at 


ft^epectfvaiy^  Bubodttad, 


£e. 


Sacratary 
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S&n  Rrftnoiwoo,  California 
Falaruary  2b,  1953 


V1I8X  S  i 

Tha  Flfty-flfth  Ragular  HtaUng  cf  the  ^<^5i^^!^^26*^ 
Co«Awloo  HM  oftU^  to  ©r<SaT        Thurad-y.  February  ?6, 
W53,  »t  3tOO  P.M..  Praaldant         tar  praalding. 

Tha  rolla»#lng  Comiaalonera  vara    .raaanti 

Mr.   Louis  Suttar,  Pr«»W«nt 

Mr.  rr»d  D.  Pmt,  Vlca-Pra«ldant 

Mr.   Mlchaal  J.  Buckl«y 

Mm.  Hanry  J.  Dlppal 

RiT.  Bugana  A.   Galla«har 

M«.  SigBund  Starn 

Thara  b.lng  no  corraction.  or  olaalons,  tha  «^««^_^^^« 
5^  RaguUr  Mating  of  Fy»bn»ary  12.   1953,  ^ra  approvad. 


j.Plwmlng  & 
lii^  Astoc.to 
lb  Raport  & 
indttlons 
the 

A] 


(1)   ft^  Mrs.  Emast  Bom,  Chairman.   Parks,  Playground.  &  Public 
^dlngi  Co-lttaa,  3an  ft-anclsoo  Planning  and  Housing  As- 
s^lation,   raquasting  tha  Conodsslon  to  taka  no  final  action 
;^!i!S^  th^  nna  Arts  until  th.  raport  and  ra- 

^:S^ian  bail*  prapared  ly  that  organl.^itian  has  been 
coDSidarad, 

Prasidant  Suttar  raportad  that  a  lattar  had  baan  sent  to 
Z  Board  of  Suparnaor.  giving  ^% ^--^^i^-^P'^? 
and  posiUon  ragarding  tha  Palaca  of  Plna  ^'  ^^.^ort 
tha  San  Pwtnciaco  Planning  and  Housing  Association*,  raport 
and  raooBWndation  would  ba  awaited  with  intara... 


oning  Road  to 
yier  Propartias 
r.Sherp  Park  Rifle 

-Referred  to 
Lm.  for  Report 


(2) 


From  CHwrga  LagoBarsine,  46  San  I^dro  Road. Daly  City 
craastlng  the  raopanlng  of  a  road  on  the  north^a  of  the 
San  Franci.co  Maniclpal  Rifle  Range  at  Stoarp  I^.   ^^P**" 
mit  ingress  and  egress  to  private  property  owned  ,tflr  his 
clients,   Mr.   and  Mrs.  WilUa*  B.  Tyiar. 

With  Co«iaalon  concurrence.   President  Suttar  referred  the 
above  request  to  Mr.   Lewis,  General  ffenager,   for  invaatiga- 
tion,   raport  and  racoanendation. 


(3) 


lion  Gives 
[I^OQMnt  to  Sell 
Sbares  of  Stock 
Bd  ^  It  of 
It  Final  Co. . 
|for  hirposas  of  He- 
iMition  of  Soart 

''^Ml  Ir48  ^-1)1 


PWm  Arthur  W.  Luta.  Chair»in  of  the  Board,  a-art  &  Final 
Co., P.O.Box  1151.  Loa  Angeles  53,  California  requesting 
c^;;a;t  of  the  stockholder,  to  permit  tha  sale  of  all  of 
^property  and  assets  of  Smart  &  Pinal  Co.  as  a  step  in 
the  consolidation  of  its  operaUon  with  Hoas.Baruch  &  Com- 
pany.  (The  RacreaUon  and  ft^k  Coomission  is  the  owner  of 
jn^  of  stock  to  the  credit  of  the  Children's  hiiseum). 

On  motion  of  Commissioner  Parr,  seconded  by  Comaissioner 
Buckley,  the  following  resolution  was  adopted: 

T.BEXAS,   at  a  special  meeting  of  the  Board  of  Directors  of 
aaMTt  k  Pinal  Co. ,  a  CaUfornla  corporaUon,  duly  held  at 
1700  South  Boyle  Avenue.  Vernon,  Califomia.on  the  13th  day 
of  I^hruary,  1953,  the  Board  of  Directors  of  said  corpora- 
tion authoriaed  the  .ale  of  all  of  iU  property  and  aesets 
to  Haas,  Baruch  &  Company,  a  California  Corporation,  under 
a  plan  of  reorganlMtion  whereby  Haas.  Baruch  &  Cospa^ 
(which  prior  to  the  closing  of  the  transaction,  will  change 
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i 


::t-'^: 


mvwT.m-  f^^^  yv^vm 


^.4.*-. 


»:.-■  ■  ■'   [f^a^^'V- 


''--.■*'^--.llr  ■-*■'• 


.  }^\ri'ju  ^ 


u 


*fp«  (oontlwwd) 


.10^ 


it«  BUiB  to  -amrt  *  Final  IrU  Co.«).  wlU  Imu«  to  Saart 
i^!ITr^  aJwId  •h*r««  of  it*  o&pLUl  atock  of  the  par 
taSrifll  «  iif  .ST-uoh  .took  to  ooa.tit«t*  tho  only 

aMuM  all  UabiUtia*  of  amrt  4  Final  Co. .  J^?.  P™^!- 
5^  buiiaM«  and  a.«ets  to  tato  plao*  ••  of  f^bruary  28, 

19531 

Ml    fBBlQRB.  tha  HacraaUoo  and  Park  Co«U»ion  doaj 

haralnbefoPt  aat  forth,  and  doaa  hamtv  •»*5***^^**j":.,  JT 
SSto  to^Ln  tha  proiy  cowing  votaa  on  %b^  proposal  to 
"^^A  lis  o?|i^  ^  "-^  o^  ««<^  corporaUon. 


Hty  Att'y.Opin.       (4) 
|».66i  Stataa  Mo 
'  i.Gbarge  Miy 
tt  Nar.Mu. 


fro-  tha  Cl^  Attomty,  hi.  Opinion  Ho.6t4,  '^J*'^ J^^^ 
17    1953    a<^ln«  that  It  would  ba  naeasaary  to  a»nd  tha 
2;aa^th  tS^Slti-  »i8.um  Aaaociatlon  to  allon  the 
JSIJlS^f  wtrano.  f^.  on  n-cimd  d-yj.and  mjoh  aj-nd- 
S^iSSld  raqui^  approval  of  tha  Bo«.3  of  auparrlaora. 


SirSS^  tSJ  ^SSoJ^nt  of  parte  araa.  ^ofPurpoaa. 
oSir  thaTnaturally  accapt^d  park  uaa.   (3.cratary  to 
aeknowlad^  and  flla.) 


►<1  for  Acoaptad 


^ndasion  Orantad  (b) 
^itU  Club,  Inc. 
^ef  K«Bar  Fovil. 
i.ET«c.Nar  J9 
iBg.U  fo>^  Drain 

iftla — 


fls«.  fbrdinand  J    Upayri,  Sacratary,  Lafayatta  Club, Inc., 
JJ^'^aJTSS^t/i^qS^  th,  uaa  of  Ka«r  F*f  ^J-  - 
?JurlSay  ar^iiig.,  7-^  P.M.,  March  15  to  Jng^^  ^5'  ^953, 
forltrcha>«»ionahip  girl«»  drua  corp.  rahaaraala. 

- ..^     r  n^lMlianr  Blpeal,  sacondad  by  Co^iaaloear 

£iS^,T^::ssni™irto'th.^fjyat^  aub^ 

aSthSSSd,  co-»ncing  Thuraday,  Ifcroh  1«,  and  not  to  .^ 
tMtd  bayond  iuguat  13. 


/7^  FVoB  Sd«r  K.  lahn,  an  Inrltation  to  CoMUaionara  to  at- 

Uon  k  UDTall47)  J^  STSaJioiuSi  and  unraUing  of  the  Andraw  S.  Hallidl. 

of  Andraw  Halll-  ^Jil^p^^^Squara ,  co  Tburaday,  ifarch  12,  at  11.30 

Plaqua.Porta»outh  J^'^^^J^y  tTactoiwladga  -  flla). 


EAUOS. 


Shwin^^  Lociitim  -  ifHMUtt  rmt 


Appro;«i«tely  100  inta raatad  paraona  wara  in  attendance  at 

^S^;uXrtnlS.  corridor  to  b«»-  tM  di,ou..lon. 
-^  o    *-— .  ...B^Bri  the  liatiiK  on  tha  calendar  of  com- 

i^lU«^i  ,S"rii:^t  would  ultl-t.1,  b.  CO.. 
^Sd  lito  .  •ho-tx-.t  with  .  r..t«ur<mt,  car-U«.t.r 
opera tloQ. 
Tha  following  lettara  were  presented: 
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'L'i'H^^y^VTff  ■iJi-viV'-^r.-'  ''9rfZLT'y\y-l  7 \Am 


^ 


i5 


(oontlaMd) 

AamUo  IM*.  la  x^tri«tloa  of  th«  um  of  th«  bwoh,  and 

■Lm>  iSriU  prtNilbiroootrlbatloo  to  tho  woi^tlon, 
MUrtalMMBt  ud  •aj«y»nt  of  th»  gww^l  public,  and  Ita 
potontlAlltlM  ••  a  touplat  aitimotloo. 

Othor  spoaktrt  for  wad  ag«iaat  v»r»  aa  fello»«ti 

OmoAlAffi  Mra.  Born.  San  flraneleeo  Flanning  and  Houalng  A»- 
^liSSi,T2i.^  Oordon  Bo«g.,  California  Hi.torio.1 

Rowlnifciub,  Mr.  Oaorgo  Bra(^,  aaabwr  oL!5«  S«"*S^^J?^ 
IM  Club.  Vt9.  «Ui|bSth  Boantwsv  8w  ^.AeUoo -fladgjration 
of  Wca»n»a  Clubai  3.  T^oma  R.  Murphy,  San  PHweiaco  Row- 
S«  blub,  Hr.  Dai  Kanaady,  Prwidant  of  tha  San  ftranoiaoo 
Roving  Club,  and  Vt.  John  H.  PoUaa,  boat  twildar. 

)fr    ToaUtodaraon,  Mr.  Charlea  Roaanthal,  Wallaoa  Hhita,  an 
antartainar,  and  Mr.  Jkuas  Murray,  56  Macondrv  L«n». 

Ifr.  Andaraon,  Printer,  of  Barkalay,  part  ownar  of  tha  

•Fbrt  Suttar"  outUaad  plana  for  tha  raAirblahtng  and  opar- 
atioo  of  tha  va»aal,atating  that  tha  o«nar«  '•«2P      f^.  , 
thair  obligaUon  to  conform  to  all  JjJ^^J^K^^JlJJ'.'^^i" 
ina  to  buildinga,  aaf*ty.  fira,  baalth  and  •anitatlon.    Ha 
iXittSS^topSildant  Suttar  a  lattar  fro.  tha  Roaa  Ejd- 
taradnator  Coatjaiy,  62b  Pbtraro  Avanua,  adriaing  that  ro- 
SwToootrolVanrioaa  vara  in  affact,  that  raaulta  »*are 
aatiaAictoiy,  and  that  aanrieaa  would  ocotinua. 

Ifr  Bamay  Gould  arrivad  addv^y  in  tha  public  haaring,  and 
M'hTinSrad,  a  procaa.  aenrar  h«dad  hi.  ••«»»?«-  ^ 
enavar  a  taxpayar'a  auit  by  Attomay  indraw  tt«Ji»oo»  •••J^" 
SrtJo  abS2nt  of  tha  -Fbrt  Sutfr.-  ^^-J^]^/*^^ 
^Lg»  wrltUn  at«ta»nt  outlining  hia  plan  f»  tha  opara- 
uS%f  tha  ahovboat  "San  ftranoiaoo"  and  charging  aa  falaa 
all  darogatoxy  atat«»nt8  made  ragarding  hia  tanturaa. 

At  tha  ooneluaion  of  tha  haaring,  ^hioh  •^^•^?^/r!j;?^t 
in  duration,  Coa-aiaaiooara  Bucklay  ard  Parr  "^^^Pj^^^"^ 
Suttar  to  taka  tha  niattar  undar  adriaanient  pending  Uie 
rScaipt  of  Win«»ring  atudiaa  of  tha  Aquatic  Park  lagoon 
irwt,  ao  that  daflnita  action  baaad  on  aound  recoMDanda- 
Uona  could  ba  takan  at  an  early  abating. 

Praaident  Suttar  axplainad  that  tha  Co-d"^°'',*^ JT?^^ 
panniaaion  to  tha  JfaritiM  Miaau.  Aaaociatlon  in  1951  to 
klloTtha  barthing  of  a  rivar-boat  at  Aquatic  Park,   and 
tiiraS^fSura  aStion  ragarding  tha  -Fort  Suttar-  would 
nacaaaSily  concam  tha  Maritlma  Utaeua  Aaaociation.     No 
rapraaantativaa  of  tha  Maritina  Miaau.  Aaaociation  ware 
praaant  at  tha  naating. 


-C6 


(1)  frngnrftfl  nnrt/nr  ^"*"^  pavnanta 


and/or 


On  notion  of  Coaaalaalonar  Dippal,  aacondad  ty  Coamiaaionar 
Parr,  tha  following  raaolution  waa  adopted i 

]^B^^,.tinn  No.    ID^ 

RRSOUfKD    that  for  tha  beat  intereata  and  proper  conduct 
S^S^ciSjtiS^and  park  Dapart«nt,   f*  ContrcUarbe 
•nd  ia  harehy  raquaatad  to  approve  tha  following  Progreaa 
mai/or  Pinal  PayiBBntai 


2-26-53 


^8 


(eootlisnttd) 


\h.M 


(b) 


DffR0»MBNIS  TO  WBSr  WRTAX  P/0  -  Cootraot  #123  - 

To  alrnal  Coaitructloo  Ce.-to  iovar  axi^tlng 
501  iMffth  of  2"  waUr  Ua«  18"  b»low  pro«- 

of  two  (3)  Ai^lhoM  and  out  (l)  2«  J^ith  2" 
wkUT  Un»  vlth  2"  &t——T  ooupllng.  Prooont 
mUr  Una  !•  Intorforlng  witJi  oonatnictloo 


(4) 


liooc  of 


Oft  notion  of  Co-d-ioor  Dippol.  -««^,*V  Conadasloner 
Bttckloy,  U»  following  rotolution  waa  adoptodi 

If^palntion  No,    l(k& 

fa)  ROOF  REPAIRS  TO  2  COHVIMIBHCE  STAT KWS-MDSIC  C0IIC0UR.3B- 

nnrnyji  GATE  P|ffi,  \fiffi  ORDER  #219 —^  . 

To  William  /AndorJon  Roofing  CoiH)aiv.  *n  axtonalon 
S  15  oiSndlr  daya,  thni  >far^  4.  1953.  dua  to 
voathor  oondltiona. 

(h)  7T  MtPT'ff  BUiBilili  Rf^gTQR-Infnrtiial  Contra? W, 9. fi^S 
^  ^  Ti  cJSloi  fSc?.  AiSrtcM  sS;i  A  Wire  DlTlalon,   uniwd 
iJaSalfal  Corporation,  an  arf nalon  of  7}  «J^;<3^ 
daya.  thru  F^brvary  16,  1953,  dua  <^  ^J^^^S^iiJL 
•Star  playground  vlthout  daaaga  to  turf  and  playing 
araaa  dua  to  inclanant  veatbar. 

^°'  S'AdSI  AitS  *sSn,  aT^aSnalon  of  tk)  oalandar  daya 
iL^tJSJ;  1.^953,  dua  to  inelegant  -^f'^  ?jf^ 
itt>i>oaaibla  to  woz\  without  damage  to  other  portiona 
of  lawna  and  grounda. 

TfASLS^Uraan  4  sSia,  in  •f«'-^«"^' ^,*^^t 
dSlya,  through  iferoh  30,  1953  -  delay  cauaad  In  ahlpnant 
of  natarlala. 

tor. 

)fetp  on  aubjaot  alta. 


for  a  Siip- 
Approp. 

Jtut  Coat 
.Tiag  Wb^ 


f  i)  mwMiti  fnr  i  fTimr^-*"^"^  Ar,>roari>^t,lorH;Q«t  of  T.mng  Adl. 

On  motion  of  Coalaalonar  Parr,  aacondad  by  Connlaalon  Oal- 
Xagjier,  tha  following  roaolutlon  waa  adoptadt 

RflinlBtilnn  ^   '^^'^ 

ar«»urED     that  this  CoBniission,   for  tha  boat  ^^^'•'^J^. 
S^in^t  S  tha^raatl^n  and  Park  Dapart«nt^  her.»^ 
proper  conouuvu  ^^  Superviaora,  and  tha  Con- 

^Jti)  S  SToSSt  of  the  following  appropriationa, 

2-2(!>-53 


^ 


iv:0^>vrv.t^:t^;7^^^V^-^^i•^^ 


l^SUi 


aisie 


I L,*^  v^"-?^ff'J*'**"'''''»^'  ■*j'«tt8 


A9 


I».IM7 


212.130,01  Wa««»  -  Oerwral  DlvUlon 
212.060.01  RetiMnBnt  Alloiiance 


•  16.96 
2.U 


To  wwld»  •ddltlooal  fVmd*  r«<iuir»d  to  reflect  Co«t  of  LIt- 

sS.  151.3  of  tho  Qmrtop  for  on.  (l)  f^  ^iJ^fJ^ 
jfan.  por  dUm  imto  hiring  bi«n  ralaod  fpom  $16.98  to  »17.U 
psp'day,  tfftotlvo  MxruAry  1,   1953. 


(6)  1953-5i  Supplemental  Budgot  R«qu»«t  -  Retir««»nt  ^stom 


Tho  atcwtary  preaontod  tho  IttUr  of  Ira  Q.  ThoB»>«on.  S«o- 
Sta^^^  SHii^B-nt  Board,  data d  «'»>f«^,lj'   ^2^3^- 
ilaS  that  It  would  be  ceceesary  to  supplM»nt  the  ^V^ 
«StluiJt  R.,;;^  in  the  amount  of  »1.928^^^  Tinf  iJl 
taxy  Sare  contrlbuUona  to  the  Retlreii»nt  System  during  the 

fleoal  jear  1953»195il. 

On  notion  of  Coanieeloner  fatta^k^.  isoo^d  hy  ConadMlon- 
er  Dlppel,  the  following  reaolutloo  wae  adopted! 

fliinlHtilfln  tT     '^^ 

«tal  Heaueet    EESOUfSD,  that  on  reoomnendation  of  ^»  ^"^g  f nftha 
il«8  00  iT        «etire«it  Board,  and  in  oonplianoe  with  S-J-J*^;^^^  *jj, 
,1,^.00  w  Q^^^^r     ^i,  Conffliieion  doe.  horely  requMt  ^^J^^f '  ^ 

Board  of  Supervi.or.  and  the  Controller.  Jo  •Pl«?^  J  ?^. 
pleinent  to  Se  1953-5i  Recreation  and  ft"*!'^*^     ♦^S^ 
R.que.t  in  the  amount  of  n.928.00,  to  P«»^^  ••!^*^ 
fund,  required  to  meet  the  obligation,  of  nilitaxr  leave 
contribution,  to  ths  R»ti?«iTn»nt  ^»tem. 


Budget  Req. 

«t  MLl.U. 
Ibutlon.  to 


for 
of 


(7)  Arrrovi^i  of  RnmiBbnn"^  Ramie.tfl 

On  BoUon  of  CoiBBi..ioner  Parr,  Moonded  by  Ct)iaai»aioner 
Dippel,  the  following  re.olution  wa.  adoptedi 

WSOUnSD,  that  for  the  best  intere.t.  and  proper  conduct 
Sli^oreaUon  a«l  Park  Depart«nt,  «-,C<'y^«ii^S^„^ 
Md  i.  here^  requested  to  approve  the  following  Encumbrance 

Reque.t.t 

(a)  Work  Order  to  Purohaeer  of  aippUe.^aiop  #1      1135.01 
^  '   fSr  riLir.  to  blower  at  C.G.Park  Sludge 

Plant  lApprop.  212. 200.01) 

(b)  Work  Order  to  Purchaaer  of  3applii.-aiop  #1*1,500.00 
Fbr  repair,  to  Locomotive  at  Fleiahhacker 
Playfield  (Approp.212.200.03) 


(8)  y./^hiL  H^bor  >»>or1ng  UC0M<g 


On  motion  of  ConBi..ioner  Parr,  eeconde^  bj  Coi«ai..ioner 
Buckley,  the  following  resolution  wa.  adoptedi 

Harbor  RESOUriD.  that  thi.  Comd.sion.   on  «Jo™*'^;j|;°;  °J^. 

uSnee..  General  ilmager,  doe.  herely  approve  the  i.suance     tran.- 

:«c.l^  fer.  and  cancellation  of  mooring  Ucenae.  at  Yacht  Harbor, 

a.  follow.: 
.\wru  Fimiy»irr  MTHaBS  (Ml  berth,  open  for  perm. occupancy) 


^•26.53 


!i* 


"Ws- 


M 


•iif^^-''  ''m^^ 


-7:ss'^.'rmii9m^^m 


—  * 


1050 


.y 


.(coBtlno*^) 


a)j 


(eontltsMd) 


Todd  Shiwrw^  ^n>.     ,^TAK 
Dp.  Paul  D»3llT«  ICDIAK 


m^  Mr  MP. 

iio.oo 

I  5.00 


^)LTMff  '>»*'«'S«^  ^^":Sfiiii:^°*"lOl(riin«  r'*-?    I  5.00 


}«u(iMll  Vllllai* 
FiKul  K.OSS 


ROTHIE  V        21o(ltor«.#a09)    f  5.00 


W.   B.   3i»tt 
Clifford  Poiwll 


d) 


jaka  M.   JooM 


65  (out  •lno«  Aa«.l952} 
(Sold  boat) 


cr«aaing  dapartnBnt  m^ruM, 
••ntadin  the  n«ar  futur*. 


'•.r 


(1) 


ClubhouM 


►>y-»;'tr  • 


Clubhoua«.     (0»«r  2  w*«k»). 


(2)  i^ard  of  Contract 


of  Contract  - 
Storm  Water 
Ispvta.  to 


.  OUTPia  STORM  WATO  LDE  DCFTTS.   IT 


Tha  Secretary  raed 
Fblaniary  20,   1953. 


tha  follo-tng  bids.   racalTed  Friday. 


1^  mddart  C   J.   COLLDB  CO 

*^  P*wvwfc*  itarkat  St.,  S.F.U 


♦6,832.00 


2166  Markat 

^tlTT  Bidders  I 
Kevry  Construction,   Inc. 
J.  G.  Qrattan 
Hart  k  Hynding,   Inc 
Haaly  Tibbitta  Cooatruc.Co. 
Wallnita  *  DaKarda 
Artbur  Uallgren 
M.    J.   I^mch 
J.   Henxy  Harris 
McQuire  and  Heater 


%  8,633.00 

I  8,800.00 
«  8,889  00 
I  9,765.00 
I  9,985.00 
$11,374.00 
♦11,691.00 
♦12,030.00 
♦U. 840. 00 


s„-s  s.;s:-s:ari.-^.'  — '"' 


mtirin^ir  *°-  ^^^ 


RSSOUTH),   that  th^=«^ji«::JS  S:°^=t  for  t- 

a.a>-53 


li 


gyyiiesa  (continued) 


Mo.ion 


mTHER  RE30LVH),  that  the  General  '^'^'*«*'  '"^f^J*^ 
az^  empowered  to  execute  thl.  contract  on  bcha I 1  of  the 
Recreation  and  Park  Conndaslonj  and,  be  It 

TORTHER  RESOLVED,  that  the  Secretary  '^JJ/^J'  f,);'^;^. 
approval  in  the  official  advertising  of  the  official  news 
paper  of  the  City  and  County  of  San  FVancisoo. 


(1)  Approval,  Preliminaiy  Plan,  and  Specif icatlona  -  JUNIPEW) 
giWA  PT-^YGRQ^ffff  AM?  preiDHQUSE — 

Mr.  William  Mooaer,  Architect,  presented  to  ^^;^«f  °J. 
thi  perspective  sketches  and  preliminary  plans  «f  ^»^«  P^'^ 
^d  ard  fleldhouae,  and  the  preliminary  »P»«ifi^^°^ 
and  cost  estimates  of  the  proposed  Jtoipero  Serra  project. 

Mr.  George  S.  Harman.  Supervising  Engineer,  •^1»^««J^" 
Zlign  Z   accon»odatlons  to  be  provided,  reporting  that 
t^e  plana  had  been  thoroughly  reviewed,  and  recommended 
their  acceptance  and  approval. 

On  motion  of  Commissioner  Dippel,  seconded  by  Commissioner 
Parr,  the  foUowing  resolution  was  adopted: 

Pitta pl^^lan  f^    ^Q^^ 

RESOLVED,  that  this  Commission,  on  reconwandation  of  the 
^mervialng  Engineer,  does  hereby  approve  and  accept  the 
^li:^  puns,  Specifications  and  ^-t  Estima.ea  for 
the  Ground  Improvements  and  Structures  on  Junipero  Serra 
pJlyg^und,!^  prepared  and  submitted  bjr  Architect  William 
Mooser  (Res,   899  -  Mtg.   of  9-25-52). 


lion  Requests 
|ontrcller*s  Appvl. 
Increased  Costs 
|o  Architectural 
ontract  with 


Qrouxuls  (6^) 

Btlld'g  (7^) 

Tatala  - 


In  connection  with  the  above,  Mr.  L«*is  '"Pj^i^-f^^^^^ 
because  of  the  incr^ised  cost  estimates  on  the  Junipero 
sirra  project,  it  would  be  necessary  to  modify  the  origi- 
nal  architectural  contract  in  order  to  carry  out  the  pro- 
^ct^  that  the  Architect' s  fee  would  be  based  on  his 
estimate  of  |120,b91.00,  rather  than  on  the  original  con- 
tract  construction  estimates  of  175,000.00   A  detailed 
schedule  was  presented  which,  on  motion  of  Commissioner 
Dippel.  seconded  by  Commissioner  Parr,  was  incorporated 
in  the  following  adopted  resolution: 

RrgftliiU?"  No.  1053 

RESOLm),  that  this  Commission,  on  recoimnsndation  of  the 
Supervising  Engineer  and  the  General  Manager,  does  hereby 
aiirove  and  accept  the  preliminary  cost  estimates  for  the 
Junipero  Serra  Playground  as  computed  and  submitted  b/ 
Mr.  William  Itooser,  in  accordance  with  the  following  sched- 
ule: 


Cnpf^T.A^t  Amounts 


Prelim,  Estimate 
^"^'"^ 

I  93,591.00 

^7100.00 

1120,691.00 


Revised 

I5,bl5.46 

17, 512. ^b 


150,000.00  13,000.00 

^yoQO.OQ  1.75Q.0O- 

$75,000.00  $A, 750.00 

and,  be  it 

KRTHBh  iaSOLVSD,   that  the  Controller  be  »»3  .i«  JjJIjJ^  ^g 
q^ted  to  approve  the  upward  modification  of  Contract  3028 
rth!  amounfof  $2,762.^6,   to  Provide  the  resultant  in- 
crease in  the  architectural  fees,   based  on  increased  con 
struction  costs.  2-20-53 
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(2) 


^  of  Archlt«o- 
ii  Cootr*c*  With 

Id.?,  ur^  ff 

'  ,  loe  ?/G  <^^ 


T^.  3.cr.ti«y  r^porUd  that  -g^.^TSi'^SrS-^'SrSri. 
t«ot  for  thi  5»«'2  iS^.^^Si^!! VSl  contract  had  no»i 

Ob  «,Uoa  of  CoImIodt  Parr,  Moond.d  Jr  Comnda.loi-r 
SpJJl,  tho  foUo»»la«  raiolutlon  w  adopted. 

junliitilnn  ^   ^^^^ 

REaODTKD,  that  this  Co«i..lx>n,  on  '^''r^;?;^^^!^^ t^Sii 
of  th.  archltactural  contract  b.ti#..n  vm  v.««. 

_^^  gflMlirHit-^*^"  Coat  fitt 


Qrouad. 
Buildinc 

•ad,  b.  It 


♦150,000.00 
^^QQQ.QQ 

t/nn  QOQ.OQ 


t  (4      e  9.«W,00 
•  7)1       37.SW«OQ 


„nmJER  ^30iro    that  «-.  S^rjtary^^^^  Manaja^^^ 

thi  purpo...  of  thla  rwolutlon, 

(3)   1947  Racraation  Bond  PUnd  Appropriation       H^IW»»^ 
^^'   iTio  _  UAIJ»4   PARK ""■ 


HT.  Lewi,  raportad  that,  ^^^[^^  '^:l^^^c^^^^' 

y^  the  C*^'^::' .^ba'^tS  1  i^^<^^^^^  19A7  Racraa- 
ftt  Balboa  Park  would  ba  I»^;-^""r:_^y,  harlng  bean  ruled 

Uon  Bond  Ftod..  f;«5,rA?L^  ^^^R    SS  uadr 
legal  and  proper  ly  City  ^ttorn^^^w 
Opinion  No.  305.  dated    Dae.  29.  1950. 

^'  U-i.  -^-i^reSi^er  iriuSStred  foaf  ;.U. 
M.  Qrabow,  dapart«»nt  .nginaer,  WDicn  a 

nBtea  as  follow. i 

4-i.Kii»  4«  the  amount  of  U7, 775.00,  an 

aSount  of  1 130. 000.00  wa.  recow-odad. 

r  rn«de.loner  Farr.  seconded  by  Coi«i..lonar 
Sl?:^r;'thSTSrX  rSTlution  was  adopUd: 


^J&2i 


^,^1yt.inn  Nq.    IQ55 


,♦    a,it;wyR  Bark 


ball  and  »oJ^»*iii?SiH:c?iatl»facilitie8.  does  harjjr 
loi-j  «.«  iw^  aapansion  of  c^*/^ij;^.V;ST^  the  8U«  of  1156,000.00  from 

m?  BM^Bood  .gSSriaa  an  aPPfoP'^^i'^.iS    aL  Sa  G.narai  Manager  and 


•t  rer  in  Appr^- 
ktioQ  of  1130,000. 
il%7tec.Bood 
I  for  iMfirt,  of 


a-26-53 


y:mem:mmM:Ac:;Mi 


^;^^m-^mmmv. 
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lit  P/G  aao 


mm that  una»r  R—olntlnn  *>.  1058  tte 

,„_^^ipSnf  d  Mr.  I^«*li":«2J^.^,  S^' 
l!?fSJ!L2^^t^  f  T«  of  th.  contract  had  ne- 


S,^  th.  follomag  r«ol«U«  -a.  adoptadt 


that  thia  Coi-daaiim.  «  "^^^T*"^^*^*^ 

srsf  .:s:?::iu^oSsrct-!S=.n^^^       - 

HT.  Donald  Baach  UT^^  ^J^^  ^.rchif  ctaral 

**• 


$150,000.00 


T^irii^m 


•  (41 


t  9; 


tti  MWwaTof  thla  raaoluticm. 


fond  kppraprlaXltXi  - 


BICILX- 


5J5an  Jte.  ^Tdatad    Dae.  29.  19*). 

*«—«■«  ^  Rost  uraoarad  \9  Mr,  T. 

K.  Qranow,   u»t~*  **■""*'  ^ 

^taa  aa  folloHa* 


c«,i.ta  aowtruction  of  baiaball  dlawjd 
CflHpiaw  ""~"      ---1.W    vnri«>M«g  ftn 
Ca«l«ta  blaachar  uaaaBT  ]J^»nr'"" ' "» 
iSfi  aoftball  teototopa  (ADOO  wiatiag 


Funds  n«  blag  --^^^.^i^  "=** 
-BBroprliitioB  froB  t*»  19^/ 
^af  C130,000.00  iiaa  ' 


rf  $^7,775.00.   an 
fimd  in  tba 


2::SSS.1h??SS-lng  r-oluuon  -a.  adopt^: 


SSi?8i  Sn-STtS  IS^r-^^ 


!  I  Srf3ill  3bci>  r*  fzU^rL  a^  «•  baraiy  autborlaad  arrf  directs  to 

TT^— .  »1am-i^  of  thia  CoBiAaaiofi,  *B|r  naoaaaaxj  rwr 

tf'^ll*  •n*<it  to  tM»  iMoluUoc. 


z-ai^3 


"sv  j»  .»■«■■»->— ^t->»*>«^i 


;^rjfA*24i!«a 


Suttir  at  5»50  P.M. 


R«8p«ot«Ully  •ubBitUd, 


dUi-f- 


Seoretazy. 


2-2b-53 
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San  Prtnoiaco,  California 
Maroh  12,  1953 


«       ,  •  Matins  of  the  Recreation  and  Park 

The  follo-l««  Co-lesloners  were  preaent, 

Mr.  Peter  Bercut 

Mr.  Michael  J.  a»ckley 
Mrt.  Henry  Dlppel 
Rbv.  Eugene  A.  Gallagher 
Mrs.  Signund  Stern 

,     ♦^  «f  the  orevlous  meeting  of  February 
Rafarrlng  to  the  ^"^"^ ^f^^^^t  Mr.  Neil  Cunningham, 
2b.   1953.   ^^  f/^^'^^^Ta^icTand  Harbors  Association, 
Prasident,  California  ^^^^"correctly  included  in  the 
318  California  Street,  had  ^^^^^J^^^^i^^the  location  of 
Lt  of  persons  and  orga^-tions  ^^^^^  ^  ^,,  ^rgani- 

the  Showboat  in  ^^*;^°  f  ^;^t^;  location  in  Aquatic  Park. 

rirthr.orot'4  ^^lof  rnrcorrectlon    the  »lnutes  of 

r-i^tin^Tf/J^-fJ  Jbth^were  a^rovad. 

(1)  Pro.  Eugene  ..  Mordan    ^^^J ^t:t:^::T^X^' 
^      proral  of  resolution  to  ^^'^^^^ J^  ^^  California  for  the 

r.f  alof  ^2^5,  ra^ufred  for  Mcl^n  Park. 

Following  t;;-  ^r^^rflnrwll^'-ol^^^^^^^^^  -tlTn  of 

rr:sirr  nUrs-cred^  commissioner  Bercut,  was 

adopted : 


niinnliit.nTi  Nn    ^"^^ 


from  the 
I  of  California 
Intarast  in 
|l,  issas8or*s 
i(32<»5,  for 
1  of  $5.00 


g.r  to  .pprov.  «.d  forward  ^^f^f  crtairpropert,  for 
rwiolutlon  authorlllng  th.  puroMS.  o 
HcLaran  i%rki 

•Uhth  (V8)   lnt.r.st  in  i?!.V^U.r  Str..t.  120  f~t 
lo^fd  on  th.  ■"'■^•V'"!  °Lrfor  th.  .u»  of  15.00. 

the  City.  -  »  »  «  » 

*/  *  L  Fiactric  Company,  San  rranolsco  DivUion 
(2)   From  Pacific  Gas  and  ^i*^^'^?^' granting  of  utility 
„^tlng  Conmdssion  ^Pf  ^J^^^^^rlva  and  Wawona 
Ttrt-nt'thriorifn^whf-^^^^^  -ds  are  .ing  closed 
foi:  ;o  ba^ae  a  part  of  Pine  Uke  Park. 

Following  a  -lew  of  a  plo^-^i-^^^^^^ 

facilities  of  the  Pacl/lc  Ge«  and^^  .econdad  by 

^^s:^^l  -----  "•— "" ""''"" 

3-12-53 


■^A:^ 
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(eontlrawd) 


Rtanlwt^^"^  Hl>i  "^^"^ 


uion  Grants 
BttoPG<B 
M  for  Access 
City  r*cillti«« 

Uk«  At** 
d«ro  Criv« 

3tr««t  4 
[ta  Inclusion 
rd  of  Supar- 
I  In  Its  R»so- 


8743-a  th.  gr«.tln«  of  »  "*"iL^l«.ittlng  with  tiioir 

s,  j^rX  o?s«.  ^.i.co, ««.  «>•«"-  *• " 

to  th.  Pacific  Om  <^      !!!!  In  MirBr.wlng  No.  1-5M6, 
„l,^  It.  f.cllltl«  »  ."own  i""^*^^i^„f  pi^  Lake 

Park,  «.d  th.  Bof  ^  »i.^fiu^  ^ei»nt  In  lU  propo«d 
,u..t.d  to  1«1^«  :f  *„:iiii2  Z  clo.lng  of  th.  «id 
Resolution  No.  VJJ^'-if   cov^^xue 

streets.  «•••••• 

.0...  (3).™n.ni^j-.-^„;,--^rchro»^^^^^^^ 

MUMlc  •PO'"""  <■'  ^     ,^!l!i  to  oLrg.  .d.l..lon  to  th.  final  mtoh- 

r.aa.,  »prll      *prll  25-20- 

„,.  ^ok.  having  rh.r*ptn:rsurt.rai":'tis'i»«t 

having  l.ft  th.  '*"'»"'  •^^i^^a       (Mr.   Jack,  did  not 
StLrrthrrJTa-  nrf^r aklL  «.  tak.n  on  th. 

request. )  •••••' 

u,  .0.  t..  --V-T  -» ?^>Tn  troJ-t^'i;  Z"" 

i^rinriSro^to  rk/iTth.  d^mg  of .  ^th«, 

from  Pulton  Street. 

.•«■.<«  +14  at  he  was  obtaining 

available. 


Tuforarily 


I  on  Request 
Uoosn 

nagpole 
l^ttaMgr  Post- 
Itokzt 

■)J8etiag_ 


(5) 


-"  -.  -•  ^vT  ra'Hi*tr.;/ortio^:"reL^^^^^ 

Conmittee,  S.P.Planning  »;<^  «?^  ^^y  m  the  Co^nis- 
tng  that  a  BP-^/^t^^f^^ii^^^^er^ion  of  the 

fewld  to  the  Department  of  Public  Works. 

H..  Uwis  reported  that  he  had  ^-4;^rof'^,;.rf:S^'' 
^ek.1,  I^bUc  Wo^  T^l'j::^  'pU^in^  pro«-  to  the 
the  "^PO^^^^^^i?",  llJZ   and  that  Mr.  Duckel  had  ex- 
Departwnt  of  ^^^^%^°^"'   lurisdiction  of  the  street 
pressed  wllUngness  ^^ft^^J^fiate  ordinance  were  en- 
tree  planUng  program  if  the  appropri 

acted. 

Mr.  L«u  .utod  ^-«-/^,:„^^rrfr.:TirntS  ^^ 

d.flnlU  •*»"»T»f°pSro  uS^!  through  that  a.part»nt  . 
to  th.  Dapartaant  of  •^""^  ""T"  '  ,„^  {„   th.  tr..  planting 
ablUt»  to  u«  Stat,  gaaolln.  tax  fund,  i 

3—12—5^ 


.-■.r^m,0it^u-i^^:- 


?-: 
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Uj^TjOjjS  (oontiEUod) 


aioD  iutiior- 
ligj  ^  Transfer 

L  itedclpal  Str«ot 
U^  Ranting  Pro- 
I  to  Dtpartnant 


^<^^,  tb.  following  r«oluUon  «M  iidopt.4. 

-««^i^^\ri4^"---«-"'-""r 

oiaeo  PlannlK*  •ni  """^f  "",!:..„,  str«.t  Tw  Planting 

"'-^^•"r.Xii?'.  i^  ^-u'tin  p»buc  omcui- 


th.  r.c««nd.tlon  that  th.  pr.^  ^r'^^atlTn 
Oo-.i..lon  to  th.  Dn«rt»nt  of  ^^^^'^^^'J; 
«d  County  of  3<m  ?)nmcl»oOi  no.,  tti.r.for..  o. 


aaA 

WHEREAS, 
planting 
and  Park 
pears  to 
the  City 

-txrt^fnt  -.  ^o  -o^^--;^t-t^«-, 

and  directs  that  proceedings  ^^^^^J^    ^^   (finally 
of  the  listing  Ordinance  '**'•  ^aj;^,  Bin  Ho^AU>^   ^  ^^ 

passed  IV  the  Board  of  ^/^i-^^tCor^^^/^-  •^- 
Snactn-nt  of  •  «W  •f^\^*!J^SL  planting  and  main- 

sr.:  -,:i^"ii^x^'-tirof^.  su«* 

of  Public  Works I  and,  be  it 

Cn«..,  -*'«^'' "f  ror^tuc  «o^'  "it  "to^n^^. 
above  legislation  be  enacted. 


ilitUon  Amy         (^) 
•d  Paraission 

ilold  Noon-day 
ieet  in  Union 

During  Holy 
(Mar.X)  to 

juasi) — 


.  n  ,  ^^  B    E    Martin,  of  the  Salvation  Arny,  re- 
p^Offl  Ueut.Colonel  B.  E.  *^"*  °     __   ^^  u^ion  Square  du- 

^T^''^"Z.t°'^VCT^':^  30  to  ^.11 3. 

1953) ,  during  the  noon  hour. 

on  motion  of  Co»is.io«r  I>iPP-/;^:7/,r/,,rn  "^To^l^l 
Gallagher,  the  above  ^"«^V°^^*/£^  ^urli  Ho]y 
aission  to  conduct  services  in  Union  Square  ourxn* 

Week,  vas  approved. 


(.)  ,.0.  the  Fia^- £-;iir^^^     fndrpearc^ 

^tir-frihSXini^B^-i  S^-..  to  be  constructed  at 
^^outhwest  corner  of  FUnston  Playground. 

Pillowing  -  ^ecreu^;.  -^J^-  ^^^^^^^  ^e^ 

lowing  delegates  °^^f^^i^^^hes ,  Messrs.   Se,  Marko- 
tailed  plan,  and  '^'^"•^^^ y. ^"^^     Uwrence  J.  Clarke,  and 
wits,   John  Cuddy,  Theodore  Fischer,   wi 

Joseph  J.  Allen. 

r  A^  .r.A  Markowiti  addressed  the  Conmdssion,  ex- 
Messrs.  Cud^y  and  Markowiw  aau  ^sion  of  library 
plaining,  in  ^J-tail.  the  pWor  t^e  e^a^i^^        ^^^ 

eervioe.  in  the  Marina  ^^J^f  J^^J  J^ooperation  in  making 
appreciation  to  the  Co^-lon^o^  ^^^  J^         ^^  and 

pubUc  park  1*°^  *^^J*^^;\^tion  of  branch  public  U- 
ryiwton  Playgrounds,  for  the  looai-w 

braries,  3-12-53 


.  ^ 


(eontloued) 


•::i"j>«:'i  ''■  <! 


„^iion  Approves 
llMiptt  PlAns  of 
jitOB  k  Jolf  mrd 
.  im  Branch  Pul>> 
iU*M7  io  S.W. 
of  Funaton 


Cte  moUon  of  to«d.sto«er  Dipp.1,  -conded  l^  Co-ndwloi-r 
Sckley,  th.  following  r^olutlon  w.8  adopted, 

RE30mD,  that  thia  Coandaalon,  on  '"•~^=^^^'*^.;^^^^ 
S«arel  Manner,  dow  hereto  accept  and  approve  the  plans 
!!^^t.rbrthi  Ubnuy  ConidMion,  as  prepared  and  sub^ 

S  a  ne7braneh  public  llbrwy  to  ba  con.tr^»cted  at  the 
^ti^it^raer^f  PVu^ton  Playground,  in  accordance  with 
tSl^a^on'.  preriouB  action  under  Reaolution  No.  953. 
Meeting  of  Ncveiaber  13,  1952. 


CoBuiljiproves  (8) 
ipero  Serra  P/G 


Pram  the  Art  Co«d«iion,  approving  tiae  P^^li-i^"^  »^•^^- 
for  Jltnipero  Serre  Playground  and  Fieldhouae. 


«8 


ItioBal  Let- 


"(9)  Additional  letters  received  tsm^m  tbe  Showboat  at 
Aquatic  Rftrki 

J    G.  *wrue«y  -  331  Arguello  Boulevard 

Mr.  and  *•.  C.   Pruitt  (no  addreae) 

(Virginia  M.   Jbhnaon 

(Blinor  Montgonezy      -  4b  Kearny  Street 

S.   P.   punning  A  ;^ing  Aaaoc.  -  21C  f^*^*;.    .    g. 

L  ft»nciac7wo«n«s  Chaiaber  of  Co««rce-681  Market  St. 

Ruth  Luach  -  439  Rooeevelt  Way  .nun 

Officers  Warehouae  Union  Loc.t),   Jxwu 


Additional  lettera  received  gfififitias  the  Showboat  at 
Aquatic  Park: 

rr^it  ^r^JL-rafirorroe^rciuha^  Sutter  St 
(and  lett^)  ?;Uf!^t^  1-^^  *  Harbors  ^^-^ation-f  6  CaXU^a  St. 
Marina  Hoaa  Owners'   Protective  Aasoc.   -  26  Rico  Way 

|gf!?!5ie  Owner.'  Protective  Aaaoc-J.A.Paredea,  Prea. 

Z'  ^'  I'  rgir^Vr-SL^rOfficer.  Oakland  (Read  at 

S.P.Citi«ins  Cc-dttee  for  the  Preservation  of  Aquatic 
Park.) 

TAT  IVES  AM)  lELEGATES 


It  "San 
ico"  - 
Ic  £a£lL- 


?to^river-boat  S.S.   FOBT  SlfTTER  in  Aquatic  Park. 

P^sident  sutter  announced  ^^^^ -;i«/^frt'iL'  l':!^:. 
and  reporta  had  not  yet  been  ^^^^^^tor this  day,  but  that 

Bitted  to  do  ao. 

There  wa.  Uttle  change  in  the  -«--^^f  ^^f,  :Srpirns 
river-boafs  location.  a«d  U  was  >^P«^^^f     ^,  ^ 
favored  the  idea  of  a  abowboat  ^^  ^an  r«m  ,  ^^^^ 

were  opposed  to  its  location  on  the  beach  at  Aqua 
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•>M  <i  I  III  I  Til  mWHII'T 


:W' 


^ 
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,t  "San 


^_____  (continued) 
V9X«  as  follows J 

Mrs    Emily  Martin,  Coiamittdt  Chainaan,  «« 
^^'tfn  STr  «-  CIVIC  C„U.j;^n^  «u. 

of  the  Polk  Street  and  Miasion  3x^«« 
Mr.   Jaok  Battle  . 

Mre.  Virginia  Montgooary  Johnaon    ^  ^^^^^^ 

Mies  Elinor  Montgonery  i       *► 


Speakers  in  fiBBfifiJLUSD  ««»re: 


»1„  on  th.  bWLOh.     (In  "'^^^^^ited  Mr.  Fot.8.  to 
^^  of  th.  bo.t    «^^  j-'^''^f,7t  w«  cont.»pl«t.d  to 
thoroughly  Inspoot  tn.  '^'J^'^^    j.  noo.OOO.OO  Inprow- 
rarurbUh  the  Y....1  to  th.  "^"^^JJibli  mrln.  3ur».y- 
«nt3,  and  that  h.  wlooMd  any  rsapcnaioi 

S"mUp°Srt;r  of  th.  S«.  Francl.00  Cltl«na  C™»itte. 
^  "V^^^  th.  San  Franclaco  f.a,ratlon  of  Wo-n-. 

^rorh^Tr^i^^iin  L  Ih.  atuaia.  to  h.  «d.,  a:, 
than  upg.d  roiKWal  of  the  »....l.) 

HT..  Em«t  Bom  of  th.  San  ^^^^.^trt^^/olltlTa^ 

T.e  concluding  aj-eker  «-  f  •  ^^/.S^^;  0^;^.? S^ow- 
read  a  prepared  written  ^^f^^!^'^'i^rn*iaco  recreation 
^t  San  Franclaco  "  ^^^r  ti^^^L^f--  ^he  ^blic  and 
activity,  appealed  for  ^f  rj^rtT;^^!^  be  guided  ly  public 
the  City,  and  assured  all  that  he  wouio    k 

opinion. 

sought  answers: 

(1)  What  r«trlctlon.  «>a  coMUlon.  blnd^  Oo-laalon  in 
th.  original  bond  U.u.  for  *qu«tlc  Park? 

♦K«  T.4v«r-boet'8  location  will 

(2)  What  recoianandations  on  the  ^i^^J 
be  made  \y  conipete nt  marine  engineers? 

(3)  HOW  can  the  Co^^-trt^^rfrt^rrd  T Z, 
rrnTt  re^ther;irnt';sition  known,  and  have 
not  attended  the  hearings? 

Co^isaioner  P^  e^^easa^hi.  P^^^^^^^ 

Conanission  should  °^^^\^/^^!^ remain  on  the  beach,  a 
that  if  the  ^i^«'-^^'*^°^i^  "t^i^^e  iLatlc  Park  area, 
place  should  be  found  for  it  witMn  the  ^  „^  ^^^^^ 

5e  asked  the  direct  ^^«^|!"  °^^*^,  J°\r^„ot  toi  great  ex- 
any  place  at  all  ^-^^"f  ^^  ^^^i'g'of  the  Fort  Sutter?" 
riidiSin  replied  Slt't^eToStiL  near  the  Sea  Scout 
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( 


•  I/*  Tr'--ik.-(iJi"!!?TWJrci»^»^«.j- 


an  •ddltlonal  problwn. 

,  A^A     Prii«l<5ent  Sutter  stated  that 

^'oTuTna  rSlinTt  l;;  S.  «xt  r^Ur  -.tin,  ^ 


^ioIi"voUr.,  w«  pr».nt  .t  th.  -.ting. 


o.„  r.wil  S.r»lc.  "la  Eiwnpt  Appol"*""** 
(1)  TsueorBry  Non-Clvll  '»'7"-°  ,„,, 


fm 


,  Don  C.S.  and 


0„  »tlo»  of  Co«l..lon.r  Sfrn.  «cona.a  Co«l..lon.r  Dlp- 
^r^:  toUowlng  r»olutlon  wa.  .aopt.a. 

«30UreD     th.t  .11  T«..por.ry  Non-Clyll  ServU.  .nd  »«-?» 
appolnt»nt.  In  "rlou.  °J;^*^f,"„,' 33  ;„^t  .»olnt- 

slon. 


.j^iiims^ii' 


(2) 


_rMS  and/or 

final  P&vmentS, 


on  notion  of  Coi»mi8»loner  Parr,  seconded  ^Co«id.. loner 
rip^l     the  following  resolution  was  adopted, 

p,g^-t^tlon  No.   IQfel 
Final  Payneni-s: 


Period  ending  2-28-53. 

iSrlod  .naing  2-28-53  (8th  P.y»nt). 
(o,  ROOF  REPASS  TO  WO  (2)   CON»EKm«  STATIOHS.  HUSIC 


KTAna.^o.*i^fin«  cc.ut  t  »in.^.,t.-  »a...uu 

period  ending  3-2-53. 

Period  ending  3-2-53. 

'"    3-12-53 


1^33.00 


mii^f^^j^jaL 


^ 


601 


I.  fc.  1061 


lion  of 


^  (ootttlnu«dl) 
(.)  CONSTROC.  OF  PAVIHQ.KNCIIIO  t^^^^^^^J^J^^ 

To  AduTArrM  «  Son.i^th  ft  Fln.ftiyt.-  IIV.JJ^.-J^ 

Period  •nding  »teroh  2,  1953. 

/^\   iRrHTTrcTiL  SERVICE-WEPiW  PLANS  ft  SPECS.   FDR  WIMATE 
^'^   STpJ;S  ft  I^PARB  HOUSE  AT  S.F. ZOOLOGICAL  GAR- 

¥;  J.  ftimol.  Ward  ft  John  S.BoUm.  13,610.00 

2nd  ft  Final  rayt.-Oontrmct  con>lot«d  5-2-52. 


(g)  ^BfiRf>^  ^>^T!11T>?H  IklSSSi 

_  _.    -  ^ ^  M         T.K<ft>  ^«flM«flk  1 


To  Dlr«etor  of  Itttemal  R«v«nu«  - 
Fbr  February  1953. 


I189.U 


To  Hart  ft  Hynding.Ino.  -  2d  Paynant  -      »6,^62.4i 
Parlod  anding  2-28-53 

(I)  WEST  PORTAL  P/G.^.OySTR  OF  IMPVT3. -Contract  #123  - 


To  Bamal  Conotruotion  Co. -1st  ftyt.- 
Period  anding  2-28-53. 


$6,9U.80 


(j)  ARGONNE  P/G-CONST.OF  FIEIDIIODSE  DflVTS. -Contract  #120 


To  Thulin,  Sray  ft  Mdllar  Bulldara  - 
2d  Payaant  -  Parlod  ending  2-28-53. 


$3,393. U 


(k)  mWih  ?/^'  aiiHDRATNAnF^nnt.m9-roTi\rnnfr'8  llPg4    , 

To  E.   J.  Treacy  -  lat  ft  Fln.Payt.-  f^,.>«.x3 

Conflated  12-24-52. 

(1)  ST.MARI'S  DRAINAGE  ADJUSTMEITT-Contrftat  #117  -  Control- 
^.;u  #1023 


To  Adam  Arraa  4  Son  -  2d  i  Fln.Payt.- 
Caaf>leted  2-24-53. 


♦2,527.08 


(m)   JUNIIBRO  3ERRA  P/G  &  FIEIDHOIBE  -  Architectural  Contract 

To  Willlaa  I^oosar  -  First  Payment  -  f950.w 

(Orig.con«>letion  date  l-29-53-B*tended  to 
6-27-53) 

To  William  G.  Marchant  for  Architectural 
Senricaa  rendered  under  Part  I  of  Master 
Plan  of  CaB«>  Jfather $12,697.00 


(3)  trtBTV^""  °^  '^ 

ftn  motlOD  of  Coianlssionor  Buckley,  seconded  by  Comaiasioner 
Gallagh«r,  the  following  resolution  was  adopted: 

Rigpl^^f*^"  No.  1062 

RESOIATED,   that  this  Cowission,  on  reconnandatlon  of  the 
General  Manager,  approves  the  following  Extension  of  Ti«» 

(a)  CONSTRUCTION  OF  PAVING,    FENCING  ft  OnLITIES  -  S.F.200- 

To  Adam  Arras  ft  Son,  an  extension  of  60  calendar  days, 
thru  March  5,   1953,   due  to  unfavorable  weather  condi- 
tions.   (Previous  extension  granted  under  Resolution  967 
was  for  30  days  thru  January  4,   1953). 

3-12-53 


•xr*" 


SSSCSEiE-ajS-'iS'^'-''*^'*"^  > 


fell 


i] 


(oontlnuAd) 


loition  of 


(4)  )>^j|,f^ft>tiqn  Bf  ^fffl^^^"^ 


Or.  «tlon  of  Co-.i..ion.r  Hrr,  .acondod  ty  Co«i..lon.r 
WpJ.1.  tb.  foUoirtng  rwoluUon  wa.  adopfdt 

.^sctva,.  that  r«  J^'^Vi^nr VcXtTiI-r^*':-"' 

of  Contract} 

(a)  VISITACION  P/G  &  FlEUDHOUSE-Contract  #65A,  Control!^ 

•  ''u'!!  *.  uZMn^.   Inc.-  lor  r«lccat 


li'Hirt  *'HyiirnJ,  Inc.-  for  relocation  of 
1«3»  Of  4"  feeder  pipej  incroaaa  size  or  i 
pip.  and  i^  pipe  to  1^  pipe.  ^^ir^c^^- 
flow  to  additional  lawn  boxw,  build  aand 
trap  and  supply  drain  tile  and  ..wr  for 
Sand  Box  -  an  iQSlSUft  of  • 


♦71D.58 


It  Approval- 

),l^l07v»nts 
iPtraanant 


on  «tion  of  Co»ni..ionar  Dipj^l,  -c-^jf^*^  Co«i..ioner 
Stam,  the  following  reaolution  waa  adopted: 

minlutilnn  '^'^    ^Q^ 

REXLVED,   that  thi.  Connniasion.   ^.;[*^?7,f,tiiS,f  t^'ap- 

rrr  L^^ri'n  ^riirtrr  i^^u^^^^ 

JnUnTtbe  following  positiona  ^  ten>porary  en.ploy«.nta . 


^■^  ^placS"Sl^d  DelCarlo  (T-^W)  on  Ix»ave 
w/o  pay  3-1-53  to  A-U-53 
Replacing  Conatantine  Ziaa  (T-^D  on  Sick 
Lv.  w/o  pay  3-1-53  to  5-31-53 

Lv.  w/o  pay,  3-2>53  to  6-30-53 

w/o  pay,  4-1-53  to  6-30-53 

Replacing  ^4lurice  Stanton  (T-482)  on  Sick 
LT.  w/o  pay,  >l-53  to  3-31-53 


t3«).00 
♦720.00 

♦1,119.16 

♦1,155.00 

♦290.00 


^•^  LrJlrsS^  g^'n^^(T-.e>S)  on  Sick  U.  ^ 

W/o  pay,  2-18-53  to  6-30-53  ♦1.274.00 

Replacing  Victoria  Anderaon  (T-467)  on 
E^tional  LV.  w/o  pay,  2-16-53  to  6-30-5 3^1, 282. 50 


(b)  ii?ht  ffa^'^r  fitfflriny  Ticenaea 


on  motion  of  Cor«»isaioner  Bercut,  '^oo^-^^^  Con-iaaioner 
Dippel,  the  following  reaolution  waa  adopted: 

3-12-53 


^  f 


<,?jf  vv;  -K^!w&»iV(  ^  r-tj^^ 


,  .  ^ 


Rt;.- 


tiMii 


■rr^w»vf2HK5'5!B 


Lev 
and 


(oo&tiiMS^) 


»wrK>.  that  ^^'ir^rii^r^^  of  ti^ 


Mm 


(AU  \mtVm  opoo  f«  por«»ent  oo- 


Raio 


C,l»»ol«ott 
B«i  S.  Loadoa 
0.  tf.  Flotch«r 
j^aM  tf.  BlUoti 


UitOB 


40 


tu.so 

$10.00 
I  5.00 
I  7.50 


(b) 


Todd  Shl«rard»  Cor^-  ^  ^  •      ■    123 

Dr.Ivaa  T.  Ba&wff    -  ^  ^  •      •      80 

jo9^  R.  Bwrwt  -        (Sold  boat) 


oQ  Clos*    (1) 
[Of  FsTking 
I .  ^ipsr  Groat 
ft>irtpooed 


-  !JLs^'::f  t:^?x  tSfTttS  J^  ^  put 

eonslterod  ty  the  <-<««"•  *°°»V«-.«rt  of  the  General  Mana- 
oTer  at  the  yrerlow  fating  for  report  of  tne  «ne.- 

trial  baaU. 

-^  B     A^«:    Seeretary  of  the  Croat  Highway  Club, 

Hre.  Tho«»  K  »-*»         rriii  thr-i  Bartdng  baya,  a«  did 
^lood  a  Yi«oro«.  prof  at  to  ^^*^^^^  i2;T«-ot 
Mrs.  LiUian  Ma«n«r,  repreaenting  the  fttrtawa  «l»" 

Club, 
partaant. 

Sus:.«rjn4st:  r^sf  ^^^ «-  -**  -  -- 

en  at  the  next  regular  nee  ting. 


m^t  -  AcUon    (O^r  from  neetlng  of  Jaaiary  22.  vn^) 

>  Bert  HU.  Co-idaraUon  poatponed  to  next  regular  — Ung. 


(3) 
I  eaU  Club- 
ftlkelUtie*- 
in  1953 


.  «L.  <i«*4..  1^Mmaated  for  Oolden  Gate  Tennia 


3-12-53 


tk:--::    ■T'^Jv'^tr 


.    .    ?- 


JBl' 


(oontlnu«d) 

5?3.  STl.  in  tb.  pr^mto^  .U«.  «d  -ill  b*  f"^ 


(A)  li^lft*  "'  >ia«-toat 


MIM  tf  fl"*  "** 


lion  ApprovM 
tctiv«  Tia»  Ex- 
loo  on  Ward  k 

Contract  #189- 
it«,  Ruithar  & 


-^    a^^.^^  wm^mMA  tH*  C««iit»»l<»  that  th«  Sw»  JVan- 
•n»  3Mr«Utar  ««•■•■  *»•  r^i.»4*«  >,-<i  M«iaat«d  that 

«6  flBftl  aation  ba  taton  pagardlng  tha  Pfclaoa  or  *an«  *r 
^ii^  t^riSLualon  of  a  report  ^^^  r.oo«-ndation  of 
uToSLittaa.     Thii  raquaat  «aa  «ada  ^  letter  at  tha 
iilJ^f  n^broaiy  26th,  a«J  to  data  no  raport  haa  baan 
recalvad.  «  •  •  • 

(5)  Extanaion  of  n«  -  Archlta ctural  Contraet  #189  >  Ward  & 

fiaUu ■ 

The  Sacratary  r«.d  tha  raport  and  '^•'=°'«»'^Jt^f  .^!Jf  * 
Ceorgi  S.  HSn«m.  Saparrlaing  Enginaar,  '^^^^^^  ^^ 
r^LS.  for  tha  granting  of  an  axtanaion  oj^^^^^ 
i:^?Scta.  Ward  4  ^11-,  on  ^.JJ^-^^/^Xlr^ 
zoological  Gardana.  ^JV -'"^  '^J J^ Vo»  t^^  oSginal 
tracted  dalay  of  mora  ^"^^.^^^^^(i)  that  a  -aatar 
coBBlatlon  date  of  April  25,  1950  ware,  v J./  ^        y^rr^rm 
?!;  «f  the  ioolo«ical  Gardana  had  to  be  completed  before 

plan  of  the  f*'^^^^     ,  ^v,.  ^„i«,i  Quarters  plana 

the  Art  Uomaission  would  app*  —  -  ^"       u*'i..A   .nrt  the 

end  (2)  tnat  the  orlgirAl  contract  uaa  modified  and  the 
^rk  inched  to  include  tha  conatructlon  of  «ei»er., 
walka  and  other  necaeaary  facilities. 

On  «>tion  of  Cc-ii..ion.r  Dippal,  aacondad  1^  Cc«nia.i«-r 
Qallaghar.  Uia  followinr  resolution  waa  adopted: 

RESOtVED,  that  this  Conmiaaion,  in  consideration  of  the 
.xtanuating  circu»-tanc«i  which  praventa d  Archita cts  Ward 
and  Bollaa  from  completing  profaasional  services  ^<^J 
Architectural  Contract  No.  189  -  San  Rrancisco  Zoological 
Garden  Primata,  Panther  and  leopard  House,  does  hereby 
grant  the  required  retroactive  axtanslon  of  time  under 
StS  contract  for  a  period  of  2  yaars  -^^J^'^-^'^^^  ^.^^ 
April  25,  1950,  bringing  tha  coiUJlation  date  to  May  -i,W>-« 


••l*:-'iJ-i 


(1)  Modification  and  Renewal  of  Leaae  -  Calvin  V.  Tilden  - 

ff^^  T^e  pffn^hffviM-  -^ 

The  Secretary  read  the  letter  of  Mr.  Calvin  V.  Tilden, 
boating  conoeasionaira  at  Stow  Lake,  reporting  on  bis 
trial^ratlon  of  tha  refreahment  booth,  and  requesting 
that  it  ba  included  in  his  boating  contract  as  a  permanent 
concaaalon  based  on  a  ten  (IC*)  per  cent  '••*«f»^^  ^r,  .. 
City  on  the  groa.  aalea.  Mr.  Tlld«i  atatad  that  during  the 
paat  b  montba,  revenue  to  the  City  from  the  operation  of 
this  stand  baa  amounted  to  $672,14. 

On  motion  of  Commiaaionar  Barcut,  seconded  by  Commissioner 
Stem,  the  following  reaolution  was  adopted: 


>12-53 


mmmmmm: 


fx;;;^^::.'.  -w 


(continued) 


^l^ioL  in  !**»• 
^ij  to  Cailvin 
ftiMtn  of  R«rr«»^- 

ot  suna  m  Stow 
BofttbouB*  ftt  a 


lion  Action 
I  iMob  Chal*t 
teMwal  to 

of  Foreign 
pMtponed  to 


^SOLVED,   t>,.t  thU  Con^«lon  ^-^-^^'..^t'Sr- 

for  th«  operation  o*   **^       ».^+k«,«a     the  term  of  auch 
«„t  end  of  th,  St«  ^''•^'^X^'.rt.n  (10»)  per  c.nt 
Tr  i:i:'nri;l  to  the  S^Lio,.,  EaUm.  that 

the  grenting  oi  »«*"  ^-arlr  modification  of  the 

.„,  U  ootrf"lo«*  "P°",„^jT,%^h«nt  conoeaslon, 
exiatlng  «gr«»nt  toj;"'""*  "'  ^  ^h.  City  Attornay 

T.  t?rrJL:^irtotf -^-t,  t.,  Jra  or  ^r. 

visors }  and,  be  it 

„„««K  «SOU«,  that  *»«  °«f  ~/  ^"Torrturacu"' 

r..rro^,r nw-rtonr^...  -  - 

resolution. 

(2)  niirn  -hilt*  ■—•    ^"^"'-"""  "f  ''"'^'"  *"^-       , 

McOxaide  Post  No.  1205,  ^•^^^^  «ovemin«  the  leasing 

s-rBath^-^-i- nr.'ch-rx.s'to  ..^  ^- 

U,  1953. 

^     T    V  »i.ln    Vice^ownander  and  Mr.  William  McCarthy 
Mr.   Jack  Klein.  ^J^^T^,       ^^  g^pport  of  their  request 

*^'"!^':H°'*Co^si^t^  oonii^-^^^^^°*^^°"  of  their 
and  asked  the  Conffldssion  ^^«  ^^  Beach  Chalet 

"«^"""'L,  ^^^ot^r  t^  veuian  organisations     refer- 
quarters  to  groups  oiner  ^.uoi        ^_,_^_w  c  ^f  the  exist- 
rrtpacinoally  ^i»|^-^  TJ^^.  L1«  to  hav. 
ing  agreement.  It  *«^/~^  °     ^.^  reriewed  and  all 

the  modification  P;<'PJ-'^i^3^^^'iiLe  checked  before  act- 
other  conditions  of  the  existing  x««i 

ing  upon  the  case, 

on  motion  of  Connnissioner  i^rr,  --f/^^^^^/^f  tit'"*' 

TZTI0TZZJ16  be  in  order  at  the  next  meeting. 


for  Serrice 


(3)  ftydBn  f Of  stirrliT  ir  tftffc 


on  motion  of  Co«issioner  Dippel.  seconded  ^   Commissioner 
?al!^ar  the  following  resolution  was  adopted: 


I^gB?lB^^>qn  N"-  ^Q^ 


IT.  ^raT^-rC  r^«  t.-  rono.l„.  Oraar. 
for  Service  or  Work: 

(a)  To  Hyde  Forbes.  Consulting  Engineer-Geolo- 
A»Z   for  test  borings,  soil  analysis  and 
lubsurface  informatlon-Laurel  Hill  site-  ^^^^^^ 
a  iMiy^""'"  cost  of 

(b)  To  Arthur  Wallgren,  500  DeHaro  Street, 
low  bidder  -  to  remove  and  dispose  of 

loose  rock  fro.  cliff  slope.  Douglass  ^ 

PUyground  -  at  a  cost  of e*,**^. 

(cont'd  next  page)  ,,,,•» 

3-l*"5^ 


.^  M    M      •r^. 


'■_   ..l...^:.^gft>^^  '.-r^ 


^: 


(oontiaai^) 


l».lDb8 


(j2)(eaBUaMd  n««  1^  11) 
MJB  lUi  Itf  to  Umt* 

ITu*  «0H»  «f ftoo.oo 

la  tte  CMBi  aattUona  nwt  vmr  mod 

•dtttiow  W  b»  ■iiiJMiltc^.  t»  AlUnAtM 
1  Mi  2  M  eaUad  fte>  U  tte  Md  apMl- 

to  b» 


0^  OiIrtnUoB- 
U 


IWt  ClBb 


(e)  T^  DwailiiT  of  KihUe  tfoflDi, 

of  Stroot  !te!«tr  -  for  rMOiml  of  «««]• 


StTMt,  on  Mb.l9,  1953 


Ifc-.  llJibeU,  ao««iUon  3iv«lBt«adMit,  ^^V«^^^J^  ***• 
MlMUon  of  tto  d«wii«  •efeool  |»^»il  to  bo  crowwd 
^MB  of  tho  l*v  BV  c«lolJ8raUon  scl»<talod  for  S«turd«j, 
Hiy  2nd  at  losar  Stadiim. 

Gta  wtlaB  of  riiMUnlnnir  Dippal.  secondod  by 
•looor  Store,  tho  iwsimtion  of  loreeii  Gail  Dttr«tto 
of  tbo  B»tty  1^  Danciac  School  for  1953  0>»«i  «* 
Mooptod,  and  tb*  report  of  tfco  progrwi  plan  waa  ap- 
prcwad. 


]  I?. '53 


»^  ^^    1^3 


Ife-    Kladioll  aloo  raportod  oo,  artd  roco—aadod  approral 
of'tha  plana  for  a  rogatta  at  Lake  Mareod.  S«a*3r, 
Jpril  19,  to  bo  coodoctwi  ty  the  Maripoaa  Boat  Club. 


Qb  wtloo  of  Camiiaaiooar  Dippel.  a^pondad  ^jf 
.!««•  Store,  por-Uaion  ^  granted  to  t^  H^oaa 
Boat  Club  to  ata«o  a  regatta  at  Lake  Marcod,  April  19. 

1953. 


(6)  ippropriaUooa  froa  1947  Bee 


Ltion  Bond  Plmd  to 


Vt    LaoU  reported  that,   in  order  to  continne  the  aerr- 
ieoa  of  ongineeio  en»lofod  froo  the  Bond  ^Und  sooays, 
it  noold  be  neceaaaiy  for  the  Co—iaaioe  to  autboriae 
additional  iwrfc  orders  and  allocaUon  of  ftoda  in  ao- 
cor^nce  with  hia  detailed  recoMondatioo. 

folloiring  a  datallod  report,  on  ooUon  of  Co^isaloner 
fcrr,  aeconded  ly  Co-iisaioDar  Gallaghor.  the  follo»#ing 
lolutioD  was  adapted: 


lion  inthorii 
Orders,  Allc 
i  Allotoent  of 

to  CantioDa 
Baa  of  lagineers 
THkl  iacreation 


FKaOUnn),  that  thl»  Cosad^aaioo,  on  reeoMondation  of  the 
G««ral  Manager,  doeo  hereby  authoriae  the  lf^<r  ^^^ 
a  Siipple«mtal  tfortt  Order  in  the  awwnt  of  $3,990.00 
to  the  Recreation  and  Park  DepartBont  frosi  the  19^7 
RacreaUon  Bond  Pttnd,  to  proride  additional  fonda  re- 
quired  for  the  aerrices  of  engineera  far  preparation  of 
plom  and  speclficaUons  and   inapection  during  the  aooth 
of  Ifcwh,   1953  as  followa:   (FLana  and  3pecificationo  -• 
♦2,050.00)   (Inapection  11,940.00);  and 
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'"%r<i?^m«^i*"^ 


Kx    J  __ 
■5^^ 


(contlntwd) 


..IP.W69 


•aouBt  of  138.350.00  to  tho  R««r*«UoD  a«d  M  »5*'^»»*^ 
ST^th.  1947  HooriaUon  Bond  Fond  to  provido  fund.  ro<iulrod 
for  tho  •orriewi  of  ooginoori  for  5«-#pi«'ation  <>'  Pj*~  •« 

X.  ai'4!ISnoiuo»;  n29,«>50.00i(ln.p.ctloa48,mc») 
aol 

niaiBR  AUW0R12B3  tho  alloooUon  and  allotoant  of  Ainda  In 
tho  Mm  of  ♦25»304.00  tr<m  AwffoprlaUon  lao.OOO.W  (Con- 
UneonolM)  to  tho  yarloua  jwrojocta  for  tha  praparation  of 
plana  and  apaclf IcaUona ,   Inapactlon,  teat  borlnga,  awrreys, 
bliiai»rlnia,  ate,  for  tba  i  r»ntha  andiag  *«•  »•   ^^^'  " 
foU^t   (Plans  ind  3pa«iflpationa  -  t2a,2«).00)   (InapacUon 

I3.0U.00)} 

AM)  tha  Controllar  ba  and  is  horeby  re<iu©atad  to  aW«^  tha 
aforananUoned  authorlaad  work  ordara,  allooaUona,  and 
allotoanta. 


iloo  U) 

n«t  FfcTHia- 
Qraotad 
m  fiattei- 
for  Traekine 
at  Laka 


Ob  W)Uon  of  CoBilaalonar  Parr,  aacondad  J?y  CoDnlaaionar 
Bwcut    tha  CoMdaalon  ratlfiod  tha  pamiaalon  grant«l  tha 
271.t  Antlwilrcraft  Artlllaiy  tettaUon  to  oonduot  track- 
lag  pracUoe  at  Laka  Iterced  on  March  29,   1953  fron  8,00  A.M. 


r- 29. 1953      to  >t00  P.M. 


ItaUoB  1»-      (5)  Praaldont  3utt«r  th«a  inforwd  Qpnnuiaaionera  that  ^^^ 

mZ  thew  Bortr,  rapraaantlng  the  San  FVanciaco  Soccer  Pbotball 

,  to  Att«»d  League,  had  ertanded,   l^r  latter     «  ^*t!^°;  ^if  it"^ 

Chan„lon.hip.  bera  to  attend  the  Soccer  Chanpionshij.,   J°, J^^^'^.^^.*^^ 

vXsi  GaUlao  High  School  Field  on  Sunday,   March  15th  at  2i00  P.M. 


There  being  no  fVirther  buainess  to  cone  before  the  Contaia- 
•ion,  PToaldent  Sutter  declared  the  neeting  adjourned  at 
4:50  P.M. 

HeapoctfUlly  euboiitted. 
Secretary 


3-11-53 


Of 


3an  P-L'anclaco,  Calif omia 
Mtjch  2b,  1953 


ttIflIM£S 


The  Ptny— vnth  Regular  MeeUng  of  the  «««;;*^°5. '^^,?!* 
CoanUelon  wae  called  to  order  on  Thursday,  March  2b,  1953 
et  3tOO  P.M«,  Preiident  flutter  presiding. 

The  following  Commlsslonore  were  preaenti 

Mr,  Loula  Sutter,  President 

ifr,  TfA  D.  Parr,  Vice-President 

Mr.  Pster  Berout 

Mkv.  H.  J.  Dlppel 

Rev.  E.  A.  Oallagher 

Hrs.  Signaind  Stem 


There  being  no  corrections  or  omissions,  the  minutes  of  the 
Flfty-alxth  Regular  >feeting  of  Jfarch  12,  1953,were  approved. 


(1^  Tbe  Secretary  read.the  following  Resolution  No.  13119,  adop- 
te^  bj^r Sard  of  Supervisors  at  its  meeting  of  March  9, 

1953J 

•HtQDBSTIHG  RECRBATIDN  AND  PARK  COM413SION  TO  3TIDI 
AM)  IMPORT  OK  PROIOSAL  TO  BUIU)  GOLP  COURSE  IN 
jifcLARSN  PARK. 

Resolution  No.  13119. 

•WHEREAS,  It  is  reported  that  a  proposal  has  been 
submitted  to  the  Recreation  and  Park  Conmlssion 
t^  a  private  association,  which  conteii?)lfttes  the 
developmsnt  of  a  golf  course  in  McLaren  Park, 
which  would  be  built  and  naintained  at  no  expense 
to  the  City  and  County,  would  be  operated  and 
maintained  as  a  nunicipal  golf  course  under  exist- 
ing standards, and  fees  for  aunicipal  courses,  and 
which  would  revert  to  the  City  and  County  at  the 
expiration  of  a  twenty-year  period;  and 

"WHEREAS,  San  Francisco  needs  additional  golfing 
faciUties  and  the  proposal  appears  to  have  con- 
siderable merit  from  tbe  standpoints  of  providing 
additional  recreational  faclUties,  and  ultimate- 
ly, revenue;  now,  therefore,  be  it 

■HESOiJraD,  That  the  Recreation  and  Park  Connaisslon 
be  and  it  is  hereby  urged  to  give  conoideration 
to  said  proposal  and  to  submit  to  this  Board  of 
Supervisors,  after  due  study,  its  report  and 
recoaraendation  in  connecUon  therewith." 

■I  hereby  certify  that  the  foregoing  resolution  was 
adopted  by  the  Board  of  aipervisors  of  the  City 
and  County  of  San  FVancisco  at  its  meeting  of 

ifarch  9,   1953. 

■JOHN  R.   McGRATH,   Clerk. 

■ibpproved  March  11,   1953. 

"ELWER  E.  BOBINSON,   Mayor* 

3-2b-53 


(oontinue<J) 


3up«rvl8or8  may  b«  duly  Infonwd. 


•^      *<««     P.rka  &  R«cr«atlon  Comnlttee  of  the 
^  iuxlUary.(2)  Fton.  the  ^*»«^^J°"'  '^  *  tl^  Con«i.sion  action  on  the 
^ted  P*r-  ^rd  of  Supervisor.     ^•'^  ^..^  ,,  p^reign  W«r., 

-ton  to  Dedicate     request  of  the  ^^'^  ^^^J;^  in  Golden  Gate  P«a1c  a.  a 
Cm  O.G.Fark      ^^  P!'^/'^;:^:^  wi^desiz.  for  peace;  the  tree  pUnt- 
,^X  of  Their      ^Y,;/,,rbet:^^^t.-i<^«  project  of  their  organisation. 

0.  «,tion  of  C««issioner  I^iP^T^^  ^^^f  l^^TeirtLn 
Gallagher,  the  above  -^f^^^S^^'^'t^^^^ic^^i- 
of  the  site  and  other  ^•^^^'•^^  Jlrod.  Superintendent 
eerwDonies  were  referred  to  Mr.   Jullui  »-iroa,  -.*.- 

of  Parks. 


Di-        (3) 
to  Inform 
of  Super*- 
_.  That  Chil- 
nU  P/G  Closes 
15:30  P.M«  and 
liparattts  & 
•Bt  Are  Con- 
oUy  Being 

\q   Attend- 


Cbn.tcph«  that  tj.  J^i  ^;'^f^f t^t  S.  ;,par.tu.. 
Far*  remin  open  after  5tW  *'•«•»  ^ 
«quipn«nt,  and  grounds  be  checked. 

U,.  daylight  ..ring  tl»  '^'^Ji*  ^fjj'^lhat  «t  «.. 

orMMit  tin*  ami  during  ">•  ■»«  ^*'  oo""' 
^War.d  th.  5.30  P.H-  cloalng  hour  appropriaf. 

»  .h.  .r«<sratu(  and  o«i.r  wjulP""*'  •"  *** 
S^  a  pl.0.  of  ..julpnant  for  .hop  r.palr. 


to  Board     (^  e^  -  BO-  -  r^^nlnrTfltrU^  -'n;.^ 


flyenrisors 
Condition  of 
Beach  and 
Cleaning 

Bi 


f^r,  the  Board  of  ^^^^^^  jrorcle^niiness  along  the 
don's  ^<»^-i/^%^\ ^^^rTon  t^e  condition  and  activity 

The  secretary  was  in.tn.cted  to  reply  ^^i^f^l^TiS^i^tor. 
b«.ch  condition  had  '^'^l^?,^^!^;^*,  d^ing  the  sul^ 
conditions  and  ^^^  ^^rin^^^'^ft^l^ardeani^  equip«nt 
^^ent  ^^- ^t^J-^^f-^'^'^l^overhaul  in  the  depart^ntU 

S^ration  in  about  three  or  four  weeks. 
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(oontinu«d) 


^ .100  (5) 

As  Bsing 

_  To  Changing 
_^t  Legi«l»tlon 
i»rli«  *iriJdlo- 

il  Land  Treni- 


IVom  Jbhn  R.  McGrath,  ClTk  of  th.  Board  of  ?|JP«rvi.ort,  ad. 
yl.lng  that  at  tha  oaatlng  of  Prlday»  »*uroh  27.  tha  PubUo 
Building.  Landa  and  City  Planning  Goardttaa  will  conaider  pro- 
Boaad  lagUlation  which  would  ohanga  tha  ppocadura  of  trans- 
farring  Juriadiotlon  of  land  froa  ona  dapartnant  to  anothar 
by  alirdnating  tha  ra<julrai»nt  that  aithar  tha  M^c*.  or  tha 
dapartoant  oonoamad.  giva  conaant  to  tha  tranafar.  Tha  Cod- 
alttaa  paquaatad  rapraaantation  at  tha  naeting,  ao  that  it 
will  bava  tha  Coraniaaionia  opinion. 

In  tha  Coaaiaaion'a  diaouaaion  it  waa  nada  elaar  that  tha 
propoaad  lagialaUon  would  dapriva  tha  (Sapartment  owning 
proparty  from  tha  opportunity  of  protaaUng  ita  loe.  to  an- 
Tthar  dapartnant,  and  all  n»nbera  diaapprovad  tha  propoaad 
ordinanoa. 

Praaidant  Suttar  diraotad  tha  Sacrataiy  to  attani  tha  connlt- 
taa  naatlng  and  aaqjraas  tha  Conalaaion'a  oppoalUon  to  tha 
oaaaura. 


of  AaaacK  (6) 

Weinbargor'a 
111  Ho.  31,  Pro- 

Pii.of  P&B/fron 
Ld«land  Oil  Royal- 
M  Snt  to  All 
mlMiooars  for 


From  hfra.  Hana  Klusanann,   Praaidant,   San  PrancUco  Federation 
of  Arta,  3080  Pacific  iitraat,  a  circular  letter  regarding 
Aaaanblymn  WeliiUrgerta  Bill  No.  31  now  pending  before  the 
State  Lagiilature,  which  would  aecon^litfh  rastoraUon  of  the 
FalAoa  of  Pine  Arta  through  use  of  tideland  oil  royaltiea. 
The  letter  encloaed  a  copy  of  raaolution  urging  the  paaaage 
of  Aasenbly  Bill  No,  31* 

Praaidant  Suttar  re<jue8ted  the  Secretary  to  obtain  and  send 
individual  copiea  of  Aaaeubly  Bill  No.   31  to  each  Coamlasion 
nanber  ao  that  it  might  be  reviewed  and  atudied  before  con- 
aidaration  at  tha  next  regular  naeting. 


lion  (7)   ft^xn  Gsorge  W.  Pracy,  General  Manager  and  Chl«f  Engineer, 

m  to  Bafer  Water  Departtient,  rafarring  to  the  Mariposa  Boat  Club  Ra^t- 

^  fropoaals  for        t^,  and  requesting  that  in  the  future  the  Coiamiasion  submit 
Lrl^Ragattaa     any  ra<iua8ta  for  the  use  of  Lake  Merced  for  motor-boat  r- 
Uk«  ^terced  to        gattaa  to  the  Public  Utilities  Gonmiaalon  before  granting 
approval  of  auch  events. 


^Uc  OtiUtiea 
lion  Before 


Jfr.  Lawia  reported  that  Mr.   Procy's  request  would  be  coE«)Uad 
with  in  the  future,   the  Jferiposa  Boat  Club  Regatta  having 
been  brought  before  the  Comniasion  for  a  verbal  report  ly 
yt,  Klmfcell,   Superintendent  of  Recreation. 


ction  Auth-  (6) 
in  Record 
fThoM  For  and 
■t  the  Show- 


ftxwa  Mr.   Monty  A»h,  Executive  Secretary,  Mission  Street  Mar- 
ebanta  Aaaoclatlon,  advising  that  hia  association  was  not 
repreaented  at  the  Cormlsalon  hearing  on  the  showboat j   that 
his  association  had  not  discussed  or  acted  upon  the  natter; 
and  requesting  ttot  any  unauthorised  atateioent  for  or  agalnat 
the  ahowboat  be  renoved  froia  the  Conanlsslon  record. 

Pt^aldent  Sutter  Instructed  the  Secretary  to  nake  whatever 
deletions  night  be  neceaaary  to  correct  the  record. 


The  following  comnimloaUona  were  presented  by  the  Secretary 
for  Information  and  were  ordered  filed: 

(1)   Trom  Oacar  H.   FUher,   Ji-. ,   Chalnnan,  RecreaUon  Connlttae, 
Lakaahore  Pafk  Duxrovanant  Club  Inc.,  thanking  the  Comalaslon 
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A 


£. 


(ooBtlxnMd) 


for  Its  kind  conaideratlon  and  h»lp  in  their  neighborhood 
playground  prohlen.  and  enclosing  a  copy  of  hia  ^•JJ«''/f  ^^ 
Soard  of  Education  giving  detailed  ^^°'^^°^  °^J^J*  ^ 
ifcreed  Playground  agreement  and  the  relaUonsh^  bet»#een  the 
School  Department  and  the  Recreation  and  Park  DepartMnt. 


Coo- 
loo  for 
•ting  Co- 
^ttlon  of 
:itj  punning  in 
1953 
UI9 


(2) 


^om  Mra.  Emeat  Bom,  Chairman,  Pw*a,  Playgrounds  and  Rxb. 
Uc  Buildinga  Connittee,  San  ftranciaco  Planning  and  housing 
Association,  commending  the  Commission  for  its  decision  to 
request  the  cooperaUon  of  the  Deparfcaent  of  City  Planning 
in  prepai'ing  the  1953  bond  issue. 


of  Keiar  (3) 

riUoo  by  carls 

Corps  of 
ifgf^^  Club 


Ftom  Fbrdinand  J.   Upeyri,  Secretary,   Lafayette  Club,    Inc^,a 
letter  of  thanks  for  granting  use  of  Keaar  Pavilion  to  the 
Lafayette  Club^s.Qlrls  Drum  Corps. 


btisg  of 
hrch  12tb  In 
kafUct  with 
InUog  of  Public 
iodi  k  City  Plan. 
'■«•     Hri.of  Supvrs. 


U)  Prom  John  R.  McQrath,  Clerk,   Board  of  Supervisors,  a  letter 
regretting  that  the  IMbUc  Buildings,  Lands  and  City  Planning 
Contaittee  nseting  on  March  12th  was  in  confUct  with  the 
regularly  scheduled  tine  of  Recireation  and  Birk  Conniseion 
meting  on  the  same  date. 


Itlonal  Letters 
(Taring  or  Oppoaing 
Gould  *s  Shotf- 
1^  %\  AflW\i9  fft^H 


(5)  A<Ji11t,1an»]  IttUrn  T^m\^^.  fftygrlnp  or  flmflitnj;  awboftt 

(a)  Fttzorinc:  San  Prancisco  Wonen^s  Chaiaber  of  Connerce, 

Ruth  Luach,  The  Cayuga  Ir^rovement  AasociaUon 

(b)  QBBfiliMJ   M"-  Thooas  D.   Church,  Pan  Anarioan  Medical 
Aaaoclation,   Property  Ownera*  iaaociaUon  of 
North  Beach,  Committee  for  the  Development  of 
Aquatic  Park; 

F^om  YkaoT  )^ijM,r>»""'"  Qflaaft*  Eric  Borgeaon,  Elmer  Schlvo, 
Prank  Qellagher,  tliss  Corine  BroafUid,  Mr.E.H. 
Blerbaun,  Mrs.  R.   Uaaari;  Miaa  Grace  Allen, 
Secretary,  California  Club. 


tillVES  ^  DELEQAIES 


(1)  Showboat  «3an  FfapciacQ" 

With  the  CoDBiiaaion  Chambers  afain  crowded  to  capacity  with 
persona  intereated  In  lAatever  action  was  to  be  taken  re^rd- 
ing  the  river-boat  Port  Sutter,  located  on  the  beach  at 
Aquatic  Park,  Preaident  Sutter  opened  the  hoarinp  by  direc- 
ting the  Secretary  tc  read  a  letter  from  the  Maritime  Moaeun 
Association,  written  in  1951,  in  which  the  original  plan  for 
bringing  a  river-boat  into  Aq\xQtic  Park  as  a  living  Maritime 
Miseum  exhibit  was  outlined  in  detail. 

The  Secretary  also  read  another  letter  from  the  Marl tine 
HiaeuB  Aasociation  dated  March  25,  1953,  in  which  the  Asso- 
ciation disclaimad  any  part  in  the  beaching  of  the  Fort 
Sutter.  The  letter  stotecl,  however,  that  "if  the  boat  is 
moved  to  an  agreeable  location  afloat,  or  a  firm  commitment 

>26-53 


LyMiiTirnn  kw  w'^^'^ 


•t.  md«  thct  It  will  b.  »o  «>vd,  the  A.«oolaU(m  viij  ?«"*" 

?t!  c*^  for  th.  oparaUon  of  the  boat  aa  an  hUtoric 
i^SHL^  a  fiTt  claaa  raataurant  with  poa.ibly  ao« 
•ntartainoent. " 

r«.l*nt  Sutur  th.n  «ll.d  upon  *•  ^»  """^l*^;,)" 
r=MDUr.a  written  .tauwnt,  .gr«.d  to  »bl<J.  Hr  whatow 
^SC^tirOo».l*.lon  ««ch.d,  including  hU  proml..  to 
TJ:'Z  Z^^ott  the  b«ch  If  tb.  C— l«lon  .o  or- 

derad. 

SSt  it  Sold  b.  .uiUbl.  for  It.  lnt«.d.a  ^««  *"  f 
!^n^r,p»ir.  U.Ud  in  th.  report  tov.  b«n  n»d.. 

J^nSir  tt.  «i.Ung -condition  .he  would  be  >"««'  *» 
Slge  «d  deterioreUon  .iollar  to  ™^^"=' P^^°^  „, 
S^t^TfoUowlng  1.  noUd.   •United  SUte.  Depert^nt  of 

AffTicultura  •  Wood  Handbook'.  .♦<„„ 

^%Z^  XV  i-arine  boring  organiar-  to  fi«d  or  floating 
aS^tu^a  of  wood  in  aalt  or  ^<^-^,^^rtht %St^. 
tioall7  worldwide  and  has  called  forth  all  the  protec 
S^  iiaimrea  known  to  «in  fron  ancient  tinea  to  the 
^.r^oiT^  Pacific,  Gulf,  and  South  Atlantic 
^:::"t;';f  LSd  states  attack  is  rnpid,  and  untrea^d^ 
piling  W  be  oon?)letely  destroyed  in  a  year  or  leas. 

There  then  followed  conaiderabie  ^^i^-^^^^^^^^^i^^el 
Bloner-  in  ^ch  there  wa.  geaeral  '^«««J^^i,^  T^^ 
^rbe  renewed  fro«  the  beach  at  the  next  high  tides  in  May 
nft  initenaion  of  ti^  could  be  ^^\^' ^"^^^^ 
Lit  the  vessel  would  be  pennitted  to  remain  in  the  Jj^^^^ 
^  hal^bor  in  a  floating  location  and  that  the  general  plan 
for  its  deTelopr«nt  aa  a  restaurant  and  theater  was  still 
approved. 

Co-Hsaioners  Parr  and  Gallagher  clarified  the  foregoing 
points  through  detailed  quesUoning. 

On  aotion  of  C««issioner  Parr,  seconded  ^Conrdss loner 
Bercut,   the  following  resolution  wos  axiopted: 


atLJaJ^S 


CoalMion  Directs 
Itta  Bnofval  and 
IklMstion  of  the 
ks.  KKt  SOTTER 


WHEBEAS.  the  report  of  Captain  A.   J.   Mpyes     Marine  Surveyor, 
^Tclc     No    1-53.  under  date  of  Iferch  23,   1953,  states 
S;t  t^e  k^;-boat  St.W.  PORT  SUTOR    would  be  subject  to 
^Lf^te rioration  if  that  vessel  were  to  retain  on 
the  beach  of  Aquatic  Park;   and 

WfflHEAS,   the  San  Francisco  Maritime  Kiseum  ^^«^";°°  »;" 
^^'writte n  assu«mce  that  it-  officer.  -J^l  P^^?^^^ 
S.diaf  ly  toward  negotiation  of  ^^^g'««"«'»^^^^^^  ^^ 
^of  thi^St.W.   FORT  SOTTER  when  a  fina  <'°'«»i^;^^^^"^*' 
Zt  said  vessel  will  be  laoved  to  an  agre«ible  location 
afloat  in  Aquatic  Park;  now,   therefore,  be  it 

RE»iyED,   that  this  Con«dssion  does  herely  f 'Ser  and  dirsct 
Jfr     Barney  Qould  anVor  the  owners  of  the  river-boat  S.S 
^1J?Sr  to  rerJe  the  said  vessel  from  its  Pr--t  loca- 
t^  on  the  beach  sands  of  Aquatic  Park  at  the  earUe.t 
p«cti«bU  time,  with  due  consideration  to  be  given  to  the 
tide  conditions;  and,  be  it 
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^gss'TTWRTSs^ae^ 


fc.  WTO 


(cont'd) 

rTj^,ri—  ■MOUnD,„th*t  MP.  B&m«7  Gottld  aad/or  thft  ommw 
of  th»  SUrn  «b»«l«r  FORT  SimSR  aro  her«ty  granted  panaia- 
•loo  to  berth  the  fORX  SOTTEH  in  an  alternate  looaUon  with- 
in the  wat«f8  of  AquftUc  Park,  prodded  a  auitable  and  ac- 
ceptable location  can  be  eelected  a»d  recoaoended  by  the 
General  )fcna«er  and  approved  by  this  Coooisalon;  and,  be  it 

FURI«R  BMDUTBD,  that  in  conaideraUon  of  the  San  ft-ancia- 
co  IfcrltiM  >4i»eun»8  original  and  principal  intereat  in  the 
addition  of  a  rlyer-boat  to  Ita  collecUon  of  hiatorlc  e». 
hibiU     the  offlc«»  and  dixectora  of  the  San  Ftanciaco  ifcri- 
Uni  Jtoaeun  AaaociaUon  be  formally  notified  of  thia  CoaBia- 
sion««  order  to  If.  Barney  Gould  and/or  the  ^'••^^l*  «««" 
for  the  reaoral  and  relocaUon  of  the  S.3.   fDRT  SOTTER. 

Mr,  Philip  Hunter,  3«i  AwmIm*  CiXimoA  C 
AquaUc  Park,  mUed  hi*  e«nalttee*e  afpnv 
aicQ*e  aoUon  and  arr«red  INiir  aervioea  V) 
of  e  gn^Um  AqaaUe  lark« 

Ifc.  BaTMDd  CnMy.  i^|ra««ifUn«  the  3«i  n«nei»c»^e*el 
AaeoelaM«»,  flaoed  hla  erganiaanoi  en  reocr4  as  nait  being 
t*  the  »i*wp-bcmt  %a  ito  yrtfM'  leeeUee. 


^  the 


„.    Aacus  Gordon  Begga,  Celifemi*  Hia*«rical  Sedety, 
^iip^Maed  her  diMjimmn  of  the  Ceniaaiap**  aetlen  a] 
ing  the  ri^r^-beat'e  eeeitinaed  oocapen<7  oT  any  part  of  the 
Lo  Vaxk  Lag^pa. 


il  bland 


Ifr.  Hail  C«miingha»,  Preaiden^  Callf^nia  Marine  fcrka  and 
Harbora  Aaaodation.  ».   Jack  Lendla.  Angel  laland  Fiuada- 
Uon,  and  Kr.  R^jwnd  Hoyt  of  the  NeUooal  Park  Service, 
appeared  before  the  Coctdasion  to  urge  the  offieiala  of  the 
City  govem»nt  to  act  ppoaptly  in  the  acquisition  of  Angel 
leland. 

)*•.  Cunninghaa  preeented  the  report  and  reccwandationa  of 
the  Angel  laland  l^wndaUoo  under  date  of  FeteTiary  24,   1953, 
copiea  of  which  had  been  aailed  to  all  Coaaiaalonera ,  and 
aaked  that  the  Ccaaiiaeion  take  definite  action  in  aasuning 
reaponaibiUty  for  adainiatering  the  Uland  oa  recoMended 
in  the  report. 

>f .  Rayaond  Hoyt  infon«d  the  Cooedaaion  that  Secretary  of 
the  Interior  iUkay  had  requaaUd  InforaaUon  ftroa  hia  offioe 
regardii«  San  Ptanclaco'a  Interest  in  Angel  laland,  becauoe 
prmte  grMV*  had  aade  repreeentatione  in  Waahington  that 
tb^  wiahad  to  acquire  the  island  for  boaa  develo|)«ent. 

Preaident  Sutter  «q>lained  that  the  Coiwiaalon  waa  IntereaUd 
In  Angel  laland,  but  considered  it  only  good  tusinese  to 
obtain  profaaaional  engineering  reporU  and  aunreya  before 
■aking  definite  ooo«itjaenta.     Preaident  Sutter  aaid  he  would 
entertain  a  Motion  placir^  the  Conmlaaion  on  record  aa  In- 
terested in  Angel  Island  to  the  exUnt  that  the  engineering 
sunreya  would  perait. 

On  noUon  of  Cc^dsa loner  Parr,  aeconded  ty  Coanlaa loner  Dip- 
pel,   the  following  resolution  was  adopted: 

{^gnlntinn   Mo.    IflTl 

IfiBBAS,  at  the  Noveober  1952  election,  the  rotera  of  San 
Ptanclsco  approved  a  ballot  proposition  authorising  the  City 
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bci'.lil  .oi 


(cont*d) 

to  ln.Ut»t.  preceding.  to«urd  the  «<rai.lUon  of  tog.1 
Island}  and 

«.o««Uon  «^  ^l' =»^"^°^,  1:S?S«1ll  factual 
a  thorough  funr^y  of  Angal  Ifllana,  aaswmoj^      «,-^-«.  for 
toS  !^Utlv.  to<».raUon.  maintanance,  and  th.  purpoaa.  for 
which  tha  laland  could  ba  uaad,  and 

UHBBAS    the  Ca-nisslon  has  diracted  Ita  Ganaral  Managar  to 
!!!^'w^oun.l«y  in  tha  .alaction  of  con^-tant  profe- 
rori  .S^-rlng V^rsonnal  to  conduct  the  .urvay,  now. 
therefore ,  be  it 

BESOMED     that  in  the  intereata  of  the  people  of  San  PVan- 
^fc«     aid\o  tha  end  that  the  Federal  Governn»nt  may  pr<^- 
it^'iS^r^d  oJ  San  ft-anciaco-a  ainoare  intantiona  regard- 
Y     4nt^  mand     thia  Commisaion  doea  hereby  urge  and  di- 
^ItTa     ^^riZlu^  study  proceed  at^e  e-U-t  Poa- 
lihla  date  and  that  the  General  Manager  submit  to  thia  Com- 
'iMion  S.  «co:-«ndationa  a«5  eati:natea  of  coat,  on  the 
Angel  laland  aunrey. 


t^i^ianea   (3)  iSa^ai^Mo^LsasM. 


IContinued  to 

etlDg  of  kpr.9, 
|%3  aa  »  ^cial 
yf  Buaineaa) 


mi- 


t:." 


Sereral  peraona  rapreaenting  model  airplane  hobbyists  and 

!!.  t  !tr*r«aared  before  the  Commiaaion  requeating  tnat 
r^S^'^^dTr^nf  location  be  aet  aaide  in  one  of  the 
park  areaa  for  thsir  activity^. 
Kfc.  Lewia  reported  that  during  the  paat  year  aeveral  loca- 

polo  aeason  achedule  commences  on  May  ^no. 

Park. 

'XZ  1  pi^ieSTrn,  fi.tur.ln.  fact  of  a„.o:ran=.  to 
equeatriaztf . 

-"^.  ji:rti:"  n-fr^cia^atrrf  t:r:  rr.:. 
-^  «o"-  -^''  T  jfe-rcT^o:^^ 

interfere  with  the  public  good. 


Si^-^^^  ^' 


Meaars.  Ralph  J.  Poltrone  and  Jack  Irishman,  mambera  of  the 
1953  Grand  JUry,  were  preaent  at  the  meeting. 

Mr..  Mata  Rothschild  wa.  preaent  aa  a  representative  of  the 
San  Pranciaco  League  of  Women  Voters. 
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iiifft^v:-^!' 


(1)  rmmt-  "^^"^  ^"^^  gteaM^ 


anil  P*yin»nt» 


JllotMnta 


lat^nrro    that  for  th.  b«it  tnt.r«.t«  and  proper  conduct  of 
RE30W©,  that  ror  w      p^  ^^^t.  the  Controller  be  end 
the  Reoreetioo  end  itoit  ^P~j",  ^'  ^,,^4-^  Prcgr^»«  »4/or 
is  here^  requested  to  approve  the  folloiing  rr.t 

final  Paynentst 

^  '  io  Malott  i  I^tereon  Grundy-l»t  4  nn.Payt.-  f    V35.w 
Work  ooapleted  March  U*  1953. 

(b)  PATROL  SERVICES     I  tf F  ^^RCPD  HgcRijaTrjW  APBI^    ^^^^- 
^  '  ^^StSe^  Sporta«en  of  CaUf  .-9th  hiyt.-  I    03.00 

Period  ending  March  31 »  1953. 

(c)  REPAIRS  A  ALmATIDNS-TICKET  &  3AK  DfOflT  B0CTH5- 

To  JStonTpStewen  4  Sons-l-t  &  Rin.Peyt.-      11,791.00 
Coi^leted  March  2,  1953. 

^  '  To  Hart  *  Hynding,  Inc.  -  3d  Peynent  -  »7,8t>8.4/ 

period  ending  March  20,  1953. 


(2)  r^«<^°^ 


On  «tion  of  Co-iaeloner  Bercut,  3-conded  ^  Con«ls.loner 
Dippel,  the  following  resolution  was  adopted: 

ftninlii^inn  Hft    '"^"^ 

REaOIVED,  that  for  the  beat  ^f-^^'f^,J^;,;;Tan^'' 
the  Recreation  and  Park  ^P^^"^'   ^Jt^J^'lU'oLa^ts: 
U  hereby  requested  to  approve  the  following  Aixo«« 


^pproPT^i^tion 


ftirpaae 


21:2.111.08 

212.120.08 
212.130.08 
212.130.08-1 

212.300.08 
212.350.08 


I  150.00 


Allowance  for  Overtime- 

Caap  Mather  ^^  ,,_  „ 

Te-^ary  Salaries-Canp  ffether  j2.7O0.00 
Wages  -  Cai^  Mather  »l,18»»w 

Wages-Ten^oraiy-Canp  Mather        |3. 502.00 
Z*IM  4  aoppU^e^-iP  MatM'    Jl'585.00 
212  350  08  Pbodstuff.  -  Cas„  Mather  ^^^^^J 

i^o^nt  It  0^  Mather  Appropriations  in  preparation 

for  sumoer  season.) 


on  ^tlon  of  C<«U.lo«r  Di».X,  «oond.d  ^  Co-.l..l«..r 
G«ll««h.r,  th.  following  reiohitlon  wm  adopt.a. 


kkJbJQU 

jtmrixtmce  Request 

I  ii  IsautiDce  of  Ser- 

Hm  or  Work  Order 


Rjroil"tlon  Wo.    1Q7I 

RESOWED,  that  for  the  best  Interests  and  P^^'  ^°^^°J. 
thrRecriation  and  Park  Department,  the  Controller  be  and  la 
^^r«^^d  to  approvrthe  foUowing  Enounce  Rarest 
alirS.  il^ce  of  a  Service  or  Work  Order,  as  follows: 

3-26-53 


IjjIlpiiL  TSmiSSJSa&  (conUnoad) 


L.  lto.l07A 


U)  Order  for  Service  or  Work  to  Georgo  Paulsiw  I     iP^.U 
^  '  pJr  pllnUng  of  area  around  Haaoria  Gateway- 

^  Sj^uil  lUlton  Street,  O.O.PaA  (LouU. 

C,  Brayton  Bequeet), 


(4)  ganV^ff  ^^  ""^^  Q"^*'* 


On  Bction  of  Co«l..lonT  Barcut.  .eoonded  by  Co«ni«ilon.r 
SlUghL.,  the  following  resolution  wa.  adopted. 


hirvlo*  or  WJOfk 


or  Uorkt 

(a)  To  Purchaalng  Departaent.  Reproduction      .,70000 
Bureau,  a  Work  Order  In  the  a«>untof  ...    »1,7W.W 
for  blueprinting,  mlMographlng,  and  photo- 
static work  required  for  preparation  of 
plana  &  specifications  In  connection  with  the 
?947  Reci^Uon  Bond  PUnd  during  Aprll,May, J^ine,  1953. 

(b)  To  PubUc  OtlUUes,  Hetch  Hetchy  Departiaent, 

a  Work  Order  In  the  amount  of  ... * 

to  cover  electrical  connections  to  the  new 

(c)  To  Abbot  A.  Hanks,  Inc.,  a  Service  Order  for  I  m.bO 
to  cover  Inspection  and  tests  of  structural 
materials  at  West  Sunset  Conminlty  Center. 

(d)  To  Real  Estate  Department,  a  Work  Order  f^  ♦  500.00 
to  cover  the  costs  of  appraisals  and  reports 

on  Garfield  Square,  Rolph  Playground,  and 
1/2  of  a  city  block  of  privately  owned  proper- 
ty In  the  vicinity  of  Garfield  Square. 


300.00 


On  motion  of  Coi-nlssloner  Bercut,  seconded  by  Commissioner 
fcrr,  the  following  rwolutlon  was  adopUd: 


djottoant  In 
•t  Estimates 

f»195>-5i,  to 
•t  (kuqpensation 
ales  to  Become 

gttT^  M'53 


RESOUna),  that  this  CosBlsslon  does  hereby  request  «^*  M^^''' 
SrBoard  of  Supervisors,   and  the  Controller  to  approve  an 
SlufS^nt  InTe  195>-*.  txadget  ssUmate.  In  the  a^t^f 
f225  831.00  for  additional  funds  required  to  pay  eaiary  rates 
s^ior  ;aa.slflctlons  of  ei,loy«nt,  ribject  to  provisions 
S  3;cU^1.3  of  the  Charter,  and  an  Incr^ue  Vb  the  «- 
tL^^t  allL;ncs  in  the  amount  of  %2B,tOO.O0^   "T^'f/Z 
STth.  new  cos^nsaUon  schedule.  ^^•^  P^'J?"*  °f  ^ 
^dardl^iUon  Ordinances,  and  to  be  made  effecUve  as  of 

Jkily  1,  1953. 


-  ]^7  Ka«;,Bflp^  ^mad 


(o)   a^TffplBiiient^l   ^Bpranriatlon  - 

On  motion  of  CoH-dssloner  Dlppel,  seconded  t^  Coi-nlssloner  Ber- 
cut,  the  following  resolution  was  adopted! 

3-2<>^3 


UlillTiTTItlB*^^^ 


1^1^  for  A 
Ij^yltMoUl  Appro- 
jpritUon  from 

|lBBd  fsui  * 


JlljnWtion    ^       ^"^ 


ksODTH)     mt  this  C<«Bl8.1on.  for  tht  bwt  inf  rwta  and 

SSIu^  »yor,   the  Board  of  3»pern««,  and  tha  Con-^ 
I^r  tXpr^  a  3appla«nUl  Appropriation  (raappropria- 
Son)  In  thi^^t  orK7.66O.OO  from  AppropriaUon  ^. 
1»  b6r»  (l^caf  d  Equip«nt)(l%7  Recreation  Bond 
FS^^rt^^eToll.^  appropriaUon.  and  in  the  respective 
aaounts  for  each: 


130. 566.01  •  Equipaent  - 


180.566.0A 
180.566.16 

130.566.19 
180.566.22 

100. 566. 2A 
180.566.29 
180.566.33 
180. 566. A2 
180.566.A6 


Burnett 
Chineae 
CaiV>  Hatber 
Miralooa 
Ocean  View 
Potrero  Hill 
5t.  Maiy'a 
Sunset 
Argonne 
Visltacion 


I     838.00 

838.00 

5,(j62.00 

2,A15.00 

838.00 
838.00 
838.00 
838.00 
2,215.00 
j^.-UO.OQ 


ladit  Harbor 
limrlBg  Licenaei 


(7)  ^n^^*.  Harbor  tinfirlny  ^^<^»^^ 

On  notion  of  Coianisaioner  Gallagher,  seconded  by  ConMe- 
sioner  Dippel,  the  following  resolution  was  adopted: 

llMimiiti^nn  ^^    ^"^^ 

RBaODTH),  that  this  Conmiission,  on  reconmendaUon  of  the 
S;neral  ;«anager.  does  here^  approve  '"^ J'r::!i:li^ 
following  Ucensea.   Ucense  transfers,  and  canoellaUons 

t:)'j^S!^^2^Ikm(m  ^r^  open  ^or^^^..^^ 

SSSlle  P.Johnson  icRBi  HEAR  I86         |5.( 

William  H,   Brinton        TRID 
Steinhort  Aquarium 


186 
209 
185 


.00 
5.00 
5.00 


(b) 

UB.Kohler 


(Pemanent  License) 
KOALA  (fm.  Berth  32A) 


(c)  T«iy>rarY  License 
Golden  Gate  lacht  Club 


8A    5.00 


220    12.50 


(d)  9angiP*^^qn  nf  i^g^p^es 

PhilUp  F.  Frates     (sold  boat) 
Roger  Venturi        (»old  boat) 


pM*  t)fi.I079 

pUifieation  of 
5SBkafii__ 


(8)   ^4  ft  cation  gf  ^'^ritr&ct 

On.a>Uon.pf  Conmlssioner  Galla^r,  .eoonfl^Kl  ^  ConDissibn- 
er  Dippel,  the  following  resoluUon  was  adopted: 

RESOWED,  that  for  the  best  interests  and  proper  «>»f  ^°J 
^rRecr;ation  and  Park  Department,  the  Co^^^J^^^*^.  ^• 
^rely  -ma-ted  to  approve  the  following  Modification  of 

Contract:  3-26-53 


i^'iLnn-.-^^. 


't-':/rsinv7t\-^'srs' 


fm^i^f^Jt!-     ..tJAX 


m^ammmmmm 


^ 


(cORtilttMd) 

(»)  WIST  PORTAL  XMWTSt-Contraot  #123-Contrlr««  #»38 


Xo  B»rn*l  Conatruotion  Co,  for  conatruotlon 
of  n«w  8id«  a«w»r  on  easterly  aide  of  Unoat 
Ui^  90«   N.  of  Ulloa  St.  -  rtumin«  trap  with 
v«iit  connection  (co«t  Inoludaa  laying  of  alda 
Mwar  undar  patad  atraat  \v  contractor  k  Sawar 
Dept.  Inapaotlon  faaa,  an  iasCfiaai  of  ...        »29:>.W5 


(1)  i»aoclaUon  of  Plonaar  Woiaan  -  Raquaat  for  FUgpola  and 
fal^WT ■ • 

,  ^    *>.  ii^t        Vt    Uwta  reported  that  an  In^atlgation  revealed  that  one 
'^r  3^n      ^*t^  fla^le.  in  front  of  the  Pioneer  Cluthouee  had  been 
(^  ^U      dLaged  aThroken  and  would  ba  -P^i-^'^^^^^^tfon"* 

hSSto  FUlton  inatallad.     In  the  matter  of  an  acceaa  P«^«7/°  '^^^^ 
||itiM7  to  rux  ^  ^^^^^  ^^^  poaaible  routea  had  been  suggested  ty  Kr.  Bart 

Rolph, 

)fr  Lewia  haa  scheduled  a  i»etlng  with  Jfrs.  Landerville  and 
VtB     Sigglna  of  the  Pioneer  Women' a  Aasociatlon  to  deter- 
ndne  which  Pathway  would  be  best  In  conaideraUon  of  both 
convenience  and  coat. 

The  CoBBiaalon  referred  the  natter  to  the  General  Manager 
with  full  power  to  act. 


(2)  fgim^**^  ^Q''  ItniArtmnent  of  Cnviiga  CIubbgtt8< 


est  for  Cayuga 
Enlarge- 
Liid  Over  for 


The  re<iueat  of  the  Cayuga  Lnprovenent  Asaociation  for  en- 
largement of  the  Cayuga  Playground  Clubhouse  was  laid  over 
for  a  2.month  period,  following  the  report  of  Mr.  Lewis 
that  there  have  been  no  changes  in  the  original  coat  eati- 
nates  and  the  CoBHiisaion'a  contention  that  all  of  the  bond 
projects  ahould  be  completed  before  additions  are  made  to 
tooae  projecta  which  have  already  been  placed  in  operation. 


(3)  Requeat  of  Great  Highway  Club  That  Parking  Bays  on  Opper 
<^^^t  Highway  Be  AbftndQMd 


!i 


Thia  matter  having  been  co  tinued  from  the  Hurch  12th  meet- 
ing, the  Secretary  gave  the  information  that  a  formal  peti- 
tion had  been  received,  containing  more  than  300  algnaturea, 
urging  removal  of  the  parking  baya. 

Mr.  Lewia  reported  that  it  waa  now  hia  recommendation  that 
all  of  the  parking  areas  be  cloaed,  and  on  motion  of  Commla- 
aloner  Dlppel,  aeconded  by  Commisaioner  Be»cut,  the  follow- 
ing resolution  waa  adopted: 

lion  Autho-    RESOLffH),  that  in  reaponae  to  the  request  of  the  Great  Kigh- 
*  Directs     way  Club  and  the  residents  of  the  district  bordering  the 
«  Bays  on     Upper  Great  Highway  area  at  the  Ocean  Beach,  this  Commission 
Great  Highway  does  hereby  authoriae  and  direct  the  closing  of  the  three 

(3)  automobile  parking  lots  located  on  the  Upper  Great  High- 

way  strip,  located  between  Lincoln  Way  and  Sloat  Boulevard. 

3-26-53 


7«' 


(oontioMd) 


U) 


5?N  for  >Ir, 
iod  Coaad&olnc 

rlvlltg*  ^ 


,fc«^r  to  thoroughly  '^•^•^.•^'•^  „««  roporUd  that 

with  a  guaranty  of  •5^~,2%rlblat  tha  building  or  por- 
that  tha  laaaaa  ba  permlttad  to  "J^^        approved  in 
Uon.  tharaof,  JRWIDED  «xoh  appUoatlon.  b.  appro 
wrlUnftia  adfw»oa,  by  tha  daparti«ant. 

0.  «,Uon  of  Co-i..ic«.r  B.r«.t    — ^•J^jL^'"^"" 
2il!^T,  tha  folloiring  raaolution  wa.  adopta dt 

tamM  and  oonditionat 

11)  th.t  th.  !«..  .hall  b.  f «  .  J.^-  ^rioO  «"— '«^ 
April  15,  1953| 

:^f  o?ti  Rlcr..Uon  «d  P«k  D.part-nt  .od  jjhalX 
Tt  b^  .».cUv.  or  vaUd  of  «.eutlon  without  hi.  .f- 
fi»d  writtan  approral; 

.    ^r^  PURTHSR,  that  the  City  AUornjy  ^-^"^^^ 
prapar^  a  l.aaa  agrea«nt  ''^^^t^r^^i^^^  Jjrm,   tha 
Jnd  condition,  and  that  upon  ^^^'^f^^^^.'^a  of  ^pr- 
agr<K»i»nt  be  auboittad  and  approvad  bJT  tha  «>ara  k- 

viaors. 


H.^  conaidarad  «aa  tha  ra^^  of  -^  Ool-  rthT^- 
Club  to  charga  admiaaion  to  ^  /^^"^/L  ^^  procaad. 
ron^  Tanni.  Chai^onahipa  on  ^^^i^^'j.^g^aa,  -FUn 
being  intandad  for  donation  to  tha  Boy»  ^auo  «  ^ 

Por  A  Day." 

X^.  ^ttar  had  W  -.d-r  --i^'-^irof  p^uT-  iT'^" 
ing.  but  wa.  bald  ovax-  bacauaa  a  ^^^^"^  P^J^^i^  pur- 
toii«d   All  Cowiaaionora  racogniaad  tha  "•"J^'*?"  T~^,t 
-^A^^motlratad  tha  Golden  Gata  Exchange  Club",  requaat 


3-26-53 


(oontinutd) 


iloD  D«ni«a 

of  Q.A* 
_   Club  to 
'jyteisalon 

ihlp  G&»» 


ftlgglution  No.   IQ82 


^iTd^Sa!  b.lng  oon.lat.nt  with  and  In  ^^^^^^^  J«^^^ 
~Uqjr  of  prohibiting  adnda.lon  charge*  or  'ojijj^^i^?; 
SthS  th.  normally  tr^  r.craaUon  area.  ^^  J^JJ^"  °*^ 
M    for  the  reaaon  that  auoh  charge,  or  aoUolUtlona 
are  not  In  the  beat  lnt«^aU  of  the  public. 


(1)  SriynilffM  of  Ti« 


liooa  of 


On  «>tlon  of  Coinndaaloner  Bercut,  seconded  bj  Coanla.loner 
Gallagher,  the  following  resolution  waa  adopted. 

RESOLVEl?.   that  thia  Coinmlaaion,   on  reconrondatlon  of  the 
Generarlfanager,  approve,  the  following  Extenaion.  of  Tl«t 

(a)RBX)NSTRX.K)RriON  SEAWAUU-XACHT  HARB.»Cont.#113  - 

^f^St^fJ!   Inc..  an  extenaion  of  bO  calendar 
daya,  through  May  1,  1953. 

Trc7  j/ Collina  Co. .  an  extanaion  of  15  calendar  day., 
thru  April  30,  1953. 


(2)  Polloy  on  the  Balance  of  Purchaaable  Land  Adjacent  to 

j^^mp  stfl(j]\M  — — ■ 


•ion  Policy 
iForchase  of 
:  idjoining 
StadiUQ  on 
li 


Mr    Lewia  reported  that  the  fonner  Park  Con«niaalc,n  had  aet 
Skk  rprogram  for  the  acquiaition  of  both  the  improved 
f^TLL^'^d  property  lying  eaat  of  the  Keaar  Stadluo  for 
^  rSe  even?  the  atadiun  would  be  enlarged  anAr  for 
parking  purpoaea.     There  atill  ren»lns  acme  Unproved  properw 
?Sr^^  fund,  are  available,   although  more  would  be 
«I^^d  tToon^lete  purchaaes.     The  Commiaaion  previoualy 
To^rered  the^tterr«-bera  declaring  ^*  ^^^^/^^^ 
^fTf^mnt  of  the  atadium  waa  unlikely,   and  uae  o^  ^J^dition- 
iTfa^  aeen-d  queationable.    (Coi-nisaion  Mtg.  1-8-53  -Garage 
Property) 

President  Sutter  directed  that  consideration  of  the  nuitter 
^^t  over  to  the  next  «eting  or  until  auch  tiine  aa  there 
would  be  a  full  inemberahip  of  the  Conuniaaion  present. 


(3) 


Maasra     Paul  A.  Ryan  and  John  M.   Ue,  Architecta,  of  1095 
SiSIt  sSeet,  p^sented  to  the  Cotuuiasion  the  prellBinaxy 
^.  and  .pe;i?icationa,   and  cost  eati^tea  of  th»  propoaed 
Lurel  Hill  Playground  and  Fleldhouae.     A  model  of  this 
project  waa  alao  presented  for  approval. 

On  nwUon  of  Commissioner  Parr,  aeconded  bjr  Commlasioner 
Dippel,  the  following  resolution  was  adopted* 


3-26-53 


(oontlnu»d) 


Riinttt^lpn  N^r  ^^Q^ 


|c*d»8ion  Approves 

iUiia«7  Plan*, 
Fjpiclflottlon,  & 

It  Kftl«t^ 
Uuwl  Hill 
ad  k 


BRMn^H)     that  thlt  Conmiasion,  on  reoonwandaUon  of  the 
?     I^^Lr^sLinaer    Mr    Harman,  does  haraty  approve  and 

u::::/SIn  Playground  .if .  a.  p-parad  1^  irchita ot,  Paul 
A.  I^an  and  John  M,  U«|  and,  ba  it 

TORTHBR  RESOLVED,  that  on  raoo«n.ndation  of  ^^^^^^^Jf^ 
In^n^r    the  Drellminaiy  ooat  eatixnataa  for  the  Uurel  Hill 
P^STo^ara-ToipTt^^  aub«itted  ^  Ryan  and  Ue,  ^ch- 
ItToSr^  haralTapprovad  a«i  accepted  in  accordance  with 
tha  following  schedule! 


(irounda  •  ^ 
Building  «  % 
TOTALS  - 


1100,000.00  $6,000.00 

Yl.QQQ.QQ  ..2.100.00 

|U0,00O.0O  t8,100.00 


♦112,540.00  |b,752.A0 

1136,925.00  18,459.35 


4M)     BE  IT  mrHEU  RESOUTED,   that  the  Controller  be  and  it 
baribr  requeated  to  approve  the  upv/ard  j^xlification  of 
ct^crNo.  900  in  tST amount  of  $359.35,   to  provide  the 
riaStant  increaae  in  the  architectural  ^••J'  '-f/^  -^- 
^-d  conatrucUon^coata,  and  to  approve  the  J^jf  P^ 
S^s  pay«nt  to  the  architect*  in  the  ar««nt  of  ^^f^^f* 
S^aeSkng  twenty  (20Jt)  of  the  total  architectural  fee. 


U)   3attle»nt  of  3uit-*an  E.   '^.--^ ^^^ ^^^'^^S- 


JsJ£!2i 

Lision  Author- 
liiM]  Coinpi*oinise 
|9eUl»Bnnt  of  $2000. 
Cmc  of  MERCED  v. 
Fin4C0.   OF  3.F. 


The  Secretary  then  rea^  the  letter  from  W.  F.   ^^."j^'^^ 

TREE  IN  GOIi)EN  GATE  PARK). 

Mr     Lewi,  stated  that  he  agreed  with  the  City  Attorney 
^t^r  ^^attendant  circu^^-a  the  aettle^n^^ 
paared  to  be  an  advantageous  one  from  the  City  and  u>uniy 
of  San  Pranciaco's  atandpoint, 

Cr^  th.  .tandpolnt  of  pM.lbl.  IMtur.  l.g.1  llf^ij^i"  ^ 
Action  -irthe  unafble  blue  gun  '"fj^-^,  ^ 
...•■♦(^r,  »  riven  to  .one  remedying  action  with  Mgara  to 
t^r^reae^re  Sluch  claaa  of  tree  in  par.  and  playground 
area,  normally  frequentad  ly  the  pubUc. 

On  motion  of  Commiaaioner  Bercut,  aeconded  ty  Commiaaioner 
Dippel,  the  following  resolution  waa  adopted: 

HESOU^ia)     that  on  recoaaendation  of  the  City  Attorney  and 
^SnekiSanager,  this  Commia.ion  approves  the  proposed 
UK.  uenerax  nu^^   ,  Supervisors,  author- 

ordinance  for  adoption  ly  the  Boara  oi  ^  , 

SUKRIOR  COURT  NO.  389922. 

Mr.  Lewi,  reported  that  attention  i.  being  given  ^^^^'»- 
Suon  of  the  tree,  throughout  park  area.,  with  V^^^^<^^ 


(eonUiiu»a) 

.*  ♦4.«  wna  alven  to  sow  r««dlal  action  with  wgard  to 
attention  oeing  givwn  w  »«   .».i^*.,,  in  tsark  or  playground 
tho  prw«nc«  of  th«  blu*  gu«  •uoalyptui  In  parK  or  p  ogrs 
^  «,r«ally  frjquent*d^l^  thj  public. 

X..  0.«r.l  H^r  "port..  th.t  i«  jr*r  to^rop.^^  prjpar. 

op.»lng  dv.  *»•  "•  i'iTijTo.rloJ    a  3uppl.«nUl  Appro- 
jrtifn  SV.:^!orir:iT^rifv;nuefSSuld  bo  r..uirod. 
on  «,tion  of  Con«i..ion.r  Parr.  ..condod  by  C«»i..ionor  Gal- 
Sgher,  the  following  rosolution  wa.  adopted, 


j^fl^^^ftloiq  HQ     ^^^ 


(6) 


wqnTVro     that  this  CoaniMion  doee  hereby  request  the  Mayor, 

pl.«„t.l  Appropriation  ^^  '^^.roJ  tc  bT^^ait- 
'^  r',rn°L^;?^t«cti.ll.Sn;.  Account  in  th. 

.««nt  of  *''f°l-f-^^.^  totll  of  16,000.00),  ..W  Mnd. 
i:i'„^'r3°r^d  in  pC^tl»  ^or  th.  .u».r  opening  .nd  .arl, 
^S^tToToro j;^  SatHTto  «.  .nd  of  th.  flaoal  yoar. 

miUfnt  ftimrnrnn^^-  -  T..,ir,nrf.-nr  ind  PfirtrTlm  aalB 

Mr    Lawie  reported  that  the  Budget  Appropriation  ^o'l^f  "^^^ 
^;  ^tltlThelp  for  recreation  ..rvioea  was  Inmofficient  and 
SftTau^tantia^-d^t  aa^^^^^^ 
the  fiecal  period  If  adequate  servT.c«o  »* 

on  «tion  of  Oo-l.alo«r  Barcut,  ..condod  ^  Co-l..lon.r  Dlp- 
p.1,  th.  following  rMoluUon  was  adoptoai. 
I^n1ii*i1nn  Hn    ^"" 

BESOISED     that  thl.  Conmiaalon  hwator  r«iuMta  th.  l*yor,  tha 

s^rf'sfp:r.i.or..  «^  th.  c-"?^^!;,v'^^r^^-„. 

rifnt^^rth.-'LVtTt^p'l^  i  "0150  (-^- 

pt^rto«^«roivl.lon),  auoh  ^.nd.  h.lng  «c...^|y  to  P^- 

^iA^  for  the  required  employraent  of  part-tine  directors,   iiie 
liSa       .ii:^in-tn.7tors,  awi^^ng  pool  -^rons     ar^o  h^ 
S^r^ry  help  on  recreation  and  playground  a.^as     to  the  con. 
pletion  of  the  fiscal  period  ending  June  30,   1953. 

.™™ratlna  tha  li»rov.Bant  project,  contained  In  the  >«deat 
'^^^T^  U  thrc.plt.1  I^ro.a»nt  Program  In  priority  a*r. 


bdUI  Ap- 
.$33,960.- 
4Part-Tia» 


Bta  Pro- 
I  Priority 
|t.[itferred  to 
i.Suttar  * 


On  .otion  of  Coiffliiasioner  Parr,   seconded  ty  Comnisaioner  Berout, 
Sl^etSl^VlTing  to  the  ^feyor's  request  for  in^^^^trt^ 
the  park  and  recreation  i:nprove«nt  P-gram,  were  «^e^-^ 
Sea^dent  Sutter  aaJ  the  General  ^fenager,  for  the  conference 
prior  to  April  6,  1953. 

There  being  no  further  business  to  co»  before  the  Commission. 
S^ldrntlutter  declared  the  n«eting  adjourned  at  5:25  P.M. 


Bespectfully  aubcdtted, 


Secretary 


& 


>26-53 


'♦::>l":r'*F 


Sl^-t: 


.••«» 


?>^.^?-^._i--_ 


":v- ■:.:'■- ;''iy 


■^T-'/'^  ■'W '" 


iii,iiiiitiiA;< 


Sm  AraBoiso«,  CaUfoniia 
April  9,  1953 


HIMfiXifi 


Th*  flfty-^iffeth  Regular  M.«tU«  of  th.  ^•"'^•^^^  *»? Jf^ 
SldiiSn  wS  calUd  to  ord.r  on  «iur.d«y.  April  9.  1953 
at  3t00  P.M.,  Proaiawit  Sutter  proaldlng. 

Tha  foUwlng  Coi^aalonara  vara  praaanti 

Jfr.  Loola  Suttar,  Praaldant 

Jftr.  ^Ur  Barottt 

Mra.  H.  J.  Difval 

IUt.  lugana  A.  Qallagliar 


Thara  balnf  no  eorraoUona  or  oidaalcna,  tha  ndnutaa  of  tha 
fli;^.ilT«th  Ragular  Jteatlng  of  Jkrch  2b.  1953  wara  approrad. 


(1)  ftm  MP.  Albart  Waat,  Chairman,  Tha  Joaaph  Ua  Co«»«»»*i^« 
Sta«  Co«ittaa.  10  StaU  Straat,  Baaton,  raq«atir.g  tha 
C«Saaion  and  tha  Board  of  Sopanriaora  to  paaa  a  raaolutlon 
•iadlar  to  that  paaaod  fcy  othar  ■anioipalitiaa.  urging  tha 
issuanca  of  a  eoi-^ioratiya  poataga  ataqp  honoring  Joaaph 
Laa,  fathar  of  tha  playground  ■©▼a«ant. 

On  ■Dtion  of  Co«ilaalpo«r  Barcut.  naconded  ty  GoMiealoner 
Oailaghar,  tha  following  raaolution  waa  adoptadj 

BfllftlllliiflT  Wo.    1088 

.iaa  Bndoraaa       RBSOIATB),  that  tha  Racraatlon  and  Park  Co-i»«^«»»  ^^J* 
aSiaUnT  ^^^  to  honor  tha  -a^wy  of  tha  !**• /o'-P^  ^L  ^t^^ 

TJ  a  Joaaph    phiUnthropUt.  kno-n  and  rararjd  "J^^^'^J^'^^^r*^^ 
I'— iL*t1-T  lean  playground  moraaant,  doaa  haraly  andoraa  tha  propoaal 

^^^  of ^  Jieph  Lea  C«-a-orativa  Stai«„  C<«dtfe  of  Boaton, 

^uwchuaatta,  that  a  poataga  staap  be  iaauad  in  hia  honor, 

and,  be  it 

FURTHER  RESOLVED,  that  tha  Board  of  Supenriaora  Jf  "^  *'« 
hereby  raqueatad  to  »a»orialiae  the  Congreaa  of  ^h^^^^** 
Stat^  to^adopt  a  Joaaph  Lee  Stan^  Bill  introduced  by  the 
CoMaaoratire  Staa|>  Conmittee  in  co!«enoration  of  Joaeph  Lae 
and  that  copiea  of  the  Board's  resolution  be  ••«J^ ^^ 
Secretary  of  State,   the  Poatmaater  General,  and  tha  Joaeph 
Lee  ConBBSiaorative  Staap  CoBBittee, 


t 


(2) 


Tt^  Robert  M.   Lavison,  Chainnan,  Diaaater  Sanrice^  A»rioan 
National  Red  Croae,  requesting  penniaslon  to  uae  McLaren 
Lodge  aa  an  alternate  headquarters  of  tha  Diaaater  Service, 
but  only  in  the  event  of  emergency . 


lion  Ap- 
Qie  of 
Lodge 
[MsMtar  Sarrioe 

'^yE^rl^ncv    Acting  on  the  recon«ndation  of  the  General  Manager,  and  on 
■^"■"'^^^^    «ti^  of  Co-HaaioMr  Bercut,  seconded  ty  Co«ie.ioner  Dip- 
pel,  the  abora  raquMt  waa  approved. 


(3)  Fi-om  Robert  E.   Jbhnaon,   A:.,  iicting  Adjutant,  CaUfomia 
national  Oaard,  27lBt  AAA  Gun  Battalion,   requesting  pernda- 
•ion  to  tt»a  Lake  *rced  on  the  dataa  of  April  19  a«d  Ifay  ID 

4^9-53 


■i     ., J» :. 


|^»^i„««.      W3.  t«.  «.00  A.H.  to  5.00  P.M.  for  tr-Cl..  P«ctl«. 
rT"S43  U»  "Otl"  o'  eo<»«.lon.r  Dip|»l,  •«*»**'  *  "~" 


U.U*  J.  »*«•«■.  3.cr.t«y.  Sm  fm>cl.co  fcM' 
rK—    .  NOMt  for  -r-lwloo  to  Mil  Uolwta  .t  th. 

for  a  benefit  entwtainiwat. 

t^  «w.nretarT  »tat«d  that  h«  had  alraad(f  rapliad  to  tha  ra- 

Sacrete^  tS!!L    a»lalnin«  th.  Co-ia8lon»«  long 
rt:blf->^;K>SS^iSiS^2a  .oUdtatlon  of  contri- 
SuSilJ  tS;  sfw  Uckat.  «lthln  public  P«^.  J^^ 

li,Ai«ad  on  th.  pubUc'8  fraa  aivd  plaaaurabia  uaa  or  i« 

paxta. 

on  HoUon  of  Co-dsaio«r  Galla«har.  seconaad  by  Co«lsaion- 

S  S^c^,1ha  Co-daaion  app«>^d  the  letta r  of  x^ly  - 

vritten  bj  tfca  Sacrataty. 


llMUt  of  ttaa        (i) 
kf.lor'  QHJTua 
IftpmidMion 
teS»U  tlcitata 
Urlmfit  Kntar- 
|tiiaai*t  OD  Hx^ 


HaiiAka  Araa 


f^S  ^QB  }^    Hildur  S.  Halaoa,  Sacratary  of  the  Craatlaka  ftrop- 
^^^  !!^  S^r.  AMociitlon,  W  Golata  A^anua,  raquaating  a 

ril?^  thi^C^^i-''  P^  and  Inta ntlona  in  i-pror- 

lag  tiia  coniiUon  of  tha  Plr»  Laka  area, 

^  3.eratarr  «aa  Inatructad  to  raply  to  the  Craatlaka  

SLfrtrS^rTlasTciation  after  firat  obtaining  a  progr- 
J:^L^  nna  L-k.  araa  fro.  the  Fart  Engin-r. 


|C«iiAs«lon  Di-         (^) 

Iui7,  Foat  §56, 
\m  to  Submit  to 
]trt  Coadasion  for 

wrtl,  a  Drawing 
lori^epQaad  Plaqpaa 
Ifbrtree  in  G.O.Faxt 
I  to  be  Dedicated  for 

ML4=U=2i 


•-      w«     craldlna  ftorahouaa,  ChairMn,  San  Rranciaco  Max- 
Frott  Mrs,  Garaldina  norwiwa   ,  thMikine  tha  Cod- 

4 1 4  .T^  Mn    S«    Vatarana  of  Forai^  i*ara ,  xnanamg  vi- 
iliary  "J*  ^^'T^^       raquaat  to  dedicate  a  tree  for 

\^  -„K»<ttinff  a  nrintad  form  containing  tha  wording  aug- 
;:iu:toi  i^liqSl"  co™cUc«  -lib  U«  tr,.  doaictlo.. 

to  ao  inform  tha  Auxiliary. 


iP.Iouth  Aaatn      (7) 
Itottted  Use  of 
lOlTic  Center 
Irian  3at.  4-25-53 
Ifv  Cloaing  Eaar- 

daaa  r^  y«ith  Maak 


-K«—  A    fiflife    Kaaacutive  Director,  San  Ftanciaco 

to  oonduct  tha  cloaing  exarcisaa  of  louth  Waak. 

On  «tion  of  Co«i«iionar  Barout,  aacondad  ^   Co-i^iionar 
Gallagher,  the  above  requaat  waa  approved. 


.   ^   ^      n     y  n    n**j»^>»r^     Fferina  Coamittaa,  S.F.Ainior  Chambar 
*"  S°^i»'  «^^^  I^1^»lon  to  con.l<.,r  tholr 
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1 


\^j0g[kiMti  msp  "«^^^^ 


Ltloo  tor  Ubo 

1)^1  Group 

liwtjootd  to 


(a) 


Mr    RobTt  Denmark  and  Mrs.  Ull  Cborna,  with  othar..  ap- 
oSir^  befor.  tl»a  CoMdMion  in  tha  intaretta  of  thair  pro- 
S^n  thlt  S^t  ocean  Vl.v  Racraatlon  Centar  ba  ^^^ ^^}^' 
Sa  aH  co-oparetira  nuraary  aohool  unit  on  a  part.ti« 

baaia. 

Mr.  Danmark  axplainad  that  auch  nuiftwy  tohool.  =iuat  ba  li- 
^;aad  ^  tha  Stat.  I>n»«'t».nt  of  SoeUl  Walfara  andthat 
•aS  inSvidual  achool  haa  ita  oim  pap.r.  of  inoorp^tlon. 
1^  iniitation  waa  axUndad  to  all  Cofflai««ioi»ra  to  vialt 
i^llliiltStTtha  p..op*«  oonduota d  at  any  .i«il.r  nuraary 
•ohoolJthrou^out  th»  eltjr- 

tecuas  th.  propwa  Ixmlni  .  mtt.r  of  ftttur.  «nd  con- 
uS  P«Uoy.  .t  th.  dlr..tl0B  of  l>r«ld.nt  a.tt.r  .on- 
ilSl^t™!:.^  po..lbl.  action  «r.  po.tpo».d  to  th.  n.xt 

naating.         ««««••«••• 

Alao  praaant  at  the  meeting  waa  Hr.   Jack  Leiahiaan  of  the 

1953  Grand  JUry. 


limUh  TMff?iiin'lMI8 


Ion  C.S.  and 


(1)  TaaDorary  Non-Civil  Serrica  and  E»H)t  Appointwnta 

On  notion  of  Coimiaaionar  Bareut,  aaconded  by  CoBBia.ionar 
Dippal,  the  following  raaolution  waa  adopted: 

W30WH),  that  all  Itoaporary  Non-Civil  Sanrice  and  Exei^t 
aiJD0inta«nte  in  varioua-claaaifications,  represented  by 
R^itions  Hoa.  tHt96  thru  T-522,  and  18  axeo^t  appoint- 
■antT  that  were  made  Hy  the  General  Manager  and  certified 
1^  the  SecreUry  during  the  period  March  12  thru  April  9, 
1953,  are  hereby  ratified  and  approved;  and,  be  it 

FORTHER  FESOIATEC,   that  a  report  of  aaid  appointnsnts  be 
transmitted  to  the  Controller  and  the  Civil  Service  Coaads- 
aion. 


(2)  prgyi-i.«  mid/nr  Finfl]  faTMH^ 

On  motion  of  Coimiss loner  Bercut,  seconded  by  Commiasiener 
Dippel,  the  following  reaolution  was  adopted: 

Rftnalutiep  Mo.    1091 

s«  and/or  RESOLVED,   that  for  ihe  best  interests  and  proper  conduct  of 

"  "^^"^  the  Recr;ation  and  Mc  Deparfent,  the  Contr^  be  and 

ia  hereby  requested  to  approve  the  following  Progress  and/or 

Final  Paywsnta: 

To  Ralph  Morray,  Director  -  9th  Payment  -      »  2,875.0«> 
Period  ending  3-31-53. 


To  Director  of  Internal  Revenue-Msrch  195>        •217.86 

(c)  ifps  P/G  itfVTff  -r-^r.f.T^^t  #i?«>-ContrQnor'n  Nft.m? 
To  E.   J.  Treacy  -  First  Payiwnt  I  7,59i.O 

Psriod  ending  3-31*53. 

4-9-53 


,.;^a£S:wy"" 


isr^v">-->-.  ■ 


L.  19.1091 


^  '  To  Thulin;  to^  4  MlU*r-3d  Payment-  •  i.478.7b 

Ptfiod  •nding  >-31-53. 

^  '  tTwUlSrHSBir- Second  I-vwat-  1552.49 

Fbr  arohltttcturml  ■•rvioe*  r^ndtred. 

^^^  Triix^  4  Hynding.   Inc.  -  3rd  hiy«nt  -         IU.289.30 
i^rlod  ending  3-31-53. 


(3) 


lUl  Plung« 
ri^ccy  Repair 


On  motion  of  Comndssloner  Dlppel.  -condad  ^  Co«ds.lonT 
Gallagher,  the  foUonlng  resolution  waa  adopted: 

j|g)^1«tiQn    tfqr     1092 

UHBBAS,  the  te«-  and  condition,  of  the  leaae  of  Cryatal 
Su^  ;equlre  that  all  InTolcea  for  repair.  '«<»•  ^  ^J^ 
S^r.  «uat  be  .ubnitted  to  the  Board  of  ^upenrl.ar.  for 

ipproral  prior  to  payment  for  •««;'  ^^'  "  ••^.J^'^  '1939), 
^rd  of  Supervisor.'  Resolution  No.  12545  (Series  of  1939M 

tUrefore,  be  it 

RESOLVED,  that  thl.  ComBl..lon,  on  r««>f««**f^J^;  ^^ 
General  ;^r.  -d  -  -J^-  rr:;tpprv^  "  ^^t 
T:^:t^VZ^:rUor^^^^^^  invoice.,  totaling 

|3,923.?J,  with  a  recounendatlon  for  approval: 


12-15-52 
l«2b-53 
2-2b-53 
1-19-53 
1^  8-53 
2-2<>-53 
1-28-53 
2-11-53 
1-28-53 
1-28-53 
1-30-53 
1-30-53 
2-16-53 
3-  6-53 
3-  5-53 
3-24-53 


E.  Suganoan  Inc. 

N  •       ■ 


n 


a 


E.  E.  Burgess  Co. 
Inertol  Co.,  Inc. 
Moreal  &  DeLucchl 
P.  J.  K.  Electric 
G.  Masaagll  ft  Co. 
Servadel  Service 


H 


« 


Pr«d  S.  Hall  Co. 

J.  MLllln 

San  Ft^nolsco  Glass  Co. 

Board  of  State  Harbor  CoobIss loners 

TOTAL 


\     186.57 
389.28 

100.41 
550.73 
250.00 
315.00 
308.15 
155.86 
313.00 

77.72 
237.68 

74.86 
250.00 

90.00 

79.84 

■  ^a.u 


JfiJfiSi 


(4)  ]i;nnri>^'^««  ntniir?^  '^^  ^<*^^  ^^^^^ 


On  «>tlon  of  Coanlssloner  Gallagher,  seconded  by  Coiwlsslon- 
er  Dlppel,  the  following  resolution  was  adopted: 

iu«,..t^  RESOIWED  that  for  the  best  Interests  and  proper  co°*»«V^®^ 
""^'"^  ^^r;aUon  anJ  Park  Departn^nt,  the  Controller  be  ^ 

JTher^by  requested  to  approve  the  ^ollo.^^^ ^^^""'^ 

Request  and  the  Issuance  of  a  Work  Order  as  follows: 

4-9-53 


».  l».i^5 


(ooniinusd) 

/-\  fniMmtMnfi*  «*«>— ti  to  BT«iir««n  Lod«»- 
fSbSTaMSrit  tht  raU  of  15. JO  por 
ponon  l«  ooM-otlon  with  apjijt  ol*J««P 
work  at  Cas^  Jkthor  (A»it>p.aia.aOO.O«) 


I     U0.30 


(b) 


LU^v  iVitoyi  To  Purohi»««r  of  i^ppUot  - 
RtproiueUon  Buroau  -  for  bluoprlnting, 
alaiogrophiac  ^^  photostatlo  work 
(Approp.aia.aOO.Ol)  (aupplonontal  for 
flaoal  yoar  1952-1953) 


|1»000.00 


(5)  R.qu«st  for  Approval  of  Ttnporary  EmplQjrnanta  from  Parmanont 

on  ooUon  of  Comrditlooar  Dlppal,  aaoondad  ty  CommlMlonar 
Qallafhar,  tha  following  raoolutlon  wa»  adoptadi 


lUaftlutlon   I^p-    1Q9A 


It  for  Approtr- 
t'of  twp.lopioor- 
eti  froQ  Ftrc. 
Appropria" 


laaOWlD.  that  thlt  Conolaalon,  on  ''•«J"»"*f  ^?"  ^^^* 
Snaral  ianagar.  doa.  heraly  raqua.t  th*  Controllar  to  ap- 
pJor«.roffuid.  in  Pomanant  Salary  Appropriation,  for 
filling  tha  following  poaition.  \V  T^uporary  E»ploy~nt.t 


(a) 


aJScing  W.  Valan  (Th02)  Appointad 
tt  highar  claaaification 
Apr.l  to  Apr.  30,  1953 

Raplaoing  Qao.MoDaniala  (T-432)  on 
eonpanaation  w/o  pay  - 
Mar. 23  to  Apr. 30,  1953 


I     2A0.00 
I    310.00 


(b)  Q.ffl  ^i^-l^nramn  fltf tftn« 

Raplaoing  Ruaaall  Huttingar  ^T-4^5; 

Appointad  to  highar  olasiifi- 

oaUon  Mar.23  to  JVxne  30  »53  ♦  987.50 

Raplaclng  J.  McKolvay-Appointad  to 
highar  claaaification 
i^r.l  to  ^no  30,1953 
(T.510) 


♦1,035.00 


(6)  Brttnilftnr  ^  ^^^ 


[k.  Mo.  IMS 

[toMiang  of  yjjff 


On  motion  of  Conniaaionar  Bercut,  seconded  Iqr  Conrdsaioner 
Gallagher,  the  following  resolution  was  adopted: 

RESOLVED,  that  thia  Comraission,   on  '^'^«*!^*^^J°\°^^^^, 
General  imager,  approves  the  following  Extension,  of  Tina, 

To  Wllliaritooaar,  an  extension  of  60  calendar  days  thru 
2^31  1953  due  to  departnant's  delay  in  checking  pre- 
!JSi^;7  draii^s  for  .Zy  and  l»tter«nt  of  layc«t,etc. 

/K\   TAIIREL  HILL  P/r.  A  FIDHSEi-Ar^h'l  (;Qnt-"^e<-  of  n-]2»52      ■ 
^'^  i™ilT.  R^an  L"'S  m!'11;  in  IXnaion  of  9C ~cal. 
•nd^  d-y-.^  J^*  1^'   1953,  due  to  tin.  consumed  X^ 
others  in  nakin^  nap  on  subject  playground. 


4-9-53 


^j..'^  '■      .r 


i     yyil  nim^TOia  (oonUnuad) 

(o)  am  IPHTAL  P/Q  TMWTS.-ContrftQt  mVCllBtefll*!  ^^3^  ■ 
To  B»n»al  CoMtructlou  Co. ,  tn  •xUmlon  of  55  0Al»nd»r 
diiya,  ttiru  April  24,  1953,  Ami  to  diUy  la  oortlfloa- 
Uoo  of  ohMC*  ordor,  dollTory  of  apparetua  and  Inclon- 
•nt  WMthor  dolaylnf  tho  aoving  of  lawn  for  proper  gana- 
Ination. 


L.  1»'^^ 


m\ 


JMlflMUona  of 


(7)  ti^4fiftatiftna  ftf  Contraot 

On  aoUon  of  CoMdaaionar  Gallaghar,  aaoonded  ty  Coamiaaioo- 
ar  Dlppal,  tba  following  raaolution  vaa  adoptedi 

Raaolutlon  No>  1P96 

FESOUnED,  that  for  Mm  boat  Intaraata  and  proper  conduct  of 
the  Recreation  and  Park  Dopartnant,  the  Controller  be  and 
la  herety  requeated  to  approve  the  following  Madificationa 
of  Ccntraots 


(a)  APPQS  P/G  IMPyTS.-CQnt.ll25-CQPtrQl'l  #»47-<a>.grt,ft 
To  1.  J.  Traa<y,  for  connecting  new  b*  aub- 

drain,  and  to  oonatruot  and  install  redwood 

ooyer  for  aandbox  silt  auap-an  inoraaaa  of         $42.50 

(b)  4fTOfi  P/tt  IMT-?  -^'*>»^  ^>^-<^^^'«  #3Q47-Ch.Qrd.l2 
To  B.   J.  Treaoy,  for  installation  of  tO  lineal 

f^t  of  4"  drain  tile  sub-drain,  an  incr—ae  of  190.00 


(8)  Tnsht  Hiir^T  >f~^i~>  Lie>naea 

On  Botion  of  Coaaiasioner  Dippel,  seconded  \v  C<»aBi8siondr 
Gallagher,  the  following  resolution  was  adopted: 

RiifllMUWI  ^^     ^^'' 

RESOIA^ED,  that  thia  >xiaKLaaion,  on  rocoaaaendation  of  the 
Gooeral  Manager,  does  hereby  approve  the  issuance,  transfer, 
•TnLnsfora-    or  cancellation  of  the  following  liconaes  at  lacht  Harbor: 

(a)  ^  fflmHIWti  yHBMllin  (^^  berths  open  for  peraanent) 

oceupanqr) 
Rate 
^r  Manth 
♦7.50 
5.00 
5.00 


Harbor 

Licenses- 


Geo.L.Riedinger 
Jaasa  k,  Toata 
Joe  DiNsggio 

(b) 
JIbok  I.  Davia 


R. 

28-P-4t>5 
JOLTINQ  JOE 


103 
33 

107 


(Pamanant  Licanae) 
ROWDY  (fte.  Berth 137} 191 


(c)  IflBfiCaCLiilfifiAfifift 

D.   J.  Rabin  CHIRLEN 

Flojd  B.  Roberta         NAITTI  EEES 

(d)  ClMtllatlOM 

Arthur  F.  Cordray  (relini.ly  owner) 
(PanauMnt  License) 


7-^ 
44 


lU 


VlUiaB  H,  Brinton( assigned  pera«]jr)       209 
(Ta^porazy  Licanae) 


5.00 


10.00 
10.00 


4-9-53 


'^mi^i:-- 


■'r'i^m^mm':'»/:' 


v».zz.: 


:m 


Lf«Ml  of  1953 
Ifcsttoll  8oh«dul« 
](G«ili«ot»  to  U 
ipiMntad  at  Mxt 


;) 


ah^A^H  ■•  S«y^ 


Th«  CoMlMlon  took  uoSor  oontHowttion  ti»  proposed  sehed- 
ulo  of  th«  prof%wlonal  football  fww  to  U  pl«yej  at  Ke»r 
Stadium  iv  tha  San  ft^oiflco  Forty  Ninere  durlm  tha  1953 
seaaon. 

On  notion  of  Cofflniaaioaar  Dippel,  aooonded  W  Conwdasioner 
(kllaghap,  the  follotfing  rosolution  waa  adopted! 

Hj^nlutlon  Ka.    1D98 

OaoUTH),  that  thia  CoBiiaalon,  on  raooBoaadatlon  of  the 
tenaral  Manager,  doea  here^  approve  tha  1953  Football 
S^SISSlaTSe'san  ^anciaco  Fbrty  «i«*'^/^J[*»!;;.f^^^,^ 
(tfto  ooatracte  covering  the  varloua  gaaaa  to  be  preaented 
at  the  next  oaeting  of  the  CoBoiesion)  aa  followai 

Cleveland 

Waahington 

Chicago  Cardinals 

Fhiladelphla 

loa  Asgelea 

Detroit 

Chicago  Baara 

Careen  B^r 

Baltiiaore 

Hold  for  Play-off  Game 

Hold  for  ChaBf>ionahip 

Qane 


Sunday,  Aug.  23 

"      30 

Sept.  13 

N      27 

Oct.     4 

•  25 
Nov.  1 
Deo.     6 

•  13 
«  20 
»      27 


»•«««*»»* 


(2)  kamrf^  -  '^  ^^°^^  ^^ 


Urn,  10.1099 

N||Ni«al  of  Two 

llWMr  Football 

M  at  Keaar 

iStidlM,  Hey  17, 

\m 


-  Kfunr  ^^'^    »^^  ^'^ 


On  noUon  of  Connlaaionor  Dlppel,  aeoonded  ^  Conniaaioner 
Gallagher,  the  following  reaolution  was  adopted: 

l^^lutinq  Ko.    1099 

KSOLVEa),  that  thia  Coiwlaaion,  on  reconmendation  of  the 
General  Manager,  doea  herety  a»rove  '^ ^^^"^f  ^'''!J^^ 
San  ft^nciaco  Fbottell  League  for  the  pl'Krmot  two  (2) 
eoccer  football  gaiDea  in  Keaar  Stadiun  »«  3^<*^y.  «^^^' 
with  a  nininim  guaranty  of  $250.00,  or  K*  of  the  groaa 
receipta,  whichever  ia  the  larger  amount;  all  other  teme 
and  conditiona  for  Keaar  rental  to  prevail. 


(3)  ipproval  -  S.F.Chaober  of  Conaerce  Youth  Circua-Sunday. 


The  Secretary  next  preaented  a  letter  from  ^^^^an  Franc  ia- 
00  junior  Chamber  of  Conoerce,  requeating  P«"»^»J°"  ^ 
iJ^Tthe  San  fttmclaco  Youth  Circua  at  Keaar  Stadiun  on 
Sunday,  October  18,  1953. 

On  «>tion  of  Co-oiaaioner  Gallagher,  aeconded  ^  ConBdaaion- 
er  Mppal,  the  following  reaolution  waa  adopted* 


l^unaliRaqueat  of 
I^.Cheiber  of  Con- 
roi  for  Youth  Cir- 

IwHiiir  Oft.  11  *^1 


^Itition  Mo.    1100 

RESOUTED,  that  in  coi>^liance  with  ^oinnia. ion  action  und«^ 
Reaolution  Ro.  982  (meeting  of  J'^'^  «'  ^^3).  thia  Com. 
aiaaion  doe.  hereby  confirm  and  grant  to  the  San  Franc iaco 
t^TchBMbeT  of  Commerce  the  uae  of  Ke««r  Stadiun  on 
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''^$r^?^^^ 


^^^^nmm^i^^. 
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(oontlnued) 

anidty,  October  18,  for  the  purpose  of  staging  the  San 
Franciaoo  Youth  Circuaj  PROVIDED,  that  all  esqpenaea  Inci- 
dental to  the  staging  of  aaid  event  shall  be  borne  by  the 
San  Pranolsco  Amior  Chamber  of  Conswrce,  and  that  any  res- 
toration of  the  turf  or  other  facilities  of  Keiar  Stadiua 
arising  fttm  said  event  shall  be  borne  ty  the  San  Francisco 
^nior  Chanber  of  Conner  oe. 


itaml  Huiager 
Ittflfwtes  Locations 
IftrNDdsl  Plane 


(4)  R^part  QB  I/>catiQns  for  FlYlrvg  of  MPdol  AiTDl 


The  General  ttonager  reported  that  he  had  authorised,  on  a 
trial  basis,  the  use  by  the  aodel  airplane  enthusiasU  of 
Pranklin  Square  (located  between  16th  and  I7th  Streets, 
Bryant  and  Kanpshire  Streets)  seven  days  a  weeki  and  the 
Sharp  Park  Rifle  Range  area  on  weak  ends,  in  addition  to 
the  east  end  of  the  Polo  Field  in  Golden  Gate  Park—with 
the  stipulation  that  the  Polo  Field  not  be  used  for  the 
flying  of  aodel  planes  on  Sunday  afternoons  during  the 
polo  season. 


(1) 


Of 


ition 
hi  Borne  by 


JSOfifi. 

TbB   Secretary  read  the  report  of  Mr.  Carey  Baldwin,  Direc- 
tor of  the  Sov,  rocos556iiding  the  sxchaags  of  aoc  aniaals 
with  other  sooa,  all  transporUtion  charges  to  be  paid  by 
such  other  soos. 

On  notion  of  CoBOiiss loner  Bercut,  seconded  by  Conidssionar 
Gallagher,  the  following  resolution  was  adopted: 

RESOiyED,  that  this  Coodssion,  on  recoaaendation  of  Carey 
Baldwin,  Director  of  the  Zoo,  and  for  the  purpose  of  dis- 
posing of  surplus  varieties  and  ijnoroving  the  local  collec- 
tion of  aninala  and  birds,  does  hereby  approve  the  follow- 
ing exchanges  of  aniaals  and  birds  between  the  San  Francis- 
co Zoo  and  other  domestic  soos,  transportation  charges  to 
be  borne  by  the  other  soos  involved  in  these  exchanges,  as 
follows t 


San  Arancisco 
to  Raeeive 

1  pr.  SaruB  Cranes 
1  pr.  Spoonbills 
i  Egrets 

1  pr.  Condors 


San  Francisco 
to  GlYg 

1  pr.  Wallaroos 


1  White  deer 

2  Muntjac  deer 
2  Mouf Ion  sheep 


Trader's 

Jiaae 

Park  Board  of  the 
City  of  Independence, 
Kansas 

Roland  Llndeoan  Zoo 
of  Catskill,  New  lork 


A»,  B  IT  FURTHER  HESOUTBD,  that  all  of  the  exchanges  bo 
approved  by  the  City  Purchaser  of  Supplies  and  be  nade  in 
accordance  with  the  crating  and  shipping  terms  and  condi- 
tions prescribed  by  the  City  Purchaser. 


[;-^ 


^^^i^f^y^ 
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(eoatiantd) 


1h*  Qnul  IkMfw  r«|K»rt«<i  ih»t  thl»  pUjrfWund  ha.  pn,- 
^imd  %  vMwm  to  tb«  AcUrlUoa  Staff  for  a  nuabar  of 
«Mr«    baMUM  tha  bulldin«  haa  aawr  baeo  aaioUlnad  In  a 
Mfa  ioBdlUon  and  tha  ratainiag  wall  la  tha  raar  of  tha 
bttildlaf  haa  a  daddad  hulga  whloh  my  »r«*k  **?  **  i*'^^,,, 
ti«      Itothar.  baoaaaa  of  th.  looatlon.  tb.  oujAar  of  chll- 
dran  In  daily  attandanoa  at  thia  playground  haa  baan  too 
smll  to  warrant  Ita  cootiauanoa. 

It  vaa  tharafora  raco—aadad  that  Mlchalaiifalo  Playground 
ba  faoatad  ly  thi«  ^»pT\Mmnt  and  tha  proparty  ba  ratumad 
to  tha  Board  of  Iduoatlon. 

On  ■oUoo  of  CoBidaaionar  Gallaghar,  aacoodad  ty  ^o"^*- 
aioobr  Bercut,  tha  following  r*»aolation  waa  adoptadi 


[tatlMion  Diraeta 
\mi  Aohtlangalo 
U  Bi  facatad  tqr 
h  I  p.  Dtpartaant 
|lFW!»rty  B»  Ra- 


UBREAS  tha  atructura  on  tha  Mlchalangalo  Playground  has 
datarioi^ted  to  auch  an  extant  that  it  ia  praaantly  in  an 
unaafa  cooditioD;  and 

WBBAS.  tha  attandanca  at  tha  Mlchalangalo  Playground  in 
raoant  yaara  haa  cecraaaad  so  imch  that  tha  rapair  of  tha 
atructura  and  the  contiaued  oparaUon  of  thia  playground  by 
tha  BacraeUon  and  Part  Dapart»nt  la  not  JuaUfiad;  now, 
therafore,  ba  It 

iBSOUnSD.   that  on  recoEnondation  of  tha  Ganaral  Manager, 
thia  CoHHlsaion  h«re>y  diraeta  that  the  Mlchalangelo  Play- 
grooad  be  vacated  and  that  the  property  be  returned  to  tha 
Board  of  Education. 


(3)  flMHfff!i  ^"f  n  Stfng^^Mr^^  Atn^rgy^^^tlon  nf  i*). 717.20 


IkLJbJLtti 

Ihaatiag  Approral 
U  •  ai^^.  Ap^roprla- 
|lta  of  ^5,717.20 
(Cnfta).  Varioua 
li/Ci  and  Park 


The  (Hmaral  Mujagar  reported  that  in  order  to  perforn  necea- 
aary  conatructioo,  inatallations  and  repaira  on  park  and 
recreaUon  ax«aa,  a  Supplemental  Appropriation  from  the 
Cd^ienaaUon  Hmerre  to  Appropriation  212.130.01  -  Wages  - 
would  ba  raqfuirad. 

On  ■otion  of  Cowiaaioner  Bercut,  aeconded  ly  Comuiaaloner 
Dippel,  the  followii*  reaolutlon  waa  adopted: 

BMnimiitTTi  "^   ^^"^ 

laSOUna),  that  thia  Coa-laaion,  for  the  beat  intereata  and 
proper  conduct  of  the  Recraa.Uon  and  Park  Department,  here- 
&  raquaata  the  Miyor,   Board  of  Supanriaora,  and  the  Control- 
lar  to  approve  a  Supplemental  Appropriation  in  the  amount  of 
f5  717.20  fro.  Appropriation  212.199.00  (Coin^naation  He- 
!e;Te)  to  5^!o^i^  212.130.01  («agea  -  General  Diviaion) 
auch  ftinda  being  necaaaaxy  to  prorida  for  the  compensation 
of  peraonnel  required  to  perform  needed  conatruction,   in- 
aUllation  and  repaira  on  varioua  parka  and  recreation  areaa 
in  the  followii^  awiunta: 


j-4  Laborera 

Ai-15A  Carpenters 

k-b^l  Wire  Pbnce  Erector 

4-AD4  Plumbera 


100  daa.  t  $U.aO 

100  daa.  •$20.80 

83  daa.  «  (20.^0 

20  daa.  C  $23.20 

TOTAL 


$1,^80.00 

2,080.00 

1,693.20 

UbL.QO 

05,717.20 
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Ujgsiag 


bqnMtlac  ipproyal 
of  9uppl«oental 
ipprop.  •  1125. 00- 
Jiliry  for  A^20, 
9aj)t.  Structural 


U)  R«qu««.t  for  A  Supplenentnl  Appropriation  of  <^1125.00  to 
PTonaa  PUnda  for  Poaltlon  of  A<20  Sup't  Struo'l  &  tfcch.Ra- 

Ms  ^ ^ ■ "^ 

K..  Uwia.  Ganerel  Manager,  raportad  tha  naoaaalty  of  ra- 
«wting  ^d»  to  par«lt  Mr.  Bart  Rolph's  oocupancy  of  tha 
^  portion  of  A^.  auparlntandant  of  Struc^ral  a«d 
SBohknlcal  Rapalr,  raaulting  from  hla  •^^^-^^^.P^''^"! 
rSvU  wrvioa  pro^notiva  aamlnatlon.  Tha  naw  aatlgnoant 
^li  iisuUln  tL  raoancy  of  th.  poaltlon  of  W-^./"^^ 
^t  auparlntandant  of  Birica.  which  "r.  U«l»  tharafora  reca> 
oandadba  abollahad,  a^plalning  that  tha  civil  aarrloa 
!Lht.  of  both  !*•.  Qirod  and  Vtt,   Rolph  to  the  poaltlon  ara 
piSanred  and  aafaguardad  through  tha  civil  »e-vj^«  P^^" 
Slona  of  tha  Chartar,  and  that  tha  poalUon  «J«"  *«  "" 
•atabllahad  at  any  futura  tlna  in  tha  Intaraata  of  auch 
civil  aarvlca  rl^ta. 

On  motion  of  Commlaalonar  Bercut,  aacondad  by  Conmdaslonar 
Gellaghar,  the  following  reaolutlon  waa  adoptadt 

WSOITO,  that  thla  CoT^ilsalon,  for  tha  beat  Irtarasta  and 
propar  conduct  of  the  Racraatlon  and  Fark  ^^P*'^"*'  ^^^ 
L  raquasta  tha  Mayor.  Board  of  Suparvlaora,  and  the  Con- 
S-ollar  to  approva  a  SupplaiaanUi  Appropriation  in  the 

i^rifimroo  from  ^-p^i?^^- ^j?'}ra;^^rar 

*.-  uj^»r^\  t^  ABBTooriatlon  212.110.01  (Permanent  Sala- 
rlll  1  Ga'naikl  DivValon)  to  provl(»a  fUnda  for  the  astab- 
llahad  poaltlon  of  A.20  Suparlntendont  of  Structural  and 

MachanlSl  Rapalr,  Recreation  ^^^^''^PfS^ ^ab^lah- 
nonU»ly  rata  of  1750.00,  through  JUna  30,  1953.  "^^^^^Jj^- 
inft  poaltlon  of  Wh;  Aaalatant  Superlntendant  of  Parks,  with 
«StSS  «n«a  of  t550^W0»  and.  tha  Civil  Service  C^a- 
Sob  2  andls  haraty  raquwtad  to  amend  tha  Annual  Salaiy 
Ordinance  to  proparly  reflect  tha  foregoing  changes. 


^Mttlng  Approval 
8f  Supplaaantal 
lkid|8t  Approprla* 

|tifliof  $^6,^c5- 
iM  atUxy  Rates 
to  Itecna  £f  f  ec- 


(5)  Raqueat  for  Supplemental  Budget  Appropriation  of  Jjb. 245.00 
t^  Reflect  Upward  R«rlalon  of  Salaries  to  Becoms  Effective 

■l\lU  1  ■  1^? 

On  motion  of  Co!a.l8alonar  Bercut,  seconded  by  Commissioner 
Dlppel,  the  following  reaolutlon  was  adoptedi 

WaOI»ED.  that  thla  Co-dsslon,  on  reconnendatlon  of  the 
S^eral  ianagar.  doa.  hereby  request  the  »*yf '  ^«^^^^,°' 
Suparvlaora.  and  the  Controller,  to  approve  a  3uppla«ntal 
ft^t  Raqueat  for  hoUday  pay.   temporary  '/^i*:-'  *^°^- 
ry^Tand  ovartlma.  to  reflect  Increased  aalary  rataa  In 
accordance  with  the  Salary  Standardization  0;[^^"^"f  •  ^^f  " 
^effective  as  of  JUly  1.   1953,  totaUng  t26,245.00.  aa 

follows : 


Ptermanant  Salarlea  -  General  Division 
Allowanoa  for  Overtlaa-Ganaral  Divielon 
Holiday  PayCOan'l.Zoo.Conmdsaaiy  ARec  lOnlta) 
Tav  Salarlea  (Gen'l.Ccmnleaaiy  k  RacU  Unite) 
TeapiwagesCCommlaaaxy  Dlv.  &  RacU  Units) 
Dlpactora'  Wages 

ConoarU  (3  avanlngs-Chrlstmas  carols) 
aatlramint  Allowance 


$       bOO.OO 

264.00 

1,332.00 

3,798.00 

2.19b.00 

16,127.00 

1,650.00 

278.00 

♦26,245.00 
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(oontlmMd) 


(6)  itopiwl  of  Preliminary  See tchw- Installation  of  WhalaB 
^^  -     » —  pf  ji^iancas  OrnirtnrwnJ.  Q.QifiTK • 


lion  l|ipro^« 
nana  for 

itlOD  of 
Statua  In 
Aeadaiqr 


On  .otlon  of  Cc«tMionar  Dlppal»  ••«<«aaO  ^  CowlMlonar 
Gftllaghar,  tha  foUo»iing  resolution  was  adoptadx 

p||,^j^ytt«n  Mo.    1106 

RESOUTED,  that  this  GoHlaslon,  on  racoawndaUon  of  Dodga 
A,  Ria^r,  City  ArchiUct,  doas  haraty  approva  tha  dstailad 
pralialnazy  plans  covarli*  InsUUation  of  Robert  Hoi#ard»a 
Vbalas  Statue  in  the  courtyard  of  the  AeadaaBr  of  Sciences, 
Golden  Gate  Park. 


usuim 

•ion  Authorises 
I  for  Proposals 
thil  Professional 
iSoUm  Gate  Golf 


fiyt^  PaA  Golf  Courae 


The  General  Jfanager  reported  that  there  ap|>ears  to  ha  a 
substantial  deMnd  for  the  services  of  a  golf  professional 
at  the  Golden  Gate  Golf  Course,  and  that  one  written  pro- 
poaal  and  aaTeral  verbal  inquiries  had  been  received  regard- 
ing tha  operation  of  a  professional  golf  concession.  He 
pointad  out  that  such  a  concession  would  be  financially  suc- 
cessfHil  if  it  wore  efficiently  operated. 

On  action  of  Cosniss loner  Gallagher,  seconded  by  CoaBiss lon- 
er Bercut,  the  following  resolution  was  adoptedt 

wfSOTffH)  that  in  view  of  the  apparent  doMnd  for  the  serv- 
Uesof  i  golf  professional  at  the  Golden  Gata  Golf  Course, 
this  CoMKLssion  hereby  approves  the  recoooendation  of  the 
General  Jknager  to  invite  proposals  for  the  operation  of 
such  a  concession,  and  that  the  Secretary  is  hereby  author- 
ised to  advertise  and  issue  a  call  for  proposals  for  the 
operation  of  such  a  professional  golf  concession  at  the 
Golden  Gate  Golf  Course. 


lion  i^roves 
lifrMoent  with 
I.A)lo  6  Racing 
for  1953 


(8)  ftmn^^  '^^  ^l^  Airr««-nt  and  Schedule 

Ob  notion  of  CoMissioner  Dippel,  seconded  by  Conaiss loner 
Bercut,  the  following  resolution  was  adopted: 

RtSOUriD,  tl»t  this  CoB^sdssion,  on  reooBsendation  of  the 
General  Ffanager,  hereby  authorises  the  General  Manager  and 
the  Secretary  to  negotiate  and  exacute  for  and  on  behalf  of 
the  Conmisslon  an  agreenent  with  the  San  Pirancisco  Polo  and 
Racing  Association,  for  a  series  of  polo  matches  to  be 
played  in  the  Polo  Stadium,  Golden  Gate  Park  on  consecutive 
week  ends,  couniBnclng  April  5,  1953  through  July  31,  1953, 
with  an  option  to  continue  through  October  25,  1953;  the 
agreement  to  be  siailar  in  other  respects  to  the  1952  agree- 
iwnt  except  that  the  terms  will  be  Increased  to  fifteen  (15%) 
por  cent  of  tho  adniaslon  charges,  with  a  ClOO.OO  laininum 
guaranty  for  ogch  day  of  play. 


(9)  gyor^^  of  Ca.Ufffn}^'*  B^^Qf  ^"  ^°  ^^"^  ^^  ^^^  ^^   ^^' 
Od  motion  of  Conmissioner  Bercut,  seconded  by  CouBnissioner 
Gallagher,  the  following  resolution  was  adopted j 
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'.•* 


^'iii-?^„5S!^^^S^?ri*-.. 


■:h'-:'<r'm^^'P- 


L^gpss  (oonUnutd) 


fiAS£l^lSILJfi«.-.iM 


LiMiibit  Mall  I 
luliot  of  Wn»  ^«'*»» 

L  Cftllfornl*  Relief 


WHETOAS,  th.  huge  panoramic  relief  map  of  ^•/^i*  °f..   ^ 
CaUfor^ia,  vhl?h  San  ft-anclsoana  and  t^ouj^da  of  vielt^ 

have  en3<vd  einca  192A,  «.t  be  ''^"'^^J/^^Slrin^^ 
m  the  fSry  Baildin«  to  »ke  roca  for  the  new  World  Trade 

Canter I  now,  therefore,  be  it 

RESODTBD,  that  the  Recreation  and  Park  Coaadssion,  in  the 
intereatJi  of  retaining  thia  valuable  and  educaUonal  re- 
lief  .ftp  of  California,  doea  hereby  offer  and  sake  avail- 
able to  the  Board  of  Superviaora  the  neoeaaanr  etorage  and 
:Slbit  .pace  in  the  E^aition  Hall  of  the  ^^-^  f  ^^ 
Arta  ai  a  teii5>orax7,  and  poaalbly  permanent  location  for 
tie  relief  mBiTTt  being  propoaed  that  the  final  determina- 
tion  of  the  map'a  location  be  aubject  to  whatever  action 
aay  be  taken  on  Aaaenbly  Bill  No.  31  (Weinberger)  now 
penUing  before  the  State  Leglalature, 


There  being  no  further  baslnea.  to  oome  before  the  CoBBia- 
ii^  ft^dent  Sutter  declared  the  meeting  adjourned  at 
A:55'P.M. 


Subadtted  by  Wllliwn  Simona,  acting  in  the  •^•n°«  «f 

Edward  A.   McDevltt,  aecret*ry,  «"  «.*-.*-a.^   

Ibited  Statea  Navy, 


/^  -^/^^wy  .>?  hi^ir 


Acting  Secretary 
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'  ■'fT  *T  T>T  ^■■"'^y  r^  ■ " 


^^g^iiwfcw^  ■ 


-'ir;- »|j>^7."!,u"<r'T7i.  "-^.'■«»9:^'»v*^' 


FkciUti 
aporU  Flsb- 
BotU-<Saa  Bouae 


The  Flftr^iBth  Rsgular  lfeetii>g  of  the  «»««««;»«  *f  ^ 
Co-iiasl(m  was  called  to  order  on  Thureday,  April  23,  1953 
at  3:00  P.M.,  Prealdent  Sutter  presiding. 

The  followii*  Co^issioners  were  present: 

!*•.  Louis  Sutter,  President 

Mr.  Peter  Bereut 

f^,  H.  J.  Dlppel 

Ber.  I.  4.  Gallaclier 

Mr.  Rred  D.  Pfcrr 

Mrs.  Si^uDd  Stem 


There  being  no  corrections  or  oedssions,  the  ■initas  of  the 
Flfty-eighlbRogular  Meeting  of  Ipril  9,  1953,  were  approved. 


(a)  Pt^oa  His  Honor.  Jfcyor  El»r  E.  Robinson,  requesting  thd 
BecpeaUon  and  PaA  Cosiidssion  to  consider  »Aat  steps  it 
can  take  to  provide  faculties  for  the  serrictng  of  saliwn 
sports  fishing  boats  In  the  riclnity  of  Gas  House  Cove,  in 
the  Marina. 

After  considerable  discussion,  the  Cosnisslon  referred  this 
natter  to  the  General  Manager,  i*o  was  directed  to  noto  a 
thorough  study  of  the  pn>posed  fadUtles  and  to  report  his 
findings  bock  to  the  Coanissian  as  soon  as  possible. 


to  Haiae 
In  Honor 
[Kner  )taQror, 


(b)  Trca  a^orvisor  George  Christopher,  re<|uesting  that  a  park 
or  playgrooad  be  maed  in  honor  of  fonaer  Mayor  Roger  D. 
Laphna. 


In  Tiew  of  the  fact  that  no  new  and  unnamed  playgrounds  ex- 
ist at  the  present  tiae,  it  was  decided  to  take  Supervisor 
Christopher's  suggestion  into  consideration  when  future 
playgroui  i  units  are  opened. 


(c)  rna  3ui»ervi»or  John  J.  Pbrdon,  thanking  the  Coj«isslon  for 
its  detailed  reply  to  queaUons  he  had  raised  regarding  the 
condition  of  the  Ocean  Beach,  and  socSMting  that  reftjse 
containers  be  plac«S  in  or  abo«t  the  beach,  with  the  request 
to  the  pubUc  that  they  co-operate  in  helping  to  keep  the 
beach  clean  and  sanitary. 


Containars- 


The  euggeation  of  Sc^pervlaor  Pardon  was  referred  to  the 
General  Manager,  with  the  requeat  that  the  containers  be 
InsUllad  at  the  earUast  practicable  tine. 


(d)  ^oo  It-.  E.  P6l*h«-,  559  Valencia  Street,  urging  the  place- 
■»nt  of  "Dogs  On  Leesb  Only«  signs  at  aU  park  ectrances. 

After  a  discossloo  of  this  natter  and  a  review  of  the  fact 
that  the  saw  Iam  which  prohibit  unleashed  dogs  on  city 
streets  also  apply  to  paA  property,  the  Conmlssion,  on  recoo- 
■endatlon  of  the  General  Manager,  decided  against  placing 


^■■^■/;.nyur.,:- 


:^  J  IT.'Wy«^»"^-.^«:^•»■*' 
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more  tlgna  at  parte  antranooa. 


lion  Daddaa 

H)og»  On 
(toly*  Slgna 


It  va.  tha  Co«d.sionts  ccnaidarod  «P^^<>°  *^^,f  *  "^^ 
infective  corractlve  naaaura  In  thia  ragard  could  ba  taton 
^^Tmll^d  i^lvldual.  «ho  would  report  auch  violationa 
S  Uw  liBaadlatel^  to  tha  proper  authorltiea. 


.  ^i  \  w^vf    3UM  M    Glynn,  Secretary,  the  Cayuga  lE,>roirenBnt 
Cyuga  Inpn.  Aaaoc^^  ^.a^ctatlon  In  tha  Cayuga  fleldhouae. 


1^  to  Hold 
flthJy  MMtinga 
iCsfOga  Club- 


Acting  on  the  reeo^endation  of  the  General  Manager,  and  on 
^^n  o?  Coanlaaioner  Bercut.  aeconded  ^  Con^aatoner 
Slw^l    the  above  requeat  waa  approved.     In  giving  thia 
^^;i^,  it  waa^pulated  that  auch  «-ting.  nuat  not 
Snf not  with  the  noniial  activltiea  progran  conducted  at 
Cayuga  Playground, 


,  for  Increaae 
iNBBthly  Rental 


^^r  SitS  on  ilT  15th,  .1«  ttot  «.,  new  l.«e  oo»- 
^  iTL-  prc»l.lon  of  ♦5,000.00  a  y«r  for  repair., 
whi<A  is  in  the  present  lease. 

Following  a  cor^lete  dl.cu..lon  of  tti.  -tter,  ^fj^ 
Hud^dloM-nU  on  the  .plenaid  .winning  progr«>  tains 
coSduct«d  at  Cxyetal  Plunge,  on  aotlon  °f  <^'^'^°^/,^ 
t^,  .econdei  h,  CM»l«iloner  Bercut,  •f/TiSi  tl^ 
Sdei  that  an  lncr««e  couW  not  be  granted  at  thi.  tl«. 


(g)  The  Secretary  presented  a  letter  fro.  f;J^^'^Vu>e 
Chelr^n  of  the  aede«lop«nt  »f»«''  f^'^r^ooeed- 
Z,tr^.'^^-'^^  i^^r-S^onTfunS  nec„- 
^  for  Hillton  and  Heyward  Plnjrground.. 

The  0«.eral  mnager  ..plalnea  that  f^-^^^'  ^^^IxUr 

H.d.«lop»nt  ^en^  ~^^f  ^^e^nt^t  fund.  cUl»a 
ccold  "'^"fy  to  the  Federal  00  ^    ^    ^^^^^  ^  .,t 

r.lSrrr  thf;S^«  l^icated  *  tho  Bedo«lop»nt  ^ency. 

H,  pre.enWd  the  "^l-te.  'f  Mr  0^org^Han»n^^';i- 
ing  Bnglneer,  thet  an  addltlonnl  »225.0»'-^  "  conetruc- 
™f™d  for  the  rehabilitation  of  ground,  an^  t^e  o""*"""^ 
quired  ror  vn.  ™  including  wUmlng  pool,  at 

tlon  of  a  recreation  center,  """"""^        ,  .,„  oOO.OO 

of  Hayward  Playground, 

on  recon^^ndation  of  the  ^/-^^.^Tslin^  Drppri!'°tSe°' 
CoonUaioner  Stem,   aeconded  by  Conrnias loner  uipp«   , 

follo*ring  reaolution  waa  adopted  i 


ggflolytign  Hr>,  "^^iQ 


maoIWD,  that  thl.  Conrdealon,  In  the  ^"'•'-' "f-J^^^r"'" 

'^Ji  S  aSTm-or.,  aS  the  Controller  to  approve  a 

4-23-)J 


IB' 


.■'t''--">+T(,.'A»Wl»r-_.t:)»»L     .-a._^    .■■^«( 
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ttm  credit  of  the  following  approprUtlown 


180.55O.U  (H-rdlton  Playground)  -  J^'^'?^ 
180.550.12  (HaywPd    Playground)  -  ♦125,000.00 


^^»t  for  a  ajp- 
lllcntal  ipprop. 

of  1350,000.00  for  necwaxy  for  th«  whablUtatlon  of 

Llton  and  Hayvard    ^^^^^^^^^^nJ^^ion  of  a  rocx^Uon  center    In- 

JSSllltation  and  Ht^a-oTenent  of  Hayvard  Playground. 


1^,  lo.Ull 

llBkvt  Baward<s 
<ttUM*3tatue« 
||p9ciDding  Rea. 
fc.iiOo  -  Mtg. 

rf4-»-S3 


/K\  iwn  l>od«e  Riedy    City  Architect,  in  connection  with  the 
^'^  Sl^^iofof^be^  Howard..  -Whal-"  ^f^«^,  ^, 
^rtyard  of  the  Aoadei^  of  Science.,  pointing  out  that 
ST^^Jng.  mxbnitted  for  aj^roval  at  the  «eting^ 
April  9th  were  the  final  woridng  f^f ^."^^^^'tj  r^ 
tailed  preliiainary  plan.-  *PP^^^  **,^*  T^fS  2a 
lution  Ho.  1106;  and  aaking  for  for«l  approval  of  the 

final  woricing  drawing.. 

On  notion  of  Connie.ioner  Parr,  eeconded  tyCoaai.. loner 
Berottt,  the  following  reeolution  wa.  adopted. 

maU3,  adrloe  ha.  been  reoei^  from  Dodge  ^•^^  ^*^ 
il^it^t,  that  the  drawing-  cohering  the  installation  of 
SSrtHoiardt.  •Whale.-  Statue  in  U^e  courtyard  of  the 

tlon^d  park  Co«iMion  at  Ita  ^'ting  of  April  9.^953, 
were  the  final  working  drawing,  rather  than  the  "detailed 
^uSLv  plan.-  approved  at  that  i»eeting  ^V  R«ioluUon 
Ho.  1106|  now,  therefore,  be  it 

REaoi;rB)    that  thl*  Coaaiwion  doe.  hereby  re.cind  the 
^S^itlTned  Raeolution  No.   ^^^ >  '^^^f^^i.f^ 
JlLl  working  drawing,  a.  .ub^dtted  l^  Dodge  A.  Riedy, 

city  Architect. 


Irt  Cooai.slon 
inrevM  Maeter 
Fin  for  Laurel 

SUUZS 


Irt  Coani..lon 
IffroirM  Ma.ter 
nia  for  Balboa 

£uk 


(I)   ft-on  the  Art  ConcdMlon:   Approval  of  the  m.ter  pl^^«>' 
^       il^l  Hill  PUrground  -  with  certain  suggeetion.  nade  ^ 
STJivfc  ieSS  Co^ttee.     (Referred  to  a,pervi.ing 

lagineer) . 


(J)   F^on  the  Art  Co«»i«iion:  Approval  of  the  «a.ter  plan  ^r 
S^lboa  Park  -  together  with  certain  miggeetion.  nade  ^  the 
Civic  Deeign  Coianittee.     (Referred  to  Engineer.) 


'r 


kt  ConaUeion        (k) 
"MQfnnfe. 

!<Mter  Plan  4 
lftr9Un.Site  Layout 

of  Stzybing  Arbore- 
Ita&and  Botanical 
rdn.  k  Hottve  of 


ft^»  the  Art  Conni..ion,  di.approving  without  I^^'^ 
^ter  plan  and  prellBinaxy  .ite  l^out  of  the  S^bin^  Ar- 
boretun  and  Botanical  Garden,  and  Houee  of  n^";  '^  the 
r^noTit  wa.  felt  more  tim  wa.  needed  for  fUrth.r  .tudy 
reaeon  ix,  was  x«i.v  A--fc,<t^eta  and  the  Land.cape 

and  coordination  between  the  A'^^tecta  ano  w  i-«*      *- 
Architect     to  work  out  parking  area,  and  .ite  condition. 
t^ciTt  lo  th^Hall  of  Flower..     (Referred  to  Engineer.) 
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■-i'.^'-'-.ic.uiiSsmvmBiii.v  -i: 


t:^-VS.s»£;jW*  ijj»*Lli«Mi' 


oorrMfend«»o«  w^  «»^  *?^  ord«r«d  fll»ai 


IM  that  int-n-t.  other  than  aq^Uc  -P*^  «f  r«or««tM» 
n«t  to  f  liren  •  P«iilt  to  op.»f  ^t  A^piaUa  Hrt. 

^^  ^t!5^  of  Board  of  a»P«^««*  ^^ilJ^^^J^'^J' 
^ring  tS  ^oatlon  of  T«H»toro  DrlTo  aod  a  portion  of 

Valo  AYOOua. 

(n)  rrom  Row  Re.nlck,  E»c«U^  Mroctor,  R*/'^^^  f^,*^ 
Sllnd.  Inc..  tha«ki«g  the  Co-lwloner.  for  the  P^^^««V 
nfalloinM  tho  bUad  ohlMp«a  to  enjoy  a  ^l-it  to  the  alnla^ 
^  i^Sl^arco-nding  Hr..  U-tort  for  h«.  klndne.a  and 
beH»fUlneM  in  enabling  the  childrwi  to  see  the  aniaala. 

foi  frim  if.  MUtcm  Babiti,  Conwltant  in  B»r«it  EducaUon,  Bu- 
^  ^  ^  of  A^t  EduoaUon.  311  State  Building,  ^^^^•1r^.. 
^Lg  the  advantages  to  be  gained  Ty  both  parent,  and  ohil- 
dreHf  pr^ad.ool  age  thro«g>i  the  «>;:<*««^  ^^^Stiee 
eohool  «rvo«hto,  and  nosing  MN^wal  Califbniia  co-uaiUee 
uhere  the  pubUc  paA  or  recreation  fftciUtiea  hatre  been 
mde  arailable  for  thie  purpoao. 

(p)  Ttom  >*•.  Charlotte  R.  Blevina,  Adriaor    Long  B«<^\^^ 
of  Co-^raU^  »ireerle.,  Long  Beach,  CaUfomla,  ad^aing 
that^Long  Beach  Recreation  Co»iiiU.ion  cooperate,  with 
rZ^.^rsiTB*^  -«hool«.  and  offering  a5.i.tance  In  any 
planSii'in  connection  with  .IMlar  u.e  of  San  ft-anciaco 
reoTMtlon  propertie.  for  thi.  purpow. 

(a^  from  Mm  B,  Dea.y,  Recording  Secretary,  Uniyeraity  of  San 
^^  J^cS^  Lncil  ;io.  77,  I««g  Han«.  In.tit«f .  expr^-iog 
appreciation  for  co^ration  nK-ired  in  ^o^^^^-^^ 
SeCoimcil'fl  fir.t  annual  Saater  Sgg  Hunt,  held  at  3ig«nd 
Stem  Grove  on  Eaater  ftinday. 

(r)  Pro.  Violet  Fbwler,  Secretary,  ^^^^J'^^T 
tire  AMociation,  eipreeaing  awreclation  ^^^^^^^^ 
tion  of  the  Rocr«»tion  and  Park  Co«i.aion  withthe  Library 
C««iMion,  in  connection  with  the  proposed  Ubnuy  at 
fUnaton  Playground. 

(.)  Ffo.  Lt.  Roland  J.  Daiglo.  Athletic  Officer,  Presidio  of 
^^  ^rFia;ci.co,  thanking  Mr.  Tony  Patch  for  his  assistance 
in  conducting  an  umpire  school  at  the  Praoidio. 

(t)  ft^  John  Shannon,   President.   South-of->feAet  Bj^'  »°^^ 
^'^  ^^^  to  the  altend  the  an«al  »^^--'  ^^^e^f^*' 
the  Pbirtwnt  Hotel  on  Sunday,   Mey  10,   10:30  A.M.   (Tickets 

$2.00  each.) 

(u)  ft-om  His  Honor,  ttiyor  El-er  E.  Robinson.  "^^^"^  *  J^* 
card  fro.  Mrs.  Margaret  Jfagnani,  in  reference  to  AquaUc 

Failc. 


President  Sa»  H.   Hu-kowit.  of  the  Ubrery  Coanission,  »*«.  J-«- 
Mobr.  Ubrary  Coiandss loner,  City  Librarian  Lw^n^e  J.  Clarke, 
^J    JceS  AUen,  Secretary  to  tto  Ubrary  Co«dssion.  ap- 
^i  iTSalf  of' the  proposed  pubUc  library  on  the  FVmston 
Playground  propejr^. 


,;?^fpgE<;;- 


my!st^'''^^-'-'^^?ms:^p^'^f:^ 
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"^QSiUeUSUQlOM  (cont>d) 


CeadMloD  Hfetclnda 
lU  iction  Obdar 
iMoluUooB  Sm. 
«j,  849,  »91,  and 
95)  -  D»il«n*t«« 
LiBd  00  Chestnut 
Street  aa  Site 
fjr  Brandi  Riblic 
Library  (Ptonaton 


Hr.  CUrf  re,tt.»t»d  conaldemtion  of  the  Po^JJ^^Jf  ?f ''•• 

^^^:u  anothT  looaUon  on  .portion  of^^to« 
Playground  bordering  on  Che.tmt  Street,  ^leh  «ould  be 
liwi  •ultebl*  fro.  an  aeatheUc,  aa  mU  aa  a  praotlcal  and 
utilitarian  point  of  view. 

Both  the  General  Jfenafar  and  the  ajperintendent  of  Recrea- 
tion expreeaed  tbeBaelvee  aa  being  in  coaplete  agreement 
with  the  ohange  in  looation. 

On  aoUon  of  Co-^^aioner  Dippel,  aeoonded  bf  Co«daaioner 
Gallagher,  the  following  reaolution  waa  adopted^ 


transfer 


WHEREAS,  the  Library  Co«dLaaion  has  requsstad  the 

of  a  parcel  of  land  in  Ptoaton  Playground  to  be  uaed  adratt- 

tageoualy  aa  a  Branch  Public  Ubrary;  and 

WHEREAS,  thia  Coandaaion  hae  been  adviaed  by  the  City  Attor- 
liey  under  Opinion  Ho.  250  that  the  tranafer  of  au^  park 
1^  ia  prohibited,  but  recogniaes  the  deairability  of  ea- 
tabliahing  a  Branch  Ubrary  at  FUnaton  Playground,  ther^ 
fore,  be  it 

RE30IXED,  that  thia  CoBBiission  doea  hereby  reacind  ita  ac- 
Uon  under  Roaolutiona  No.  803  (*««  »»   ^y5^),  «o.«j9 
(A«g«*t  U.  1952),  No.891  (September  25.  1952).  «kJ  Ho.953 
(^vomber  13.  1952).  relating  to  auch  land  ^^"f^''  ~^ 
does  hereby  grant  to  the  Ubrary  Co«iaaion  perndsalon  to 
erect  and  mintain.  at  no  expenae  to  thia  Coianission.  a 
Branch  PubUc  Ubraxy  on  a  porUon  of  PUnston  Playground 
bordering  on  Chestnut  Street}  and.  be  it 

FURTHER  RSaODfED,  that  the  uae  of  this  property  shall  con- 
tinue as  long  as  it  is  used  by  the  Ubraxy  CoB«ission  for 
Public  Ubrary  purposes;  and  be  it 

PURTHER  RESOLVED,  that  the  Board  of  Supenrisors  be  and  are 
hereby  requested  tc  rescind  their  action  under  Resolution 
Mo.  7352  adopted  April  5.  19A8,  and  to  approve  in  lieu 
tt;reS  thelerlt  to  be  issued  to  the  Ubraiy  Coi-nisslon 
for  the  use  of  a  portion  of  PUnston  Playground. 


A  delegation  fro-  the  San  ft-anciaco  Council  of  Cooperative 
M.ir««rv  Schools,  led  by  Mr.  Robert  Denaark  and  »*«.  Ull 
S^.^^J^sant  Z   learn  the  Co-iaaion.s  decision 
^g^S^  the%.tabU.h»nt  of  a  co-operative  nursery  aohool 
unit  at  the  Ocean  View  Recreation  Center. 

Jfra.  Ernest  Bom,  repreaenting  the  San  ft^nciaco  Planning 
and  Houaing  Aaaociation.  waa  preaent  at  the  meeting. 


I 


QIIK2AL  TFiAfl^ffTgMB 
(1) 


On  -otion  of  Co«dssloner  Bercut.   aeoonded  by  Co-daaioner 
Callafher,  the  foUowing  reaoluUon  was  adopted: 


4^.2>53 
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ymigACTlOMa  (eontlouttd) 


lieo*  of 


lofttlons  of 


In  oonflndng  ch«a«o  ordow. 


(2)  ^fcrt;f^n*ttqna  nf  f}^^^^'^^ 

On  notion  of  CoMlsalon^r  ftirout,  aooonded  Jr  Cooidt-ionor 
Dlppol,  the  following  rwoluUon  va«  adopted! 

RESOUn®,  that  for  the  beet  Inte reete  and  proper  «>n*^«^  <>' 

of  Contraotsi 

(a)  VISHACIOH  VALLBT  P/G  &  nDHSE.-Cont.#6$A,  Control 'a  3025, 

ghftngf  fi''*^''  ^^ _,  L z — 

To  Hart  4  Hynding,  Inc. -for  rerision  of 

^,«.»-i.  #vii-f4,«nir  Bembers  on  S.W.  and  S,B.  ^  ,^ 

•idee  of  bldg.-  an  iascttffi  of »      w-^ 

To  C.   J.  CoUine  Co.-for  relocation  of  a 

2-inch  gate  valTe-an  lasiSftU  of •      ^'"^ 

To  C«ToU^^^  ColUne  Conetruction  Conw- 

f^^ng  fencing  on  E.aide  of  Soccer  Field 

38  feet  weaterly  for  acoeaa  to  convenience 

•tation.  and  inatallaUon  of  an  additional 

a  lin.ft.  of  fencing,  an  iBS£fitf£  of.   .   .   .»     157.7S 

(d)  C0N3TR0C.IMVTS.T0  CAMP  MATHEIU^ont.lllO-Control'a  30U- 

^o  cSriStTn  4  Covington-  to  aupply  and  in- 
■tall  54  wrought  bronae  door  pullt,  125  pr. 
L-tain  bracket.,   125  braas-plated  curtain 

ro^..,  and  to  aupply  125  0«^^8  ^^^J^^i;;^ 

Ji.  U5  t-w  windowa  (25  cabina,  5  windowa  ^^  ^ 

eaoh)  -  an  increaee  of 1*11^' 

(With  the  proTiao  that  the  departnent  My 
do  the  work). 

(•)  COHSTRUC.IMPVTS.TO  CAlff  MATH^^^onM^^ 

tS  C^^JS^  &  Covington-to  aupply  and^i^ 

.tairi^^,  water  and  gaa  ^^^^  ^^^^'^' 

grading  and  backfilling,  2  concrete  valve 

B>>u<»^  under  aewer 

boaea,  pipa  10"  oi«.  *  °  •^""«  $1,838.00 

line  -  an  tn^yeee  of 


(3)  g^rrtiii  ar  W"*-^  Q^'^ 

On  «,Uon  of  Co-deaioner  Dippel,  aeconded  hjr  Coa«iaaioner 
Parr,  the  following  reaoluAlon  waa  adopted: 
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m:y-:y 


■^^mm^m^^^. 


tW- JP'^V^'.  :     "■■..      '■■ 


^'"'WWTT". 


iltt£24b  TUlWfflifiTin*"  (continued) 
jirrle*  or  Work 


,|Btf  «n  Mo.    Ills 


Harbor 


REaOWED,  that  for  tho  b»it  interests  and  propor  conduct 
S  «i  FtoorsaUon  and  Pork  Dopertaent,  J^«  j2!S«iJ;j_J*-„ 
and  1«  horelv  roquoited  to  approve  the  following  Orders  for 

3errice  or  Worki 

(a)  Work  Order  to  3an  ft-anclaoo  Water  Department.  .  ,  .|6(>4.80 
•   relocating  4"  vmter  .errioe,  to  better  •«][•  JjJ;J«>* 

Soccer  Weld  with  greater  nreasure  for  i"lfa*i?n  ^ 
(now  ready  for  connection  to  neter)(Api)rop.212.500.122 

(b)  Work  Order  to  J.O.Orattan,  1~  JiJ**"*;  •  /,  -^  •  ♦^.'^l-O© 
to  Initall  15«  caalng  in  Well  #1, N.Dutch  Wind- 

mill  (loldAn  Gnte  j^rk 


U)   Tnfi^JVind  Trenafera 

On  laotion  of  CoaaiaBloner  Parr,  aeconded  by  Commissioner 
Dippal,  the  following  resolution  was  adopted t 

R— Qlution  No.  1116 

RESOIATED,  that  for  the  best  interests  and  proper  conduct  of 
the  Recreation  and  Park  Departaent,  the  Controller  be  and  is 
requested  to  approve  the  following  Intra-JUnd  Transfers! 


Trm  teBnair^irtr*^"        Tq  ABprQprtrtioa 


AOBUfili 


212.400.01  Bqulpnent-    212.400.09  -  Equipment-    11,282.50 


Qen.Div. 


212.400.02  Equipoert- 
2oo  DlT. 

212.400.03  Equlpment- 
Connisaafy  DIt. 

212.400.04  Equipnant- 
ABcreational  Units 


Lake  Nsrced^ 
Pontoon  Floats 

-ditto-  . 


-dltto- 


-dltto- 


87.79 
'   129.89 

234.94 

•1,735.  W 


(To  proTide  additional  funds  required  for  the  installation 
of  pontoon  floats  at  Lake  Merced) 

212.913.02  Reconstruc.  212.913.04  Reconstruc.4    I     573.00 
&  Replacements-  Replacements  - 

Zoo  Div.  Rec'l  Units. 


212.214.04  Maint.A  Repair- 
Structures-Re  c  1 1 
Units 


-ditto- 


1,198.00 


$1,771.00 


(To  provide  the  funds  required  for  the  installation  of  a 
12-inch  casing  in  Well  No.  1,  North  Dutch  Windmill) 


(5)  Yacht  Harbor  Mooring  Licenses 

On  motion  of  Conaaisa loner  Parr,  seoonied  ly  Co»ls#loner 
Din>el,   the  following  resolution  was  adopted: 

RtfgQlttttQB  Mg,   X117 

RESOLVED,  that  this  Comission,  on  recoBBoendation  of  the 
General  Manager,  does  hereby  approve  the  issuance,  transfer 
of  cancellation  of  the  following  licenses  at  Yacht  Harborj 
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t<KPJ9TK^fnr.  w*I»«^«w.^o»-*^ 


«*«: 


'S^^ 


'ii-f'^z'rf^.sry*^*^. 


102 


•us 


WSMSB06MA  (eontlnu«d) 


«.  rte.m7 


(0 


QKBtt 

Douglas  Dom  HOSKT 
Dr.MLohMl  A.Danioloh  BARBARA  D. 

C.W.Haw  HALLOO 

Curt  H.  Stidltr  ARCADIA 

Joseph  Carroll  MART  JAW  II 

ft^dwlek  V.ThrtU  3AM)RA  ANN  III 


(All  barthi  opan  for  paraauant 

oom^ancgr) 

llarth  Mo. 

47 

H 

lao 

20U 

183 

190 


(b)  I.tfltnH  T^^«^^g  (Pawanant  Uoanaa) 
Anton  J,  Naohbaur        MIW  201^ 
(Pohad.boftt  fro«  Mw.F.C, 

(k^tte,  foraar  occupant 
of  Berth  201B) 

(c)  LlfiiaMJiaa«»iJ^*iiM»  (Taaporaxy  Licanaaa) 
Joa  DlMaggio  (Aaaignad  parm.  to  Btrtfc      107} 

S*o:t:S:Sngir( :    •  •  -    ^) 


112.90 
10.00 
5.00 
$.00 
5.00 
5.00 


5.00 


(1)  Aooase  Road  to  W.  B.  Tylar  Proparty  Adjoining  »arpParit 
RKl*  P-*"^ ■ ^ " 


•    A  -    u 


,  action  on  rt..  Oanan.1  Managr  -j  *•   J-^  ^iftoTToJ^'thruaTortha 

t  for  Access  quest  of  Itr.  George  i*«°«'*»J"°'  f^ti^^l^'^Jj!:  Z^n^ 

i    s    T-1,-  old  park  road  which  passes  through  the  Sharp  Park  Rif  la 

-  LSi^d  ^ngHn  the  north  side  of  the  canyon  and  behind  u.e  targets, 

,es  Postponea  nangw  «u  ..  ^  „    „    -^,.-  orooerty.  which  borders  the 

Opinion  rrcm  a»  access  to  the  W.  B.  Tyler  proper v,  w 

^ Sharp  Park  property  on  the  north. 

Since  the  right  to  pass  over  private  or  public  P^<^^  !° 
gain  access  to  an  otherwise  Inaccessible  piece  of  proper^ 
S  governed  ty  State  laws,  the  General  Manager  raco-ended 
tJal  the  Co^Lsslon  delay  action  in  this  matter  until  he  has 
received  an  opinion  from  the  City  Attorney. 

thJ  General  Manager  for  hirtBer  study. 


lion  Grants 
lion  for  Part 
fce  of  Oc.View 
c.Ctr.for  Morsery 


(2)  ase  of  Ocean  View  Recreation  Center  for  Nursery  School 
{UCBfitti ' 


The  request  of  Vt.  Robert  Denmark,  14-s.Ull  Oabome,  and 
ftJerr^t  the  Ocean  View  Recreation  Center  be  «*•  ^^l" 
Z.  a;  a  co^ratlve  nursery  school  unit,  on  '^  P"*^^^ 
Msls,  whicTrequest  had  been  carried  over  fro:n  ««  previous 
■seting,  was  considered. 

Co«lssloner  Gallagher  stated  that  he  had  Investigated  the 
p^  prosed  J?r  ocean  View  Recreation  Center  and  was 
lll^fieTZat  It  would  not  conf Uct  with  the  operation  of 
that  center  for  recreational  actlvltlea. 

On  motion  of  Comndssloner  GalUgher,  seconded  by  Cos-lssioner 
Dlppel,   the  following  resolution  was  adoptedi 

RESOLVED,   that  the  request  of  the  San  ^'^/i-^^^^^^JJ^f 
Cooperative  Nursery  Schools  for  the  use  of  the  Ocean  View 
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gggjjg^  (oontlBiMd) 


,.  II0.UI8 


llwrMtlon  CanUr.  «•  a  co-MsptmUt.  nursery  .ohool  unit,  on 
r»rl.tii»  trial  batU.  It  h«r.fcor  •wror.d,  vith  th.  pro- 
!J^l^  tte  Oww-ai  Manager  awS  th*  fcerttary  be  author- 
lild  to  pwpart  and  aubBlt  a  .ultabla  oontr«ct  for  approval 

^  ^n^^'^.  OatK^n^,  ^o  vara  praa.nt.  thanlcd  th. 


(3) 

Mr    Lawla.  the  Gaiaral  Manager,  reported  that  the  Board  of 
L.rlSo«,  at  It.  -eeUng  of  April  20,  1953,  had  edited 
riolKv  eatabliahiug  the  boundarle.  of  John  McLaren  Park 
tn^aoiutlon  No.  13245  (Serle.  of  1939).     He  •«»>l*J~f  .    . 

that  the  action  of  the  Board  of  a^^^'^  -"^^^f  >^ 
«Lwty  m  Aa«e..ort.  Block  No.  60M,  and  that  the  boonda- 
JuTnor  oontalned  a  n.t  ar.a  of  326  acre.,  aore  or  lew. 

I*..  Uwl.  farther  r^wrted  that  the  new  boundarle.,  a.  e»- 
taUUhed  IV  the  Board  of  Supem.ore,  had  been  raoo»»md^ 
bj  tt^l  CltTpiannlng  Co«id..lon  and  the  Direct^  of  Property. 
Z  reL«wd«l  approval  Iv  the  Recreation  and  Park  Co«i.- 
.ion  of  the  awnded  boundarle.  of  McLaren  Parki 

FbUowlng  the  report  and  recommendation  of  the  Qsnerai  Mnna- 
Jir  ^1ioUonTco«d«iloner  Parr,  .econded  by  Co-ia.ion- 
er  Barout,  the  follmiing  reeolution  wa.  adoptedi 

!     ,  n_  ^    4  .  ^r      UHKHfiAa    ttr  it.  aoUon  under  ReeolttUon  Ho.  9A1,  aaating  of 
Fl«l  Boandarie.  of      «^^'^  1^2    thi.  Coiml..lon  approred  and  reoo-«uJed 
kimn  Park  ».tab.      0«^'«^'  ^^lonertl.or.  the  adopTlon  of  a  deWnite  boun^ 
llUhtO  tol  Accepted      to  the  ^^°f^^^^^r,p^d  and  .et  forth  on  Depart- 
llir  B    f  P    QoMiMlM  dary  for  McLaren  Park,   aa  prepar«a  ««u  /ynii  So 

[if  K,  »  r    VPMAW*w  ^/  ^  ^^^  punning  Map  dated  October  30,   1952  (File  »o. 

712-1-11)1  and 

WHEREAS.  ^  it.  acUon  under  Re.olution  No.  1037,  »«^ 

of  fabr^ary  12,  1953,  the  ^^^^'^^^^^JH^'^iT,^^^^ 
of  the  McLaren  Park  boundarle.  described  in  the  *^<««J- 
Uo^d  «r^i«ting  of  the  e«lu.ion  of  A...MorU  Kock. 
^5995.  5996,  6034,  and  6U7  from  the  McLaren  «u*  Area, 
and 

WHEREAS,  the  Board  of  Superrleor.,  ^^^ J^*°^'']^'^.^p-^^ ' 
^MUng  of  April  20,   1953,  adopted  thi.  Co««i..ionU  abo« 
«ntl^d  rCS»»ndation.  to  b.  the  Board  of  ^T^^J^Iren 
Znc  regarding  the  boundarle.  of  the  propo.ed  John  M^n 
?S    i^tHhelurther  exclu.ion.  of  land  a.  followt  «» 
^i.!i;  «0  feet  of  Awe.8or'.  Block  No.  6062,   aUo  exoep- 

in2^.aid  eLluded  part  of  Block  No.6062,  now,  thereft^,  be 
it 

RKSOUirH)     that  the  Recreation  and  Park  Co«ni..lon,  in  con- 

fl^tfo;  S^the  Board  of  ^'-i'^-'  "--^"^.^"^'i^f,;, 
doeThereby  adopt  and  approve  the  boundarle.  of  the  propo.ed 

t^ll^T^  -^-^^  --'^^•^'   •^^^nT'dluf  iclot^* 
deecribed  on  Department  of  City  Planning  ^V^'^f^J^f* 
it\     ^^7  fFlls  No    712-1-11),   lees  A..e.8or».  Block.  No.. 
S95  '^^3!%U7,  and'i.e  northerly  300  feet  of  Block 
r^«)6r;nrthUe^rtion.  of  Cai^ridge  Street  and  Yale 
^•^dj^ing  sairexcluded  part  of  Block  No.  e062,   the 
?SrLS  con^Ste  deacrlpUon  of  .aid  boundarij.  being  set 
JSth  in  tTdetall.  of  Board  of  ^jperviaors.   Resolution 
Kg.  13245  {Serle.  of  1939),   adopted  April  20,   1953. 
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•t  for  A  axp- 

il  ApproprU- 
,  of  11500.  tor 
int  of  Snci- 
pgoswit,  P*re« 
kfetoblaon,  In  Cozk- 

with  Damge 

I'S.S.HIRRI  LOCWS- 
I  to  A(|uaUc  Park 


(oontinutd) 
U\  RMUAst  for  A  Suppl«e«ntal  Appropriation  of  ^1500.00  - 

Th.  a«-«a  »to«f  r  roporf  d  that  tho  ^J^^  ^^^Jj;];;^***^  ^. 
rocomindod  an  onflnooring  inapoction  of  tho  <mm«^  ^  ^' 

i;S^c ISic  Pio?r..ultinf  fro.  ^^^  -^^'t"*!^!  in  order 
aa  HAiUff  LOdOEliaACH  on  or  about  February  3»  1953.  ^«>r<jer 
t^l  T^^J^^^U  of  th.  ropair  00.U  oouM  b.  obtained. 

On  reoo-endation  of  the  Oenewl  Manager,  aaJ  on  »«»tie«  of 
Si^nr^  Bercut,  aeoonded  ty  Co-daaioner  Stem,  the 
following  reaoluUon  waa  adopted! 

fitinmunn  ■"   ^^^ 

WaOWKD,  that  thia  Co-daaion,  for  the  beat  i"***^^.  *^. 
Zfiro;adact  of  the  ItecreaUon  and  Park  O^partaant    herein 
SSat.  the  Mayor,  the  Board  of  Superviaora,  and  the  Con- 
STlI^to'lp^'a  aupplei-ntal  ^^^^^JJSuSlT'tr^ 
of  tlSOO.W  fro«  auoh  fMnda  aa  are  1*K<^^  *^"'T '   "^ 
:^;tion  NO.  212,265.01  (^i»**'^»«//r;^,V  ^ 

^Uo'JU^BaS^onlira^a^r;^^ 

rt  SL^^^ChT  i^TbouTJeS^ 
l'.^^  oorer  prepamtion  of  plana  and  technical  apeci- 
SniJl  for  repair  of  the  pier,  and  -jJ-^^^J^' 
•ion  and  InapecUcia  aarricea  re<sulwd  durJjig  the  repair 

opera  ti(»a« 


On  «,Uon  of  Coa-iaaioner  Dippel,  aeconded  bj  Co«l«laner 
Qallagher,  the  following  reaolution  waa  adopted! 

.      .  Q.  HEaoura    that  thia  Coiodaaion,  for  the  beat  ^^**  *"i_ 

2J^U«  T.  SHoO.Ol  («<iul|««t  .  General^^ion). 
XS^da  being  neceaaary  for  the  purchaaeof  a  plcta^ 
S^TTthe^Ie  of  the  Chiaf  Operating  Engin-r  in  toe 
DiTiaion  of  Structural  and  Mechanical  repair. 


Pldmp 
DiT.of  Stnio- 
AMnbanioal 


(1) 


Award  of  Contract  -  MSTAILATIDN  OF  WHTOOM  FLOATS  at 


The  Secretaiy  read  the  foll0»ring  bid.,  received  Frtday, 

iipril  17,  1953 1 

1^  BtiidTt  ARTHUR  WALLQIW  •5,1«5.00 
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V:4]^. 


..^..r0^^:':-. 


rui^!i^^a3a£«G^ 


-M 


i05l 


\m  mstSSLS^^^^"^^^ 


AxTA*  Barottera 

Hothsohlld,  Raffia  »  Walrlck  & 

Pioiflo  Bridg*  Coapaay 

Hart  4  H/ndlag*   fiio.  

Flora  Crana  Sarriea 

C,  J,  ColUna  Co»  » 

Srbantraut  A  JkiMwra 


♦6,533.00 

ib,995.00 
$7,A2<>.00 
$8,229,00 
18,672.00 
♦9.348.00 


Ljh4122 

yui  of  Contract- 
tHtaUatlon  of 
Lotooo  noaU 
I  It  Uka  M»reed  to 


Irbantrau*  «  -**■■    -  •:•;••    io  o^i?  oo 
Bargquiat  Ccnatructloo  Co, , Inc, .    »9, W3.w 

On  «,Uon  of  Co-daalonar  Farr,  ..conded  Jy  Go«da»lonar 
Dlwel,  tha  folloiiing  raaolutlon  naa  adoptadi 

rs?krr"5:airr.C:a:s  zt::^^^^'^ 

rtataS:^'p^t:ornSta  at  U.a  H-rcad  ^^^^^ 
wSlGREH.  500  Da  H«ro  Street,  San  Franclfoo,  he  bei^  ^ 
l^r;.poo.lbla  bidder  therefor,  for  tha  aum  of  15.185 

and,  be  It 

raOHER  BMOWB).  that  the  Ganaral  »<^''^*»?  ^"  ^'t^" 
«/«;  a«»o«ar«d  to  e»oute  tbla  contract  on  behalf  of  the 
Recreation  and  Park  Coaniiaaion;  and,  be  It 

raiHSR  REXLVH).  that  the  Secretary  '^^ll  "l*  "J^i''^^. 
SSoral  in  the  official  adT«rti.ing  of  the  official  nwia- 
I^Tof  the  City  and  County  of  San  Franciaco. 


•  » 


(2)  Peraiaaion  Granted  P.O.*  E. 
,frmr.   G.G  '"-*' 


;o,  to  Inatall  2"  Gas  >*iin 


The  Secretary  ««d  a  request  from  the  Pacific  Oaa  &  Electric 
SlpS^^'^^'^^.aionlo  inatall  a  2^ch  8"  -i»  J^^"* 
^IThmme  Z  aer^  the  U.  S.  An,r.  Qoldan  OaU  Park. 

On  -otion  of  Co-daaloner  Parr,  aeconded  bjr  Co«l.aloner 
tolS^.  the  foUa«ing  reaolution  waa  adopted: 


I  f.&.ftX.  Co. Granted 
IhnlMlon  to  In- 
1  itoll  2*  Gaa  Main 
toSnrye  U.S.inqr 
|li6.Q.Fark.  With 
llrtiaBion  to  Beach 
I  ft&ltt  Held  Dreaa- 


HB30WH),  that  thi-  Co«l.aion,  on  ^^'^^^'^^i^^^?!,^ ^ 
Saaral  ;bna«er,  approve  the  reque.t  from  the  ^-^^J^ 

-^  ^r'i7?n::Lf^^.e'sr't^:  rniLTsutL'cr 

^r rtht'^nrorGo-Tn  Gate  Par^^^^^^rbe''^^- 
-4«n  thet  the  premiaos  uaed  for  auch  inaUllaUon  be  re- 
'^Ti^  ^tcE^ting  -nditiona;  a«i  With  t.e  f^^r 
;^ion  that  the  gaa  main  be  «^"<>«?^°^^^,  "^^^ 
^cation  to  the  dreaaing-rooma  at  the  Beach  Chalet  Field. 


(3)  Rajection  of  Bid  -I>«UVE>€OT3  TO  HJRAUilik  P/G  and  CONSTRX- 

im  9F  Fig^rHwgB. 

The  Secretary  read  the  aole  bid  reoelred  ^o""  «^  Y^^^^ 
Tueaday,  April  21,  1953  from  H.  E.  R*»»l«^/?;  •  ^^JJ  Jer- 
nAd^era^,  San  franciaco,  in  the  a««nt  of  $192,561.00. 

The  aole  bid  recelred  wa.  conaidered  far  in  •»«•••  ^^^^^ 
original  coat  eatimatea  for  U,)rovement*  to  Miralonia  Play- 
ground  and  the  oonatruction  of  a  fieldhouae  thereon. 


i''^ 


'W^ 


,,:j;;;j,..,;t^;'.,i:;i 


'■i-'.V  ?■/:.:  .Jrff 
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Ljkuli^ 


LjMtlon  of  3ol« 
L  for  H.  K.  RAHU 
IlilCO.  for  laprov*- 
Lti  to  MLralooa 

||/C  and  Construotlon 


On  aoUon  of  CoBBdsalonar  Parr,  seconded  ter  Conolsaloner 
Stern,  the  following  resolution  was  odoptedi 

RMft^i|tiQn  Ho.   112i 

RESOiytt,  th»t  this  Coanlsslon,  on  reconawndatlon  of  the 
Qmeral  Mmager,  does  herefcy  reject  the  sole  proposal  of 
H.  B.  RAHIXWW  CO.,  1695  Jerrold  Avenue,  San  ft^noisoo, 
fir  the  construction  of  Inproteaents  to  Mlralooe  Playground 
and  CcnstrucUon  of  Fieldhouse,  said  bid  being  excessively 
high  and  bsyond  department  cost  estiaatesj  and,  be  it 

FWISR  BBSOIJrED,  that  the  Secretary  shall  file  notice  of 
reJecUon  in  the  official  adverUsing  of  the  official  news- 
paper of  the  City  and  County  of  San  Francisco, 


lion  Approves 
Ikmse  of  $600.00 
lilork  Order  Issued 
I  jblhur  Wallgren 
[torVcrk  on  Slope 


(i)  Increase  in  Work  Order  Issued  to  Arthur  Wall«ren  for  Removal 

nml  Waimnfil  ^.r  ^.^  nr^  frrm  onff  anno.  Pouglan  F/Q>- 

On  aoUon  of  Conndssioner  Stem,  seconded  by  Conodssioner 
Dippel,  the  followii*  resolution  was  adopted! 


ft,|M«.tian  Mo.    1125 

FSSOUTED,  that  this  Conadssion,  on  recaaaaendation  of  the 
General  Manager,  hereby  approves  an  increase  of  leOO.OO 
(froa  $1,245.00  to  $1,845.00)  in  the  work  order  issued  to 
AKTHOR  VALLQRSH  for  the  reiaoval  and  disposal  of  loose  rock 
on  the  cliff  slope  of  Douglass  Playground;  such  increase 
having  been  authoriaed,  if  required,  ly  ^solution  No. 1068, 
section  Cb),  ««ting  of  Jferch  12,  1953,  provided  that  such 
additional  work  be  reported  to  the  Con«lssion. 


IIH 


(5)  D*ta  of  Bezt  Regular  MsfttJ 

At  the  request  of  President  Sutter,  in  order  that  an  inspec- 
tion of  Ca^  Ifcther  prior  to  its  opening  could  be  made  ly 
the  General  M&nager,  Controller  Harry  D.  Ross,  and  hinself, 
the  next  regular  meeting  of  the  Coianission  was  set  for 
Wednesday,  Ifcy  13.  1953,  at  3:00  P.M. 


There  being  no  further  business  to  cone  before  the  Conmis- 
sion.  President  Sutter  declared  the  meeting  adjourned  at 
4»30'p.M. 


Sttbnltted  by  WilUam  Simons,  acting  in  the  absenee  of 
Edward  A.  McDevitt,  Secretary,  on  military  leav<»  with  the 
Qtaited  States  Navy. 


U'tk 


y^-/\,\'\ 


r 
0^ 


v 


^    V 


jT-:  i^r 


Acting  Secretary 
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3an  Franc  la  oo,  California 
M»y  U.  1953 


The  Sixttath  Regular  Heating  <^ ^^^1^ ^  ,^ .T' 
Biaalon  ^lac  called  to  order  on  Wedneeitoy,  mj   U.  vn^ 
3jOO  P.K,,  Preaident  Sutter  preeiding. 

The  following  CoBBdselonere  were  present : 

If.  Louie  Sutter,  Preaident 

Mr.  Peter  Bercut 

Vt.   Michael  J,  Itaokley 

Mrs.  H.  J.  Dlppel 

Rev.  Eugene  A.  Gallagher 

Jfr,  Rped  D.  Parr. 


iMBil  at  Ittw^*^ 


limmgiygMB 


There  helng  no  corrections  or  oidsslons.  the  ndnutes  of  ths 
J^.SiS  Regular  Meeting  of  April  23,  1953  were  approired. 


(.)  FTC  HI.  Honor.  »*yor  Bl-er  E.  Robing  7^77^^"^" 
Installation  of  an  elevator  on  the  north  side  of  *•»*' 
^Ti^X  which  dleabled  veterans  and  f»f "-^^  P*^^«°^ 
co^ld  b;  Ufted  to  the  top  row.  of  the  •^'^i"*'  ^^^ 
viewing  the  football  ga>»s  fro.  tbe  «innle.t  and  »ost  de- 
sirable loeation  and  with  the  greatest  safety, 

Mr    I.HI1S     General  Manager,  reported  that  the  Moor's  sug- 
^ti:f  hid  bT^,  dlH^d  with  officers  of  the  i«Mcan 
Sr  Veterans  organisations  and  had  recc .  red  enthusiastic 
i^LllTl      He  rfcL«nded  that  an  engln;3.rlng  contract  for 
*S^l»ipatlon  of  plans  be  awarded  to  ThosM  F.  Chace, 
^th'HSS  if  d^^taental  engineers  being  current^  oo^ 
c«>led  m  budget  and  bond  construcUon  Pl^»«^'   ,f  L^^ 
^ted  thatthe  a-ount  of  $37,028.00     (Approp.212.500.88) 
^^n  appropriated  for  thi*  project  and  appear,  suffl- 
clent  to  »et  the  enUre  costs  of  the  first  unit. 

On  motion  of  Co-lssloner  Parr,  seconded  tyCosBlss loner 
Bercut,  the  following  resolution  was  adopted: 

.    *  r    *       ♦  1W9DWH)     that  this  CoMdsslon  does  hereby  award  to  THOMAS 

J:^!^^'"  ^rnS^'c^iui^  Engineer,  268  Market  Street    the  con- 

(CX^r  tract  ^or  prof  jaslonal  -e^^^^  :Ltruo- 

K«-  *  «^«-tor-  final  •»« ^^^^f  P^^^'^TnS  foTthe  first  and  second 


*bled  Vet«rans- 
Stadlu»> 


^r«.  on  tb.  north  rlB  of  »e»r  3t.aiu«,-  th.  '••  J" 
IJ^~mc».  including  .nglneerln*.  ^P«"r-lJ°l,!"*T 
rtllon  of  .11  oon.tructlon,  .hall  not  .»«d  »5,000.00;  and 
If  ^  :^t  con.tn.ctlon  U  not  und.rt.l»n  r»"~^^°- 

pl,Uon  of  ..id  'i-^  P^  'i^^^^^nJ  :2^  I^T-ont. 
for  said  aervleea  shall  be  f3»«J0.w,  »«».a  «»»««        k 

iL  a  deduction  of  $1,000.00  for  ^^^'^"^ ^'^^'l^Zl^^ 
Spectlon.  plus  a  fVu-ther  deducUonof  ^O^^J"^  ^^ 
of  U,000.00  ($^00.00)   for  unp«rfor«KJ  supervision  of 
construction . 
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(2^  Ttcm  ».  Gregory  Meriwether,  PreMldent,  Aptoa  junior  High 
^  '  sS!orkr.ntSaah«r  A-ooiation,  r.co«anding  '^on.tnjoUon 

of  •  «rt»ing  pool  i«  th.  Aptoa  ar«,  and  urging  that  fund. 

for  it«  conatruotion  be  inoludad  In  the  next  bond  iaaua. 

Mr  Kiabtll,  BacroaUon  Superintendent,  eaplalMd  that  thia 
re^at  had  been  diacuaaed  by  the  planning  ooi«ittee  on 
!;3Sling  pool,  and  reoo—nded  approval  for  if  inoluaion 
in  the  next  Bond  IVind. 

Proaident  Sutter  and  .eaber.  agreed  to  take  «»• '•~"~«f- 
tion  under  oonaideration  in  the  study  of  projeota  for  the 
coming  Bond  laaue  and  directed  the  Secretary  to  ao  inform 
the  Aptos  Parent-Teacher  Aaaoclotion* 


(3) 


Uae  of 
b1  Properties- 
!•  -  Eucalyp- 


PVon  Dr.  Herbert  C  CUah,  Superintendent  of  Schoola.  for- 
warding a  copy  of  Reaolution  No.  34-2W15  adopted  April  28, 
1953rauthorl.lng  a  grant  of  permiaeion  to  the  R^creaUon 
and  Park  Connlssion  to  operate  Ux^rt^ry  recreational  fa- 
cllitlea  at  the  Lakeside  School  aitea.  The  r«»olutlon  la 
quoted t 

Bflg^lutton  Ho.  y-28tfl5 

•RESOLVED,  that  the  Superintendent  be  and  is  herein  *"^°r  w 
ited  to  enter  Into  an  agreement  with  the  Recreation  and  Park 
Decartaent  which  would  permit  the  operaUon  and  maintenance 
of  temporary  recreaUonal  facilities  ty  that  departmenton 
the  T^ealde  school  sites  until  such  time  as  the  property 
I.  needed  for  school  purposes  with  the  understanding  that 
there  will  be  no  expense  accruing  to  the  achool  dUtrlot. 

President  Sutter  reviewed  the  land  exchange  negotlationa 
entered  Into  with  the  Board  of  Education  regarding  the  ea- 
Ubllshment  of  recreational  faclUtles  In  the  Lakeside- 
iferced  areas,  and  which  Include  the  release  of  the  property 
to  the  School  Department  and  the  development  of  a  recrea- 
tion  center  near  Lake  Marced  Boulevard. 

Or  motion  of  CoBBdaeionor  Parr,  aeconded  by  Commlealoner 
Dlppel,  the  following  reaolution  was  adopted: 

j^golatiorj  ^-  1127 

RE30LVBD,  that  this  Coomlsaion,  in  accordance  with  the 
plLmed  irogram  for  the  development  of  pubUc  recreation 
f-ciUtles  m  the  Lakeside  District,  does  hereby  approve 
Se  it^  aid  renditions  by  which  the  Board  or^^tion 
win  permit  this  Commission  to  provide  recreational  services 
and  facilities  on  the  Lakeside  School  sites  on  ^  U^^rt^ 
basis  as  set  forth  In  Board  of  EducaUon  Resolution  Bo. 
^^iT.   and  the  General  hfanager  be  and  la  hereby  author- 
JSid^o  enter  Into  an  agreement  permitting  auch  operaUon 
and  maintenance. 


U)  rrcm  Eugene  J.  Rlordan,  Director  of  I^°P«''^y'  "f  ^J^i;|«  ^ 
approvTof  resolution  to  be  adopted  by  the  Board  of  Super- 
Tiiors  for  the  acquisition  from  ^alarac  Land  Co   or  the 
legal  owner  or  owners,  for  the  sum  of  1268.00,  Lot  28  In 
iMeeaorts  Block  No.bl79,  required  for  McLaren  Park. 

On  moUon  of  Commissioner  Dlppel,  seconded  by  Commissioner 
parr,  the  following  resolution  was  adopted: . 
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BaaglMli^flP  M"-   ^^^ 


of 
26,  KLook 

l5179  for 


RESOIATH),  that  thla  Coianisalon  authori»«t  th»  General  Marnj- 
Mr  to  a|ipxw»  and  forward  to  th«  Board  of  aiptrviaors,  th» 
rwoluUcn  auttaorliing  th«  paroha««  of  otrtaln  property  for 
NoUren  Baorfc  m  followat 

l^m  th*  Salarac  Land  Co.,  or  the  lecal  owr»r  or  owners, 
for  th«  sum  of  |2b8.00.  Lot  28  In  issessor'.  Block  fel79, 
vftoant  property  located  on  the  nortbeaat  line  of  Wilw 
Avenue,  223.37  feet  eoutheaet  of  Oneota  Street,  eiee  25    x 
100'. 


(5)  Ftom  P.  A.  Conroy,  Secretary,  S.F.  Hmidpel  Parka  Ei^loyeea 
Onion,  requesting  that  a  Civil  Service  e»iidnation  be  held 
for  the  perwment  en>loy»nt  of  0-58  Gardeners  In  the  near 
future. 

No  Ca«l«slon  action  was  required  on  this  matter,  Mr. Lewis 
reporting  that  the  Civil  Service  CoEmiaaion  has  scheduled 
auch  an  esanination  to  be  held  in  the  very  near  future. 
(Secretaxy  to  reply.) 


(6)  P«»  David  W.  Sands,  UO  Nevade  Street,  '"•^i^^i^^"^.  ^ 
repair  and  reopening  of  the  golf  driving  range  at  FVinaton 
Playground. 

Mr    I^wia  reported  that  several  requests  had  been  received 
»,  lAWia  repor^a  '^^  „«-,i-p  faciUty.  that  the  necea- 

for  the  renovation  of  this  popular  racxxiijr,   "*^ 
Zrj  equipoent  had  been  ordered,  and  will  be  proi^tly  in- 
stalled upon  ita  delivery. 


(7)  Pto.  Mra.  Uexander  Riaboff ,   Lake  Merced  Co-^^eratiy^  ^ 
U^     U^  Sloat  Boulevard,  e^laining  the  organi«ition  and 
«u4i.e  of  the  school  and  requesting  permission  to  conduct 
kotmties  in  either  the  Signwnd  Stem  Grove  Clubhouse. 
Wawona  Clubhouse,  or  the  Jterced  Heights  Clubnouse. 

m  reporting  on  the  request,   Mr.  Raymond  S.  Kiabell.  Super- 
St^nt  ^  Recreation,   stated  that  each  of  the  facilities 
woeated  as  a  te»,>orai7  location  is  fully  occupied  with 
deSrta-nt  activities  and  the  acconnodation  o^^«»°2!f  °" 
^!^t.^.i^r^,  and  could  not  be  releaaed  or  made  available 
at  thia  tiae.     (Secretary  to  reply  accordingly.} 


{^\  From  Mr     Robert  A.  Watera,   *.,  General  Manager  of  Jaaea  F. 
^^  S^r?^"  Proffering  to  furnish  baseball  cap.  and  Jerseys 

f^^^s'   t;i»  playing  in  the  Recreation  and  Park  Depart- 

wnt^s  suMor  baaeball  league. 

Member,  were  appreciative  of  the  offer  and  '^'^••f^^^ 
dence  that  the  details  could  be  arranged,   ^-^/^J^^^T"^ 
aspect  would  be  regulated  to  the  sutual  aatisfaction  of 
both  the  department  and  the  James  F.  Water.  C<«^f -^ 
order  that  the  above  be  proiqptly  accomplished,   ^^  CoMis- 
^ion  referred  the  matter  to  the  General  Manager  with  fUU 
authority  to  act  on  the  details  of  the  offer. 
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(9)  Rx)B  Ray  d.  Haven,  Unocln  Park  Qolf  Professional.  '^PP^^ 
^      fS  al^r  T^ml  of  his  present  contrnct  to  conduct  the 
golf  professional  ani  store  services  at  Lincoln  Park. 

Vt.   Lewie  requested  this  matter  be  referred  to  hl«  for  re- 
oo^indatlon  at  a  subsequent  aeeUng  wher^  the  group  of 
Qolf  Professional  contracts  vlll  be  considered. 


(10)  n-o»  Tom  Gray,  Imager,  Down  Town  Association  '^^^••^"« 
the  ConiBlsslon's  co«nents  on  the  proposal  to  InstUl  a  com- 
Boratlve  plaque  In  Onion  Square,  honoring  '«"»^^**^^'  ^  . 
John  Geaiy.  (Referred  to  President  Sutter  for  dfspoalUon). 


(11)  ftom  Sherman  P.  Duckel,  Director,  Department  of  J^JJi^JJ^^^' 
requesUng  that  his  division  of  the  Civil  Defense  Disaster 
Corps  bo  granted  easrgenoy  use  of  Kesar  Pavilion  and  part 
of  Keaar  Stadium  for  mobilising  men  and  equipment  In  case 
of  disaster. 

On  motion  of  Comalssloner  Bercut,  seconded  by  Commissioner 
Buckley,  the  request  was  approved.  (Secretary  \^^}l 
with  xiierral  to  Mr.  T.  M.  Qrabow,  SeeUon  Connand  Chief. 


•  • 


«  «  «  S  8 


«  « 


(12)  From  the  Art  Commission,  requesting  use  of  the  Palace  of 
Pine  Arts  for  the  forthcoming  Art  Festival, 

FTMldent  Sutter  stated  that  the  Art  Commission  was  most 
dealrous  to  stage  the  annual  Art  Festival  In  the  Palace 
of  Fine  Arts  again  this  year,  but  that  all  *«il*»i"«/if!. 
and  safety  regulations  mat  of  necessity  be  coapUed  with. 

Mr.  Bart  Rolph  reported  that  the  Art  FssUval  would  make 
necessary  the  removal  of  the  large  quantities  of  farm  1^1*- 
«nt8  stored  In  the  Palace  of  Fine  Arts  ly  the  Lions  Inter- 
national under  previous  Commission  permission. 

On  motion  of  Commissioner  Parr,  seconded  by   Commissioner 
Buckle,  the  following  resolution  was  adopted: 


lion  Granted 

>Goadsslon  to 

^>U  Art  Pftstival 

I  Mace  of  Fine 

rovlded  All 

k  Safety  Begu- 


RBSOUnED  that  this  Commission  does  hereby  grant  permission 
to  the  Art  Commission  to  stage  Its  annual  ^^P^atlval  this 
coming  September,  in  the  Palace  of  Fine  Arts  Exhibit  Hall, 
provided  that,  as  in  the  past,  written  clearances  are  first 
Tbtalned  from  the  Bureau  of  Building  Inspection  and  t» 
Division  of  Fire  Prevention  and  Investigation  of  the  San 
Francisco  Fire  Department;  all  details  pertaining  to  Its 
occupancy,  concessionaires  and  exhibits  to  be  finally  de- 
termined by  the  General  Manager.  (The  Secretary  was  In- 
structed to  send  a  notice  of  vacation  of  the  premises  to 
Lions  International.) 


(13)  Request  of  the  Forty  Nlner  Football  team  management  that 
^    t^rcommission  waive  certain  rights  In  their  1953  football 

contract  relating  to  television,  radio  and  motion  pictures 

under  pawigraphs  6(b)  and  8. 
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On  «>Uon  of  Co-dwlonor  Parr,  -conded  ^  Co»d..io«ir 
Buoklny,  th«  follo»#ing  r«»oluUon  wu  adopUdt 

RmlttUftTf  ''"-  ^^^ 

W30WED.  that  th«  RecreaUon  and  Parit  Coi«lMlon  walvea 
S^Tb^doLting  and  pictur.  ri^f  refjrr^  to  in  Para- 
graph  e)(b)Qf  tha  Pbrty  Nlnar  contract j  and,  ba  It 

fUnBER  «aOOTD.  that  >Aa  RaorwiUon  and  Park  Comiaa Ion 
-i^it.  rUht  to  prior  approTal  of  talarlaad  program 
:;i::^*Vl^trof  thrSL  It-^ouco  Port^  Nmera  as 

tha  San  F*ancUoo  Pbrty  Ninara  agraa.  to  notify  thajtoager 
of  ^.u"  Stadiu.  not  leaa  than  fortgr^lght  (i8)  houra  in 
^S^of  ai^  ga»  Odch  idll  ba  talariaad  ly  an  opponant 
of  tba  San  Pranoiaoo  Ptorty  Ninara, 


ft.  following  ooH-mioaUon.  ware  praaantad  for  InfonnaUon  .  to  ba  ack- 
nowladgad  and/c  ^^^  ^  ***  S»«^**^« 

(1)  ft^  Hia  Bonor.  iteyor  llB«r  E.  Robinaon.  '^J-^J^.^.^^^ 
of  a  lattar  fro«  Stanlay  Walcaak,  AnBrlcan-PoUsh  Citiaen  s 
Sub,   toe.,  ralaUTa  to  tha  PoUsh  Gonatitution  Day  celatoa- 

tion  in  Goldaa  Oate  rara,  «w  -ji|*.^-«*«e  «*-  r s^-  "^ 

tha  aarvioaa  rwdarad  by  tha  Commiaaion. 

(2)  From  Hia  Honor,  Jfcyor  Robinaon,  fowarding  a  copy  of  » 

^  '  lI?Lr>rom  Mr!  F.  N.  Brodarick.  questioning  f*  '^^^''^^i; 
Ity  of  aatabliahing  a  b^noh  pubUc  library  at  F^inaton  Play- 

ground. 

(3)  Trom  Mr.  3,  Alan  Agna«,  laaaaa  and  ^^^^''^ ^^^^'^ 
Tea  Cko^n,  bringing  aaYe«il  of  his  personal  obaarvationa 
ind  con-anU  to  tha  Coa«i.ai«»a  attanUon,  and  "qprassing 
appreciation  of  the  Coaniasion's  confidence  and  trust  dur- 
ing the  paat  four  yeara, 

(l\  ft^Dm  Sunaet  Cowunily  Dj^rovei-ant  Club,  requesting  the  Coa- 
miasion  to  do  all  within  ita  po*ier  to  P"»«f  !.^°'  ^- ^ 
Pranciaoo  tha  reUef  aap  which  auat  be  moved  from  the  P^ny 

Building. 

(5)  Ffoo  Dr.  J.  Jbaeph  Hayes,  Chainaan,  RederelopMnt  Asency. 
thanking  tha  Conmisaion  for  helping  them  to  obtain  non-cash 
gnmtaTtn-aid  fron  the  Federal  Govera-^^nt  ly  ^^^^^^^ 
tion  in  requesting  supplemental  appropriations  of  »350,000 
Soo  milZr^tion   Bond  sales  for  the  a^panaion  of  Ha^iil- 
ton  and  Hayward  Playgrounda. 

(6)  Fro«  Robert  H.  Lariaon,  Chairnan.  Disaater  Senric^  fT^^ 
National  Rad  Crt,.a,  thanking  the  C«a.iaaion  for  granUng  per* 
ISaaion  f  or  uaa  of  McLaren  Lodge  as  an  alternate  headquar- 
tars  in  ease  of  anargancy. 

(7)  ^om  Olive  M.  FfecDonald,  Promotion  and  PUbUahing.  1355  Mar- 
ket Stwet,  e^raaaing  praiae  for  and  coop^J^^J  ^^^ 
of  Nick  Bertini,  Ciric  Canter  gardener,  with  that  of  Claude 
Richard,  famad  gardener  at  the  Trianon  during  the  raign  of 
Iferia  intoinatte  in  I^ranoa. 

(8)  fro.  John  R.  MoQrath,  Clark  of  tha  Board  of  ^jn^rs^  -<^ 
of  lattw-  aent  ty  hia  to  various  City  agencies  regarding 
;^^on  of^th.  Raliaf  ^p  of  California  u^er  action  of 
thTiiUjbarear   (iaaaia>3y  Bill  Ho.  31)  requaating  their  re- 
port within  Id  days.  ^^^^^ 


.,iA.'.fl.a^rrsart-'- — 
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(9)  TtfM  The  NaUohal  Conference  on  State  I**^^'  ^'^l^^i";. 
^'^  J^lbution.  of  ideas  to  be  Included  J«  »  Jj^^J^„°*^,. 

Manual,  which  will  aenro  a.  a  guide  and  lnfor»tl©n  source 

for  park  departments. 


lion  Ap<- 
Preliai- 
Plana  and 
It  faoA  for 


•Stotyland"  vhiohth^had  Toluntsriljr  prepared. 

If    MoCerty  .ede  >  brief  preeentttloo.  outlining  hi.  Idee,  end 
«i.^tt^tSt  the  Cc.«li.len  ep^r^  e  2^cre  .tte.dj.lnln. 

ZTL  !?«cl.co  2«,loglc.l  (Virden..     He  •'^'•'»"t,:S''tS 
!i..  th-r.  would  be  no  greet  operational  cost.  tnrolTed,  and 
Sit  J^nuTlw  a^.l.t  -JTrUll,  In  offettlng  «lnten«Ke 
costs. 

He  gave  «ich  credit  to  Mr.  Clever,  «r.  Ward,  and  Landscape  Irch- 
lir  ^^  Prentiss  ft-ench,  for  their  civic-lnded  contributions 
In  working  out  the  plans. 

•..*__ J  -f>r«r&i   cAiorful  sketches 

S^rt^II^dTrirtr.^dTrrd  rcri^erm  detaU  the  pe^ 
:Lrt!^plotTlan  siowlng  -Storyland-  in  its  final  l^^l^^'' 
SfofflreS  wha?  he  considered  a  very  P^-^i"^""^  .<^^^  «/,^ 
rfei25,000.00  for  construction  and  preparation  of  the  site  be 
fore  installation  of  the  exhibits. 

On  motion  of  Co«issioner  Bercut,  seconded  W  Con«issioner  Dip- 
pel,  the  following  resolution  was  adopted: 

WHEREAS,  the  Board  of  Supervisors  b7  Resolution  No.   12165,  April 
ri952     requested  this  Commission  to  consider  ^"J^;;^^'^/^ 
w;y.^  meL  for  the  creation  of  a  fairyland  exhibit  for  the 
delight  of  the  children  of  San  Rrancisco,  and 

WHEREAS,  through  the  professional  skill  -^^/^^^^^^^rarch- 

children's  folk-lore  and  to  be  known  as  -Story land,     and 

WHEREAS     Supervisor  Panels  McCartj  has  father  undertaken  to 
^at  fS^  for  the  financing  of  this  worthy  project 
S^vol^S^ntributions  of  representative  industrial 

^^slrclaiSrnm.  servioe  ^  civic  --^-^^^l^"^ '^,^f' 
T^U  interested  in  the  welfare  of  our  youth,  now,  therefore, 

be  it 

RESOWH)     that  the  Recreation  and  Park  Comission  does  hereby 
RjsauiAJau,   ^n«v  w  future  San  Francisco 

and,  be  it 
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JURTHER  RE30LVED,'that  this  ComalMion  does  declare  lt»  willlnt^ 
ness  and  intention  to  accept  for  and  on  behalf  of  the  City  and 
County  of  San  Firancleco  such  proper  gifts  and  donations  as  nay 
be  derived  and  offered  to  the  Conmisalon  throu^  the  caiqpalgn 
representatives,  such  gifts  and  donations,  in  accordance  with 
Charter  provisions,  to  be  held  in  trust  and  restricted  to  the 
purpose  of  financing  the  final  planning,  creation,  construction 
and  developnsBt  of  a  park  area  adjacent  to  the  San  Flranoisco  Zo- 
ological Gardens,  to  be  especially  designed  to  portray,  depict, 
and  represent  the  scenes  and  environment  of  the  favorite  stories, 
ftiiry  tales  anJ  nursery  rhymes  of  childhood,  and  wherein  the 
children  who  visit  it  and  the  parenU  and  adults  will  equaljy 
enjoy  the  fabulous  world  of  "Story land," 


14",  Jhoas  McCeurthy  and  Mies  ftioobe  Brown  were  present  as  repre- 
sentatives of  the  City  Planning  Department. 

Msssrs.  William  Mooser  and  John  W.  Gloe,  Architects,  were  pres- 
ent. 

Vtn,   Meta  Rothschild  was  present,  representing  the  San  FVancis- 
eo  League  of  Wooen  Voters, 


muiCTAL  TRAHSACTIQMS 


(1)  Teaijorary  Non-Civil  Service  Appointments  -  Period  April  9, 
^0^1  thru  )tor  n.  1QS3  (No  Rymmt  AnnQintnWDtg) 


UtfGnrj  Non 
ClTil  Service 


On  action  of  Conralss loner  Parr,  seconded  by  Connniss loner 
Dippel,  the  following  resolution  was  adopted! 

Rftppliitton  No.  1132 

RBSOLVED,  that  all  Tenporaiy  Non-Civil  Service  appointments 
in  various  classifications,  represented  by  Requisitions  Nos. 
T-523  through  T-563,  that  were  made  by  the  General  Manager 
and  certified  by  the  Secretary  during  the  period  April  9, 
1953  through  Ifay  13,  1953,  are  hereby  ratified  and  approved; 
and,  be  it 

FURTHER  RESOiyU),  that  a  report  of  said  appointnente  be 
transmitted  to  the  Controller  «md  the  Civil  Service  Coinnia- 
•lon. 


'^QSTMS  and/or 


(2)  Prngraaa  anf]/nr  ^^"^^  Payments     ' 

On  motion  of  Commissioner  Dippel,  seconded  by  ComBlssioner 
Bercut,  the  following  resolution  was  adopted: 

Rflsnlution  No.  1133 

RE301VED,  that  for  the  best  interests  and  proper  conduct  of 
the  Recreation  anJ  Park  Dopartnent,  the  Controller  be  and 
is  hereby  requested  to  approve  the  following  Progress  and/or 
Pinal  Payments  X 


(a)  CQNCRRTS-GOIDEN  GATE  PARK  BAfP  -  Contract  #2017 

To  Ralph  Murray,  Director-lOth  Payment-    ♦1,277.00 
Period  ending  A-30-53. 


5-13-53 


mnm'iLmALt.mvwr.mt.  .  ;>. 


lU 


•">  **-a'  •   Air' 
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^  (continued) 

To  Cyclone  pIncrDlvlaion-lat  ft  Ftp.Payt,-    11,387.00 
Period  ending  3-31-53. 


To  Direotor  of  Internal  Revenue-April  1953-      1193.57 


(e)  LOOSE  ROCK  REMWAL  &  DISPOSAW)OW1LAS3  P/Q  CLIFP- 


To  Arthur  Wallgren-let  &  Final  Payment- 
Period  ending  4^>53. 


11,845.00 


(f)  ^FTffl  P/r.  i>gVT,s  -  Gontract  #1?1.  Cn^t.rftlkr'a  m? 
To  E.J.Treacy  -  2d  &  Final  P6yn»nt^  »3,W4.^^ 
Completed  4^30-53* 

(g)  gtf^CT  CQMMtlNm  gTR.-Contmct  #315  -  <^^^^_';'"^"^*^,,, 
To  WilUam  G.  Msrchant  -  »13,l«>0.w 
For  architectural  aerrrices  rendered, 

(h)  yy^L  HILL  P/Q  fflTFr-^^^'^^  Ordor.#3Q<>-PflPt.  #i7g 
To  Hvde  Forbes,  Engr.-Geologiet-  fl,J09.^ 

lat  A  Fin.P&yMnt  for  professional  senrices 
rendered. 


To  Carroll  J.  Collina  Construc.Co, 
12th  fttynsnt  -  Period  ending  4-30-53, 


$6,901.63 


0)  mn^'  o*"  MEMDRIAT,  CATEWAI  ARfiAr^t.h  AYf  ■  4  gj^^f  ,f^* 
To  George  Pauleen-lst  &  Fin. Payment  -  f403.U 

Period  ending  4-3t>-53. 

(k)  ft. p  ZOOLOGICAL  fl4Fpf;Tf5w:nnt.#3?7>ront,ro11qr'fl  #»^7 
To  C.   J.  Collins  Co.  -  Ist  Paynent-  »b, 805.5/ 

Period  ending  4^30-53. 

To  Jbrtinelli  Construction  Co.-lst  Payt.-    $12,119.40 
Period  ending  4-30-53. 

To  Covington  &  Covington  -  5th  Poynent  -    $9, 081. 30 
Period  ending  4-30-53. 

(n)  rRTfftff?!mi  ''^•^  gHTri""^-^'^  P/lr^nnVliy/-^'""*^^^-^^^ 
To  Wia.McIhto8h  &  Son-lst  &  Fin.i^yt.-  $2,«6.00 

Completed  5-7-53. 


(o)  YTflTTA^rH  YAHiffT  p/f^-»nt..i<fe^<uOontrQUer»a  1^ 

To  Hart  &  Hynding,  Inc.  -  4th  Payment  -    U,796.71 
Period  ending  4^30-53. 

(p)    ((^r^m  fpTDffQ^gfg-nnntraqt  jflgn-CnntroHer'a  ^»37     - 
To  ThuUn,Bray  &  Miller, ftiilders, Inc.  -  $3,202.78 

4th  Ftaynent  -  Period  ending  4^30-53. 

To  C.   J.  ColUns  Co.  -  4th  Payiaent  -  »1,4^.45 

i^riod  ending  4^30-53. 


5-13-53 
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fy: •■' '■ .  •;  - ''v's^4'^/^:4^ 
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(3)  tfpdiflcationfl  or  Contrggta 


U<lfio«tiona  of 


hteotloDS  of 


On  notion  of  CooBnissloner  Dlppel,  oeconded  ly  CoBBniaa loner 
Bercut,  the  following  resolution  was  adoptedj 

a— olutlon  No..'  113iL 

RE30LVH),  that  for  the  best  Interests  and  proper  conduct  of 
the  Recreation  and  Park  Department,  the  Controller  be  and 
10  hereby  requested  to  approve  the  following  Modifications 
of  Contracts: 


(a) 


S. P.200LOGICAL  GARDENS-Cont . #127-Control » rs .  #2067- 


To  G.  J.  Collins,  for  replacing  and  nodernlt- 

Ing  electrical  work  In  2  old  existing  chlnpan- 

see  cages  to  new  electrical  Installation  In 

now  quarters  -  an  increase  of $350.58 


(b)  ^T^.Yftl^-^  P/Q-Cant.6SA.Control«r8  #302^-0h.0rd.#^ 

To  Hart  4  Hyndlng,  Inc.  -  for  changing  doors 
#8  &  11  from  slab  doors  to  Dutch  doors,  an 

of U0.86 


(c)  AROONNE  PIELDHOOSE  IMPVTS.-Cont.#120-Control'rs  #3037 


To  Thulln,  Bray  4  Miller, ftxllders,  Inc.r 

To  convert  Interior  and  exterior  doors  into 

Dutch  doors,  an  increase  of 1171.37 


(4)  Sglf?nffl«tf  9f  Tim 

On  iMtion  of  CoBmles loner  Parr,  seconded  by  Conanlas loner 
Gallagher,  the  following  resolution  was  adopted t 

Rttaqlv^^""  No.  1135 

RESOLVED,   that  this  CoaBlssion,  on  reconmendatlon  of  the 
General  Manager,   approves  the  following  Extensions  of  Tine: 

(a)  Ylg.Y<^[JF  P^Q-  Contract  ^b^A^Controller'.!  #3025 


To  Hart  &  Hyndlng,  an  Increase  of  59  caler  tor  days, thru 
July  19,  1953,  due  to  delay  in  starting  date  and  in- 
cleaent  weather. 

(b)    HAMP  MATHER  TBEK  fSLLINQ-C on tract  #llQ>Control'rg    3039 
To  Covington  &  Covington,  an  extension  of  31  calendar 
days,   thru  JUne  7,   1953,  due  to  unsuitable  weather  con- 
ditions, 

(e)  AQUATIC  PARK  sumtiMG  PQOL-Archltec « 1  Gfintraot  #3Q29 — 
To  Riemers  &  Oversdre,   an  extension  of  282  calendar 
days,   thru  Jan.   5,   195A,   for  completion  of  drawings  and 
specifications,  due  to  necessary  borings  and  soil  tests, 
and  approvals  by  Art  and  Recreation  and  Park  Conrndssions. 

(d)  CAMP  MATHER  Rg:HABlLrrATIOM-CQntr.#lID-ContrQr  Tg  #3QU 
To  Covington  and  Covington,  an  extension  of  31  calendar 
days,  to  Ifay  31,   1953,  due  to  a  combination  of  weather 
conditions  and  the  issuance  of  additional  change  orders 
for  proper  coi^>letlon  of  the  work. 


Ill 


5-13-53 


— ^ 


lib 


le«  or  Work 


(oontlnusd) 

(5)  gftrrt?^  ar  W"''^^  Q*-*^" 

On  K)tlon  of  Coonlsaloner  Dtppel,  stconded  tjr  Commissioner 
Parr,  ths  following  resolution  was  adopted: 

Bgip^utlan  No.  1136 

RB30WED,  that  for  the  best  interests  and  prcjper  conduct 
of  the  Recreation  aaJ  Park  Department,  the  Controller  be 
and  is  herety  requested  to  approve  the  following  Orders 
for  Service  or  Workt 

(a)  To  Abbot  A. Hanks,  a  Service  Order  not  to  exceed  1216.00 
to  cover  design  of  concrete  by  a  testing  lab- 
oratory as  follows t 

Design  of  Type  "B"  Concrete  with 
necessary  adjustments,  not  to  exceed  1120.00 
Plant  control  of  concrete  aggregate 
Bai^>ling  and  proportioning,  not  to 
exceed  2^  hrs.  •  $3.50  per  hour.  .  .   %tQO 

$216.00 

(b)  To  Real  Estate  Department,  a  Work  Order  for    $400.00 
for  services  and  eaqponses  in  connection  with 
Shoreline  Development-Pt.Lobos  Project 
(Appropriation  212.600.08) 

(c)  To  Don  Clever,  Designer,  a  Service  Order  for    $250.00 
for  expert  and  professional  service  preparing 
ejchibits  for  participating  in  the  San  Francisco 
International  Photographic  Exposition  at  Civic 
Auditorium,  June  30- July  5,  1953. 


U) 


To  Real  Estate  Department,  a  Work  Order  for   $1,000.00 
for  services  and  expenses  re.  appraisals  -and 
purchase  of  remining  privately-owned  land 
for  McLaren  Park  and  sale  of  surplus  city 
land  outside  the  park. 

(e)  To  John  De  Gregorio,  861  Treat  Avenue,  low  bidder, 
to  install  outdoor  lighting  for  fieldbouse  and 
gynnasiua-Ocean  View  Recreation  Center, 
a  Work  Order  in  the  amount  of $532.00 


(6)  Request  for  Approval  of  Temporary  Employments  from  Perma- 
nant  Salary  ADDropriatiOM-L 


it  for  Apprev-i 
of  Teq}.E]i9loy- 
froB  Perm- 
Salary  Appro- 


On  motion  of  Comissioner  Buckley,  seconded  ty  Commissioner 
Parr,  the  following  resolution  was  adopted: 

i^jpltition  No.  1137 

RE30WH),  that  this  Commission,  on  recommendation  of  the 
Oensral  Manager,  does  herely  request  the  Controller  to  ap- 
prove use  of  funds  in  Bsrmanent  Salary  Appropriations  for 
filling  the  following  Dositlons  by  Temporary  Employments j 


Replacing  W.  Valen  (Reqs.T-^2  ft 
T-5$5)  Working  in  higher 
classification,  4/l^»-*>/30/53 

(b)  (Hfi  aifr-ForfiiBftB  Qardeaw 

Replaoing  Wm.  Garden  (Req.T-55i) 
On  Siok  Lv.w/o  pay  5/8-6/30/53 


$  600.02 

531.82 
5-13-53 


"^^.^^^^^^ .  -jt-M^x.. .  i.^vj^4At...      *  -'•  ■*■-  ■^T^-^.^^'tB 


I0.1U7 


MBarbor 


f«r  of 


(eontimed) 

^  '  ^Replicini  Ifattrlce  Stanton  (Req.T-W) 
(to  31ok  Lr.w/o  pay,  V1-V3Q/53 

Od  Sick  iM.Wo  pay.  A/atW3t>/53 

Replacing  Ursula  Hooper  («^-51i; 
On  Sick  Lr,w/o  pay,  5/lt>-*>/30-53 


(7)  Yay]^^  Hiu-bor  rtPftflM  I^eanaea 

0.  «,Uon  of  Co«U.io«er  Dippel.   ae-ndedj,  Con«l».ioner 
Berout,  the  foUo-lng  re.olution  waa  adopted: 


BMOTSm    that  thU  CoanlMlon,  on  fecoanendatlon  of  the 
maovrat,  wa^  wi»    «  „L,«ft-a  the  leauance  or  cancel- 

(a)  TBBPnmnr  ^Acenaea  j^^ 

RASCAL       (any  aTall.tpace)       »7.50 
W3S  THREE  lAlttenp.)     5.00 


Aa.C.Releinger 
Robert  B.  otm 


(b)  C||nftft^i*tlone  (Tenvorary  Llcenae.)  • 

joieph  CarroU  (Aligned  permanently  to  W 

Curt  Seidler       (         "                                 ,  v 

Dr.  M.Danloloh  (         •  ''*'' 


On  n„Uon  of  Co«d.»ioner  Bercut.   seconded^  Con»i..ioner 
Buckley,  the  following  reeoluUon  waa  adopted: 

RESOLVED,  that  thia  Commisalon,   in  order  to  P^^;^^'  ^^ 
^irgently  recr^ired  eenrioea  -d  auppf-.  ^-^^^f^^ 

^^'r  ^,^°r  brio:'!irt:d"^r^^^^^^^^^^   to  the 

l.'u^rtL'^l.cUreTi^'tion  a^ropriaUon.  aa  follow., 

S^:S:2i.l     Hatl..J^PPUe..^-le^-t^^3^43;^ 

212.300.03.1         ■  ^       ,  a,4irtiBffe 

Maint.  4  Repair  -  ftiildlnge 

Reconstruction  Ic  Replaceaente 

(Glen  Park  P/G  Baseball  Backatop 

h  Field  -  abandoned) 

9'%!,  121  12  03  FViel  *  bibricanta  -  Conniaeaiy 

«3*Si;U  Oi  Fuel  A  Lubricants  -  Recreational 

2j3;Si;i2;03  canned  Good.,  etc  Co^iasary    -j^^ 

(The  abore  transfers  to  appropriations  on  foUowing  page.) 


212.213.01 
212.913^1 


923.00 
3,920.00 


2d0.00 
700.00 


5-13-55 


:^« 


Ij/jgm  Tf\iSSfi^'^^^^ 


M^,  lb.UJ9 


212.200.01 
212.804.01 


212.385.02 

212.200.03 

212.300.03 

212.300.04 

233.216.12,01 

233.321.12.01 


Contapact»l  aorvlots-Gexwral 

(for  ••Ul»»»nt.  claim- J»*n 
Esther  M»roe(l-4)«3aag«t  and 
Injuries  Q.G.Park  8/28/48- 

12,000.00) 

Fbod  k  Forage- Animale-2oo  Dlv. 
Contract' 1  Serv.-ConniiMary  Dlv. 

MfctlB.  k    Suppli««        "  * 

MR  n    -Hecreatil  Units 

Repairs  -  iutonotlve  Equipment 

Fuel  &  Lubricants  -  General 


♦1,300.00 
1,400.00 


JyQOO.OO 

300.00 

900.00 

1,400.00 

2,600.00 


♦13,650.00 


(9)  ftftimtfl*-  C<*ntmner  t^  RftlMlf  rttpdi 


est  to  Con- 
ir  to  Release 


On  motion  of  Cosadseioner  Dippel,  seconded  by  Cowiissloner 
Gallagher,  the  following  resolution  was  adopted  covering 
Request  for  Release  of  Reserves  in  various  appropriations! 

WHEBBAS  it  is  necessary  that  the  funds  now  reserved  in 
rarious' appropriations  be  released  and  made  avaiUble  for 
the  purchase  of  services  and  supplies  required  for  dopart- 
DBntal  operations,  and 

WHEREAS,  the  actual  departmental  revenues  «^];^®*^^^  ^'^^ 
appr<^riated  departmental  rwvouuoo  t^  ai^roxL— ts2y 
♦72,000.00)  now,  therefore,  be  it 

RESOIATED,  that  the  Controller  be,  and  is  hereby  requested 
to  release  the  reserves  in  the  following  appropriations, 
totaling  ♦6,556.00t 


212.200.01     Contractual  Service 

Allowance  Enployees'  Cars 

Kfeiterials  3l  Supplies 

Pbods tuffs  -  (For  Day  Canp) 

Equipment 

Soil  and  Fertiliser 

Pbrage  &  Fbod  for  Animals 

Telephone  &  Telegraph 

mint.   &  Rep. -Automotive  Equip «t 

Canned  Goods  4  Dried  Ftuit 

(for  Day  Can^)) 


212.203.01 

212.300.01 

2ia.3M.01 

212.400.01 

212.381.01 

212.385.01 

233.232.12.01 

233.216.12.01 

233.351.12.01 


^  DiyglDH 
212.385.02 


212.200.03 

212.300.03 
233.321.12.03 


212.300.04 
233,321.12.04 


Forage  k  Food  for  Animals 


Contractual  Services 
(for  Laundry,  etc.) 
Ifeterials  k  Supplies 
lUel  &  Lubricants 


Kfaterials  &  Supplies 
i\iel  &  Lubricants 


♦     589.00 

110.00 

2,605.00 

38.00 

469.00 

200.00 

30.W 

240.00 

572.tlD 

6.00 


I     960.00 


♦     247.00 

179.00 
28.00 


♦     193.00 
90.00 
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Lgatfi  TROBIfiTB«g 


(oent;inu«d) 


IkfMt  for  at 

lnOO.00  for 
1]hbUe  4ddrMt 
Ltwi-Hardlng 


(iO>  th.  Q«ntral  Maaafr  r^rt. d  that  In  ordT  U  rtli^  th. 

IM  Birk  and  Sharp  Park  Golf  Couraaa  In  aohaduUnf  th« 
iuruS  .tquano/of  golfr..  th.  InatallaUon  of  pubUo 
«ddr«aa  ayataBS  la  urgantly  neadad. 

On  raooa-andatlon  of  tha  Qanaral  Managar.  and  on  wtion  of 
Coa^aalonar  Dlppal,  aaoondad  tgr  Coimiaelonar  Parr,  tho 
following  raaolution  waa  adoptadi 

Rttinlntilftn  ^'^   ^^^ 

WHEREAS,  in  ord«-  to  rallaya  tha  conga.Uon  «;«««;^;;*f  J=0^ 
surtax  at  tha  Harding  Park  and  Sharp  Park  ^ol'  Cour«. 
m  achadullng  tha  starting  aequenca  of  golf era,  tha  inaxAi 
lation  of  public  addraa.  njsU^  at  both  Harding  ^^^ 
Sharp  Park  Golf  Couraea  is  urgantly  naedad}  now,  thararora, 
ba  It 

REXIVED    that  this  Conmiaalon  doea  hafaty  raquaat  tha  May- 
or, tha  Board  of  Superviaora,  and  tha  ControUar,  to  ap- 
priya  a  3uppla»ant*l  Appropriation  iu  tha  awmnt  of  1500.00 
ft^  thalwrplua  axl.ting  in  Oanaral  Divi.ion  Equip-ant 
(Appropriation  212.i00.0l)  for  tha  purchaaa  of  public  ad- 
d^STayataaa  for  Harding  Park  anJ  Sharp  Park  Golf  Couraaa. 


WSTWRSa 


(1)  Saddla  Horaa  Service  -  Cai^  Mather 


JhuU42. 

l^flaLMlon  ApproTea 
j3  Agreenent  for 

Horse  Senrice 
iCsi^  ^father  with 
Lie  Park  k 

-2a. . 


•>  Renewal  of  Concaaaion 


The  Secretary  read  a  letter  from  H.  Oehliaann,  Executive 
Vice-Prealdant,  Yoeemite  Park  and  Curry  Co.,  foivarding  for 
approval  renewal  of  usual  contract  for  operation  of  saddle 
hi^  aervloe  at  Can^  Mati^er  (Joe  ^^^^  "  ^J^^^^  I!"!: 
ala  from  13.00  to  $4.00  for  1/2  day,  and  from  $5.00  to  »7.0D 
for  a  full  day;  and  a  $1.00  increaae  for  Guide  on  pack 
trips. 

The  Secretary,  at  the  requeat  of  President  Sutter,  reported 
that  the  proposed  increases  in  porta  of  tiie  rates  -cijedule 
«ere,  according  to  Mr.  Oehlmann.  due  to  the  increased  feed 
coats  and  the  wage  increaaea  for  dude  wranglers.  "  well 
as  the  increased  coat  for  transferring  men  and  a took,  and 
that  the  ratea  proposed  were  generally  lower  than  at  Yoaem- 
Ite  National  Park  or  Sequoia  National  Park. 

On  motion  of  Co—iasioner  Parr,  seconded  by  Coaniaaioner 
Bercut,  the  following  resolution  was  adopted! 

Pnfinlllt.1""  M"-  11^ 

RESOIVED.  that  this  Commission  doea  herety  approve  and  au- 
thorime  the  renewal  of  the  contract  with  Yoaemite  Park  and 
Curry  Company  for  the  operation  of  saddle  horse  ae^i^*'/^ 
Caa^Mather  for  the  1953  seoaon.  with  the  rate  schedule  to 
be  in  effect  as  follows t 

Per  Hour • /  qq 

Half  Day  U  hours) * 

Rill  Day  (8  hours) 
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L.  ft>.lU2 


.iSS  (continued) 

Bk««lrf&it  Rid •^•' 

Moonlight  Bftrb«cue "T^ 

Stoltb  Peak 

(A  duraUon  of  tl«i  In  exce..  of  15  -Irmtet  .hall  conatl- 
tut«  an  hour.) 

nA>ffpC  TRIPS 

Saddl*  and  paek  anlnala,  including  aaddleai 

'-^n«^irr^r' .5.00  pjr^ 

Aftar  flrat  weak 3.00  per  day 

Ibr  trlpa  of  ana  fli  4iCl  dMtl'  4.  ^ 

W«t  day ♦^•^ 

Second  day *•'*' 

(The  ratea  applying  after  the  first  day  are  for  oonaeou- 
tlve  daya  of  uae.) 

Guide  with  hor. • »13.00  per  day 

AND  the  General  Manager  and  Secretary  be  and  »j;«J»«^^ 
authoriaed  to  e»cute  the  contract  for  and  on  behalf  of 
this  CoBHiasion. 


(2)  Transfer  of  Smart  k  Pinal  Stock  (U Lewis  Bequest)  for 


It 


Preaident  Sutter  inforaed  the  Cownission  that,  as  holders 
of  AD  ahares  of  Smrt  &  Pinal  Coa^any  stock,  foraal  action 
i^^ulred  to  pennit  the  Secretary  to  forward  certificates 
to  thThoae  office  to  be  exchanged  for  an  equivalent  number 
of  .hare,  in  the  new  coi^any,  Smart  k  Final  Iri.  Conpa^ 
as  acted  upon  under  Resolution  No.  10C2,  meeting  of  Febru- 
ary 26,  1953. 

on  moUon  of  Conolssloner  Dlppel,  seconded  by  Connissioner 
Parr,  the  following  resolution  was  adopted: 


lathorislng  Exchange 
I  of  Stock  Certificates 
Itftert  k  Final  Co. 
IfxIquRl  Shares  of 
l^fft  A  Pinal  Iris  Co. 


WHEREAS,  it  is  deemed  adrisable  and  for  the  best  interests 
of  the  Ihareholders  of  SMART  *  FINAL  CO. ,  ^California 
corporation  that  said  corporation  wind  up  Its  affairs  and 
voluntarily  dissolve;  now,  therefore,  be  It 

fSSOViW,   that  the  San  Francisco  Recreation  and  J^»*  C«>»" 
mission,  holding  of  record  the  number  of  shares  ^'•^»»- 
!^lndlcated  after  Its  name,  does  hereby  elect  to  wind  up 
toe  affairs  of  said  corporation  and  voluntarily  dissolve  It, 
T^   does  hereby  consent  to  the  winding  up  of  the  affairs  of 
•aid  corporation  and  to  Its  voluntary  dlsaolutlon;  and  the 
Commission  does  further  hereby  direct  the  officers  and  di- 
rectors of  said  corporation  to  take  such  further  action  as 
nay  be  necessary  or  proper  to  wind  up  the  affairs  of  said 
corporation  and  to  dissolve  it j  and,  be  It 

FURTHER  RESOLVED,  that  the  Secretary  be  and  Is  hereby  di- 
rected to  request  the  Controller  and  the  Tre"urer  of  the 
City  and  County  of  San  Francisco  to  forward  the  certlf loat« 
representing  forty  (40)  shares  of  the  Smart  &  ^°»1  ^o  to 
the  Smart  4  Final  Iris  Co., to  be  exchanged  for  forty  (AD) 
Ahares  of  Smart  It  Final  Iris  Co. 

5-l>53 


;v.:^-i:fV--:---:.::H::<.p^' 


(1)  Sutoisslon  of  Preliminary  Drawings  and  Eetlnatw  -  Central 
-  4fi^4Y^tie8  B|HiHing  -  Dubocq  ft;rt.-.- — 

Architects  Wllllaa  Itooser  and  John  W.  Gloe  *PP»««7J^J;^ 
the  Conmlssion  to  present  preliainary  plans,  'P^^J^^*^^^ 
anS  cost  estl-ate.  for  the  Central  Actirities  Building  in 
Dubooe  Park,  in  accordance  with  their  agreeasnt  under 
Comalsaion  Besolution  No.  897  (tneeUng  of  September  25, 
1952) . 

Mr.  Qloe  eacpUined  the  blueprints  and  perspective  sketch 
in  detail, 

Mr.  Lewis  reported  that  as  the  result  of  a  series  of  staff 
aeetlngs  a  considerable  nu«ber  of  economies  and  reductions 
had  been  made  in  the  facilities  as  previously  conceived, 
but  that  increased  costs  had  still  resulted  in  the  necessi- 
ty of  an  upward  revision  of  cost  estimates. 

Mr.  Jtoes  McCarthy  of  the  Department  of  City  Planning  was 
present  at  the  meeting,  and  reported  that  as  set  forth  in 
the  letter  of  Mr.  Paul  Opperraann,  Director  of  Planning, 
dated  May  16,  his  departnsnt  was  presently  engaged  in  a 
punning  study  of  the  pix,poeed  Civic  Center  exi>ansloh  and 
JhaTiprovarof  the  proposed  location  of  a  Central  AcUv- 
itles  Building  at  Scott  Street  and  Dubooe  Avenue  could  not 
be  given  at  this  time,  Mr.  McCarthy»s  main  point  hinged 
0^  the  conjecture  that  the  study  might  indicate  that  such 
a  fticlUty  would  be  more  id«illy  located  in  the  wcpanded 
Civic  Center  rather  than  on  a  neighborhood  park  area. 

Mr  Lewis  described  the  bullding»8  location  within  Duboce 
Paik,  showing  that  it  would  not  Interfere  ^^^  park  uae 
anl  iould  be  limited  to  approxiaately  one-fourth  {l/A)   of 
the  entire  area. 

Members  concurred  In  Commissioner  Buckley's  opinion  that 
unless  there  were  some  serious  reasons  to  the  contrary,the 
Cowiseion  should  adhere  to  its  well-supported  action  in 
originally  selecting  the  Duboce  Park  lo^^^"'/"^.  ^. 
^rMcCarthy  had  said  the  final  decision  rested  with  this 

Ccoidsslon. 

On  motion  of  Commissioner  Buckley,  seconded  by  Coniaissloner 
Bercot,  the  foUowlng  resolution  was  adopted: 


JsLUM 


|!aalssioD  Approves 

Accepts  Prelim. 

ft  Specifica- 

for  Central 

iTlUes  Building 

Approves  Upward 


ftmnliitlnn  Hn    ""^^ 

RB30WBD  that  this  Coimnission,  on  recommendation  of  the 
Supervising  Engineer,  does  hereby  approve  and  accept  the 
Sh^lmlnary  Plans  and  Specifications  for  the  C«"^"^J|^^^- 
Ities  Building,  Duboce  Park,  as  prepared  and  submitted  \jy 
Architects  WilUam  Mooser  and  John  W.  Gloe,  and  does  fUi^ 
ther  approve  modification  of  the  original  architectural  con- 
tract in  which  the  original  constnictlon  estinatea  and  ar- 
chitectural fees  shall  be  revised  upward  in  accordance  with 
the  following  s(±edule: 
Archict'l  Contract  #3030    Revised         a..„k^ f^ot ««ii 

Building  1200,000.00    $U,000.00  $327,725.00      $22,9^.75 

and,  be  it 

FURTHER  FESOUTH),  that  the  Controller  be  and  is  hereby  re- 
quested to  approve  the  upward  «>dlficatlon  of  Contract  No. 
3030  in  the  amount  of  $8,940.75  to  provide  for  the  resul- 
tant  incr«uie  in  the  architectural  fees,  based  on  ^^^^^ 


■.liXMiST^sH 


^!:3nar;^«ja8fflgBWilSaa^^ 
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(oonilauod) 
i       .yj,  ooMtruoUon  ooataj  oimJ,  be  It 


MRTHaR  RBaOUTH),  that  »ubJ«ot  to  apprornl  of  the  Art  C«»- 

■ittod.  tho  piy«nt  of  pr«UiilaM7  a^ohlt«ctu«l  t-»  b. 
Sthorl-d  aSTrnuetUd  of  the  CootroU.r  in  an  amount 
i^l  to  twenty  (a*)  per  oent  of  •22,94P.  75    o'  U.SSS.W. 


lion  Granted 
I  Sea  Scout  Ship 
IDK  CLOUD  1128 
J  Continuing  Use 
'Ibtodoned  Life- 
Station  at 
atoo  Street  and 
HLBi^bMU 


(2)  Sea  Scout  Ship  Plying  Cloud  #128  Granted  Continuing  Uae  of 

Mr    KiBbell.  RecreaUon  Superintendent,  reported  that  the 
Seii  Scout  Ship  FLYING  CLOUD  #128  has  continued  its  use 
oTthe  aband<Ld  Ufesavlng  Station  at  Great  Hig^^-J/^.    . 
?;iton  Street,   a  perndsaion  originally  granted  W  ^«  "^'^ 
Suites  Coast  Guard  prior  to  transfer  of  the  propert7  to  the 
City.     He  recoamended  an  issuance  of  siadlar  permission  ly 
the  Coiamission. 

On  motion  of  Commissioner  Buckley,  seconded  W  Commissioner 
Bercut,   the  following  resolution  was  adopted: 

fitMlliUV^T^  Mq.   1U5 

RESOUra),   that  this  Commission  does  hereby  ''J^^^V* ^^ .^^,^ 
of  conti;uing  permission  to  Sea  Scout  Ship  FLYING  CU)UD  #^ 
to  use  a  socti^  of  the  former  Ufesaving  station  at  ^at 
Kigh-ey  and  FUlton  Street,  such  uae  ^^^Z^^^^^*^^ 
-gr^  level  floor-  -  and  said  permit  to  be  subject  to  re- 
S^on  a  year  to  year  basis,   the  effective  commencement 
date  being  May  15,  1953, 


U  of  Night 
111  Gems, 
Kw.  10-23-53 
High  School 
^.Ihrlo  CathoUc 
Sdkool  at 


(3)   Approval  of  Night  Fbotball  Game  at  ^^^^  '  ^^^6^ 

On  motion  of  Conmdssioner  Gallagher,  seconded  by  Commission- 
er Dippel,  the  following  resolution  was  adopteo: 

FEXiyED,   that  this  Commission,  on  reco«endation  of  ^he 
General  Manager,   does  horet^  approve  an  *gr«i«»J  with  the 
^Ca^c  kgh  School,   of  San  Rafael     forthe  playing 

STnigbt  football  gan*  with  ^i^^^^^"  "^'1.^  10^3  ^ith 
ft^ciaS     m  Kewr  Stadium,   Friday,  October  23,   1953.  with 
rS^'guaranty  of  C250.00.   or  10^  of  the  ^-^^ -^Jj^' 
Itf^r  Tthe  larger  amount;   all  other  Urns  and  condi- 
tions  for  Ke»ar  rental  to  prevail. 


U)  RiiifBHTTinl  Th^ntrflr  t^jiding 


''^•point  Theater 
Under  S.F. 


G^ieral  Manager,   Vt.   Lewis,  reported  that  he  had  receivr^a 
rt^^om  Mrs.  Lee  Nathan,  Corresponding  Secretary 
^ci^Strict     P.T.A..in<^ring  regarding  l^availabil. 
ity  for  recreaUonal  use,   of  the  theater  in  the  Ridgepoxnt 
Housing  area. 

Mr     Lewis  reoorted  that  he  had  visited  the  site  with  Ifr.John 
7:^t  STc!^^-  Director  of  the  San  ^^isco  Housing 
««"^»  ..      thaater  had  been  converted  into  a 

5-13-53 


-   -  ,  ■'.■:  -■<    'v -■  •  *-*!f^«^■*i■»f*"lir" 


.gMa:;!,;.!^! 


123 


(continued) 


had  very  limited  storage  and  warehouse  faciUtiee  and  had 
found  it  neceaaary  to  use  the  building  for  such  purposes. 

Inaanuch  as  the  San  Francisco  Housing  Authoritjr  has  com- 
pete j'orisdiction  and  control  over  the  Ridgepoint  struc 
?i^e!  Z   Connnission  deomad  it  inappropriate  to  take  any 
action  in  the  matter  and  instructed  the  Secretary  to  so 
advise  Mrs.  Nathan, 

(5)  Commission  Expresses  Best  Wishes  to  His  Honor,  Mayor  Elmer 
E,  Rn^ipAnn.  %   ]=;vft  nf  DaPFrturft  fOF  EUfgW* 

President  Sutter  informed  Coanlssion  i»mber8  that  His  Honor, 
jfeyor  El»r  E.  Robinson,  would  depart  ly  pl^no  from  San 
Francisco's  International  Airport  on  Sunday  °°"^°€,  >fey  24, 
Se  start  of  his  trip  to  Europe  to  attend  the  World^oi^er- 
ence  of  Mayors,  aivJ  eacplained  that  a  special  committee  had 
invited  all  Conanissionors  to  be  present. 

On  motion  of  Concdssioner  Parr,  seconded  by  Commissioner 
Buckley,  the  following  resolution  was  adopted: 


aUftP  WQ.11A7 

lion  Escpresses 
Collective  Beat 
to  Mayor  «md 
Uwr  E.  Robin- 
tod  Mr.Val  King, 
I  Uwir  European 
to  Attend  the 
rid  Conference  of 


Bjfnii.tion  Wo.  1U7 

RESOLVED,  that  this  Conmission,  by  letter  from  President 
Sutte.',  impress  to  His  Honor,  Msyor  Elmer  E.  Robinson^upon 
the  eve  of  his  departure  for  Europe,  our  collective  best 
wishes  for  a  completely  successful  and  enjoyable  tour  of 
duty  as  San  Francisco's  Chief  Executive  and  Ambassador 
atooad.  and  to  convey  our  appreciation  of  the  Progress 
this  city  has  experienced  under  his  unselfish  and  untiring 
leadership;  and  that  the  best  wishes  expressed  ^^^f 
wholeheartedly  to  Mrs.  Robinson  and  the  Mayor's  confiden- 
tial  secretary,  Mr.  Val  King. 


lion  Approves 
Ital  of  Pledge 
rtllegiance  At 

m   MBetink-3 


President  Sutter  made  the  observation  that  other  City 
Boards  and  Comnissiows  were  adopting  the  appropriate  cus- 
tom of  starting  each  regular  business  wetlng  with  the 
recital  by  all  present  of  the  Pledge  of  Allegiance  to  the 
Flac,  and  placed  the  proposal  before  the  members  for  their 
consideration. 

On  notion  of  Comnissioner  Dippel,  seconded  by  Gonmissloner 
Parr  the  recital  of  the  Pledge  of  Allegiance  was  approved 
and  Accepted  to  be  the  first  formal  act  upon  the  convening 
of  all  Connission  meetings, 

•  •••••••••^ 

There  being  no  further  business  to  come  before  the  Commls- 
•lon.  President  Sutter  declared  the  meeting  adjourned  at 

4:50  P.M. 

Respectfully  submitted, 


Secretary. 


*i^'m^m^ 
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M^   2J,  1953 


UlflfilKS 


Th.  3ixtyflr.t  R*«ular  M.ttir«  of  th*  ^«^;.*°^Jy*, 
CommlMlon  was  oallad  to  ord»r  on  Thursday,  M^y  2«,  1953  at 
3»00  P.M.,  Praaldant  Suttwr  Qrasldlng. 

1h*  fbll^wlng  CoiBd.MiQpar»  wtra  pr«a«nt« 

Vk,  LOttl*  Suttap,  Pfaaidant 

Jfr.  Patar  Barout 

jrfr.  Mlohaal  J.  Bueklay 

MM.  H.  J.  Dippal 

Vt,  ft^d  D,  Papp 

l%>a.  Sigauid  Stapn 


of  AHflgiance 


Aa  adoptad  ly  tha  Caandaaion  at  the  laat  Ragular  ^l^> 
thia  Beating  was  convened  with  Prasidant  3uttar  leading  all 
peraona  prasent  in  the  Pledge  of  Allegiance,  thia  procedure 
to  otetaln  far  all  aubaaquent  meetings. 


gl   XI  Ml  tea 


There  being  no  oorrections  or  oaiasiona,  the  ainutes  ©f  tha 
Sixtieth  Regular  hheting  of  May  13,  1953  were  approved. 


(I) 


R^  the  Board  of  aipervlaora.  notifyirs  that  all  Co-dasioni 
will  have  to  Uve  within  their  respective  budgets,  and  stat- 
ing that  it  will  be  the  aoard«s  poUcy  to  reject  requests 
for  supplewnUl  appropriations  unless  a  real  and  denw- 
strabirenergancy  arlaaa.  (Haferrad  to  Sacratsry  to  ba 
filed  as  a  aattar  of  r^oori^ 


^U  Callage  Suiai^ 
Ibel  Oaa  Ap- 
-  Faaaaga  of 
Lsgislation 


(2)  Pt-o«  *»dge  Jfelvyn  I.  Cronln,  requesting  ^\^T^^'\^lf^ 
operation  and  advloa  in  obtaining  the  use  of  the  swinning 
^1  at  «an  Pfincisoo  State  CoUaga  for  public  recreation 
on*  V  two  evenings  each  week. 

VIr,   Lewis,  Ganeral  Manager,  waa  of  the  apinion  that  the 
giate  Ugislatura  could  arrange  for  tha  City's  «••  of  ^^ 
3Uta  College  Pool  Iv  authorialng  a  lease  '^^^"•^^J**^'; 
a  City  agency,  logically  the  Cosmission,  and  the  State  Col- 
lege authorities. 

On  motion  of  Comdasionar  Parr,  seconded  by  CosBissioner  Dip- 
pel,  tha  following  resolution  was  adopted: 

Rtgftl^ltlfln  ^  ^^^ 

RESOUt^B),  that  this  Coi«lssion,  in  reoognitlon  of  public  de- 
mand for  swinming  faciUtiea,  doea  hereby  endorse  and  support 
the  efforts  of  J^e  Melvyn  I.  Cronln  to  <»J**^  ^^J^^!^^^ 
time  use  of  the  swlmlng  pool  at  San  Rrancisco  SUta  College 
and  urges  San  P^anclaoo's  legislative  reprasentativea  to  ex- 
ert every  effort  to  obUln  the  passage  of  enabUng  legisla- 
tion to  permit  such  use. 


5-28-53 


mm': 


fp^i^iiSM^ 


;^&:S£i2^?--" 


ifgnsiuaB 


O)  ft^m  th«  Board  of  Suporvtaore,  raoonaiwnding  that  tha  Conala- 
•ion  ooMidar  tha  provision  of  a  graaa  playflald  in  tha 
Rlohmond  Diairiot. 

Ffr,  Uvia  raportad  that  an  inapaotion  had  baan  nada  of  tha 
araa  at  tha  aaatam  antranoa  to  Unoo.ln  Park  at  33rd  Avanua 
and  Clawnt  Straat,  and  that  by  tha  axpanaion  and  raloca- 
Uon  of  tha  praaant  ehildran's  playground,  a  auitabla  graaa 
play  fiald  ooald  ba  proridad. 

On  BoUon  of  Coanlaaioner  Dippal,  aaoondad  by  Coimniaaionar 
Parr,  the  following  raaolution  waa  adoptadj 


jcMidMioQ  ^  E:qpand 
|iBd  telocata  Chil- 
'\*$  Playground  at 
oln  Park  to  Pro- 
.^(haaa  Playfield. 
Iltadi  nwraf  or  to  ba 
inrailable  by 


RESOUnSD,  that  thia  Coaoiaaion,  at  tha  requaat  of  tha  Board 
of  aiparriaora,  doaa  harety  approva  *mA  tha  ajcpanaion  and  re- 
develop»nt  of  a  portion  of  Lincoln  Park  in  tha  general  araa 
of  33rd  ATonua  and  ClaBent  Street  for  tha  purpoee  of  provid- 
ing an  adequate  graaa  playfield  in  the  Richaond  Diatrioti 
provided  that  aucL  development  will  in  no  way  interfere  with 
the  operation  or  uae  of  the  golf  facilities,  and  that  tha 
funda  required  for  auch  developaent  will  be  made  ajmllabla 
by  action  of  the  Board  of  ajparviaors. 


(i) 


i.3iitter  and  G.M. 
K.LmIs  to  Inveati- 
SuiUble  Loca- 
for  Houaing 

tUtUiu 


liPoai  T.  A.  Brooke,  Chief  Adrdnlatrative  Officer,  inquiring 
Cto  whether  the  Conmiaaion  la  interested  in  locating  the 
tLge  reUef  map  of  California  in  Golden  Oata  Park,  and  aul^ 
mitting  a  propoaal  of  Barrett  and  Hilp  for  the  ereovxun  of 
a  pre-fabricated  St^te  building  to  house  the  map. 

The  Co«da.ionera  inapected  the  blueprint  of  the  P^e-Jjafi- 
oated  exposition  building  and  were  generally  agreed  that  it 
was  not  adaptable  and  that  ita  appearance  would  detract  ^ 
from  the  aurroundinga  of  Golden  Gate  Park, 

Mr  Louie  Pox  appeared  before  the  Comaiaaion,  preaenting  a 
reiolution  of  the  Board  of  Directors  of  the  San  Pirancisco 
Chamber  of  Commerce  recommending  that  provision  be  made  to 
permanently  locate  the  map  in  Golden  Gate  Park,  in  the 
general  vicinity  of  the  Band  Concourse.  Mr.  Pox  explained 
that  the  Chamber  recogniaed  the  public»8  desire  to  retain 
the  map  in  San  ft-ancisco  and  referred  to  the  preaent  situa- 
tion as  a  oomiamity  problem.  He  stated  that  the  new  loca- 
tion should  be  readily  acceasible  to  school  children  and 
visitors,  in  attractive  surroundings,  and  that  eoonoi^  should 
be  exercised  in  accoin>U8hing  these  aims. 

President  Sutter,  with  Commission  conourrence,  expressed 
the  view  that  there  would  be  considerable  public  objection 
to  the  map' a  location  in  Golden  Gate  Park  and  inquired  aa 
to  the  source  of  Ainda  to  finance  a  structure  in  which  the 
map  could  be  exhibited.  Estinates  indicated  that  a  build- 
ing acceptable  to  the  Art  Comoiaaion  would  probably  exceed 
180,000.00. 

On  notion  of  Conmisaioner  Parr,  seconded  by  Connissioner 
Dippel,  the  following  resolution  waa  adopted: 

RESOLTED,  that  thia  Comaiaaion,  on  reoonraendation  of  the 
San  Pi-ancisco  Chamber  of  Coimnarce,  does  herety  appoint 
Preaident  Sutter  and  >fr.  L«#ia  as  a  committee  of  two  to 
lnveati«te  the  varioua  locatlona  in  San  Francisco,  includ- 
STsutS  Helgbta  and  Golden  Gate  Park,  with  a  view  to 
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(oontlnutd) 


Ito»il50 


ptrMMi&Uy  iPOttlnf  th«  Callfoml*  r»U«f  nap  and  to  oo- 
oMrat*  with  th«  Chambtr  of  Cow»rc«  and  tho  Board  of  3upar- 
rUoTB   in  tha  final  dotormiAation  and  oonpl^tlon  of  thla 
projoot. 


il  of  Bart   (5) 
actioni  for 
jfoiraaltotur- 
J  tbi  Soo  Raforrod 
,  a,it  for  Roport 
I  iiecnondatlon 


rtam  Bart  Productlona.  92  latabrook  Straat,  San  Laandro,  ' 
•tttalttlng  a  propoaad  talavlalon  program  featuring  aniaali 
at  the  too. 

»*>  Don  Arlatt,  Uaoutlva  Produoar,  appaarad  bafora  tha 
Coi«lwlon,  explaining  that  tha  televialon  ahov  would  have  an 
aducaUonal  tha«  and  that  ooanaroUl  aponaorahip  of  tha 
prognuB  would  ba  aubjaot  to  Coaadaalon  acceptanoa. 

Qb  aotlon  of  Connlaalonar  Pmt.  aaoondad  by  CoianiMlonar 
Barout,  tha  propoaal  wa.  referred  to  the  O^-^-^if^'.^' 
reooi»lndation  of  Mr.  Baldwin,  Director  of  the  Zoo,  and  for 
final  report  at  the  next  regular  aaeting. 


for  Gift  (6) 
In  nalah* 

Zoological 
taa  Referred 
!  G.M,  for  Inveati- 


Itoa  J  B.  Schwarta,  Weat  Coaat  Novelty  CofcpaBor,  175-7th  St. 
■uta^tting  a  propoaal  for  the  erection  and  operaUon  of  a 
gift  ahop  in  the  Pleiahhacker  Zoological  Gardena. 

Conniaaioners  expreteed  general  oppoaition  to  further  co»- 

oereial  venturea  at  Fleiahhaokar  Zoo  or  Playfleid^x  the 
requeat  of  the  General  Manager  and  on  aoUon  of  CoMlaalon- 
er  Parr,  aeconded  ty  Conniaaioner  fticklay,  the  »»tter  waa 
raf^  to  the  General  Manager  for  further  inveetigation. 


(7) 


lion  Authorlaea 
of  Surplua  City- 
Land  Outaide 
'freeent  McLaren 
Boondarlea  - 

to  Conf iraa- 
)y  the  Board 


ft-om  Eugene  J.  Riordan,  Direetor  of  Property,  re<pieatlng 
approval  of  a  propoaed  ordinanoo  authoriaing  a  aale  of 
fwplue  city-owned  land  outaide  McLaren  Park  (aale  to  be 
coriuoted  ty  pubUc  aucUon  and  confirmed  hST  Board  of  Super* 
viaora) . 

On  aoUon  of  Coianiaaioner  Bercut,  seconded  by  Coaniaaloner 
Dippel,  the  following  reaoluUon  waa  adopted: 

WHEREAS,  the  Board  of  Supervlaora  by  Reaolution  No. 132^ 
(Seria.  of  1939),  adopted  April  20,  1953,  e.tabUahad  the 
boundaries  of  the  propoaed  John  McLaren  Park,  locating  out- 
aide  of  said  boundariea,  the  foUowing  real  propertiea: 

Lota  5,  6,  8  4  UA  in  Aaaeaeor'a-  Block  5995,  ,  ^,  ^  ^^_ 
Lota  1,4,5,6,7,9.10,11,12,13  *  U  in  Aaaeasor'a  Block  5996, 
Lota  6  and  7  in  Aaaeaaorta  Blook  6014| 

now.  therefore,  be  it 

KSOLTBD  that  thia  Conniaaion  doea  hereby  approve  a  pro- 
poaed ordinance  authoriaing  and  directing  that  the  Director 
of  Property  receive  tendera  at  pwbUc  auction  for  the  sale 
of  the^oreaenUoned  real  property  by  the  City  and  Counjr 
of  San  ft^nciaco,  aubjeot  to  conflnnation  by  the  Board  of 
3»;^perviaora, 


(8)  ftoa  Eleanor  Mclhtoah,  correaponding  aecretaiy,  Abraham  Uo- 
coin  High  School  Parent-Teaeher  Aaaociation,  requesting  the 
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o^i  N^ar    Connl««lon  to  Include  tht  eonstruotion  of  a  •winning  pool 
"^"^hCS  Ineludod  for  thtir  diitrict  in  the  next  bond  issue  tor  recreational 
—  faoiUUes, 

At  the  direction  of  Pt^sident  Sutter,  and  with  approval  of 
the  Cojanission,  the  G«»eral  Manager  was  directed  to  give 
ooiislderaUon  to  the  Abraham  Unooln  High  School  PTA's  re- 
quest in  the  preparaUon  of  the  forthcoming  Recreation  and 
Perk  Bond  Issue  list  of  projects. 


The  following  conaiunioations  were  presented  for  information  -  to  be  ack- 
nowledged an<!^/or  filed  by  the  Secretary. 

(1)  ft-om  St.Fkry's  Park  Inprorenent  Club,  connending  the  play- 
ground director,  Mr.  Ed  Kelly,  senior  director  at  St.Mary's 
Park  Playground,  and  his  able  stoff,  for  the  splendid  job 
they  are  doing, and  commenting  on  the  attendance  records  as 
proof  of  the  keen  interest  on  the  part  of  the  children. 

(2)  Flroo  the  Adrienne  Elaine  Studio  of  Dancing,  connending  the 
Recreation  Staff  on  the  very  fine  managenent  of  the  M»y  Day 
Festival. 

(3)  I^om  the  San  Francisco  Mental  Health  Society,  a  letter  of 
thanks  for  the  exhibit  displayed  by  the  Recreation  and  Park 
Departnsnt  during  Mintal  Health  Week. 

(A)  Troa  the  Art  Conmlssion,  copy  of  its  Raeolution  32AC-1953-S 
of  Ffay  11,  1953,  endorsing  the  idea  of  the  California  ReUef 
>fap  being  ten^rarily  housed  at  the  Palsce  of  Jlne  Arts, 
and  appointing  a  special  committee  to  find  a  permanent  loca^ 
tion. 

(5)  Iton  Eugene  J.  Riordan,  copy  of  his  letter  to  the  Axperin- 
tendent  of  Schools,  giving  a  break-down  on  proportionate 
land  costs  of  the  various  departments  in  the  Sunset  Comniini- 
ty  Center,  and  showing  the  Recreation  and  Park  I>«P«=[,^f^V !^ 
amount  due  the  Board  of  Education  to  be  the  sun  of  $mUUf>, 


AM?  PBI(BQf™s 


<ot  of  Fine  Arts    Messrs.  Ted  Moulton,  Douglas  C,  Carroll  and  George  «•  O^i, 
and  Recoaaenda-  members  of  the  Junior  Chamber  of  Commerce,  appeared  bef:^re 
to  be  hfade  by    the  Commission  as  a  special  oonnittee  appointed  to  conduct 
tF.^.Chamber  of     a  survey  on  the  utiUsation  of  the  Palace  of  Fine  Arts. 


Mr.  Jfculton,  chairman,  explained  that  the  Jkinior  Chamber  had, 
tar  resolution,  appointed  his  committee  to  conduct  a  survey 
to  obtain  oriteria,  daU,  required  knowledge,  and  pledges, 
by  means  of  which  the  rehabiUtation,  financing  and  opera- 
tion of  the  building  night  be  f ormlated.  and  to  promote  a 
plan  of  acUon.  He  explained  that  the  committee's  approach 
would  be  entirely  objective  and  that  if  no  plan  for  utilisa- 
tion could  be  developed,  his  committee  had  an  open  mind  to- 
ward a  recommendation  for  its  demolition, 

• 

On  motion  of  Coamiss loner  Parr,  seconded  by  Commissioner 
Dippel,  the  Coramission  endorsed  the  proposed  study  by  the 
Committee  of  the  San  ftrancisco  Amior  Chamber  of  Commerce 
for  the  determination  of  possible  uUUsation  of  the  Palace 
of  Fine  Arts,  and  established  a  tins  allowance  of  six  {b) 
months,  to  December  1,  1953,  during  which  such  study  shall 
be  conducted  and  reporU  and  reoamnendations  submitted. 
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iMioD  Approv»i 

Planf  (md 
_leatlon«  for 
iij>«ro  Swrt  P/Q 

Pltldhousa  and 
^•ts  Controller 


(eontlnuttd) 

ApchltMU  Wllllan  Hoo^r  and  Jbbn  W.  Qlo«  appwr^d  Ufort 
th«  CoaaalMion  to  •ubolt  Final  Flan*  and  SpaolfloaUon« 
tor  Jbnlporo  Sorra  Playground  and  Fitldhouao, 

»    Caoo  oi^Ulnod  tho  bluoprinta  and  dasorlbod  in  dotall 
tha  portptcUTO  ikatch  of  tho  propoaod  playground  and  flold- 

On  notion  of  ComniMionor  Dippol,  Moondod  by  Conniaaionor 
Parr,  tho  following  roiolution  waa  adoptad: 

RtMlttU?"  Hq-1152 

WHBFBU3,  thia  Conadaaion  ty  RaaoluUon  No.  1052,  at  ita 
moating  of  Fabruaxy  26,  1953,  apprwad  tha  arohitoot'a 
PraUainary  Plana,  SpaoificaUona  and  Coat  Batinataa  for 
JUnipore  Sarra  Playground,  and  undar  Raaolution  No.l053 
approrad  an  upward  aodifJ cation  of  tha  arohitaot'a  Contract 
Nor3028  in  tha  axnount  of  •2,762.^»  now,  tharafora,  ba  it 

RBSOIAraD,  that  thia  Conndaaion  doaa  haraby  approva  and 
acoapt  tha  Final  Plan*  and  Spaciflcationa  aa  proparad  \v 
Arohitact  WilUan  Mooaar,  and  hia  aaaociata  arohitaot, 
Jbhn  V,  Oloo)  and,  ba  it 

PTOTHER  HB30LVBD,  that  tha  Controllar  ba  raquaatad  to  ap- 
prove the  paynjant  of  the  architectural  fee  now  duo  and  pay- 
able, aa  indicated  belowi 

Qrollnd.   .  ISb.OwioO  {M  of  ^)    »3,099.28 
Building  -   27,100.00  (bOJl  of  7*)  — UJsL2Q 


P^e  due  Architect  - 


U,237.48. 


Othera  pre.ent  at  the  aeeting  included  »fr.  Ralph  J.Poltrone, 
1953  Grand  JUry  nemberj  Mra.  A.  Boyd  PuocinalU  of  the 
Second  Diatrict  P.T.A.,  the  Ifeaara.  Ux  Hurley  and  Don  Ar- 
lett  of  Bart  Productlona,  Incj  Mr.  Starr,  Civic  Develop-" 
ment  Connittoe  of  tha  S.  P. Chamber  of  ComBeroe;  Mra.  Either 
Bom  of  the  San  Pranciaco  Planning  &  Houaing  Aaaociation, 
and  Mlaa  Phoebe  Brown  of  City  Planning  Departnant. 


mm  TR4«fiACTff«8 

(1)    ffnr^ee  and/er  flTWl  PlYBtnti 


M8  and/or 


(te  Mtion  of  CoMiaaioner  Sippal,  aeoonded  ly  Ccwdaaionar 
sum,  tha  following  raaoluticn  waa  adoptadi 

Btinlntilm  1h   ^^^^ 

RESOUnSD,  that  for  the  be.t  interoata  and  propar  •^^^y^ 
SrB.or;aticn  and  Park  Department,  the  Controller  be  and 
iThllreby  requaated  to  approva  tha  following  Prograa.  an<Vbr 
Pinal  Payaanta: 

(k)  HECONSTRX'N  OF  PORTION  OF  SKAWALL-YACHT  HARBORr. 
C9NTRACT  #203^ 


^^inniiTi  ■■TIT  Tw -* 

To  Hart  k  «ynding-4th  A  fin.Payt.- 

Coaplated  4^-15-53. 


♦9.527.5A 


(b)   PRBPARING  DRAWINGS.SFECS.,E3T.0F  COST  *  a»GR.SUmW'N 

To  Pu^tt,  Parea  &  Hutchiaon  k  J.E.Hayoi        1800.00 
2d  *  final  Payt.-  CoiH>loted  4^15-5*. 
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I.  M.1153 


(o«ntinu«d) 

(o)  umL 


mCBB  J^RMT  FiayiMD 


To  lM«piftt«d  aporUMn  of  Calif. -11th  ta9rt.'4433.00 
Hrini  •nding  9-30-^3. 


iMtlontof 


(2)    t»>^^^^^*^'^  Cmtt>«>f 

On  aotjLon  of  CoanlaalOMr  Buokl«7,  Moondod  bQr  CQpnli- 
•iofMr  Dlpptl,  ttM  fQllofVing  r«iolutlon  vm  Adopt«dt 

Tt^^lutian   Me.    USA 

<   RESOUTH),  that  for  tho  boot  intoroott  and  propor  con- 
duot  of  tho  Rsoroatlon  and  Furk  Departaont,  the  Con- 
trollor  bo  and  if  horottr  ro^uoatod  to  approve  the  fol« 
lowing  Nodificationa  of  Contraotat 


ded  by   Res. 1185,  (•) 
.((S)-Mtg.b-25-53 
i,Ord«r  #?  never  put 


(b)  Rescinded     (b) 
iHm.  No.  1177, 
I,  flf  b-11-53. 


i-Aind 


ARQONNB  PIEIDH003S  It  GSOUID  DTTTS.-Cvitraet  #120- 

C«nti»«ller'«  SKir?  -  Oharwo  Qpdor  lilQ.2 

To  Thulin,  Bwqr  4  Miller  Buildora-Ino.- 

Additional  eoncrete  for  u«o  in  ourba, 

atopa  and  aster  box  -  an  inoraaaa  of.   .   .   .   .1361.65 

SUNSn  CO^MJNITI  CTR.FROJECT-Arohiteoturol  Contract 

lto.^^<  ilatad  ^-a|^<>     (9^fr  from  Mtg.   of  5-13-53) 

To  W>t.Q.Mirchant,  Architect,  for  additional 
work  (inoroaaed  labor  ooata  and  new  oonoe]^ 
tion  of  work  to  be  done)  an  ineraaae  of        $6,720,00 


(3)   Intra-I\ind  Tranafera 

On  BOtion  of  Coaadaaioner  Purr,  aeeonded  bgr  CoBnis3iot>' 
or  Dippol,  the  following  roaolution  was  adoptedi 

Ito«ft1iiti<m  Na.    11S5 

B&SOVrm,   that  for  the  beat  interests  and  proper  coo- 
duct  of  the  Recreation  and  Paxic  DepartBont,  the  Con- 
troller be  and  ia  requested  to  approve  the  following 

Intra^Fund  Transforat 

lot 

Ta  Approp.  tQ  SCWd 

212.300.08  12,000.00 

M&tla.  &  Siqipliea 

Caiip  Mother 


J^yn  AacroD. 
212.200.08 

Cwitraotual  Serrices 

Caqp  Maither 


212.200.08 
Contractual  Senrioes 
Caap  Mather 


212.350.08 
Pboda  tuffs 
Canp  Mither 


212.2U.01  212.130.01 

Maint.&  Rep.-Structurea    Wagea 
Qeneral  Dirision  Qenaral  Diviaion 


212.A00.01 
Iq^pavnt 
Qeneral  Diviaion 

212.400.01 
Equipa»nt 
Qeneral  Oiriaion 

212.300.03.1 
Mat.  &  aup.-Reaale 
frwlBaiTy  DiTiaion 


m'Mbtrm-mamaA^AUMiAftiL-J'Ar'Jiy^jJ^ 


i,eGo.oo 


212.130.01 
Wages 
Qeneral  Dirisioa 


212.801.01  1,689.00 

Accident  Coopensation 
General  Dirisioa 


212.300.01 
Mat.  k  aipplles 
Gezteral  I^  vis  ion 


-ms^'^ 


'>i  .^tt  '-  ■■\*r^yfni^:mK^-t 


13C 


,.  UM5 


(eoDtina«d) 


212.2U.01 
Milnt,4  Rtp.oStruotuTM 
OwMMl  Division 


^e  Approp. 
212.111.01 


Mot 
IA50.00 


Allowanot  for  Orertiaa 
Oomral  Division 


(To  provid*  f\»n<to  for  upfontly  rnuirod  ■•nrloea  and  oup- 
plio*  ty  tha  trftMf%r  of  iurpluaoo  in  various  approprla- 

tioni. 

AL30  jiuthoriiation  for  tho  tranafor  of  aay  aurplusas  «x- 
litiBg  or  davoloping  in  Oenaral  Dlviaion  Appropriations  to 
ApproprUtion  212.300.01  (Mitoriala  &  SuppUss  -  Qensral 
Division)  for  ths  pupohass  of  urgontly  roquired  suppUas). 


(i)  iBsyBbcaasfi  Raouasts 

On  Botion  of  Coamisslonar  Barout,  sacondad  by  ConBlssionar 
Stam,  tha  following  raaolution  was  adoptadi 

FBSOLVro,  that  for  tha  bast  intarests  and  proper  conduct  of 
tha  Recreation  and  Park  Departaant,  the  Controller  be  and 
is  haraty  requested  to  approve  the  following  Kncuabrance 
Raqiusstst 

(a)  Enoufflbraneo  Request  to  Evargraan  Lodge  -    1113.30 
tor   QQtu^  mSHxxo   tku  v.i«»  .«.;.«.  ■.-,.   T-f--   . 
day  par  parson,  as  needed,  b/b  to  b/lO/53 

(b)  Work  Order  to  S.F.City  &  County  Retirement 
SffBtam.  for  Workawn'a  Coi^nsatlon  Disabil- 
ity Benefits  and  Madical  charges  -  Ath  (>jar- 
tar  -  aal  Ifl  ftKMd $2,000.00 

(c)  Work  Order  to  S.F.City  &  County  Retirement 
System  for  Workmen's  Coapensation  Medical 
Charges  and  Administration  Costa  Pro  Rata- 
4th  Quarter  -  Dfll  4a  fiSBSftd tl.250.00 

($)  ftwMttr  Vt  ^-"ntfri?U«^  ^  Release  Rindg 

On  motion  of  CoiSttlssioner  Dippel,  seconded  by  Coamiiss loner 
Stem,  the  following  resolution  was  adopted: 

L  1Q.11S7  R9t9l^itlQTT  1*9.  liS7 

It  to  Control-    WHEREAS,  it  is  necessary  that  the  fUnds  now  reserved  in 

^^JiiaftttJMl   various  appropriations  be  '•^^•-^^^^"^^"^^T^J^'J^J^^ 

the  purchase  of  services  and  supplies  required  for  depari- 

Mntal  operations,  and 

WHEREAS,  the  actual  departmental  revenues  will  exceed  the 
appropriated  departmental  revenues  by  approadmately  $72,  000; 
now,  therefore,  be  it 

HSSOL¥BD,  that  the  Controller  be  and  is  hereby  requested 
to  release  the  reserves  in  tlie  following  appropriations, 
totaUng  |6,223.00t 


212.2U.01 

2i2.aoi.oi 

212.815.01 
212.913.01 
233.340.12.01 


'Mtee.&  Repair  Structures 
Accident  Coofyensation 
Inaurance  Premiums 
Reconstruction  it  Replacements 
Dry  Goods  &  Wearing  Apparel 


t228.00 

360.00 
93.00 
80.00 
^5,00 
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10.1157 


(oontlnuQd) 

212.300.03.1  tfeterials  &  Supplies-Basal* 

212.350.03  Ibods tuffs 

212.385.03  Forage  4  Fbod  for  Animals 

212.213.04  Mtce.&  Repair  ftilldings 
212.2U.04  Mtce.  &  Repair  Structures 
212,913,04  Heplaoenents  k  Reconstruction 


LAMP  MATHER 
212,200.08 
212,300.08 
212,350.08 


Contractual  Services 
Materials  tt  Supplies 
Foods  tuffs 


lAKR   IgRCTJ)  SPORT  FISHIMG 
212,200.09      Contractual  Services 


I  312.00 

3,685.00 

35.00 


94.00 

196.00 

92.00 


141.00 
165.00 
593.00 


104.00 


Ul 


Harbor 


tun  ^^^s^^ss 


(6)  Taeht  Harbor  ^"^ ^"^  Lieeneea 

On  notion  of  CooBjissioner  Bercut,  seconded  by  Conaaissioner 
Parr,  the  following  resolution  was  adopted: 

% 

^^o1»ti»n  No.    1158 

PESOLVH),  that  this  Commission,  on  reconmendation  of  the 
General  u»nng«*r.  ijoa^  h«r«hy  approve  the  issuance  or  can- 
cellation or  transfer  of  the  following  Mooring  Ucenaes 
at  lacht  Harbor: 

(a)  ynannea  Issued  (All  berths  open  for  permanent  occupan- 

C7i  * 

OWNER     '  Mane  of  Boat         P^f^h  Kgi  Mi&JBsLhU 

pgfy>n<>nt  Lieanaes 
H.   J.   Hansen  CECELIA  33  $5.00 

T^upgrftrr  Uwmw 

Wm.  W.   Bradley  KITTIWAKE  7.50 

M.  A.  DurasUnti  STRENA  1*  7.50 


(b)  Uoanae  Tnmafer  (Permanent  License) 


RELIANCE 


30 


10.00 


Jas.  E.  Denebeia 
(Pchsd.boat  frosi  W.D. 

Prideaux,  form, occupant 

of  Berth  #30) 

Joseph  Carroll         MAM  JANE  II 
(Tsf.from  Berth  #183) 
0.  Chris tensen        — 
(Tsf.from  Berth  #200) 
Anton  J.  Nachbaur      MIKE 
(Tsf.from  Berth  #201B) 
Curt  H.  Seidler        ARCADIA 
(Tsf.  from  Berth  #201A) 
W.  J.  Beck  SAW  SEA 

(Tsf.  from  Berth  #174) 
Jas.  A.  Testa         28-F-465 
(Tsf.  from  Berth  #33) 

(c)  Lieanae  Cancellation  (Permanent  License) 
Eugene  D.  Bennett(rotroactive  to  4/1/53)  4  (relinq.by  owner) 


200 
183 

20U 
229 
206 

201B 


5.00 
5.00 
5.00 
7.50 
5.00 
5.00 


(1)  Award  of  Contract  -  RESURFACING  OF  TENNIS  COURTS  -  VARIOUS 
nm^  fc  m^YGHomPS __ 

The  SecretaxT  read  the  following  bids  received,  Tuesday, 
May  26,  1953: 
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''':<iSri^!^^^^ 


L^t^^ 


W^^^^^^!M^:W 


7^  '.j**.k^£-sI-ii:t!ll\J9 


.; .  ■ '  ^f,^[ti»^i^^^ 


;^gg  (oontlziutd) 


l^  Bidden 

MALOTT  k  BTERSON-OaUHDI 

202  HitfTlaon  StPtot,  3«n  ftmncUoo  10 


16,834.00 


llM*BSO  *  Coiiv>«ny 
J.  Henry  Harrla 


113,373.00 
26,768.00 


of  Contnett 
of  Five 


On  ■otion  of  Co«lMloner  Dlppel,  Mconded  tgr  Coamltaloner 
Buckley,  the  following  reeolutlon  vae  edoptedi 

mSOVm,  that  this  Co«lMlon,  on  reeoa^ndeUon  of  the 
Generel  Humger,  doe*  herety  t^wrd  the  oontrect  for  ^e 
raSwicSbS  TENNIS  C00RT3  -  VARI003  PARKS  k  PUXGBDUK)S 
(MISSION,  CHIIB3E,   RJN3T0N,  ROCHAMBBAU.  HOLLI  PARK),   to 
MALOTT  &  «T1R30N-GR0M>Y,  2^12  Harrison  Street,  San  ftrancis. 
CO,  they  being  the  lowest  responsible  bidder  therefor,  for 
the  sum  of  $6,834.00) >  and,  be  It 

FDRTHER  RESOIATED,  that  the  General  Manager  and  the  Secre- 
tary are  e«()0i*ered  to  execute  this  contract  on  behalf  of 
the  Recreation  and  Park  Coanlsalon;  and,  be  It 

fURIHBR  RESOWH),  tiiat  the  Secretary  shall  file  notice  of 
approval  In  the  official  advertising  of  the  official  news- 
paper of  the  City  and  County  of  San  Francis oo. 


(2)  ijyanrts  of  t,tl7  TtMrrJ  HM»T*'' 

(a)  Th^  QimrdaipT^'a  Snorts  ?ftr  ff^*^  ^°Q» 

The  Secretaxy  read  the  report  of  ^*r.  Roy  Hudson,  Super- 
visor  of  Jfclntenance,  detalUag' the  damage  sustained 
by  plantings,  lawns  and  flower  beds  throughout  the 
section  of  Golden  Gate  Park  reserved  for  the  road  races. 
The  general  tone  of  the  report  was  to  the  effect  that 
damge  was  snail  and  that  the  cost  of  restoration  would 
be  of  a  nominal  nature. 

Also  submitted  was  Mt.  Lewis's  report  of  detailed  ex- 
penaes  for  bleacher  InstallaUon  and  removal,  totaling 
♦1,231.90. 

Qd  motion  of  Commissioner  Parr,  seconded  by  Conmissioner 
Dlppel,  the  following  resolution  was  adopted: 


RftunlMtrlftn  Wn.  UW 


lion  Aooepts  and 
Reports  of 
&  Damages 
in  Coxmectlon 
pi  the  Guardsman's 


RESOLVE?^  that  this  Commission  does  hereby  accept  and  ap- 
prove the  reports  of  expenses  and  damages  incurred  in 
connecUon  with  the  Sports  Car  Road  Races  conducted  by 
The  Guardsmen  in  Golden  Gate  Park,  Sunday,  May  17,  and 
that  the  Secretary  be  and  Is  hereby  autiiorlaed  to  notify 
The  Quardsmsn  to  the  effect  that  payment  of  the  expenses 
as  indicated  will  satisiy  for  release  of  The  Guardsmen 
from  tbalr  perfonmince  bond  Mo.  170860  of  the  Peerless 
Casualty  Conqpany. 


(b)  Acfl^fflltion  nf  pnlice  Stablea  r. 

Mr.  Lewis  reported  on  plans  to  acquire  and  convert  the 
old  PoUoe  Stables  In  Balboa  Park,  to  provide  soccer  and 
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i^gj  gpnaas  (oo^;^inu«d) 


.lion  R»qu«itt  IbAt 
_  Approve  Tranaftr 
'oM  Mice  StablM 
,|ilbo«  Park  to  the 
,4  p.  Coonlstion  In 
D0«  Sees. 159-163, 


bM«bftll  players  with  dreaslng-room  faollltles.     H«  In- 
foraad  tha  CooBdaaion  tliat  ha  aatlnatad  the  cost  of 
oonrersion  to  be  lesa  than  new  oonatruotion,  and  oon- 
aldered  sueh  an  iBoprovanant  to  be  a  proper  bond  fund  ex- 
penditure. 

On  notion  of  Cow&iaaioner  Berout,  seconded  bgr  CoMiis* 
•ioner  Dippel,  the  followinc  resolution  was  adopted t 

FBJOUTB},  that  this  Connission  doee  hereb^r  accept  and 
si^rove  the  reoooMndation  of  the  General  Manager  tiiat 
a  request  be  made  to  the  Police  CoBaaisaion  for  acquisi- 
tion of  the  old  Police  Stables  in  Balboa  Park,  for  the 
purpose  of  converting  the  structure  to  athletic  team 
facilities,  and  that  the  Mayor  be  requested  to  approve 
the  transfer  of  Jurisdiction  in  accordance  with  Sec- 
tions 159-163,  Part  I  of  the  Municipal  Code, 


of  Business 
RsUtlng  to 
JflUSfi 


(3)  piit^nrts  of  the  ftisinsaa  Minawr 

Mr.  Lewis  next  presented  several  reports  and  reooMaendations 
of  Ifr.  Hoyt,   Business  Manager,  regarding  rate  and  fee  chan- 
ges and  reservation  procedures  on  the  municipal  golf  cour- 
ses. 

It  was  President  Sutter's  opinion  that  the  proposed  changes 
be  released  to  the  press  before  consideration  and  action 
l7  the  Connission,  and  that  the  operation  of  the  golf  course 
restaurants  be  under  oonsidleration  at  the  same  time  as  the 
golf  fee  schedules. 

On  notion  of  Coiaaissioner  Parr,  seconded  ty  Conaiissioner 
Dippel,  the  suggestion  of  President  Sutter  was  approved  and 
consideration  postponed  to  the  next  regular  meeting. 


(1)   Cjyjl   Air  Patrol  Raaeua  Ik.ii.oMtration  -  Marina  GrflWDfl 

Ht,  Lewis  reported  that  Admiral  A.  G.  Cook,  Director,  San 
Francisco  Disaster  Council  and  Corps,  had  requested  permis- 
sion for  the  Civil  Air  Patrol  to  stage  a  rescue  demonstra- 
tion on  the  tferina  Greens,  Saturday,   June  20th. 

On  motion  of  Coianlflaioner  Dippel,  seconded  by  Conmissioner 
Berout,   the  following  resolution  was  adopted: 


ion  proves 
of  Nu'ina  Greens 

Situpday,  6/20/53 
Staging  a  Rescue 

"MBtration  by  the 

ai  Mr  fgtrol 


RESOLVED,  that  this  Commission,  on  reconm»ndation  of  the 
General  ffanager,  does  hereby  authorise  the  issuance  of  a 
permit  to  the  San  PVancisco  Disaster  Council  and  Corps,  cov- 
ering a  rescue  demonstration  to  be  staged  by  Squadron  #96 
of  the  Civil  Air  Patrol  on  the  Marina  Greens  Saturday, 
JUne  20,  betvsen  the  hours  of  lOiOO  A.M.  and  5»00  P.M., 
provided  that  the  proposad  event  has  proper  police  and 
traffic  patrol,  a«S  that  certificates  of  adequate  Insurance 
coverage  are  presented  prior  to  the  event. 
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(2)  Raouait  to  Rftaove  5aad  frons  Oeaaa  Bi^q^ 


it  for  Sand 

tt  Oo«an  Beaoh 
to  City  At- 
for  AdrlM  M 

.ecsfitslttci 


Th«  Seeretaxy  ro&d  th«  requaat  df  th«  Charlaa  H.  Bargar 
Coopasgr  of  Balowitt  for  pamlasion  to  raaotra  aaad  drifte 
from  th#  OeMQ  Ssaoh,  In  tha  Tloiaitjr  of  Sloat  Boul«fard, 
and  outllaing  dataila  of  tha  oparation, 

Od  notion  of  CooKLaaloner  Parr»  aaoondad  tqr  Coanltalonar 
Bar out,  tha  Saorataxy  waa  dlraotad  to  obtain  tha  advloa  of 
the  City  Attomay  aa  to  tha  lagal  prooadura  which  mi^t  ba 
followed  under  which  peralaalon  for  auoh  aand  remoiml 
could  ba  granted,  and  that  action  ba  taken  accordingly. 


lion  AiqproTea 
of  Abtanea  for 
a  N&nagar  - 


The  Coanlaalon  approved  )fr.  David  E.  Lewis* a  raquaat  for  a 
leave  of  abaence  from  hla  duties,  ocansnclng  Thuraday  eve* 
nlng,  May  29,   to  Wednaaday,  JUne  10,  with  pemlsalon  to 
leave  the  State. 


There  being  no  further  buaineae  to  cone  before  the  Cosnia- 
alon,  Preaident  Sutter  declared  the  aaatlng  adjourned  at 
ltl5   P.  N. 


Baapaotfully, 


(c:i/cc/ti^ /j^^hi£^ju^   . 


Secretaxy, 
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S«n  Fitmolsoo,  CAlifornlA 
JUn*  11,  1953 


Milfilia 


T%«  Slxtgr*o«oond  Rtgular  NMting  of  the  RaorMitlon  and  Pui: 
CoHBlsslon  WM  oftll«d  to  ordwr  on  Thursday,  <Aino  11,  1953  at 
3tOO  P.K.,  Flraaldant  Sattar  prfaidlng. 

Tha  followlz^c  CooBlaaioaara  vara  praaantt 

Mr.  Louia  Suttar,  Araaldant 

Mr.  Bitar  Barout 

Mr.  NLohaal  J.  Buoklay 

M«.  H.   J.  Dippal 

RaT.  Kugana  k,  Oallai^ar 

Mr.  Arad  D.  Farr 


Tha  aa^tiaf  waa  oonva&ad  with  Araaldant  Suttfr  laading  all 
paraoBB  praaaat  In  tha  Fladfa  of  Allaglanoa. 


Thara  balng  no  eorractioca  or  oalaaiona,  tha  mlnutaa  of  tha 
Sixty-fint  Ragular  Naatlag  of  Mgr  28,  1953  vara  approved. 


(1) 
MMorlal 
Kipanalon  - 
to  Next  N»eting 
fi,N*s.  Report 


Aroa  Walter  Hell,  Director,  M,  H.  deYoung  Naaorlal  Moaevui, 
explaining  that  the  Board  of  Truateea  plana  the  expansion  of 
the  auaauR  to  the  extent  of  five  (5)  additional  galleriea, 
storage  space,  and  garden  courts,  and  requesting  formal  per- 
mission to  go  ahead  with  the  plcms. 

The  Coanisslon  inspected  a  akatoh  of  the  proposed  ■aseum  exn 
pension  and  noted  that  it  would  extend  the  museun  structure 
to  within  a  ahort  diatanoe  of  the  Main  Drive  bridle  path. 

On  notion  of  CohbIss loner  Parr,  aeoonded  \}f  CcaBd.8sloner  Ber- 
cut,  the  deToung  Museua's  request  was  referred  to  the  Gener- 
al Muoa^r  for  report  and  recomend&tion  at  the  next  aseting. 


for  Dae   (2)  AroB  Max  P.  Qruenberg,  Manager,  Industrial  Departaent,  Alber- 


[Colaabla  Sq. 
iiTftrainal  for 
Track  Llnea, 
Irftared  to 
•f  Education 


tm  Realtor  Co. ,  133  Keamy  Street,  on  behalf  of  Western  Truck 
Linaa,  Ltd.,  raqueatii^  paraiaaioo  for  temporary  leasing  of 
a  portion  of  Coluahia  Square  to  aerve  as  a  freight  terainal. 
ItF,   Qruenberg,  who  was  praaent,  explained  that  the  Western 
Truck  Lines  have  bean  forced  to  vacate  their  property  on 
Sixth  Street  between  Harrison  and  Bryant  for  iosMdiate  use  of 
the  new  Seaway,  and  have  the  problea  of  finding  a  new  loca- 
tion of  approxiaately  i  acres  to  continue  their  peraanent 
ofiaratlon. 

Tbe  Secretary  reported  that,  Inasauoh  as  the  transfer  of 
Jurisdiction  of  Coluabia  Square  to  the  Board  of  Education 
for  school  purpoaaa  ted  been  approvad  by  the  voters  at  the 
Wovaabar  election,  it  was  the  City  Attorney's  advice  that 
the  natter  should  properly  be  reterrBd   to  tha  Board  of  Educa- 
tion throu^  the  Beard  of  ftipervisors. 

Ob  K>tion  of  Coaaissioaer  Parr,  seconded  by  Coaid^sioner 
Dippal,  tha  request  of  Waatem  Truck  Lines,  Ltd.  %ias  ordered 
referred  to  the  Board  of  Supervisors  for  appropriate  action. 


b-11-53 


^WyT»»""l"  LJriMU    ■ 


Si^HASA-tik-A 


^st 


136 
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of  fi^ 

"jbtlon  Ho- 

(Owr  to 


(3) 


SSUrJTof  th«  HUo^  of  nn.  Art.,  «md  offrlaj  the  m». 
vitbout  oo«t  to  tU*  CoM«l««tou  upcm  th.ir  wivlotlon.  (At  th« 
Sqi^t  ^titt  G««*l  Mw^r.  OTT  ^o  tte  Jto»  ajth  «-tt«g 
for  report  eod 


on.) 


...4  1  a^  rrom  auBorrleor  G»ort«  ChrUtoplier,  requenting  that  early 
•""Slar^  It^Tgivn  to  thfrecreatlon  l^cilitl..  that  .hoald  be 

r     ^  laeSued  in  McLaren  Krk,  a«S  r^ue.Ung  that  a  definite 

^•^rST  ^^  *>•  <*"^  ^  outlining  the  recreational  faclUUe.  to 

'^'^  be  ineUlled. 

the  Secretary  we.  dlrecUd  to  reply  in  accordance  vlth  the 
I«ort^  Vt.  Uwla  that  a  co»prehen.lTe  .tudy  l«  currently 
^r  way  to  deteralne  proper  derelop-nt  «'  '^^r**^^"^ 
facilities  at  McLaren  Park  and  that  the  study  will  be  co*. 
plated  prior  to  the  oonvleUon  of  the  land  acquiiitlon. 


l^cil       Sr^r^..  of  «-  .dlolnlnt  lux  CcU.«.  proj-rt,. 

Mr    KialMin.  B.o».Uon  3ap.rlnt.n4.nt.  oppo..a  th.  •»P«»1»» 
S'^^Un  ai-r.  b.<«».  of  th.  tncro«lng^  h«,^  .uto«^ 
bil.  traffic  «»1  th.  laok  of  parking  facixltlM. 

On  BoUon  of  ComlMlowr  Oallafhw,  ..comtad  ty  (W«loD- 
«  Srout,  tb.  S.o«tary  «..  dlr.ct.a  to  raplj  that  th. 
ILlTlai.  prop.rt,  ».  not  d«lr.d  for  r,cr«tlon  and  park 
porpoeea. 


(ts\  9^  a.«ratarv  read  the  letter  of  Dr.  torbort  C.  Clish,   Super- 
^'^  ^U^'Vs'TL.  encloalng  a  co«;  of  Board  of  Educatio^^ 

RaeoluUon  lie.  35-2e>Ql8  adopted  at  lU  .eeting  of  May  2b,  1953. 

quoted  below: 

nmaamx  That  the  Recreation  and  Park  Connlaalon  be  |tnd  la 
kIZ^  raouaated  to  nake  aTallable  for  needed  school  pur- 
J::LV.?^  ^naUtlng  of  approxi«.tely  7.7  -es  located 
?rS.  center  of  the  Lakeside  School  sites     and  whi^  site 
i.  now  under  the  Jurledlction  of  said  oonmlsslon,  and 

-JWTHER  RE30LVH):  That  upon  the  acquisition  °f  "^f  "J;^' 
JTSverlntendent  be  and  he  is  herabjr  authoriaed  to  release 
from^deinnation  proceedings  certain  property  In  this  area 
now  owned  by  Stoneson  Brothers. ■ 

Tha  School  Superintendent',  letter  further  requested  •  «>W 
The  scnooi  ^^P"*^*  ..r«.«i«nt  of  the  Stoneson  Developaait 

of  the  written  offer  or  ■«^*r^*  J^^"^  ^h^ced  Boulevard 
corporation  for  the  «^^^f,^^,f  ^^3ide  School  site. 
Maeetrlan  overpass  that  wiii  jo^n 
with  the  proposed  recreation  center. 

On  «,Uon  of  Ceasidssloner  Parr,  seconded  by  Cc«l..lon-r 
SScTlij!  t^  following  resolution  was  adopted: 
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tcontlnttid) 


ntitiwUnn  ^"    ^^^^ 


iloD  Hakes 

for 
to  Board 


1Q43    aaooUd  M  an  int»«r»l  part  of  Ita  r«or«aUon  wjpaMion 
!!!LlV»lan  f«r  tha  dlvalop-nt  and  construction  of  rj- 
SSS^nll^jTciUU..  for  ad^  a«l  oldar  ohildren  on  Ujat 
^ion  of  oity-s^w-d  land  on  tha  wastam  alda  of  Laka  Msr- 
^B^laTardi%«irr*oraatlon  oantar  to  ba  prorldad  with 

:^''p:SJirIi;  aaf^r^  deluding  f^f i%'^^ ^ 
;«!S;jLrpadaatriaa  orarpass,  and  a  parlmstar  fanoai  and 

UHSR&AS    tha  plan  for  tha  construction  of  tha  afora«antionad 
SSt?iorcaSt^  ha.  haen  approrad  X^  ^J^'^tSTJ^T 
S^and  organi«.Uon.  of  tha  Uka.id.  ho»s  o-"*"  J»  ^ 
Sl^ta  rapIao.«nt  of  a  pravious  plan  for  a  J*^^^ 
^nur  to^Ta  baan  ccnstruotad  on  7.7  aci^s  of  ^^'^^ 
oimed  proparty  in  tha  Lakasida^ucalyptua  area,  and 

WHEREAS,  tha  Board  of  MuoaUon,  ly  Rasolutlon  Mo  35-2^« 
h^Treoiaatad  that  tha  aforaaaid  7.7  acres  ba  made  ayailabla 
f"  ^2^d  sch^l  slta  purposes,  and  has  offered  to  releaa. 
J^  ^i^Uon  procaJdlngs  cerutin  property  now  owned  ^ 
^[^nfnhar.  San  «iid  7,7  acrea  have  been  acquired  by 
aaid  Board;  aow,  tharafora,  ba  it 

pRcsniyiD     that  this  Cowttission,  in  consideration  of  the 
SJrt7  d.cUr.  that  c.rt.ln  p«-c.l  con.l.U»,  rf  7  7  .=«. 

?:;*SLSJ  Uu.rL.rd  or  «auo.Uon  for  .chool  purT«.3, 

and,  ba  it 

FQRnSR  RESOUrB),  that  the  General  Jtaager  and  ^%Secretary 
S^a^  hereb^  authoriaed  to  proceed  with  and  effect  said 
S^erin  accSdance  with  provisions  of  the  Hxnicipal  Code. 


The  Sacnitaiy  then  read  the  written  offer  fro.  H.   Stonescn, 
SLw^^the  Stoneson  Develop«nt  CorporaUon.    X55- 
tmaxonai.  w.    ^  w-ir  n/5'i   tiie  coat  of  Gon» 

*  J  «k«4^  !*•    M^avitt  had  been  advised 

ri*'°citfiSLX"Trcort;ou.rt^  »*,  .ff.ct  «,.* 

S.'St^tTSbUc  WorU  would  t.  th.  cl'J'/'J"*^''* 

B»nt. 

on  motion  of  Connisaioner  Parr,  seconded  by  Conunissioner 

Buckley,  the  following  reaolution  was  adopted: 

Hiinliitlnn  Hn    "'^^ 

'*^;*'^       ♦       1.  UH1«A3    this  Co«ission  by  Resolution  No.   1005.   January  22. 
id  to  Construct  WOWAS,   tnis  ^°"^"  ',         ^  ^  ^^  recreation  expan- 

0«rp«.  «d         1953.  •^''."  "  rrS:'a^lo^nt  «Ki  co».tn.cUon  of 

racro««<x«u>x  <  ♦...-.jr.*,^  1-nd  on  the  weatem  side  or  Law 

rrLn:i"«rd  ^Jin:  rLtl,rc.nt.r  to  b.  prodded  with 
UlSll'tiJlmlL.  ..f..-d.  incl«dl„g  t»fflc  .l«n.l.,  . 
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tePigr  1/2 
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(eontlntMd) 


,  *.Ub^ 


boul«T«^  p*d«stri«n  c^rpaat.  and  a  p.rla*t«r  f.ne«,  wd 

IBB oc»dlti«iad  upon  tha  Board  of  M««»^i<>'^*V'^" 

f>«r«oidaMatlo«i  action  of  *  oartaln  b^ora  paroal  ownad 
S^r^oi^othara,  tha  Stonaaon  ^-;;^-\^^ 
Son  haa  offarad  In  writing  by  lott«-  «»^^f«« /.  1953,  to 

r^al^iTdrnSa'-raation  cant^^  plannad  for 
tha  Laka  Hiroad  araai  now.  tharafora,  ba  It 

waOWl©    that  thla  Co-d.alon.  haTing  »da  available  for 
^«SS  totha  Board  of  Education  a  7.7  acra  paroal  of  do- 
^^t  ^In^STukaalda  araa.  tharabjr  gi^ln«  -u^-tan. 
SlTaLl^o.  toward  tha  ralaaaa  of  tha  Stonaatown  proper- 
'ti^jr  oonda^atlon  action    ^^^^^^^^Z  T^AZt' 

^^  cLt  of  tha  afora-ntioned  pedeatrian  overpaaa, 
and»  be  it 

anwrmtR  HE50i:rH)    that  the  DepertMnt  of  Public  Worka,  hav- 
J^l^cfi«  aS^-thorltTi-r  highway  ^"^'^^ 
iSuiuonrba  and  la  hareb.  recp^eated  to  P^P^*  P".^,^ 
^  and  coat  eatl«t.a  for  said  P-^^'^^]^  ?I!1^  io^ 
?oWida  through  ita  budget  approprUtlona  for  the  con- 
BtrucUon  of  aaid  overpaaaj  and 

IMOOT)  WRTHBR.  that  tha  ^^-^^^i^jr^i':!?::^!;^ 
*-  .nd  i«  harabf  directed  to  entar  Into  a  for«»i  agreeawni. 

5rt>i  i.s;i^t  or  public  w«ta  «h.«in  th»  t^«^ . 

trollar. 


ind- 


(■,\  trcm  WUU«  *.  Cwroll.  M.D..  iX  Sutter  Strwt,  rec« 
'  '  HTtJ^i^  c;-l~lon  con.ld.r  tho  following  proposed 
reaolutiont 

irJ^'ltiillt  'Xnlher.  «  t.e  ^.ll-tl«  per-- 
DBDt  dlractor  effective  June  15,  1953. 

„ ,  ,.„.  suttar  Infortwd  the  Co—iaalon  that  he  had  re- 

Praaldent  sux^er  inioiTnw-  4„4.A-««tAd  in  the  re  ten- 

C1T..1  .ererel  letter,  fro.  pereon.  I"""***:.:  ,o«  of 
tlon  of  Mr.  Ifchr  et  Bit  »•«  Plajground,  and  thet  eo«  or 
JiTp^refu;  -er.  preeent  and  -lebed  to  be  heard. 

-    i-.^.  r»leiMd  the  caw  In  detail,  enplalnlng  that  the 
!LiJ^  .^ITced  in  effect  for  the  reaaon  that  .U  pema- 
:r«crtl'on  director.,  of  which  Hr     Mchr  I.  on.    «« 

^       J         -  ti-Arn'o  iMsk  and  were  therefore  oeing  »» 
'^'°*.''i:°tS.!a^i^c^tl»  center,  to  penlt  the  unl- 
■Igned  to  the  1"8«'  ""^        ,  ^^^  .obedule.,  and  that 

directora  the«»elvea, 

-■ "°™  «""i^^  rrerrinTr^roXr-dait:" 
^rt;e:^s°^.rnrr:.puin.d  -;-^^ -:r;^ 

proceaa  l^  which  the  schedule  waa  adopted  and  approved  tgr 
the  departnent's  directora. 
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(oentinu«d} 

Dr.  CarroU,  >*•.  Jtaia  Pit»«er«l<»  *"5  M^-  Wt«€«r*ld  ob- 
JaoUrt  to  th«  Mohr  transfer  and  praaaatad  da^nda  that  Big 
Rao  ba  nada  a  full-tlM  aaalgnaMQt. 

Praaldant  Suttar  aUtad  that  ha  had  paraoaally  Invaatlfatad 
tha  clrounataneaa  and  placed  hla  Aill  aupport  bahind  tha 
ataff  racoi«indaU0OB,  for  ha  waa  eonrlnoad  that  thay  wara 
Mda  In  tha  baat  intaraata  of  aarrlca  to  tha  jwblio. 

CoMlaalmara  oonourrad  with  tha  obaai^tlon  of  CoMlaaion- 
ar  P&rr  that  he  qaMtieaad  nbathar  ihie  aattar  ahould  ba 
haard  by  tha  Board|  that  tha  J-day  waak  aehadula  could  ba 
oonaldarad  a  a«ttar  of  policy,  but  tha  aaalgm-nt  of  par- 
aonnal  would  normally  be  an  adialniatratlva  aattar. 

CoMdaa loner  Qallaghar  a3q>rea8ad  a  wilUngneaa  to  hear  tha 
ohargM  <nd  defenaea  of  Mr,  Mohr  and  Mr.  Lang,  to  tha  and 
that  there  be  no  f\»rtber  detrl»nt  to  the  character  or  repu- 
tation of  either  paraon.     Preaident  Sutter  appoint^l  Jkther 
Oallagher  a  ooimlttea  of  one  to  give  the  aatter  a  full  and 
oom>Xate  hearing. 

Cft  notion  of  Coc«laalooer  Parr,  seoondod  by  Cooadaaioner 
Gallagher,  the  following  reaolution  waa  adopUd: 

JMOliitlirn  ffff.  n^*^ 

blMlon  Daclarea    »30WID,  that  thia  Coaniasion,  having  fully  heard  '^ ^'' 
\Znimi  PoUcy;  aidarad  the  facta  preaented  in  thia  peraonnel  matter  doea 
'^^,       barely  declare  ita  support  of  the  adndniatrative  staff 

racoiacBndationa  and  actions) 

mSOVfID   FURTHER,  that  it  ia  and  ahall  continue  to  be  the 
policy  of  thia  Coaniaaion,  aa  in  the  Charter  provided,  to 
determine  and  estabUah  policy  for  the  utiliaation  of 
property  and  organiaation  of  the  peraonnel  under  its  control, 
auch  poUcy  to  be  a»cuted  through  the  department's  General 
NuMgar  at  the  direction  of  this  Conmisaion;  and  that  when 
a  departnental  circuMtance  may  bear  upon  or  affect  Connis- 
aion  policy,  it  ahall  then  be  a  proper  matter  for  considera- 
tion of  this  board. 


Th.  following  co««micationa  ware  preaented  for  information  -  to  be  acknow- 
Isdiad  and/or  filed  by  the  Sacratatyj 

(1)  From  the  San  Pranriaco  City  and  County  Federation  of  Women'a 
Cluba,  111  0'nirrell  Street.  Louiae  M.  Graff  (Resolution 
Chairman),  forwarding  a  reaolution  protesting  the  <iemol:wh- 
oant  of  treaa  and  the  widening  of  roads  in  Golden  Gate  Park. 

(2)  Proai  60  peraanant  Playground  Directors,  Claaa  R^56,  thank- 
ing the  CoEBdaaion  for  the  co-operation  received  in  placing 
the  work  schedule  on  a  5-day-week  baais,  and  that  the  i^ 
proved  working  conditiona  will  reault  in  increased  service 
to  the  public. 

(3)  Ptom  Mrs.  Esther  Bom,  S.  F.  Planning  and  Housing  Aasocia- 
tlon,  informing  that  the  Association  would  Uke  to  present 
a  reiosnandatlon  on  road  racei  in  Golden  Gate  Park  before 
the  Coamisslon  considers  a  renewal  agreement. 

U)   From  West  Portal  PTA,  endorsing  the  Aptoa  PTA  *PPli«^^°"^ 
for  the  construction  of  a  swimming  pool  as  part  of  the  next 
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bond  Issue. 

(5)  P^m  John  J.  Goodwin,  Treasursr.  notification  of  reoslpt  of 
CsrtifioAta  Mo.  937,  as  the  earchanga  of  capital  stock  of 
Smart  and  Wnal  Iris  Co.,  representing  400  shares. 

(b)  from  the  Board  of  SupervUors,  copj  of  Resolution  Ho.l335«>, 
as  follows I 

"AJTOWING  »3T0RnJLM)«   A3  i  PROJECT  OP 
TS  nOSATIDN  AHD  PARK  C0MMIS5I0M  AMD  OF 
pOBLIC-SPIRnED  CnrZENS  OF  SAN  raANCISCO, 
AID  PROVIDING  FOR  THE  ACGEWANCB  OF  OIFrS, 
DOMATIONS  AM)  COMTRIBOTIONS  OF  MONEf  AND 
PROPERTY  FOLSXH  PURPOSE  AND  WR  THE  AD- 
MINISTRATION THEREOF, 

Resolution  No.   1335<> 

•WHEREAS,  The  Board  of  Superirisors  by  Resolution  No.  12165 
adopted  April  7,  1952  requested  the  Recreation  and  I^rk  Co»- 
Bission  to  consider  and  report  on  ways  And  Mans  for  the 
creation  of  an  exhibit  designed  to  portray,  depict  and  rep« 
resent  the  scenes  and  enrlroniDsnt  of  the  favorite  stories, 
fairy  tales  and  nurseiy  rtymes  of  childhood  for  the  especial 
enjoyaent  of  the  children  of  San  Francisco;  and 

•WliEREAS,  The  Recreation  and  Park  Connission  after  imresti- 
gation  and  consideraUon  of  both  a  plan  for  such  a  project 
Ind  of  the  interest  in  such  a  project  on  the  part. of  the 
^iJnT of  San  ^ancisco  on  Jfay  13,  1953  adopted  its  Ra-o- 
Xuti"  No.  1131  endorsing  the  estabU.h»ent  of  the  propoaed 
project  and  declaring  its  willingness  to  accept  gi^^ 
?o  tito  the  responsibility  for  the  adniixistration  of  the 
project)  and 

•WHEREAS,   Publicspirited  citisens,   service  and  oi^^*'  o'if"^ 
i^^Soni  and  representative  industrial  and  co™t«rcial  flr« 
of  San  Fi^isco  have  expressed  their  interest  in  and  en- 
thusiosn  for  this  project  and  their  desire  to  help  in  its 
establishiaent  by  voluntary  contributions;  and 

•WHEREAS,  The  Board  of  Supervisors  finds  and  ^^^^^^f  ^^ 
!ro^ed  project  to  be  a  worthy  one  for  the-  benefit  and 
anj^nt"^  all  San  Francisco  and  all  visitors  to  San  FVan- 
cisco,  both  children  and  adults,  now,  therefore,  be  it 

-RESOLVED,  That  the  Board  of  Supervisors  approves  ^he  estab- 
UsLnt  of  such  a  project  and  declares  that  it  shall  be  its 

iili^  to  accept  gifts  of  money  and  of  P-f  ^^^tS'^P^tt^ 
?^r  Se  purposes  of  the  project  which  »ay  from  time  to  tine 
b^  offerk;  and  which  when  accepted  may  be  received  by  ^e 
R^cLtion  and  Park  Commission  for  the  purposes  of  the  pro- 
ject;  and  be  it 

•FURTHER  RESOLVED;  That  the  project  shall  be  deslgnat^'^^n^ 
tooTa.  'Stoiyland'  and  shall  be  subject  to  the  administra- 
S^of  thelTcreation  and  Park  Co^ssion    -Ui^^^^J^^J-^ 
fiS^authority  to  make  regulations  in  regard  thereto,  includ- 
^adsdsaions  and  charges  therefor  as  Jhe  Recreation  and 
S?k  Co»rd«ilon  may  deem  to  be  for  the  best  interests  of  the 
project,  and  shall  operate  said  Storyland,  -ub  «ct  to  the 
fiscal  ind  other  provisions  of  ihe  Charter,  with  like  power 
and  discretion  as  to  control,  management,  and  continuance 
"  o^^tion  as  it  Shall  have  respecting  o^her  recreational 
facilities  of  the  City  and  County  in  areas  subject  to  its 
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"FURTHER  RESOLVED,  That  all  such  gifta,  donatlona  and  oontrU 
buttons  of  monwy  whan  raoalvad  aball  ba  dapoaltad  In  tha 
troaaiuy  of  the  City  and  County  of  San  rx^nciaoo  In  a  spa- 
dal  tmd  to  be  known  as  tha  « Story  land  lbnd»|  that  such 
funds  shall  ba  uaad  for  tha  planning,  davalopaent  and  con- 
strucUon  of  Story  land,  and,  If  not  so  usad  in  whola  or 
part,  shall  bo  returnad  to  tha  r^ipactiva  donors  to  tha 
axtant  not  so  usad,  and  that  suoh  prorlslon  shaU  ba  a  con- 
dition of  acceptance  of  the  donations  making  up  suoh  fUndj 
and  be  it 

"FORniER  REXLVED,  That  in  accordance  with  the  foregoing 
provisions  all  aaqsenditures  from  said  Fund  shall  be  aade 
for  the  purposes  heretofore  set  forth  in  accordance  with 
the  budget  and  other  fiscal  provisions  of  the  Charter,  upon 
authorisation  of  the  Recreation  and  Park  Comission. 

•I  hereby  certify  that  the  foregoing  resolution  was  adopted 
ly  the  Board  of  Supervisors  of  the  City  and  County  of  San 
frenoisco  at  its  nesting  of  May  25,  1953. 

•JOHN  R.  McGRATH,  Clerk 

"Approved,  May  29,  1953 t 

■raiNCIS  Mccarty,  Acting  Mayor." 


(7)  Ferm  Alfred  H.  Kopp,  Yuba  County  educator,  telling  of  his 
recent  student  trip  to  San  Ftancisco  and  of  the  enjoyment 
and  hospitality  experienced  throughout  the  park  syjtom,  and 
particularly  thanking  Mr.  Robert  Swanaon  for  his  kindnoss 
in  staging  an  extra  perfonaance  of  the  seals  show. 

(8)  From  Mrs.  Dorothy  WilUaas,  2071  Jefferson  Street,  .Secreta- 
ry of  the  Punaton  Mothers'  Club,  expressing  appreciation 
for  the  excellent  children's  programs  and  facilities  on 
city  playgrounds,  and  particularly  coninending  MLss  Barbara 
Totheroh,  Director  at  PUnston  Playground. 

(9)  F^om  Jinss  W.  Smith,  Chainnan,  British  Conanonwealth  Associa- 
tion, 602  California  Street,  thanking  the  Connission  for 
the  use  of  the  Golden  Gate  ftirk  Band  Concourse  on  Msy  2^th 
for  their  En^jire  Day  celebration. 

(10)  Fi^»  Edwin  S.  Moore,  Assistant  General  Manager,  California 
State  Automobile  Association,  150  Van  Ness  Avenue,  thanking 
the  Comaission  for  use  of  Kesar  Stadium  on  May  27th  for  the 
30th  Annual  Review  of  the  S.  F.  School  Safety  Patrols,  ariJ 
appreciation  of  the  assistance  given  by  the  Recreation  and 
Park  personnel  for  the  success  of  the  program. 


UTlYFrfi  4»  BBI^AIEa 


Sareral  persons  interested  in  the  proposed  changes  of  green  f.*ec 
on  Munieipal  golf  courses  were  in  attendance.  (See  Unfinished 
Business) . 

Mrs  Esther  Bom  of  the  San  Francisco  Planning  and  Housing  Asso- 
ciation, and  Mrs.  Meta  Rothschild  of  the  San  Firancisco  League  of 
Wotsen  Voters  were  present  at  the  moating, 

Mr  Raymond  Hoyt,  Asst.  Regional  Director,  National  Park  Service, 
and  Mrs.  Norman  Livermore  of  Rosa,  were  present  in  the  interests 
of  the  City  acquiring  Angel  Island. 

Mr  Joseoh  Zablocki  of  the  Chamber  of  CosMsrce  was  present  in 
S'tS^SterSsts  of  housing  the  California  Relief  Map  in  Golden 
Gate  Park.  6-11-53 
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(1)  Umomrj  Non^iTll  Sarrlc.  Appointa-nts  -  BirKxi  Miy  U. 
^j^thru  ^Jto»  11.  1953. _— 

On  motion  of  Co-lMlonor  Breut,  .^oondtd  by  C«««U.lonT 
Dlpptl,  tho  following  rotoluUon  wm  adoptodt 

RESOira,  th.t  all  To-poraiy  Non-Clril  Sjrvloa  "PP^J"^"^ 
U^mrloit  claa.lfio.Uon.,  ropros.nf  d  ty  ««^'J^«J^^^'"'  ^, 
vL    rltbL  thru  T.599.  and  2  Exempt  appointment,  that  war. 
^;  Vti-  G-n-al  Mi-gar  and  oertifiad  ^  f «  ^acrata^ 
durinTtha  parlod  May  13,  1953  through  Axna  11,  1953,  are 
heraky  ratified  and  ap|>rov«d|  and,  be  it 

rJRTHER  RESOLVED,  that  a  report  f  «^"_,JJf  ^3^^,^^ cLi.- 
tranaadtted  to  the  Controller  and  the  Civil  Service  uonmu. 

aion. 


(2) 


On  »otlon  of  Co»d«iioner  Dippal,  aeconded  hST  CoBuida.ioner 
Bercut,  the  following  resolution  waa  adopted: 


and/or 


RESOUrBD  that  for  the  beat  intereat.  and  proper  conduct  of 
^ScriaU^n  and  Park  Depart«nt.  the  Controller  be  and 
li^hS^^eSre^-f  d  to  approve  the  following  Progress  and/ 
or  Pinal  Paymantai 


(.)  aairaBT,vn(iitiat  ^m  ?m  fliy  -  ^^tr;irt,  tmi^ 

To  Ralph  M4rr«y,  Director  -  lith  Fayt.    v'^.*  -" 
Period  ending  5-31-53. 

(b)  TH^.I,I,-H  1?-  ^itS"".";''  <^  "  r"  "'^'^VxO^o^"^ 
To  J.  0.  Orattan,  lat  &  Fin.Payt.  -       Wi-,"^- 

Period  ending  5-25-53, 

^  '  ?;  aoreline  mnning  Aaaoc.of  Calif.. Inc.-    ♦375.00 
Due.  for  year  ending  t>-30-5A. 

To  >fartinelli  Conatruction  Co.-2d  Payt.-    if30,»iv.o^ 
Period  ending  5-31-53. 

^  '  io  Hart  *  Hynding,   Inc.  -  5th  Payment  -        $8,670.51 
Period  ending  5-29-53. 

^       K  Sulln,   Bray  ft  Mlller  -  5th  Payt.  -  $3,158.50 

Period  ending  5-30-53. 

^*  To  Bernal  Conatruction  Co. -2d  4  Fin.Payt.-  13,294.88 
Conpleted  5-18-53. 


(3)  BiVgnatft"  °^  ^^"* 

On  notion  of  Commissioner  Gallagher,  seconded  W   Commission- 
er Dippel,  the  following  resolution  was  adopted: 
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H^iP^Mtion  Mb  I  U**^ 


X^  Dtp*rti»nt  of  Public  Work*. 


la 


I 


lettlon 


of  Contract I 


(a) 


^„.  and  f«»ca  on  .loping  wln«  -all  -  ^^^^ 

of 


an 


^^^    n^««i  for  Service  or  Work,  and  Encumbrance 
(5)  Work  Ordera,  Orders  lor  a«r  *  ^^ , 

n„  «,tion  of  ColMlon-r  DlM»l,  •«'»*J  ?  Co-ia.Jo»r 
On  notion  or  uo»b*.o     .^,„**ft„  uaa  adopted i 
Bercut,  the  following  reaolution  was  aaop 


iT  i    «  u«tV    of  the  Recreation  and  t^arK  wop»     »  ^  ,-,^j^j^  work  Ordeie, 
9»rrice  or  Worit    oi   wo       «,»«^-t*d  to  approve  the  ioiaowa'* 

and  18  hereby  '•fl^»**2^'^°  ^  Encumbrance  Requests  • 

Orders  for  Service  or  Work,  ana  tncum 

trioal  4  misc. repairs 
it.  servioee 


k  iDflOBbrance  Re* 


(t)  Dept.  of  Pub.  Works 
Btt.  Building  Repair 


(b)  Dept.  of  Pub.  Works 
Btt.  Street  Repair 

(c)  S. P. Water  Department 


aoo.oo 


Asphalt  Surfacing.Parks  312.200.Ol 

Squares  ft  Playgrounds 

mscel,  services  312.200.01  700.00 

(a)  Purchaser  of  ^li-      f^p^^^r 
Central  Warehouse  Suppliss 

^1?  MO  03      2,000.00 
,  V  w  /•  <4««lles-       Blacksmith  Services,         312.200.uj 

(e)  Purchaser  of  Supplies         o^a       ^^^^^^^  gq^pt, 


Shop  #1 


312.300.01      2,500.00 


(f)  Purchaser  of  Supplies-  Office  Forms,  etc. 
Reproduction  ^eau 

r  q»Bnlles.  Blueprinting,  Min»o.         312.200.01      J, 

^^^  ^p^rtifn  rr  •  .  iSto-tat  work 
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I,  Ite.1170 


Xa 


For 


(b)  S.F.Clty  ft  County 
RBtironwnt  9jr»t«n 


(I)  8.  F. City  ft  County 
RitlrMwnt  3y8tem 


312.901.01    118.000.00 
312.80i.01        9,000.00 


(j)  Dtpt. Public  Health 
EMrg.  Hospital 

(k)  Public  »tlliti«8 
Cond'siO'H*^^ 
Hetohy  Project 

(1)  Real  Eatata  Dapt. 


312.200.08 


WorkBin*»  Coopansa'n 
DiaabiUty  Baneflta 
ft  Nidlcal  Chargaa 

WorkMn't  Conpanaa'n 

Jtedioal  Chgs.A  Adnln- 
iatratlon  Coat*  Pro  RaU 

Sarvioaa  Cmrgency  Hos* 
pltal  Staward-^aap  Mather 

Bnargenoy  Repairs  to  Auto  312.200.08 
&  Other  Equipnent  * 
Casf>  Mather 

Services  and  Expenses-        312.600.03 
Appraisals  ft  purchase  of 
renaining  privately  owned 
land  for  McLaren  Park  ft 
sale  of  surplus  city  land 
outside  the  park. 


1,800.00 
bOO.OO 

t,000.00 


(■)  Real  SsUte  Dept. 


Services  and  Expenses 
in  re.  leasing  of  cltyowned 
oil  lands  acquired  from  Est. 
of  Alfred  IVihraan,  Dec*d 


949.1 


100.00 


(3) 


Power  Consuoption 


312.200.08        2,000.00 


5,200.00 


(o)  Public  UtlUtles 
Conalss  Ion-He  t  oh 
Hetchy  Project 

(o)  A«ioclated  Sports »en.Specl a 1  Patrol  Services-    312.200,09 

oT^allfomla,  Dls-     Lake  Merced  Recreation  Area 

trlct  Council  #7.         %)ort  Pishing 
(p)  R«.  .  ..^k  I-.pt.        To  ..t  up  d.par«-nt^  -rlou,  5.000.00 

value  of  Petty  Purchase 
Orders  dra%ra  by  depart- 
oent  in  any  one  nionth. 

„)  TO  C^lcn.  ».nc  U.pt      *»rl«n  St,.l  *  ^^^^^ ^^^^^^^^ 
StMl  Corp. ,  UO  Bajr.hore  Blvd. ,  S.   r.       " 

of  Chain  link  F.ncing  .t  i  oonT.nl.no.  .tatlon.,  («.»  ^_^ 

Highway,  •  Work  Order  In  th.  amount  of 

(.)  fc  C,o«.  Electric  *int.n«.oe  Co.^,  U7  St=ven.on^St 

for  *i«^^-i  t'sis:^  -Ts:*  o^^d^r^n  "e  a::::;t"of. .  .1,557.00 

stations  -  Great  Highway  -  a  wont  wruo* 

(t)  To  E.  J.  Treacy,  924  Irving  Street  ^^^^^f //^"t":  .  .  778.00 
at  South  Sunset  P/G,  a  Work  Order  in  the  amount  of 


(6)  Tnf.ht  ^^^'   Mnnrlny  I.K.eM^a 


On  motion  of  Con^issioner  Buckley,  seconded  by  Connrdssioner 
Dippel,  the  following  resolution  was  adoptedi 


% 
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ntinlirtltin  ""   ^^'^ 


hksoiVB)  that  thl«  CooBd-slon,  oo.  p#«»»nd«tlon  of  tbi. 
S!JS?^i^r^-  h.re^  approve  ^-Ji^rit^ti^n: 

at  Iftoht  Harbori 


(•) 


Dr.  Ernaat  Sci»i*Pt« 


(Bartb  tpan  for  ptm.  bocupancy) 

nAvd 


(b) 

John  Sobiddt  4  Atok 
»ferahall  (Pchad.boat 
froa  fonuoocMpant 
of  Barth  ISM^ 
A,  J.  Cawar) 

J,  4.  Johnson  SUOMI  II 

(Taf.froa  B»rth  #218) 


(FeriMUMnt  Ucanaa) 
AMB4  l8t»A 


5.00 


118 


5.00 


(c) 

I^ter  Kudrcwrtaff 
(To  occupy  Berth  #171 
during  abaenca  of 
ptnauiant  tenant) 

Darid  C.  Spingola 
Wllliaa  B.  Mooney 
T.  H.  CaTajaaugh 
H«U7  Bluaa  &  John 
MoCarriok 


(d) 


^yith  flyeaption  qL  Bttrtt  #171.  ^^\ 

ora  opon  for  peraanant  occupancy) 

SUMi  171  5.00 


MONSOON 

SriMBORO 
MtfTIS 
#28-D-235 


175 


5.00 

5.00 

7.50 

10.00 


Bernard  S.  Qralff 
C.  B,  Praaalay 
jhM8  A.  Taata 


H.   J.  Hanaan 


Berth  #118  (out  since  12-2-52) 

■  #175  (  •  ■  Oct. 1952) 

■  #201B  (reUnquiahed  ty  owner) 


(Assigned  permanently  to  Berth  #33) 


> 


U5 


let  Renewals 
Id  Ontil 


It  of  West 
loralty  Co. 

Nnlssion  to 
k  Operata 


(1)  At  the  request  of  the  General  »*«^^;  ~^'f  !!!i'^'       . 
the  following  iten«  was  postponed  to  the  J^e  25th  «eting. 

U)  Bart  Productions  TeleTision  Program  J^  ^J^;^^. 
b    A^ioatic  Vending  Machine  co^^^act. ^J^'  cigarettes. 
^  Ko«»     rhewinc  RU«.  and  sandwiches, 
candy  bars,   cnewxng  gu.,  playground  lo- 

(c)  Rafresh»nt  concessionaire  for  park  ana  px-grg 
^cj  n"*"**       4nrindiM  SlCTwnd  Stem  Grove. 

cations,   including  ^^^  contracts  at  Uncoln, 

(d)  Golf  Professional  and  Golf  Stoop  conw^*-*^ 
Sharp  and  Harding  Parka, 

(2)  *.t  Co«t  »o«l*T  Co.   Prop...!  for  Gift  a^  -  3.F.2o.Io«i- 

ga^  (}«>rdans ^ ■ " 

P^clsco  Zoological  Gardens  was  denied. 
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(3)  Q^]ir  ^^.r««  Qrfflin  rr*  *»^  g*^«  QaratlQa 


l(lf  Co«r9» 
J%«0  and 

jf«  Operation 

Itters  To  Bb 
jdewnJ  at 
,  rirtt  Auguat 


h.  ii72 


President  Sutter  then  Infonaad  the  large  «»«J;'  <>' f "°"" 
interested  in  the  moniolpal  golf  green  feee  that  the  Con- 

Bdssion  had  several  changes  ^^•»'Jf '^'^^^'^iJ^"  JlS'rtao. 
the  interests  of  obtaining  the  public's  opinion  "^  reao* 
Son,  had  rele«ed  the  proposed  changes  and  •oh'f^l^'  ^ 
the  Press.  He  Invited  those  who  wishe.^  to  express  their 

▼lews. 

The  Cosolsslon  then  heard  several  persons  protest  the  abo- 
lltion  of  the  present  n»nthly  card  which  is  valid,  et 
all  Sree  iB-h^i  courses,  and  heard  "^•"\«^""J^,, 
oplnloTthat  the  proposed  new  green  fees  would  not  reduce 
;Ca?  Harding  iSTnor  increase  it  at  Lincoln  Park,  but 
would  produce  the  opposite  result. 

Mr  ThosM  J.  Pop.,  an  attorney,  foraer  Lincoln  ^^ J^^^ 
Clib  PMsldentrchirged  that  Uncoln  Park  was  neglected 
aiS  tSTt  i«Jra;ed  plying  conditions  would  increase  patron- 

age. 

Other  crlUcs  of  the  proposed  new  green  fees^d  the  pres.- 
Tt  golf  P^..  opratlon  were  Mr  "^huck-  Uwis^olf 
driving  range  owner,  Mr.  H.  Jack  Roche,  Harding  Park, 
JJ  HwberrL.  Schage.  and  Mr.  R.  G.  aaith.  The  Co^s- 
l!l;„e"  U.te;»d  wlS  interest  to  the  varied  consents. 

president  Gutter  explained  that  the  high  ^f  \Jf  ^fj];^^**" 
iTthe  golf   course  cafes  and  the  increase  in  the  salaries 
^f  ^lf*^iI^LT»ployees  had  pro:upted  the  new  -te  P-Po^^l. 
Several  suggeations  were  offered  for  revision  of  the  golf 
^cllf^  operation  and  Unprovenent  of  the  courses  then>. 

•elves. 

At  the  conclusion  of  mch  discussion,   on  ^tion  of  Co^s^ 
•loner  Parr,   seconded  by  Comdssioner  Buckley,  ^he  numerous 

■xoiwr  ra**,  -«f«rred  to  the  connnittee  for 

suggestions  and  conansnts  were  rererrea  lo  wi«  \.a^^^a  -♦ 
l^itigaUon  with  new  reconuDendations  to  be  <^ons^f/^^^  ""^ 
♦Zr?4«it  Metin«  in  August;     the  Commission  President, 
Z  De^I^ntlf  neraXa^r  and  ^  ^sir^ss  Manager 
comprising  the  comnittee. 


on  motion  of  Coi-dssioner  Parr,   seconded  by  Coismiss loner 
Bercut,   the  following  resolution  was  adopted: 


of  Contract- 
IChrk  Band  - 
*^av.   Dir. 


RESOUTH),  that  this  Commission  does  ^^rsby  authorlM  the 
General  ^uiager  and  the  Secretary  to  execute  a  «'*n^»l  *»' 
^e  depart^t's  agreement  with  Ralph  Hirray  '^^?>"*°.^* 
Ja^k  bLd  concerts  for  the  195>1954  -ason,  ^",^^*'^ 
^^  conditions  as  the  existing  *8!^»-;i'  ^^^3 
f^^ing  modification:   that  Pebru.17  22nd,  ""^J^^^'       ^ 
Sii^i^  be  added  to  the  Ust  of  ^<>^^^  'V^ZT  ^.^."^^ 
compenSuon  stipulated  in  the  contract  shall  not  exceed 
♦30^.00,  as  provided  in  the  1953-195^  budget. 


U) 


,.,^^^1  ^^  y^trni  ^»rvi  rn  rprt.rirt  -  \rU  Mercad 

on  motion  of  Co«lssloner  ft^ckley,  seconded  by  Co^ssioner 
Bercut,  th.  foUowlng  resolution  .-a.  adopted, 

b-U-53 


tm^^r^j. 


] 


U7 


(continaed) 


BflflfllWtlm  M"  ^^73 


il  of  Patrol 
lo«  uontract- 


RESOUra),  that  thla  Conmisslon,  havirvg  received  aatiafacto- 
ry  patrol  service  for  the  Uke  Merced  area  by  the  Associated 
Sportsmen  during  the  past  year,  does  herein  authoriw  the 
continuance  of  said  patrol  service  and  requests  the  ^^»- 
er  to  exercise  his  option  to  renew  this  contractual  service 
as  set  forth  in  the  existing  agreeoentj  funds  to  meet  ex- 
penses in  connection  with  the  service  being  *^jil«^^«  ^ 
J^roprlation  312.200.09  for  the  fiscal  year  1953-1954  in 
the  amount  of  $5,200.00. 


of 
tteX  Plunge 

with 
rlM  3ava 
Dr.  Henry 


(5)  R9p*»wa1  of  Crystal  Pli 

The  Secretary  reported  that  the  Crystal  Plunge  lease  with 
Charles  Sava  and  Dr.  Henry  Dooenlconl  would  expire  on 
Jiily  Uth  and  tiiat  a  request  to  the  Real  Estate  Department 
to  negotiate  for  a  renewal  for  the  coming  fiscal  year  was 
in  order,  funds  having  been  set  up  in  the  budget  to  the 
extent  of  $20,000.00  in  Appropriation  334.880.12  -  fl5,wy. 
for  rental  and  $5,000.00  for  repairs. 

On  motion  of  Commissioner  Dlppel,  seconded  by  Commissioner 
Bercut,  the  Coianission  approved  requesting  a  renewal  of 
the  Crystal  Fiunge  lease. 


(6)  Ingfll  Talanri  Ar.QUlsitiQa 

The  Secretary  read  a  letter  from  the  Department  of  Natural 
Resources,  State  of  California,  advising  that  word  had  been 
received  from  the  Department  of  the  Interior  that  unless 
definite  plans  are  formulated  for  the  administration  and 
acquisition  of  Angel  Island  by  JUly  1.  1953,  UiS  Federal 
Government  will  consider  other  means  of  disposal  of  the 
island. 

The  Secretary  next  reported  on  the  recommendation  of  Thomas 
F.  Ghace,  conaultiag  engineer,  that  a  survey  of  Angel  Island 
be  undertaken  hy  a  technical  committee  comprised  of  a  civil 
engineer,  a  sanitary  engineer,  a  landscape  architect,  a  re- 
otmUob  specialist  and  an  attorn^  at  law.  Mr.  Chace 
quoted  an  estimated  cost  not  to  exceed  $10,000.00,  and  a 
coBvletion  date  of  not  less  than  ninety  days. 

lif     Norman  B.  Uvermore,  of  the  Angel  Island  Foundation, 
asked  the  Coianiesion  to  aot  promptly  and  was  critical  of  the 
delay  in  obtaining  the  engineering  report. 

Colonel  Raymond  Hoyt,  of  the  National  ftu-k  Service,  confirmed 
the  infonnation  regarding  the  Department  of  the  In^«^lor  s 
consideration  of  other  bids  after  JUne  30th.  He  stated  that 
firm  action  ky  the  Board  of  Supervisors  was  necessary  and 
advised  the  Commission  to  seek  Board  of  Supervisor  action 
if  San  F^nclsco  is  seriously  Interested. 

In  view  of  the  urgency  and  import  of  the  Department  of  Natur- 
al Resources'  letter  and  the  comments  of  the  delegates,  the 
Comnission,  on  motion  of  Commissioner  Parr,  seconded  by  Com- 
missioner Dlppel,  eflopted  the  following  resolution! 
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I 


us 


(oontlnu«(!) 


of  Sup«rTiBor 
an  Angel  I»- 


BiagMi?"  *^Q-  ^^'^^ 


»nt«l  Work 
-$2500.00 
mt.  Pub.  Works 
'%roeeh  to 

I^mU  Beach  at 


WRBSAS  at  th«  HovMbar  1952  aleotion  tha  votartof  San 
^anda'eo  appro^d  tha  propoaitlon  authorlilng  tha  City  to 
Inatituta  prooeadiag*  toward  tha  aoqulaition  of  Ang«l  x«- 
land;  and 

WHEREAS,  this  Co«Bi»«lon  hae  racaiwd  notice  from  the  Da* 
partnant  of  Interior  that  ualaa.  definite  plana  are  form- 
CUTLt  Utar  than  Ja^   1,  1953  ty  tha  Stata  of  Califor- 
nia  for  the  acquiaition  and  adninistration  of  Angel  Island, 
the  Dn)«rt«nt  of  Interior  will  consider  other  disposition 
of  Angel  Islandj  how,  therefore »  ba  it 

RESOIVH),  that  in  tha  interests  of  tha  people  of  San  Rran- 
Cisco  and  to  the  end  that  the  Federal  Govenaant  nay 
nroBptly  be  inforaed  of  San  Rrancisco's  sincere  Intentions 
regarding  Angel  Island,  this  Coaadssion  does  hereby  urgent- 
iTraquest  the  Board  of  Supervisors  to  affirm  to  the  Do- 
partnant  of  Natural  Reaouroes,  State  of  CaUfornia,  its 
interest  in  the  acquiaition  of  Angel  Island  and  in  asaist- 
iBg  in  evolving  a  plan  for  the  adninistration  and  nalnta- 
nance  of  Angel  Island  that  will  preserve  it  as  a  pubUc 
park  and  recreation  area, 

(7)  ^lUfTTIT**  ^^^^^  Map 

Mr.  Joseph  Zablocki  of  the  J^rfder  Chaatoer  of  Coniarce  ap- 
peared before  the  Coaaiisslon,  urging  that  a  section  of 
Golden  Gate  Park  be  nade  available  for  the  construction  of 
an  esbibit  building  to  house  the  huge  relief  nap  of  Cali- 
fomU.  (Sea  CoMission  action  -  May  28th  neeting.) 

PTMidant  Sutter  infomed  Mr.  Zablocki  that  the  Comniasion 
is  OBpoaad  to  adding  nore  buildings  to  Golden  Gate  Parkj 
but  that  the  Comdesion  has  co-operated  to  the  extent  of 
offering  the  Palace  of  Pine  Arts  building  for  tenporary 
or  possibly  pemanent  storage  and  eahibit  spaca  and  that 
the  offer  had  been  for«illy  nade  to  the  Board  of  Super- 
visors  and  the  Chanber  of  ".o—erce.  No  further  action  was 
taken. 


(1)  n^M>.t  fnr  a  <^|Tl««Bntal  Unrk  Qrder-Phslftn  PeftCh42^W«Q0 

On  reco-»ndation  of  Mr.  Haman.  Supervising  Engineer,  and 
on  notion  of  Cowissioner  Parr,  seconded  by  Coanissioner 
Buckley,  the  following  resolution  was  adopted t 

JMfllllt^^  Wo.  1175 

RESOLWD,  that  this  Conaission  hereby  approvasthe  Issuance 
of  a  Supplemental  Work  Order  to  the  Department  of  Public 
Works  in  the  a«>unt  of  $2500.00,  to  provide  additional 
approach  to  stairway  leading  to  snail  beach  at  the  west 
end  of  Jfeaes  D.  Phelan  Beach  -  this  Supplenental  Work  Or- 
der to  include  all  costs  of  construction,  engineering  and 
incidental  ei^nses. 


(2)  tfer^ification  gf  Architectural  Coptract-  QMP  Matter 

On  notion  of  Coandssioner  Dippel,  seconded  by  Connissloner 
Jhrr,  the  following  resolution  was  adopted i 
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!'^fllJl.J^^t 


(«oatiau«d) 


leatlon  of 
Itcctural 


ailghitilfln  Ifft    ^^'^ 

RESOIYED,  that  Architectural  AerMoaat  Ko..  336,  with 
Willla*  0.  Merchant,  Architect,  covering  oabina  for  Ceip 
Mather,  be  modified  to  provide  architectiiral  servioM  for 
plana  and  speclflcatlona  for  redesigned  oabina,  and  a  re- 
duction in  the  architectural  fee  rate  from  aeven  (7*)  per 
oent  to  four  {iS)  P^r   cent,  and  with  the  condition  that 
the  City  my  increase  the  number  of  buildings  to  be  con- 
itructed  without  increasing  the  architectural  feej  and 
that  drawing*  and  apecifloationa  be  conpleted  within  thirty 
(30)  days  after  the  aodifioation  is  certified,  to  witt 


Eatiaated  conatruction  co8t,M)  Quest  Cabins  -  156,380.00 
SatlMted  Architect's  fee  (^36  of  $56,380.00)-  I  2,255.20 


iMtlon  of 
Itoetural 

ict  -  West 
It  CoBunity 


aclnding 

iph  (b)of 
ks.  H0.115A  - 
iU.  of  5-28-53)) 


(3)  ^1  fixation  of  Architectwrftl  QgnU-^fftrW. 

On  action  of  Cooidss loner  Parr,  seconded  by  CoMissloner 
Bercut,  the  following  resolution  wafi  adopted: 

RB30U7ED,  that  this  ConDission,  on  recoaaendation  of  the 
Supervising  Engineer,   does  hereby  rescind  that  portion  of 
it*  action  under  Resolution  Mo.  115^,  aeeting  of  May  28, 
1953,   in  whien  the  Architectural  Agreeoent  »o.   335  for  the 
West' Sunset  Cosnunity  Center  project  was  Bodified  upward 
in  the  aaount  of  $6,720.00;   and  be  it 

lUKTHER  RESOIATH),  that  this  CoBmission  does  hereby  approve 
a  substitute  nodification  of  Architectural  Agreement  No. 
335     with  WilUaa  G.  Merchant,  Architect,   to  the  extent 
that  the  construction  oost  astimetes  and  architectural  fees 
be  changed  to  «,/,*. 

Qrounds  $379,000.00        #5%      f  18.950.00 

Building  $325,000.00        %  7%      $22,750.00 

AM)  that  increases  in  the  original  architectural  fees  be 
authorised  as  follows: 

prounda  ga41l?<"g  I&^ 

Based  on  Estiaate  _    ,  ,„^  _. 

of  Cost $18,950.00        $22,750.00        $A1,700.00 

Estinated  Fbes  ^  ,^ 

for  Agreement.  .    6.^.00     1?.290.QQ     U^^^.0(} 

Modification  .  ^^  ^ 

Increase $12,510.00    »  ^.550.00    $17,060.00 

AMD  that  those  certain  detailed  legal  procedures  and  tech- 
nicalities as  set  forth  in  the  raenorandum  of  Mr.  Haman, 
auDervising  Engineer,  under  date  of  June  10,  1953,  be  ap- 
^^^n^au^seJ  to  be  a  part  of  the  «,diflcation  of 

Contract  No.  335* 


(A)  Orders  for  Service  or  Work  and  Transfer  of  Surpluses  in 


Oo  reconiartKJation  of  the  General  Manager,  Issuance  of  the 
following  fervice  Orders  and  request  for  the  transfer  of 
required  funds  to  aeet  such  service  orders  were,  on  motion 
of  Co«Bissioner  Parr,  seconded  by   Conmissioner  Berct.t,  ap- 
proved by  the  following  action: 
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msmma^^m 


ti.--. ^j-  _  _-^- 


tj^'M-^  li.^— . 


iijlitj^iij 
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(oontlOMd) 


ApproT** 

,  ftr  3>rTio« 
J^  isd  fttquot* 

-llw  for  Trftnsfw 
[3tfplMM  la  Varlou* 


I     970.00 


S(|Qtre  - 


KXUfH),  that  thi«  CoMlMlon  doe*  hawly  appro«re  th« 
f©ll«ili«  Ord«r«  for  Swnriw  of  Morki 

(a)  To  Daa»r  ft  D»o»r  -  for  PainUng  of 
Ca<«s  at  tha  S.F.Zoologioal  Gardana 
(AppropriaUoD  212.2U.02) 

(b)  To  kemB  Waldlne  CoB^pany  -  for  InsUl- 
UUon  of  a  oaw  braeching  at  tha 
FlaUhhackar  Pool  Haating  Plant 
(ippropriaUoD  212.213.04) 

(c)  To  BowallKinton  Con>aiJ3r-  for  Painting 
noodllght  Tonara  at  Katar  Stadiua  - 
(Appropriation  212.2U.04) 

(d)  To  Dunn  Roofing  Coiparqr  -  for  ^oot 
ftepair  to  Convaniance  Station  at 
Hoa  Valloj  Tannia  Courts 
(Appropriation  212.200.01) 


1,995.00 


1,996.00 


155.00 


BtNlSSD,  FWWER,  that  to  permit  tha  ^•^i-'^**^;^;^°f^^ 
thTabori  Orda«  for  Sarrioa  or  Work,  the  Gan.ral  Manager 
Z  tSTsacratazy  b.  and  ar.  haral^  authoriMd  to  raqu^t 
S  Controller  to  approve  tranafer.  of  aurpluaa.  i^  rariou. 
^rr^nation.  to  proride  additional  funda  where  requinKJ, 
aa  follow*: 


212.2U.01  -  mintanance  k  Repair  -  Structures!     569.88 
General  DiTiaion 


212.215.02 
212.2U.04 


Iteintemnce  &  Repaii   -  Roada 
Zoo  Diviaion 


25.00 


Iteintenanca  and  Repair  -  ftiildinga 
Recreational  Unita  $r^t» 


TRtfgggRS  TO 


212.2U.02 
212.2U.04 


Ifaintenance  and  Repair  -  Struc- 
turea  -  Zoo  Dlviaion 


571.90 


Ifeintenance  ft  Repair  -  Structures 
Recreational  Onita  ^^^^ 


The  SecretaiT  read  a  letter  fron  the  Art  Co-aiaaion,  adris- 

Z  S^rlTan  adjourned  regular  meting  ^^^^^  ^, 

dS     the  Co-Hwiion  had  canceled  its  plans  for  the  use  of 

♦^'pltlcTofPlne  Arte  for  the  Screnth  Annual  Art  Fcstx- 

^1  ^''^r:  nS  rej::^ating  the  use  of  Onion  Square  fron 

Sptliar  24  throu^  September  27  for  the  purpose  of 

staging  tfcia  art  e«hifait. 

president  Sutter,  e,-officio  »=ber  of  the  Art  Cc«is.ion 

endorsed  the  plan. 

On  motion  of  Co«d.sioner  Bercut,  seconded  ty  Connisaloner 

Dippel,  the  request  was  granted. 
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of  Abesnce- 
,ld»nt  Sutter- 
,20-^ly  5, 


(oontinuAd) 

(6)  IfifLvm  of  Abseno^  -  PiHi«ident  Sutter  ■  JUnt  2Q«iAiLT  5.1953 


M*.  fluttsr  Mind  yioe-President  Parr  t«  presld*  during 
hl«  absence,  and  directed  the  Secretary  to  obtain  approval 
of  his  leave  of  abeenoe  from  .Mne  20  to  JUly  5,   1953,  viih 
permission  to  leave  the  state. 


There  being  no  further  business  to  come  before  the  Connis- 
sion,  President  Sutter  declared  the  meeting  adjourned  at 
6»10  P.M. 


Respectfully, 


i^£<^  d^^OAf'-lkiA 


Secretary 
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Sekn  /  f»nclBOo,  Calif ornla 
JiAj.e  25,   1953 


^"^taa 


tfSlifil&S 

The  Sixty-third  R»|ular  MMtlnf  of  th«  tocwation  and  PjA 
Coomliilon  was  eallad  to  ordar  on  Thuriday,   JUna  25,   1953 
at  3tO0  P.M.,  Vica-Pra»ident  Frad  D.  Parr  pra.idlnf. 

Xha  following  CoBid.aaioii«ra  wara  praaanti 

>fr.   Frad  B.  Parr,  Vloa-Praaldant 

Mr.  Petar  Bareut 

Hr.  Miohaal  J.  Bucklay 

Mra,  Hanry  J.  Plppal 

Mm.  Slgflund  Stam 


There  being  no  oorrections  or  omlsslona,  the  minutea  of  tJ» 
Slxty-aecond  Regular  Meeting  of  JVine  11,  1953  were  approved. 


(1)  From  Eugene  J.  Riordan,  Director  of  Property,  adviaing  that 
the  52.73  acre  property  of  Mr.  W.  B.  Tyler  «"  ^^Id  to 
Mr.  Tom  Paaterino  in  March  1953,  and  that  conaiderable  Im- 
provamantflhad  been  aade  on  the  property  through  cultivation 
and  olantin«  of  approximately  15  acres.  A  roadway  haabeen^^ 
conatructed  and  a  dam  and  reaenroir  is  presen.ijr  ^^^   — - 
The  acquisition  coat  is  estimated  at  |12,000.00. 

Mr  Lewis  reported  that  there  remains  a  balanoe  of  lU.-4aU2 
in' the  Sharp  Bequest  ani  recommended  purchase  of  this  prop- 
erty if  the  bequest  funds  may  legally  be  uaed. 

On  motion  of  ConBissloner  Buckley,  seconded  ly  Commissioner 
Dippel,  the  following  resolution  was  adopted: 


Isaion  Author- 
Acquisition 
M.  B.  Tyler  prop- 
Adjoining  Sharp 
,  Sabject  to 
fiultm?  on  FNinds 


R^g^lntion  No.  1179 

RESOLVED,  that  Uiis  Commission  does  hereby  approve  the  rec- 
ommendation of  the  General  Ffenagar  to  acquire  ^he  former 
Tyler  property  adjoining  Sharp  Park  and.  subject  to  favor- 
able  court  rule,  approves  and  authorizes  the  use  of  funds 
available  in  the  Sharp  Bequest  to  meet  the  purchase  and 
acquisition  costs. 


(2)  FVom  the  Board  of  Supervisors,  a  copy  of  the  following  reso- 
lution adopted  at  its  meeting  of  June  1,  1953: 

-URGING  DEVELOPMENT  OF  PLAIGRDUND  IN  THE  PRESIDIO 
ADJACENT  TO  COW  HOLLOW  DISTRICT, 

"Resolution  No.  11173 
(Series  of  1939) 

-WHEREAS,  The  Cow  Hollow  District,  in  the  area  *«;»»<^;J^ 
I^n  St;^et  and  the  Presidio  Wall,  ^^t''?.  ^  l.^J 
^eet  and  Pacific  Avenue,  is  almost  total]^  devoid  of 
public  recreational  facilities  for  its  '^PP'"°^^iy  ^,500 
J^ool-age  children,  who  are  forced  to  P^^y^^"^^^"  .^ 
traveled  streets  and  as  a  consequence  are  ^^^^f^^  J^^ 
traffic  hawrda  which  have  already  caused  one  fatality  this 

year;  and 
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(continued) 


ling  a  Hew 
^:omd  Within 
_  PTMidio  Walls 
ndjscent  to  the 


DropoMl  for      (3) 
litablishmant  of 
Ufecueo'd  Station 
I  Restaurant  at 
Onaa  Beach  Referred 
loG.M.for  Investiga- 
tion and  Report  at 
fcit  Reg.  Meeting 


"WBIREAS,  There  is  an  open,  unused  area  inmodiately  west  of 
the  Presidio  Wall  between  Lombard  and  Filbert  Streets,  a 
large  strip  of  which  was  formerly  used  ty  the  Municipal  Rail- 
way which,  together  with  additional  Presidio  land,  would 
provide  an  excellent  site  for  a  children's  playground,  ath- 
letic field,  and  tennis  and  basketball  courts  for  the  safe 
recreation  of  the  children  living  in  the  Cow  Hollow  Dis- 
trict, as  well  as  the  many  children  of  military  personnel 
quartered  in  the  eastern  section  of  the  Presidio;  now, there- 
fore, be  it 

"FESOLVED,  That  the  Recreation  and  Pwk  Commission  be  and  it 
is  hereby  requested  to  give  consideration  immediately  to 
the  necessity  for  development  of  a  play  area  in  the  Presi- 
dio as  described  herein,  and  if  considered  necessary,  to  pre- 
pare preliminary  plans,  drawings  and  estimates  of  costs 
which  can  be  submitted  to  the  Comnending  General  of  the 
Sixth  Amor,  with  the  request  that  he  grant  permission  for 
such  development;  and,  be  it 

"FURTHER  RESOUTED,  That  the  Recreation  and  Park  Cwmsission 
report  to  this  Board  at  the  earliest  possible  date  as  to 
its  findings." 

Fbllowing  a  report  ly  Mr.  Lewis,  the  Secretary  was  directed 
to  inform  the  Board  of  Supervisors  that  the  development  of 
the  suggested  playground  in  the  Presidio  is  tentatively 
scheduled  in  the  list  of  projects  for  the  Bond  Issue  con- 
teHi>lated  for  suboisaion  at  the  November  election  and  that 
preliminary  plans,  drawings,  and  estimates  of  cost  will  be 
prepared  for  submission  to  the  Amy  authorities  immediately 
following  approval  of  the  bond  projects  ly  the  voters. 


Ffom  Jack  O'Neill,  proposing  the  establishment  of  a  life- 
guard station  and  restaurant  operation  at  the  Ocean  Beach. 

Cownissioner  Buckley  was  of  the  opinion  that  any  proposal 
involving  added  restaurant  operation  should  be  given  careful 
and  cautious  study.  The  matter  was  referred  to  the  General 
Manager  for  conf)lete  investigation  and  further  report  to  the 
Caamission  at  the  next  regular  meeting. 

SUte  Assembly  U)   From  Assemblyman  Caspar  W.  Weinberger,  advising  that  the 
hms  Bill  for       Assembly  has  passed  a  bill  permitting  part-time  use  of  the 
P.T  Ifee  of  San  Francisco  State  College  swimming  pool,  and  that  tiie  bill 

JUte  College  Pool     has  been  forwarded  for  the  approval  of  Governor  Warren. 


kooatic  Air-Flo  (5)  Prom  John  H.  Black  and  Edward  R.  Kay,  Attorneys  at  Uw,  233 
^  Consideration      Sansone  Street,  submitting  their  proposal  for  the  installa- 
bitponed  to  First     tion  of  the  Automatic  Air-Flo  Tee,  a  golf  practice  device, 
iygaat  V^Btjpf  St  municipal  golf  courses. 

The  Secretary  reported  that  President  Sutter  had  directed 
that  copies  of  the  proposal  be  sent  to  all  Commissioners 
and  that  the  matter  be  considered  at  the  first  meeting  in 
Augaat, 
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(oontinw«d) 

TTfollowlng  cominlcations  vre  pre.ented  for  Informtlon  -  to  be  acknow- 
^d  and/or  filed  by  the  Seorataryt 

(1)  Troa  S.  F.  Planning  and  Housing  Association,  commending  the 
Connisiioo  upon  its  refusal  to  pennit  the  placeii«nt  of  the 
California  Relief  Map  in  Golden  Gate  Park. 

(2)  Tram  S,  P.  Planning  and  Housing  Association,  couanending 
the  Commission  for  its  support  for  inclusion  of  Angel  Is- 
land in  the  San  Francisco  Park  System. 

C3)  From  the  Great  Highway  Club,  requesting  that  the  Conmls- 
sion  deny  location  of  the  CaUfornia  P^lief  Mip  in  Golden 
Gate  Park. 

rp  f^^   DELEGATES 

(1)  g.iT^rviaion  gf  Mountain  lAke  ?M\i 

Several  ladies  representing  the  parents  of  the  Park-Presi- 
dio Area  appeared  before  the  Commission  to  request  that  a 
playground  director  be  assigned  to  "I^P^^^^^^^^^^^"' 
la^>ark.  Mrs.  J.  N.  Heath,  639  Uke  Street,  acted  as 

spokesman. 

It  was  e^lained  by  Mrs.  Heath  that  Mountain  Lake  Park  is 
a  most  aSractive  playground,  but  that  it  has  been  found  an 
undesirable  and  unsafe  place  for  children  if  unaccoinpanled 
by  their  parents,  because  it  lacks  supervision. 

Mrs.  Katharine  0.  Flynn,  3^1  -  7th  Avenue,  and  Mrs  Donn  C. 
Shannon,  756  Lake  Street,  added  further  emphasis  to  the 
request  by  citing  specific  exaiiples  and  occurrences  that 
could  be  eUminated  by  supervision. 

Mr.  Lewis,  while  supporting  the  request.  Pointed  out  that 
the  drastic  reduction  in  the  budget  request  for  P^rt-time 
playground  directors  made  it  impossible  to  "«i«^/J^^°: 
^oTat  Mountain  Lake  Park  and  at  other  playgrounds  as  well, 
a^d  that  the  appropriation  would  probably  be  depleted  early 
tn  I95I.  He  r^ogSlsed  this  situation  as  an  emergency  and 
recJ^ieided  that  the  Commission  declare  i^«f  ^^^^^J,,  ^ 
point,  advising  the  Board  of  Supervisors  ^f  ^^^^''.^JJ^^ 
Tdeflciency  in  the  tenyorary  Salary  Account  later  in  the 
fiscal  year. 

On  motion  of  Commissioner  Dippel.  seconded  by  Commissioner 
Bercut,  the  following  Uesolution  was  adoptedi 


CoKlssion  Declares 
hergency  at  Mountain 
!^  Park,  Requests 
Mice  Patrol,  and 
G.M.  Instructed  to 
Include  Funds  for 
P/G  Director  in  Next 
kqaest  for  SuppXe- 
£ttdS 


^nlMtlon  Hn.  118Q 

HESOiyBD  that  this  Conmission  does  hereby  recognise  and 
*fl^;hat  an  emergency  affecting  the  public  welfare  ex- 
*ts  at  the  Mountain  Lake  Park  due  to  lack  of  playground 
.u^rtisfon,  and  does  hereby  authorise  the  General  Manaeer 
to  i^lude  t^e   >bunUin  Lake  Park's  needs  in  his  next  re- 
clst  for  supplemental  fund,  for  playground  supervision,  and 
rli^  a  pLyground  director  at  Mountain  Uke  Park  as 
soon  as  such  funds  have  been  made  available. 

Mr  Lewis  further  reported  that  Chief  of  PoUce  Michael  Gaf- 
^  "^d  bf^  notifl^  of  the  Ftmntain  Uke  Park  situation, 
with  a  request  that  the  area  be  closely  patrolled. 
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isalon  Approv«»- 
utlnuanc*  of- 
fer Recreation 
B«  at  Suoaat' 


(continued) 

Ubrary  Coordealon  Secretary,  Mr.   Joseph  J    f  J^;.  J^^;;'^^ 
toatSe  Ubrary  Coianiaaion  is  definitely  interested  in  ac- 
JSri^tht^J^t^ent  property  on  which  the  construction 
of  I^creatlon  clubhouse  was  originally  planned,  and  re- 
quested  that  no  for«l  action  be  taken  to  f 'P^  ^^^^^ 
iand  until  the  Library  Commission  could  act  on  the  laattar 

in  iuguat, 

Mr    Uwis  reported  on  a  ineeting  with  Mr.  Sutter,  Jfr.Hannan, 

^  ^s«?^tiY.8  of  the  School  i>«p*^^^^' «^^°^/:»^j: 

•d  iTTplan  to  eli«inate  the  recreation  clubhouse  from  the 
aunset  Conounity  Center  and  concentrate  ^^^^'^^^^  ^™  . 
Shletic  field,  providing  director  and  team  facilities  in 
the  bleacher  structure,  and  be  so  reoonnended. 

On  notion  of  Coranissloner  Bercut.  seconded  by  Conndssioner 
Dippel,   the  following  resolution  was  adopted: 

RESOLVBD,   that  this  Coinmission,  on  reconuaendation  of  the 
Snen^l  ^ager,  does  hereby  approve  the  discontinuance  of 
JStTet  pSSni  for  the  constn^ction  of  a  --eat  on  club- 
b^e  in  the  Sunset  Conmunity  Center,  thereby  «ljf  f  J^°«. 
t^rUlication  of  facilities  which  will  be  provided  in  the 
i^oS  structures,  the  necessary  recreation  -^--f/^J^- 
to  be  planned  and  provid«iin  th.  bleacher  -^-^°/  ^f  ^ 
athletic  field,  BEflXiflftil  DiSJ^>  ^na.,  no  fuT^.  ^^T:"  ^ 
taken  toward  the  disposal  of  department  I»-°P^^^y  ^^^^  '!? 
ti«  as  the  Library  Conndsaion  has  the  opportunity  of  foriH 
ally  considerii«  its  needs  in  the  project. 


(1)   fT'^ffr^^  and/or  Flnnl    PaYWBW. 


UifiUlS2 
and/or 


On  moUon  of  Coianissioner  Dippel,  seconded  by  Consnissioner 
Bercut,  the  following  resolution  was  adopted, 

RRSQUraD     that  for  the  best  interests  and  proper  conduct  of 
Sf  ^aS^n  aS  Park  Department,  the  Controller  be  and  is 
J^:er"4iested  to  approve  the  following  Progress  and/or 
Final  Payments: 

To  Carroll  J.   Collins  Construction  Co.-      fU.271.e9 
13th  &  Final  Payi»nt  -  Per. ending  6-9-53. 

To  C.   J.   Collins  CompaBy-5th  ft  Fin.   Payt.-  »i,ou^.va/ 
Period  ending  6-9-53. 
(ci  EST  OF  COST  ft  GEN.ARCHITECL  ft  ENGR.SUPE3VISI0N-C0NSTR7C 

To  Jerr;'  A.  Riddell  ft  Thoa.F.Chace  -  $l,055.-t9 

^th  ft  Final  Payment  -  Per.anding  6-9-53. 

(d)  CONSTRUC.  OF  OOTFAIX  STORM  WATER  LDffi  DfVTS  -  SHARP  PARK 


To  C.   J.  Collins  Co.  -  First  Payment  - 
Iteriod  ending  5-31-53. 


♦3,161.47 


■if  iimi^mjpM 
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ifert  and 


(continued) 


^•'  if  A-rria?«d  SDort3r«n.l2th  &  Fln.Payt.- 


?ri«ocu'Urs^rt3T«n.l2th  &  Fln.Payt.-        IU3.00 
Period  ending  6-30-53. 


(f)  IlBTin.  n>](T  PfSAIffl^  TF  STAMPS — ^ 

^  '  TO  Dtrector  of  Internal  Hevenue  -  »«>• 

for  Harding,  Uncoln  k  Sharp  Park  Cafes  - 
Poriod  7-1-53  to  6-30-5A, 

(g)  C0N3TRUC.IDD.L  QCAItBRS,»IHlKS  4  PAimiERS-3.F.200- 


To  C.   j"  CoUine  Co.  -  ^  Pay«nt - 
period  ending  5-31-53. 


♦8,487.94 


(h)  liriAiffiM  pari;  Tiy       - 

T«  r.«iiforaia  Pacific  Ti^ 


f^  acquisition  of  Lot  28,  Issessor's  Block 
Mo.  6179,  from  Salarac  Land  Coi^?any. 
(i)  CAMP  MATHER^ONSTROC.OF  DfrTS.-Cont.lllO-Controllerts 

j;  cr.llton  .  Co^ngl^^th  Psy»nt.  -      f3.o;^.v. 
period  ending  6-10-53. 
(J)  CM  MmHUTHB  mLHO  *  ClMtIl<0-Contr.ct  #111- 

Period  epdl"^  6-10-53. 


(k)  m\StX[  QiTB  ?*^  ^^^ — 

t^r^r^l  of  Final  PayiMn 


e^r  SiTii^t  to  H.1P,.  .^.u, 

^^  1953  -  P^»t  »•*  *»  •"-*  "-    ,2,340.30 
uMSKndw)  balance  <>»••••••   j  '   ' 

ui«  Cra<Ut  ModlficaUon  authorlwd. 


On  «,U.n  of  Co-laalooar  Boreut,  ..condad  b.  Co«.i..lon,r 
mp^l!"  a  r.U<«ing  raaolutlon  -a.  «lopt.d, 


l^jy^^tioq  V^.    "^^3 


H^aounr.  t^t  for  -- X^ZX't:^^:i^'^  «- 

t:  r^rratarterto^.^-  folios  —a 
Tranafara  and  illotaantai 

£i«4S«?-  S^SSi  *i.«3'-«' 

c5rrr"t2  "d^Ca.  «^a^-  —  - -«!oo 


312.130.02 

Wages-Zoo  Div. 

312.130.03 
Wages-CooBissary  DiY. 

312.130.04 
(rc:'n.TudariJ.r,priaUo»  rorWa«a.) 

5^?fe:^'         Pen-u  salaries  -  C«-p_»*i^«j;, 
312.111.08 


312.130.01 
Wages-Gen. Div. 

312.130.01 
Wages -Gen. Div. 

312.130.01 
Wages-Gen. Div. 


66,822.00 
43,550.00 


5,120.00 


Perm.  Salaries  -  uuip  ^JT"' ^y^V^QO 
Allowance  for  Overt iine-Can> Mather  1,650.00 
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•Q^^miS  (continued) 


,.  IO.U83 


(oont'd) 


liOQS   of 


fPPTQD.    Mo. 

312,120.08 

312.130.06 

312.130.08.1 

312.200.08 

312.300.08 

312.350.08 

312.350.01 

312.815.01 

312.350.03 

333.351.12.03 

312.200.09 

312.600.03 


Tejuwrary  Salar lea-Can^  Mather 

Wa<M  ■  * 

Twqporary  Wagei  * 

Contracttttl  ServloM." 
Miterlals  ft  aippU«»  *  " 

Poodstuff*  *  " 

Fbodituffs-Silver  tr—  Day  Canp 
Ina,Pr«mivuae-Autoaobll«8,  etc. 
Poods tuff»-Coaid«eary  D^viaion 
Canned  Gooda         "  * 

Lake  Jferced  Sport  Flahlng 
HoLaren  Park  Land 


$7,000.00 
1,203.00 
6,438.00 
3,733.00 
2,872.00 

18,108.00 
1,180.00 
5,127.00 

43,000.00 

150.00 

4,132.00 

1,000.00 


(3)  BrtOTftl"'^  "^  ^^"^ 

On  motion  of  Conndssioner  Dippel,   aeconded  l^  Conanlsaioner 
BuckWy,  the  following  resolution  was  adopted: 

RESOLVED,  that  this  Connission,  on  reconnnendatlon  of  t.^ 
General  Mar^ger,  approves  the  fallowing  Extensions  of  Timet 

TrZL  ».  Ls-     A».«hU.ect8.   an  extension  of  60  calendar 
'^7,''i^^i^^''^i.  »53,  au.  to  final,*,  of  .It,  on- 
gineer  on  subject  ground. 

^^  tS  W1U«  JtooUT  A  J.  W.  Gloe,   Architects,  an  ^rt,r>aiou 
.t  151  calendar  days,   thru  Nov.25.1953,  due  to  delay  in 
prelLninaxy  drawings,  disapproval  «f  P^^l^'-'f^i^" 
If  Art  Conmission.  and  bringing  building  within  Mnds 
available  for  oons^Tiction. 

^^^  ?J^'Ha!L.oll  J    Colilns  SiHstructlon  Coiipany,  an  ext^sion 
of  40  calendar  days,   thru  JUne  9,   1953,  due  to  Change 
Order  #3  and  City  Water  Dept.not  instalUng  meters. 

(d)  mm  mm  miP  r^mmi^w  ^l:::IIn'of^S''taiendar 

To  C.   J.   Collins  CoBpary,  an  extension  of  55  ^^*^J 
days,  thru  Jiine  9,   1953,  due  to  Change  Order  #3  and  City 
Water  Dept.  not  installing  meters. 

(e)   CONSTRX.OP  OUTFALL  STORM  WAIER  LINE  MVTS. -SHARP  PARK 

^g^f:TSlli::^i:£liri^  extension  ot   .^l^^:!^ 
July  U,   1953  -  delayed  by  work  «>f  Park  personnel. 


flcations  of 


(^)  ^jpt^inn/ttionw  of  Contrftctfl 

On  «,tion  of  Conmdssioner  Buckley,   seconded  by  Conrndssioner 
Dippel,   the  following  resolution  was  adopted: 

flflflffluUgn  H^    ^^^^ 

RESOLVED  that  for  the  best  interests  and  proper  conduct  of 

Contracts : 

6-25-53 


ft),  n^ 


(eontinusd) 

tA\  <vd.r  for  S«rvl<J«  or  Work  to  William  Mclntoah  and  Son. 

^'^  Wl  STthTonuo.  low  bidder,  for  I-tallation 

oTpUyground  A«>.ratu.  and  Pip.  ^^^^  ^^^^^ 
at  Viaitacloa  Vallay  Playground,  in  aaoun*  or  t*^. 

f.)  Work  Order  to  Ratir«»nt  3yst«  -  for  Badioal 
and  lAan  naadad 


♦50.00 


(0) 


R.^-t  for  a  3u^l.-«tal  Appr<„.lation  -  19^7  R^cr^ 


at  for  A 
plM»Dtal 

itlon  of 
J,ilD  for 
U>.54  Fifcal 

19A7 
cBond  FUnd 

sissls — — 


on  motion  of  Co-d.-ioaar  ^ckley,  ---^^^^^  Co-«i..ioner 
Srcut,  the  following  rosoluUon  wa«  adopted: 

l^gQjlution  ^Q-  1187 
REaOlVfl).  that  upon  «c««ndaUon  of  ti«  General  Mana«^ 

of  Supenriaore  to  ^PP'^P'^i*!!.  f  ?To^  to  provide  f\ind8 
tion  Bond  IMnda  the  aua  of  *i*^5^i^'?^,r^^,^«ya,teata. 
for  the  preparation  of  P^f '  "P^f^J'^^i^^^i^i^I  Itend 
inspection,  etc.,  in  connection  with  ^947  «»c 
I\md  projects  during  the  fiscal  year  1953-1954,  as 


To 

BURNETT 

CORONA  HEKKTS 
DAI  CAMP 
EOREXA  VALLEX 
HAIWARD 
LAUREL  HILL 
CA»f>  MATHER 
MIBALOMA 
MISSION 

PHELAN  XACH 

ROSSI 

ST.   MABX'i 

SEA  CLIFF 

SUNSET 

UPPER  NOE 

WEST  SUNSET 

ABGONNE 

HAMILTON 

VIS  IT  AC  ION 

JUNIPERO  SERRA 

AQUATIC  PARK 

CENTRAL  ACTIVITIES 
BALBOA  PARK 
CROCKER^AMAZON 


P]P"*  A  Snecft. 
I  3,520.00 
994.00 
6,140.00 
4,708.00 
3,943.00 
4,553.00 
16,797.00 
4,641.00 
970.00 
3,972.00 
^, 770.00 
2,636.00 
435.00 
^.00 
4,581.00 
5,425.00 
1,935.00 
7,492.00 
1,851.00 
3,162.00 
4,005.00 
5,055.00 
700.00 
'^ -^70.00 
♦98,205.00 


JnapfQtion 
I  3,870.00 
1,567.00 
3,870.00 
5,964.00 
4,771.00 
3,507.00 
7,299.00 
3,886.00 


2,982.00 
2,886.00 


3,578.00 


5,964.00 

5,430.00 
3,578.00 
5,367.00 
2,386.00 

♦66,905.00 


resolution. 


(7)  R.,u«t  for  .  SuppU^nt.!  ^roprl.tlon -D-ur«K^Jr^ 

riiiiinl  Tnnr  ly^'"''^ "^ 

0„  -,tl.n  of  Co-l«lon.r  B.rout.  .econded  W  Co-d..len«r 
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W^- 


..^SSi^: 


It  for  k 

rUUon 
rg^ttmlo*d 

pi  -  Auto 
Pr«- 


(8) 


•t  for  A 

utal 
ifi&tion 
{11,056.72  for 
w  Serrice 


(eontinu«d) 

iKaOXVB    that  thi«  Cc««la«ion  doaa  horaby  raquast  th* 
S^t;«^<l  <rf  8up.nrl.or.  and  tha  Controllar  to  ap- 
J^'a^l.-«ital  Appropriation  of  an  «naatar«ined 
S^t  ft^mxch  fund.  a.  «y  ba  lagally  «^vallabla.  to  tha 
t^t  SlU^latlon  312.8X5.01  (Inauranca  Pr«.lu^).  to 
;^Llhrt^ional  fund,  '•^'•^^-/^•^^^f^f 

R.qua.t  for\*^WlI«In*tal  Uropriatlon  >  Scavangar  Sarv- 

Isa ^ — 

on  «tlon  of  Co»^-.ionar  ^cklay,  --ndad  l^  Con^.sionar 
Barout,  tha  following  rasolution  vas  adoptad* 

HMDLVED     that  this  Conola.ion,  in  tha  interaat.  of  tha 
^^aid  ullintarnxpt^d  oparation  f  ^^^  ^^^^^^^^^^^^^ 
krk  Dapartwnt,  doaa  harelQr  raqueat  tha  Mayor,   t^  Board 
^Lp:^ra,'and  tha  Controllar.  to  »I^-J.^PP^i:f,r 
♦^n  A^r«nriation  from  such  funds  as  may  ba  lagally  avail 
Tbia^a  iii^t  of  11.056,72  to  th.  c-dit  of  App^oprU- 
U^  333.237.12.01  (Scavangar  ^ervica)     to  provid.  the  adil- 
tiunal  funds  raquirad  for  scavangar  aervica  for  tha  «a era 
ttraz^k  Italts  for  tha  yaar  anding  Jona  30,  195/.. 


(9)  Requast  for  a  ^xppla^ntal  Appropriation  of  U^Sb.QO  - 
r-i^ggf naatlon  Ql  "-«o  NurBeczflBU di  ii 


•t  for  A 

DlMMtal 

rlation  of 
i,b8().00  for 
of  0-80 
nyaan  - 
ysi  to  b/3Q/5I 


on  motion  of  Co»isaionar  Barcut.   — ^/^^.  ^^*^'°"^^ 
B^JSay.  tha  following  rasolution  was  adoptad: 

RESOLVED     that  this  Conniasion,  for  the  bast  int«"»*»/^ 
!!^u^.Mon  and  Park  Departi»nt,   hereby  requeeta  the 
tha  Racraation  ^/y^^P^^^     ^  the  Controllar,   to  ap- 
Mayor.   tha  Board  o^,^';!*^^!^"'  Hn  the  amount  of  U,b^> 
prove  a  3uppla«ntal  ^^J^^^^^^tConipansation  Reserve 
fron  the  Racraation  and  P'^^^^.^Y^q  qI  (Permanent  Sala- 
to  the  credit  of  Appropriation  312.110^1  vre  3^. 

rlea  'J^^-i\,''X^:^T^lZ  rate  71^^. 
tion  of  one  (l)  ^-f  J*^*'^^.  period  August  1,  1953, 
°°  ^  '^'^^j'l^rtJlsT-morbting  rtablished  ^ 
through  ^^^'   ^f  ^^'e  ?onmission  as  a  reclassification 
action  of  the  d^il  Service  g^dener  at  the  Conserva- 

of  tha  P-»-tion  of  0-60  ^^^^         ^^  3,,^,    j^.   on  a  6-day 
tory  presently  o<^^Pj«^  ^  ^J  gervice  Commission  be  and  is 

p^l*  r,ruct  the  foregoing  eh<«g... 
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StO.OO  for 
'^yof  R^ 
^ttUot  of 


(continued) 

«SOaiD.  that  thl.  Co^^-ion.  '«'  ^^^p^^I^^t!*,:! 
proper  conduct  of^.  IWcre^Uon  ^gj^^jj^^^'th. 

Controller,  to  aw>roT«  a  f^Pj^'^J^TJ^J^  Dapart«nt 

amount  oT  U.070.00  from  t^  ^!n^^iL^Sr^i<>n  312.110. 

Co^naaUon  B*.ar^  to  t^^^^^^^^  provid. 

03  (Pamanent  S^la^^i**  "  ^T^**  "T^^  j^^j^  Supervlaor  of 
rand,  for  th.  o^^^'^^^l^f.^'^I.^iitrof  $370.00  p«r 
R..taurant.  ^  ^^^^^  f  ^53  t^o^»»  ^^  ^'  ^^^^^ 
aonth  for  tha  parlod  ^^J'  ^"f'^i)  FU13O  Fora«an. 
w,d  dalaUng  tha  P*^**^*  P^^^i^^i!!'*^^!;' of  4310^3«). 
R^croatlonal  f  ^jT^^i*-  f  Si^::'SLr.:ron^^^         1«  hare- 
r ^^SUrt;  ^infSi  !:SSrSalary  Ordi^^ca  to  proper- 
ly  raflact  tha  foregoing  ohanfM. 


|t«Bp.Jo|)loar»nU 
\trm  Para.  Salary 


(U)  R.,«..t  ror  Approv.1  of  T.^r«7  K^loy-U  tr^  m^- 

*  />      4-.4««.r  Dlctjel.  seconded  ty  Conwiaaionar 
On  Botlon  of  Conniasloaar  Dipyei,  a^     ._^^/. 
Srcut,  tha  following  r^iolution  waa  adopted. 

KEsoivH),  that  thl.  =«^^»v^rsrc»tJirx.f  tr 
-si;  re  t.^''^^^"^^^^^^^--^-^ 


^•^  ^^=^^^i^S?Sg  Conatantln.  Zia.  (T-JW) 

"^o^sS  U.w/o  pay.  5/lb/53-6/30/53 

Replacing  Willi.  Harria  (^-^4^)-^^,!);^^, 
?n  hii^T  claaaifica'n  5/8/53^/30/53 

Replacing  Baaale  f^o^./J-'M) 
on  Lv.w/o  pay.  6/  3/53-O/30/53 


♦3b0.00 


425. 5i 


272.05 


llM.  IB.U93 

|B^Hest  to  Carry 
fcnaird  for  Isa 
In  1951-1954  - 


»«««trd  Unencumbered  Balancea  in  Specified 
(12)  Request  to  Carry  Forward  "aj^"" 

on  motion  of  Gosmdasioner  Bercut.  aecondad  ^  Co«ni.sioner 
Mp^rthe  foXing  resolution  wn.  adopted: 


RgflgVi^^°n  Wgr  ^^^^ 


.  *  *>.4.  PAMiiaaion.   on  reoomnandation  of  the 
RE30LVBD.  that  this  Co«^^^^       ^  Controller  to  carry 
General  Manager.  J<»«»^r!^.TJ  the  purpose,  herein  below 
forward,  for  uae  in  ^^SJ-^^^A,  for  P-^  following  a.^ro- 

designated,  the  unencumbered  balances  in 

priationst 


212.500.24 
212.500.63 
212.500.77 


212.500.79.5 


Telegraph  Hlll-Hataining  Wall 

Architectural  Services 

autre  Heights-Survey  Plana 

and  Development  (Master  Plan 

appvd.  by  R.&.P.   and  Art 

CoBilflsions) 

Z^ical  aardena-Add'l  Cage. 


16,000.00 
72i.l3 

U,900.18 

22,487.88 
6-25^3 


j-.-'—»«<"«»*»«*iBS2r 


'li^SiZMnM 
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,.  10.1193 


(oofitiniMid) 

212.500.88 

212.500.119 
212.500.122 
2U.500.01 


222.600.03 
212.«J0.05 
212.600. 08 
212.804.01 


212.2b5.11 


137 


K»Bar  StAeiur>-S»i«lt«r  for 
Hospitalised  Vetorana  (Tidi 
4  Specs. being  prepared) 
Nmi  Rueal&n  Kill  Put 
(MMter  Plan  Approved  by 
R.  Ik  P.  &  Art  Co'aniseione) 
Soocer  Ibotball  Field, Balboa  Pk. 
(To  be  ueed  for  future  impvta. 
•ueh  aa  ble^chers»  etc.) 
Sawage  Disposal  FLeld-Coiop 
Mather(To  be  used  to  extend 
oapaoity  of  existing  S.D. Field) 
MsLaren  Park  Land 
Kesar  Stadium  Extension 
Shoreline  DeTelopnont.Pt.Lobos 
jUdgMnts  (Settleoent  of  elaim 
of  Jean  Esther  Merced  for  da»- 
ages  and  injuries  8-28-48  - 
G.G.Park.     Sup.Ct.  i(«389922) 
fingineering  Senrioes 
(Senriees  in  connection  with 
lunges  to  Aquatic  Park  Beorea- 
tlon  Pier  ty  SS  Harry  Luckenbaob, 
Superrisors'   Pile  #10560) 


,028.00 
,600.00 


10 


80,129.51 


4,950.00 


U 

86 

1 

2 


,946.20 
.850.37 
,415.15 
,000.00 


1,500.00 


(U)  fttqv«>»t  for  AnotMint  MMl  AddiUffl 


It  for 

lUotaent  and 


On  motion  of  Cowdssioner  Bucklay,  seconded  by  Coaolesloner 
Berout,  the  following  resolution  was  adopted* 

«SOLra),  that  for  the  best  Interests  and  proper  conduct  of 
the  RecreaUon  and  Park  Department,  the  Controller  be  and 
is  heretv  r^iuested  to  approve  the  following  Allotment  and 
Additional  Allotwnt  requests: 


(a)  312.400.01 


(b)  312.300.01 


Equipwnt  -  General  Division 
(Pbr  purchase  of  one  1/2  ton 
Panel  Truck  -  replacing  1934 
3/4  ton  Chevrolet  (T-178)  for 
use  at  Camp  Mather.  The  new 
truck  Is  urgently  needed  aa 
truck  to  be  replaced  is  out  of 
service  at  Canp) 

Materials  &  Supplies  -  Gen.  Dlv. 
(To  provide  funds  for  purchase 
of  recreational  supplies  on 
annual  basis  -  coordinated  with 
Board  of  EduoaUon's  procur«»nt 
schedule  -  to  secure  more  advan- 
tageous prices  applicable  to 
large  quantity  purchases.) 


♦1,875.00 


25,000.00 


(u)  Yacht  Hfi'-*^  ><°°'' 

On  motion  of  CoBolssloner  Bercut,  seconded  ly  Coimnissloner 
Budcley,  the  following  resolution  was  adopted: 


b-25-53 


'.  ^Bgr|jfrt*pw;--! 


g/f=^i-'--«Uir  :Kt-li--, 


.  >S^>&»(^J!(aBP'*K^4Tf  *Sr^:^w 


iJ!^Ti-^.:i^Pi:0i'>^: 


J-Mlk-'K-j'^* 


-3)ip-ii-- 


1 


Birbor 


Biattl-MltilOT  iff    ^^^ 

«Oi;riD,  that  t»»i-  ^r''l'"a;r:Sv:"tri'*uliS  'aL'tlr. 
G«n«*l  Mana«T,  do*,  horaty  *PP^^^*  iHtlacht  Harbor. 
oalUtloo  of  tho  foU«ilng  -coring  Uctn...        lacn  ^^^ 

.ou«U-I>om  ^^^HUS^  -50  110.00 

(Tranafor  from  Barth  #i7J 


(1) 

loo  Raaf  f  irM 
^  bland 
tetloD  Is  Urgad 


Tw     fl-,„,jt.rT  read  .  latter  fron.  Mr.  IUjr«on<i  «.  Hoyt,  AMiat- 
^  ^ri^fol^ot^  of  the  National  Park  Sanric.,  a^prea- 

ria^^iitf  th.  u^rata-^in.  j^-^-^-^/j:^::^  :ii,°^,u 

.lad  ooncaming  Angel  Island  ani  not  permit  the  iiv^ 
^jiQita  to  cause  further  delay. 

*^  ♦>«»<:  ha  had  discussed  the  recent  Araor 
rr-T-ir2:t^nt1.S1mc  repreaenutlves.  ^ 
^^  a  pror«i  of  contlBuaa  Ihtareet. 

t:S'A;;;eHalLd  on  a  ba-ls  that  w«.ld  not  interfere  with 
the  plans  of  the  United  States  Anry. 


(2)  mt.lTTn  nr^-"^      ^^"^'^  ^^  ^^  ^^ 


I.  IP,1W 

1m  ion  Grants 

lion  to 
Aa  Baker  to 
Ifetion  Pictures 
F&lace  of  Fine  Arts 
W  Productioi>- 
b]tet  to  G.M*8. 


•*• '-'"  sr::J  '^tJ''-  r-'nrort:'ti  L"  r" 

Ji:?:::::'a?1::1:ia^rkL"*rta  an-  to  donate  th.  fil- 

to  the  CoOBlssion. 

on  «,ticn  of  Co-laalonar  Mppel,  "'^flf  Co-l..lonar 

BE»«B.   that  thl.  Co-Uaion^"^  ^::Z?rn"tr^rB.*r 
General  »«-«.'.  ""^  J^^*  S^I^I lor  the  purpoae  of 
to  gain  aceaa.  ^ J^^^/l^'^^i^  production,  EMCUai 
taking  »=tlon  «>"='""/"  J^'^^Srar  condition,  and 
that  .ucb  5»"tt!;h  thi  (i«J^  •taa*^'.  l-  "'  Ju^*""'-^"- 
':;rs^Z  Siu.bS.'IrrccoSre  -Itn  the  ^^randu.  cr 
Mr.  Simons  dated  ^ne  10,   1953. 
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16^ 


(continued) 
(3)  girt  FroduetiTna  -  TY  ^»  Proggfla 

Mr    L«rii  r«>ort«d  favorably  on  the  Bart  ProducUon8'(785 
^;*ir3txilt    Suite  1302)  propoaal  for  a  television  produc 
Sfn  Jr!^ Va^^ing  anfn^l-t  the  3.  F. Zoological  Gardens 
and  brief  int«rviewa  with  Zoo  ▼iaitora. 

On  aoUon  of  Co-daaioner  Bercut.  aecondad  ^  Comndaaioner 
Dippal,  the  following  reaolution  waa  adoptedi 


_„iion  i^^proraa 
otract  with  Bart 

actions  to  Make 
rial  of  W  Tela- 
Faaturing  Zoo 
iis  and  Inter- 
vith  Zoo 


Rftflpl^itinn  No.    1197 

RESOIATED.  that  thla  Commiaaion,  on  recommendation  o^^ 
Sneral  ^nagar,  doe.  harely  authori-  the  Bart  P^o^^^^^f » 
U.7^0.  a  aekaa  of  65  ta  lefilma  featuring  aoo  anima^ 
a^  vUitor  mta rriewa  at  the  San  Francisco  a^^l^i'^^^ 
^rttaSdad  that  auch  productiona  shall  be  subject  to  the 
foSuJ^fSTonmiasion  approval  of  all  script,  con^erclals, 
and  sponaora.  and  that  the  Bart  Production.  '^^^  J^^^ 
ceive^n  excluaive  telerUion  right  to  the  production, 

PROVIDED  FURTHER,   that  no  connercial  announcements  'hall  ami- 
nate  from  park  properties  and  that  the  written  of fer  of  tJve 
t^t  ft^ucSonS' letter  of  JUne  8th  be  made  part  and  parcel 
^toin^^  of  permission  as  follows:     "Rie  Bart  Produc- 
tL^  ofS«  a  guaranteed  fee  of  $25.00  per  15-minute  pro  ram 
nJ^d It  The  zS:?     If  a  aponaor  ahould  purchaaa  the  Pro«-^ 
for^ther  stationa  outaide  the  area,  we  would  be  i^\f  J''^^ 
r^te  an  additional  fee  to  include  network  aales,  '^l^^\ 
Inonacr  tjur-h.-s  mora  than  a  15-mlnute  program,  pertiaps  half 
.rho^^ll^t'Productiona  would  alao  guarantee  the  Cor^a- 
tic«^  aoual  feo.     Bart  Productiona  agrees  to  make  available 
It^o  coirto  th.  department  a  copy  of  each  fil«d  program 
*rith  the  comnerciala  deleted." 


UbJlSfi 

of  Golf 

laaM  at 
oln  Park  - 
JiJJAvafi_ 


.50J122 

il  of  Golf 
ko  iiSSM  at 
Park  - 


The  CoMdasion  next  considered  several  contracts  ^^^^^^''f 
l^aeHnS  concession,  due  for  renewal  for  the  coning  fisc^ 
j:^  and     on  motion  of  Commis.ioner  Bercut,  seconded  ^  Com- 
Si^iona^  Buckley,  the  following  acUons  were  taken, 

RESOIVH).   that  thi.  Commiasion,  aubject  to  approval  ty  the 
^f  of  Supervisor.,  doe.  herely  approve  the  renewal  of  the 
^t  agree^nt  covering^e  P-J^-^^^^^^.-^^^eU 
^lyl  T55;iu^h^-  oproll^fV^Saffor^an  addiUo^l 
t^'A   the  ter^  ahall  bea  monthg  renU     o^^  o^ 
„^«  receiDta  to  $50,000  per  annum,   and  8*  of  tne  groea  re- 
STpta  ex:t^^ing  l50,ioO  per  an«,m,  with  a  minimum  month^ 
Z^l  of  $100700  per  month,  expiration  date  to  be  J^  30. 
1955.  ,♦»»••••#• 

2-year  period}  the  te*ja  sna^  ^^        ^^  ^^  ^^^^ 

rce?^%«eX  r5oK-nnum,  with  a  ^^^^^^ 
ZTu^l  of  $100.X  per  monthj   expiration  date  to  be  June  30, 

1955. 
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jggpKSS  (continued) 


BflgfflMtW^  >'°-  "OQ 


,    f  n«lf  pro        RESOLVED,  that  this  Coi«il»«ion,  tubject  to  approval  by  the 
♦1.r2L  P*rk.  Board  of  Supenrltora,  do«.  barely  approra  tha  ranaval  of 
at  Harding  ?«•»     «oa  ^^J'^^^  ^^^^^^  ^.  profaaaional  golf  aarvicea 

to  Tad  Robbin.  at  Harding  Park-,  for  a  2-yaar  pariod  conwn- 
oing  JUly  1.  1953,  with  no  option  of  ranawal  for  an  addi- 
tional  2-yaar  pariod,  tha  tar.,  ahall  ba  a  monthly  rantal 
of  6Jt  of  tha  groaa  racaipta  to  $50,000,00  par  annua,  and 
8i  of  tha  groaa  racaipta  axoaadlng  $50,000,00  par  annua, 
with  a  ainiwji  aonthiy  rantal  of  $150.00  par  month,  aspira- 
tion data  to  ba  JUna  30,  1955. 


On  notion  of  CowaiaBioner  Barcut,  aacondad  by  Coaadaaioner 
Bucklay,  tha  following  raaolution  waa  adopted » 


r^tcatroL"  ^ra:inrCJr;hrs:ily  sdman  catering  Co-^.   --/^«« 
TiitLr^^va-  ^ahn«nt  conceasion  aervicea  at  -'•i«»»  Pf /°^^°?«' 
^  Co.       includir^  Sigmund  Stern  Grove,   for  the  period  of  one  (l) 
"  year  beginning  JUly  1,   1953  and  ending  on  JUne  30,   195^. 

in  conaideration  of  payment  to  the  Conodaaion  of  ten  (l^J 
per  cant  of  the  groaa  receipta  on  all  ortlclaa  aold,  with 
the  provialon  that  price  achedulea  of  articlea  «iat  be  pre- 
sented tc  the  C^jsaaipelon  for  approval:  and.  be  it 

FURTHER  RESOiyiD,  that  the  Secretary  and  the  General  Mana- 
ger be  empowered  to  negotiate  aald  agreement  loliowing  ap- 
proval aa  to  form  ty  the  City  Attorn^. 

On  the  aame  roll  call,   tha  following  resolutions  were  adopt- 


•di 


PwiTln^ian  ^"-  '^^ 


I  of  Permit  to 
hog  Foods-Coin 
ladviehes-  to  End 
nscal  Ir.   195^- 
8.9r  TV<?  ltf<?t^tt9B9 


RESOWa),  that  this  Conmdaaion  does  ^^^^'^^''^^'^.^fj^l 
newal  on  the  same  terms  and  conditions,  of  the  permit iawa 
rco^e^  ^rvice  Co.,  coverix^  operation  of  coffee  vending 
«.chine.  in  one  or  two  locations,  with  a  return  to  the  Com- 
miaaion  of  from  lOJt  to  40^  of  the  groaa  '••/•^P^.^^^^^?. 
tl«  ««iber  of  cups  sold,  for  the  period  of  one  1)  year  be- 
ginning  July  1,   1953  and  ending  on  June  30,   1954. 

RESOira,  that  this  Corrdssion  does  ^«"»=y/"J^°^^"  f  *  "^ 
newal     on  the  same  terms  and  conditions,   of  the  permit  ia- 
aued  lo  Viking  Poods,   349  Market  Street     covering  operation 
of  sandwich  vending  machines  in  one  or  two  locations,  with 
a  return  to  the  Commission  of  lOJt  of  the  gross  receipts,   for 
thr^SoTof  one  (1)  year  beginning  July  1,   1953  and  ending 
on  June  30,   1954. 


Hr.  Lewis  reported  that  Cigarette  Vending  Service,  Inc.^ad 
sold  ita  business  to  the  Automatic  Vending  Con^,  88  Page 
sSeet^San  Francisco.  He  recoo^nded  that  thi-  ••-  ce  be 
advertiaed  for  public  bid,  and  that  a  revocable  permit  be 
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(eontiaMd) 

Cr«st«i  for»9^-<!«y  pci-ioe  *<iile  oi  3  ^r».  balug  called  for 


«bA  ravl«M»d. 


Oft  tlM 


roU-e*U»  the  followlag  r«soluUoo  was  wSop- 


,1  of  Coin  Ci«ai*- 

)Sirvio*  OB  a 
,  iNOoabla 
^t  to  totoflfttle 


tbttt  ^<«  CooHlMioD,  OQ  racoHMBdaUon  of  the 
^iMg,r     doM  hereto  greet  to  4ut«MUc  Hur^budlclnc 
«  IHga  3tr«et,  auooeesor  to  Cigarette  Vendi^E 

Inc. ,  a  90-4ay  r^roceble  pend^t  for  the  coBtiiMa- 

UoB  of'coia-opermted  cigarette  mchinee  on  perk  proper- 
tiea;  aad,  be  it 

PUBBBB  mSOOEDt  that  the  Secretary  be  and  is  herety  aa- 
thoriaed  to  1mm  a  call  ftor  pubUc  bids  corerlag  the 
ci«er«tte  vending  ■achine  opereUoo  in  the  folloiiing 
locaUoos:  (1)  Lincoln  Park  Cafe;  (2)  Harding  Park  Cafa, 
(3)  Sharp  Park  Cafei  (i)  Ciolden  Gate  Park  Golf  Course  Club- 
hooM     (5)  FleishhaclDar  nByfield  Booth,  (6)  ChildrenU 
Qaart^  in  Golden  Gate  Parte,  and  (7)  Ad«inistrtiUon  Build- 
ing, McLaren  Lodge,  Golden  Gate  Park;  said  bids  to  be  re- 
ceived airi  proceaaw)  for  CoMlssloii  action  not  laUr  than 
Septnter  U,  1953. 


Ifc-.  LB»d.3  reoQ^aded  tnat  the  agreeaent  with  the  Bay  Cit- 
ies Mixtomt  Co. ,  coTBrine  the  coin  aachine  sale  of  fi^^ 
cent  (5#)  caw^r  bars,  be  continued  under  a  90-daj  reirocable 
pendt  anS  that  this  sarvloe  be  readvartised  for  public  bid. 

On  the  saw  roll  oaU,  the  following  resoluUon  was  adofjtad: 


of  Coin  Candjr 
rhrrice  on  a  90- 

fiitTocable  ^Hndt 
\kj  Cities  Autoaat 
An  ;  I^rk  Loca- 


]y<:4>^«   Mo.     12P5 

„.>.,^^««,  that  this  Co«isslon,  on  reconnandaUon  of  the 
General  Ifanager.   cioes  heretBT  g^n*-  ^  ^  ^^^^^  Autonat 
Co  ,  3U  -  11th  Street,  a  90-diar  revocable  pemit  for  the 
continnaUon  of  coin-operated  vanding  aachines  dispenaing 

paaHER  maaUrW,  that  the  Secretaiy  be  and  is  herely  aa- 
ttaoriaMi  to  issue  a  call  for  pubUc  bids  corerlng  the  candy 
wmOim  mchine  operaUon  at  the  following  parte  lo«Uons: 
(1)  Lincoln  ^rk  Caf*;   (2)  Harding  Park  Cafe;;(3)  a»arp 
PMk  Cafe,   U)  Golden  Gete  Park  Golf  Course  Clubhouse;  and 
(5)  Idainlstration  Building,   McLaren  Lodge,  Golden  Gate 
Park;   said  bids  to  be  received  and  processed  for  Coaaission 
action  not  later  than  Septeetoar  24,  1953. 


Mr.  Lw/is  reoos^nded  a  one-year  renewal  o',*^.^^^ 
Service,   Inc.,  agree-ant  covering  ten-cent  (10^)  ^ 
bar  sales,  at  15*  of  the  gross  revenues,  with  one  aodifica- 
tion,  nanaly.  the  eUalnaUon  of  the  ChUdren's  Oiarters 
and  the  Fleishhacker  location. 

On  the  seas  roU  call,   the  following  resolnUon  was  adoptad: 

BtlffMIr'  ■«     ^^^ 

■aOOTB)  that  this  Coeedssion,  on  rooonnendaUon  of  the 
GMisral  Jfanager.  does  hereby  approve  the  cliaination  of 
tan-cent  (1D#)  candy  bar  aachines  fron  the  Fleishhacker 
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^.jt.'Kf^-^nfjiiimtiKiviwmiimmrtta 


X67l 


(eostintMd) 


of  10#  Can«9l7 

'StfTio*  -  to 

,S«rvio«,  Inc.- 

rr.,  to  Bod  ©f 


Playfl«l<J  and  Childrwa's  Playground,  Jo Iden  Gate  Park;  and, 
b*  it 

ramSR  maOVrWt  that  with  th«  aforM»ntioned  •li»ln«tion 
in  •ff»ct,  thii  Cowission  approrta  a  l-y^ar  r«neval  of 
the  jwrvit  to  Canteen  Senrloe,  lac,  U88  Howard  Street, 
for  the  oontlnuaticn  of  coin-operated  rending  aachinea 
dispetting  ten-cent  (10#)  candy  bars  on  fire  ($)  park 
looetioiwi  with  a  peyaent  to  the  Coaniasion  of  15$  of  the 
groM  rereones)  the  tern  of  aaid  perait  to  expire  at  the 
end  of  the  flaoal  year  1954. 


il  of  don  Viaor 
lion  at  Kesar 
fiscal  Ir. 
Jtane  30,  1954- 
31de  Visor  Cob»- 


The  Secretary  read  the  letter  of  Msaara.  Keeney  and  Lirra- 
■anto,  requesting  CcndLaaion  approval  for  their  continued 
sale  of  sun  risers  at  Kesar  Stadiua  football  contests, 
and  proposing  another  aethod  and  tiae  of  selling  sxin  ri- 
sers during  football  oontesta.     Mr.  Lewis  reported  that 
rariations  in  the  sale  procedures  were  adrisable. 

Ob  action  of  Coaniissloner  Barcut,  seconded  by  Ccaeaissioner 
Buckley,   the  following  resolution  was  adopted: 

ft^noUitlon  Mo.    1207 

RE30LVSD,  that  this  CoiaBission,  on  recMaendatlon  of  the 
General  )fenager,  doea  hereby  approre  a  renewal  of  the  ain- 
oj  Side  Visor  Coa^pao^   agreeaant  for  the  coming  fiscal  year 
ending  JUne  30,  1954,  corering  the  sale  of  sun  visors  at 
Kesar  Stadiua  at  football  contests,  in  consideration  of  a 
paywnt  of  ten  per  cent  (IDJC)  of  the  gross  rerenue  froa 
such  sales,  prorided,  however,  that  the  condiUons  of  sale 
and  the  aeithod  of  selling  procedure,  and  tiaes,  shall  be 
perforaad  as  deterained  and  set  forth  by  the  Business  Mana- 
ger and/or  Stadiua  Manager. 


and  Mbous- 
^ourae  Cafes- 


(1)  Qelf  Couyaa 

Ifr.  Lewis  sub^tted  his  aanorandua  reoort  regarding  the  fi- 
nancial rwults  of  the  Golf  Course  Cafe  operations,  and 
lai  I— aiiiliiTtiiiiri  for  changea  in  the  present  cafe  prograa  as 
a  aaans  of  placing  Uie  restaurants  on  a  8elf-s\4>portlng 
basis. 

In  answer  to  the  question  of  CoMlssioner  ftxckley,  Mr.Uwis 
replied  that  the  recoasMndatioos  had  been  under  consldera- 
Uoo  and  stu<^y  for  scan  tiae  and  it  waa     ceincidental  that 
tbey  were  aiailar  to  auggeations  offered  at  the  previous 
■aeUng  when  golf  fees  and  schedules  were  discussed. Mr.Uwis 
astiaated  that  adi^tion  of  the  new  schedules  would  reduce 
operating  expenses  for  personnel  by  about  40%  at  Lincoln  and 
Sharp  Paries. 

On  Botion  of  CombIss loner  Bercut,  seconded  by  CosBiiss  loner 
Buckley,  the  following  resolution  was  adopted: 

Rft/iQlution  No.   1208, 

FESOiyED,  that  on  recoanendation  of  the  General  Manager,  this 
CoHdssion  does  hareby  authorise  the  following  operating 
schedules  and  bills  of  fere  to  be  aade  effective  at  the  Hi- 
nlcipal  Golf  Links  Cafes,  starting  AOy  1,  1953: 

H^nfg  PARK  CAffii   Operating  hours  from  7:00  A.M.   to  biOOP.M. 
oo  week  days,  and  froa  5:00  A.M.  to  6:00  P.M.on  weekends. 
(These  schedules  to  be  adjustad  as  the  howra  of  daylight  de- 
crease). The  DBDu  to  Include  serving  of  coaplete  breakfast, 
but  only  those  hot  dishes  for  which  a  steady  deaand  has  been 
deaonstrated,  and  these  only  until  3:00  p.a.  each  day. 
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1 


(oontliw*'') 


L  to. )»« 


th.  hour,  of  *Wl^\'*"n!^  onliV     paok«.<3  .«»l»lch«. 
.nall*.  0.1c...  °"*i"'„?; ';.t.    milk  ihak...  io.  or«m. 

to  ord«r. 


it  of  JaiB0t 
Inot  Arts 


-    u  *.—     Tne    for  Auto  Storage  at  Palace 
(2)  Reque»t  of  J^e.  F.  Watere,   Inc.  for  i>u 

A  t>,.  latter  written  by  Mr.  Victor  L.Marcua 
The  Secretary  read  Uie  1^^^^'^  .utoLlle  storage  space 
t  ZXZVnr:.'^uV^^^r^  fo.  .a^a  ..  Waters,   Inc. 
automobile  dealers. 

on  „Uo.  of  C-"-.r  B.X^;.--\S  't^r^'o^r,. 


ilosers  to 
ihnonal 
,iction  Tour 
Ithc  Dr.Ostvald 
its  in  t^e 
Cnii  Maun- 


(3)  *«ll.blllty  tor  S.1.  of  Dr.  o.tw.ia..  Proporty  in  th. 

l,tur  from  «»•  i"*l';.turty'forp«roh...  of  .pproxl«.U- 
IrfoTMtlon  on  tt.  •""•Jii'.  JtoontaS..  »hlch  might  b. 

i^„i^t:rror"o.ir.rroj-in.^-^-^^ 

— ^  tr  Br.  f;«it'tSr  ^r..t"rof  ChflrTtrr.  it  w« 
that  tine. 


olics  Anony- 
I  Granted  Per- 
■ion  to  Use 
\\  iy)rtal  P/G 
ibouBS  on 


U)  P.rmi»ion  Or.nt.a  f»^^^^;!;.!:;';„^;::^,°^'"*°"'  °"         ■ 
le.  Anonymou.  to  «°»S"=*  "tJT,nl^,  ,uch  gr«>t  of  p.r- 

on  «tion  of  <>— ^-'  -r^n^itrl'^Sr^-^'p^- 
BucklW.  th.  foregoing  reoonMnd.tion  wo.     W 

nlMioii  grantod. 


(5) 


•rov« 


««»n«inarv  report  on  plans  pro- 
C„»a..ion«r  "^^1  »4'^  rtiTnrr7a.r?h.  u..ble  g.U.^ 
poaed  by  Mrs.  ^^^^^*^r^^_..^.n8  Hiseum  by  glassing  in  the 
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ltJ9 


(oontinued) 

.  urg.  ^  or  p.-" -•/--  ;:,rt  'o?"»riin.r 

p.t.  in  th.  4l.ou«lon  "e"""8  "        ^    ,      «„  ooMtruc- 

Ku  that  *•  «»f 'f  "itS'^"::  r.  'nirth  of  th.  d.  Joung 
tlon  of  an  additional  gaixery  ^« 

)4x8eui&  Building. 

#  ♦>,«  <inolety  for  the  Prw«rvation 
„,.  Roy  n^.  S^i":;;/aTta?:in?which  eet  forth  hi. 
of  Golden  Gate  Park,  read      »^  ^^  ^»t  hia  group, 

objeotion.  to  th.  "^e  »Uon  of  St,  and  U.e  San  Francisco 
the  San  Francisco  ^^•^*^f,^*  ^id  not  oppoae  expansion 
Planning  and  H°^i^,,f  ^^^^jX  pre^fn^^^  »^^ 

of  the  Hxseun.  J;^,f/,!P^la  encroach  on  the  Main  Drive 
^  the  •in--^^jf,,,'J,"i^r  denK>n3trated  thi.  Potnt  thru 
of  the  park.     Mr.   Jack  ^^z'T.^.  ^^  of  the  present  and  pro- 
the  use  of  photograpba  and  plot  mpe  ox 

posed  etruotures. 

.J     4.  «f  thfl  Board  of  Trustees  of  the 
Mr.  Mloh.l  W.IU.  ^'"'f  ^,Tl.^d  h«  .  high  regard 

for  th,  h«uty  of  Oo"""  0^,  ^^^„,3  ut.re.ta,  th.  .xp«- 
tlon  wa.  not  '•«">"«'"',^J^*,rof  lengthy  study,  and  wa. 
,lon  a.  propo..d  «"  f  "'^J'  ^  iuT  (a)  th.  n«d  to 
the  outco-  of  .everal  f«*"'*  "  *  ^  ♦1,500,000.00  p.r»- 
provld.  a  ..stable  ^oo^r^^^fJ^LrKr..;  Foundation, 
anent  art  e*lblt  to  be  a<>«;"4^^^^t,^  ^u  oo^ared 
(b)  a  one-third  reduction  ^-"f^^^^^  „,  the  n.ed  for  a 

vlth  other  l°-"»^   i°'„t7e„,e  that  the  tree,  to  be  re- 
retalnlng  vail,  and  (d)  erio" 
ami  are  old  and  alaea.ed. 

Dr.  Walter  Hell.  ■^"r,""°Td.fS"t:'rdea''a^d*ti;r'°re- 

?:"i;rng^:r-^;ta::j^^  ^th.  .-.ibu  of  art  tr^.. 

ures, 

^,  A  r^r-  a.   clear  understanding  of  the 
Coonissioner  ^ckley  asked  t<^-J^^\^   ,,,,  p,rk  altera- 

ideas  of  park  P^'^'^Tf^^i^^iiSo^t^e  loss  of  a  park«s  essen- 
tion.  can  be  --^J^f/t^^t  aU  phases  of  these  oft^ccur- 
tl.l  purpo.0.  HO  ^i'l 
ring  problenB  be  oon.ldered. 

Co-l..lon.r  B.rc«t  '-"•"^^^^I^'^J  's^^rtenSnt 

elo„  to  tf  ^-^Va'tTt  «uldTSmcult  to  effectWely 
Oirod-,  opinion  ^at  It -oul^_ 

screen  the  new  wing  n"" 

Miss  Evelyn  La  Place, 
Others  expressing  their  views  were         ^^  ^^  ^^  ^^  ^^ 
T^hrarv  Coxaaissioner,  and  Mrs.  "^-y" 
"l^Pl^ng  a»J  Houalng  A.aoclatlon. 


KXn  of  Ejqpansion 
.  in  Young  Meraorlal 
JNQD  Referred  to 
U  for  Investiga- 
poD  and  Report  in 
5U25i 


CISCO    l-xc""»*"0 

0„  motion  of  '^•''"ZuK^"'^"^^''  fnd'ri^itr 
Bucklay,  all  of  th.  ■«"^'^;^n  w  the  General  Manager  ^th 
had  been  I»-«""^f'  "n„u«  d««lop»nt.  and  report  In  full 
U,.  direction  th«th.^«^«_^  ^P^^^,„,  gutter  ha.  re- 
to  the  Commission  in  augu«v 
turned. 


»  •  •  « 


•  •  »  •  » 


(3) 


.  *v  ♦  nhrarv  Coanissioners  had  been 
the  secretary  reported  »h.t  Ubrar,  propo«d  reyl..d 

Mpected  to  attend  the  »etl^  J^<^tlon  Center.  <*«»»»^*r 
pSn.  for  th.  *|"f  =°"::f^tlon  ..rvlce.  c<»ld  b.  «oW.d 


I 


(KiiftA/f,:: 
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(oontinutd) 


u^Htftua 


No  formal  .otlon  ooald  b.  Ukon  until  dtUil.d  drawing,  art 
praparad,  but  tha  Coamlsalon  andoraad  tha  ganaral  plan. 


,r»l  Managar 
|lB»Mtl|»ta 

Itiport  on 
Kodak 

Land 

loining 


Mr.  Uwla  raoallad  to  tha  Comadaaion  tha  dl.cuaaion  in  pra- 
rikia  montha  ragarding  th.  adviaabllity  of  anlarging  that 
lortiaTof  Aquailo  iSk  prCparty  whara  tha  anoloaad  avi«dng 
7^U  to  bToonatruotad.     Tha  additional  land^ownad  by  tha 
gHtin  KodS  Coi^«V.ll.a  i^-diataly  aouth  of  tha  propoaad 
pool,  and  parallala  Van  Naaa  Avanua. 

On  motion  of  Co-nlaaionar  Barout,  aaoondad  by  Co««nlBSionar 
B^cklay,  tha  Qanaral  Manager  was  authoriaad  and  diractad  to 
iivaatii^ta  tha  poaaibility  for  purchas.  of  thaEaatman 
Kodak  CwBany  proparty,  and  to  raport  at  tha  naxt  regular 
i^aUngTrt.  apTraiaal  and  tha  availability  of  funda. 


S»nrica  Coo- 
Requaatad 
IteDd  Section  16 
|thi  1953-1954 
Salary 


(7)  Equity  i»  Hourly  Rataa  Within  Claaaificationa  RllO.  R112, 
,1^  fin/  at  ailming  FttQlfl — — 


Mr.   Lewis  reported  that  at  present  ^^a  hourly  rates  of  pay 
vl^hi^  the  oiaaaifioations  of  RllO    Ufa  Guard  (P*^^'^"*) 
as  deeded,  R112  Matron,  Swinmdng  Pool  (r""''"^    v^ 
end^U  ^i-ning  Instructor  (part-time)  as  needed,  ^ry 
a^ordlng  to  the  number  of  days  in  each  pay  period,  this 
Jituati^  creating  inequities  in  hourly  "*«»  ^f  ^^ic^ 
period  to  another.     He  recoasanded  that  tha  Civil  Sanrice 
r«r.»iPn  be  aaked  to  change  the  P'-f  ^  *"^;;«r"J,i^, 
oX  to  eatabliah  an  equitable  pay  rate  within  the  three 
claaaificationa  auparrlalng  swiming  pools. 

On  motion  of  Co-daaloner  Barcut.  seconded  ty  Commissioner 
Buckley,  the  following  resolution  waa  adopted: 

of1icU«  16  of  th.  1953-1954  A»m..l  Salary  Oraln«.c„ 

Conpenaation 

^Jaiu 


Item  Claaa 

No.  Nq> 

2.1  RllO 

3  R112 

L  RIU 


^Iffisa   Title 

Ufe  Guard  (part-time)  as  needed  |2bO-l300 

Kbtron,  Swimming  Pool  (part-time)  ^^^^^50 

aa  needed 

Swimming  Instructor  (part-time)  ^^^^^y^ 

as  needed  a.3wu-» 


aifications. 


(8) 


riii'sr"-""'^"'"*'-"i~""""-- 
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■;  f»i-L.T,'^.-*-.<  ^.^T--  '..iti.TI  -•^■ii-'?^ 
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(continued) 


iitt  Board  of 

jttd  to  D«J30r 
^tt»no«  of  lluth«r 
jquor  Uctiui«»  in 
fiolnity  of  JbMph 


tng  a.8l.taBce  to  pmrent  the  i.auanco  of  further  H^^or  11- 
is.-  in  the  vloinity  of  tlK,  Joseph  Lee  ^^^^^^^^^^^f^^^^^ 
He  explained  that  there. ^re  many  auch  •stabLlahwnta  in  the 
vIoIS^^  that  ohuroh  and  parent  organisations  had  encoun. 
le^Sennige  problema.     He  aaked  the  Coinmla.lon  to  requeat 
the  SUte  Board  of  Equaliaatlon  to  consider  these  faotors 
^.en  Uquor  license  applications  for  that  neighborhood  aro 
•uboitted. 

Ot  notion  of  Coamlssioner  Dippel,  seconded  by  CoiBnissioner 
Buckley,  the  request  was  approved  and  the  Secretai7  was 
instructed  to  write  the  State  Board  of  Equall.aUon. 


(9)  General  Manager  and  Secretary  Authorised  to  Act  for  Coimia. 
g^nn  During  -Tplv  Raeaaa . — 


in.  Mguoager 
Store taty 
uthorised  to  Act 
[or  Commission 


On  motion  of  Commissioner  Dippel,  seconded  by  Comndsaloner 
Bercut,  the  following  resolution  declaring  a  JUly  recess 
was  adopted t 

REXIA^.   that  this  Comnission  does  hereby  declare  a  recess 
during  tie  month  of  JUly,  and  the  General  Manager  and  ^ecre- 
tarylre  hereby  authorised  to  effect  all  necessary  transfer 
a^execute  all  routine  financial  transaction,  which  may  be 
required  for  the  continuous  and  uninterrupted  operation  of 
Sfdepartment  during  the  period  of  the  Commission  recess, 
provided  that  all  such  financial  transactions  shall  be  sub- 
mitted to  the  Commission  for  ratification  at  the  first 
nee  ting  to  be  held  following  the  Jlily  recess. 


)£mssL 


There  being  no  nether  business  to  come  before  t^  Commission, 
the  meeting  was  declared  adjourned  at  5:20  P.M.  by  Vice 
President  Parr. 


Heapectfully  submitted, 


jCi// 


<t>^J42r^ 


Secretary 
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■  ,MP-' 


j_^,..,^,-**^v,»,ja^Jjtt, 


:r/;viY^-^?P. 


Auguft  13,   19$3 


tflfiUXIS 


SLImIo/^  c»uld  to  ord«-  Pn  Thur.d.y.  Au«u.t  13,  1953 
•t  3tOO  P.M.,  Prwldwt  a»tt*r  proldlnf. 

TIM  following  Comdwloiwrt  wor*  prownti 

M>.  Louis  autUr,  Prosldont 
Vie,  HUr  Borout 
)t>.  HlohMl  »A0kley 
Mro.  Honry  J.  Dippel 
Mr.  tfi  D.  Pwr 
M*t.  Slgniad  Storn 


I.  M^itii.        Thoro  bolnf  no  corrooUon.  or  ondssion..  the  ainutoa  of  tte 


r^^  irra.  J  Josooh  Hayes,  Chalrwui,  RodoTelopnent  Agency,  out- 
^^  ^J'p^rfonha  dovlop«nt  of  a  park-ey  in  the  Diamond 
ii^'i^  /ct!  and  reque:trng  the  ^o-^on  ^^  ^PP^^^^ 
t^Tnlln^  to  purchaae  land  in  the  parkway  to  the  extent 
S  aS^tTlyTlCOOO.X.  propoaing  that  funf- f '•^. 
^tSTbTobtiined  through  an  appropriation  ^  the  Board 

of  Supervlsora. 


Ifc*.  M,  H. 
addreased 
pftobandle 
oua  green 
to  Golden 
acceaa  to 


L.  Sanders,   *. ,  of  the  Redorelopaent  Agency  ataff, 
tia^oLiaiion,  explaining  that  the  proposed  p^k 
Suld  be  a  Uni  in  the  l*uiter  Plan  for  a  continu- 
V«it  to  extend  over  Twin  Peaka  and  Mount  Sutro 
^U  l^T^  that  it  would  afford  a  pede.trlan 
the  Glen  Park  Day  Caap. 


Co«i..ioner.  Buckley  and  Parr  requested  Mr    ^J^^^^^'^i'^ 
««^.tlMitea  for  the  maintenance  of  auch  a  parkway  ^^ 
ft!  !2ir^  definite  information  as  to  the  source  of  funda 
r rTeptfts^^^-ponaibility.     (Consid-tion  post- 
^d  to  Se  next  regular  meeting  on  August  27.  1953.) 


(2) 


I  of  lasar  Stad« 

Btod  Fk^nciaoana 

Coaeloding  Cer- 

of  Hatl. 

I,  Sunday 


rrou  Nichols ..  "-^».^j"^  'i^^ri^'sr^i  Tk:'^ 

Stadium  en  Sunday,  May  *f,   i7>«»»  *-^       ^     .     .  ,j  i^   raiifor- 
orthrF«»cl.ca».  national  C«>«"'%»t^,  "^"ai^'^.v 

•d  was  open  and  available, 

on  «,tion  of  (Wsaloner  Dippel,  ^-ndedjT  Co«sia.ioner 

parr,  the  following  reaolution  waa  adopted: 

the  Franciscan  National  Congress. 
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1      "  «j^  (conttmitd) 


t'i\  fyo.  Hwry  L    Stuv^r,  Prwld«nt.  National  Oariatrical  Socl- 
^^^  fS"  5?rF.aiTl^  sUt,  r.qua.tln«  th.  Co-il.*i«n  to  Pro- 

IS;  a  looatlon  whara  «mbar.  of  tha  aodatgr  ly  hold  thalr 

raoraatlon  and  atudy  aaatinga. 

Tha  Saorataxy  waa  dlractad  to  raply  that  Coaidaalon  oonald- 
wlti^n^S*  raquaat  had  baan  poatpoaad  until  Octobar  to 
a^it  thTrieo^aSdaUon.  of  th.  Group  Work  and  R-oraatlon 
S^oil  of  tha  Con«unity  Cha.t'a  ourrant  atudy  of  tha  geri- 
atrio  problan  in  San  RpancUoo. 


(4) 


»r«B  tha  Pinanoe  Conuittaa.  Board  of  Suparviaora,  raquaating 
^th!^«^ionV^iaf  but  fairly  datailad  ata.ta»int,  in- 
aL:Cr'pi:;o:ariooationof^^^^^^^^ 

of  in«r«i.  and  agraaa,  °<>»^^^^^,Ji«5^.f^^i:  iti 
othar  data  which  nay  ba  halpful  to  the  Com^ttaa  in  iw 

atudy  of  tha  project. 

Praaident  3uttar  aakad  Mr.  Lewis  to  convey  to  the  W^nanoe 
fo^^tSe  the  infon^tion  that  P-l^-^^  ^irit^^ta  Ap- 
u^of  Flowera  would  be  received  from  the  Architeota,  Ap- 

iiknlt.  aou  could  b.  rrona^i  the  ConmlU... 


(5) 


tro.  th.  Board  of  SupervLor..  r.qu,.tl=,  «*«»  "^^"3^^- 
ti,«  or  the  ..^^.tlon  and^ar.  Co»i..^o    «^th^^^^ 

Sir^"  C^oi^  J^ciutiT.  -iU  oonti,n«  to  ^  ».d. 
avalUble  to  the  public. 

H^abara  recalled  that  on  April  9.  b7  B^'/^^J^^  ^'  '^^' 

SrS  JUiiaing  w«  in  a  d««.rou.  condition  ^  th. 
iu.nd.nc.  did  not  w«rant  oontlncd  operation. 

^lon  and  r.port  r..ult.  of  th.  conforonc. 


(6) 


,^  Sopervlaor  <^rj.  -rl.to^r    r^'^^-^ ,^„^^TZ 
^  aiacu..  «d  act  "'"J^l^dlum  faclUtl...  and  adrlslng 
l„proT.m.nt  of  the  f^''^^        „f  ti^  Board  of  Superrl.- 
that  he  win  urge  °"i°i°J„*^"°^„i^  aata  for  the  atudy. 
or..  If  required,  to  """J" '"!,"  tHu  Comiaeloner.  and 
Cople.  of  th.  i«^»«^f,^^ri„n  «,^«ted  ^  SupervUor 
^cLrto^STwrd^rthtluhJect  of  «.  ext.n.l«  .tudr. 

On  «tlon  of  Co-l..lo«r  J-^^.-T'^f  ^'^f^r%o 

'^•^'zi  :rtht::^r;:ror"oSn't:pSr''t^.'irriou,'tuL  of  hi. 

conaldor  "i*^.  f^"!  °    «nt  on  the  engineering  d.ta  r.- 
^':Z  t^^^^Z..   «.d  th.  official  acuon  to  t. 
taken. 


■'^'  -^7J-r^^  T^z:JTZ-a:'^^ 


■tMV^ 


K".  ?*.tJf.-'?«*-»=Il:  a'^;K~.'.'M-:i 


•flaacjst^r--- 
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8«  of  Lot  396, 

.  6215,  and 

,^  11,12  and  13 

,  Block  6187  for 

«n  Park  - 


ni^or.  for  the  acquisition  trom  the  Estates  of  1^«  ««^^'' 
Iir"ls  I.  BeuboS.  both  deceased,  for  the  sum  ^^ ^3 5 0.00, 
l^t  Tin  A;sessor's  Block  e>215,  Lot  5  ^^f""°'^J'°^. 
6215,  and  Lots  11.  12  and  13  In  Assessor's  Block  6215,  re 
quired  for  McLaren  Park. 

On  motion  of  Cot«dssioner  Parr,  seconded  ^  Coromissioner 
Dippel,  the  following  resolution  was  adoptedi 

p^gpjtftion  No.   1212 
RESOWro    that  this  Coomlssion  authorises  the  General  tena- 

McLaren  Park  as  follows i 

i*„      *v,«  Ri.t«tea  of  Louis  Reubold  and  Lois  A,  Reubold,  both 
From  the  Estates  oi  iiouj-o  *«»«  bi««v  K9i«i    2  lota 

J,     T^*.-  -i  MnA  <5  In  Assessor's  Block  o^i?,  «  a^vo 

r;i  4.r.^  2  •  X  loSt  reap.cuvel,    "-\^"f '*',' 
„^  rnt.  11    12  and  13  In  AaasaaorU  Block,  aach  lot  25'  i 
SS'^pic;".!^    viLt  proparty,  for  «..  total  .u»  of 

♦1350.00. 


(8) 


islon  i^roves 
■ed  Route  of 
flin»«9unset  Oit- 
|t  Sswer  Through 


Ptom  Sherman  P.  Duckel,  Director  of  Public  W^'^f  •  '^^'^^ 
1^  the  Conmission  to  approve  the  proposed  ^^^^"^  f  ^^^^^ 

i^ice  Unes  through  ^P««-^«^  P^^Pt'^/',^/,^  ZZta 
^.^^,  ^.--.^Mcal  Gftprtena,  and  submitting  preliminary  prinwi 

Sirs  r:rT"^£:'<^t.=^^^> 

known  as  Lakeshore  Country  Club  Acres.) 

Fniio-inir  a  review  of  the  prints,  on  motion  of  Commissioner 
J:ii"t^condedTco:^a.i-er  Stern,  the  following  resolu- 
tion  was  adopted: 

f^ffn->titi,nn  W^-  1213 
HESOLVir,  that  thl.  Co^laalon.  on  "-™"^f^°  °^^%, 

of  the  propoaacJ  outlet  •»^'^'  »  "f"T^  „tloB  will  Inaure 
into  with  the  ^P"^"*  f^^^^ii^ttf  coLfruct  a.^  necea- 
to  the  CoDDiaalon  a  Pf"""""';!" '.„.  further  Inaure  the 
.ery  tuUdlng.  over  the  .ewer  ^^L^^^^f"^  b,  m- 
Co-laalon  asalnat  "-^^f- Vth:Trtr::;Uon7^  InataUa- 
tlTofVir..  "a:-,",  and  that  .u=h  working  .«r.«-nt  he 
approred  bf  the  City  Attorney. 


(,)a.»ro«  Dr.  PhlUp  R.  -atdahl,  Pre.ldent    ^^  ^J^^^";, 
"'-gating  a  'tate-nt  fro»  *^    o^"  "J  ^rRa^^l^T,,*. 

.ion  approval  of  the  final  race  plan.. 

(^,.^0.  HT..  Erne^Born    ^.-Thrtiv^laVoaTialir 
:roirdTo;  'h:°;":itt^  T<.Zn  oat.  nr..   iC^^^r,..^ 
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'^*^^Ki^' 


t^^aOMi 


:.}'y^m"' 
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(oontinutd) 


of  thli  mtU«r  v«s  poatpowd  by  President  Sutter  until  the 
next  reguUr  ■eeting,  Thursday,  lugust  27.) 


^Mlon  Qrsnta 
I  Liki  Msrced  Sail- 

[  Club  the  Contin- 
j  Oi«  of  a  Portion 
>  ]£Bt  Merced  As  a 
Berthing 


(10)  From  Harold  A.   Johnson,  Coi«odore,  Uke  *rced  Sailing  Club, 
requesting  official  approval  of  the  Club's  OP^'^^^/'J^^ 
Lake  Jfcroed  and  the  coiMnued  tei^porary  use  of  a  boat  looa- 

tion. 

On  .btion  of  Cosadssioner  Dippel,  seconded  by  Comissioner 
Parr,  the  following  resolution  was  adopted i 

REXIVED,  that  this  Cowmisaion,  on  recosnendation  o*"  ^ 
General  Manager,  does  herety  recogni.e  t^e  Lake  Merced  Sail- 
ing Club  as  a  bone  fide  operating  organisation  on  L^  Mer- 
ced, and  grants  to  said  club  permission  to  use  a  portion  of 
Laki  Merced  as  a  tefl?)orery  berthing  and  mooring  location, 
such  locaUon  to  be  subject  to  change  at  the  discretion  of 
the  General  Manager. 


(11)  From  Ifs.  W.  F.  Wadsworth,  2887  Washington  Street,  subnit- 
ting  a  list  of  petitioners  requesting  Installation  of  a 
ti^phone  in  ^  gardeoer*.  tool  ahed  at  Alta  Plasa  Park 
as  ake^irgency  safeguard  in  riew  of  tho  reasons  set  forth 
in  the  petition. 

On  notion  of  Cowilssioner  Parr,  seconded  by  CoMdssioner 
Dippel.  the  installation  of  a  telephone  was  «Pf J^*^  «» 
a  mal  basis  and  the  General  Manager  ^^^o^^^\^J^t^ 
the  installation  to  be  continuing  if  it  proves  effective. 


/ 


Oouldts 


(12)  rt<m  tb.  City  Attorney.  Opinion  Ko.T22,  '^''^^"f^^^*  *^' 
Cosgdssion  oannot  legally  a«nd  its  agreement  with  the 
Iferitiw  Msuseum  Association  to  penolt  operation  of  tne 
Showboat. 

The  Secretary  then  r»ad  a  letter  dated  August  12     1953  fro. 
S:  City  At^mey.  Dion  R.  HoLu,   clarifying  a  point  ofq^»- 
tion  in  his  Opinion  No.722  as  to  whether  or  not  the  Co^s- 
•ion,   independent  of  the  Iferitiine  Hiseum  Association    ^ 
!e«lly  c^ct  with  Barney  Gould  and  associates  for  ^ 
o^Uon^  the  Showboat.     The  City  Attorney  advised  that 
re^^sslon  has  the  authority  to  enter  i^^o  an  agrje-ent 
di^ctly  with  Barney  Gould  and  Associates,  «~^i«jJ;/J  ^^^^^ 
to  approval  by  the  Board     of  Supervisors  as  provided  in 
Section  A2  of  the  Charter. 

Mr     Barney  Gould,  acco«(>anied  by  o»  ot  his  associates,  Mr. 
T'o^Jler  of  SacrZnto.  appeared  before  the  Comndssion, 
L;^    Gould  requested  that  the  Con«ission  negotUte  with 
hia  without  further  delay. 

President  Sutter  asked  W.   Gould  if  the  legal  'Si^^^*^^'* 
tatween  hiwelf  and  his  associates  had  been  resolved  by  the 
^^     an^Mr     Gould  e^lained  that  the  injunction  against 
^^  l^de^in^d  beS  continued  by  the  court  in  favor  of 
Z:  IZtZl^t  the  question  of  hi.  associates,   interests 
m  the  adventure  had  not  been  finally  settled. 

Mr     Gould  was  questioned  further  on  his  financial  support  or 
!!^ii?^  to^fSTbish  the  vessel  and  place  it  in  operation. 
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(oontinuAd) 

Hi.  a.«oclaf .  Mr.  W.  0.  Wheelar,  .tafd  that  he  had  reached 
the  extent  to  which  he  could  underwrl^ie  the  project. 
JjLi^nt  sTtf  r  then  advi«d  Mr.  (kuld  that  he  ««t  Pr^-- 
rotten  eUte-nt  fro«  hi.  financial  '-Pjf  ^T^'f,;;^" 
dence  of  their  financial  ability,  before  the  C««^"^^^ 
would  consider  approTing  a  contract  with  him  and  hi.  asao- 

oiate..  «  •  »  • 

(13)  Coaniwioner.* ratified  the  following  grant.  «^  PJ'^"^^^;, 
(a)  Brigadier  General  WilUaa  H.  Rjwell,   Jr..  U.S. Air  Force, 
^^  *  land  a  helicopter  in  Civic  Center  Pla.a  during  the 
African  Ho.pital  As.ociation  ^onvanUon    Auguat  31  to 
September  3.   (Approved  by  Mr.  l^»»  P^^^^^'^  '^•^^"'^ 
inmiranoe  i.  obtained.)  v.  i^  «♦■  •». 

nual  picnic  on  the  lawn,  Stow  l-aKe,  on  ««iu«v ,       f 

U)  S'  ?l!^g»an,  to  hold  Sixth  Annual  San  Rrancl.co  Chil 
^^  ^;n..  m  1^  at  Speedway  Meadow  in  Golden  Gate  Park 
on  October  18. 


T,,  following  iar^miJ^  iali^  were  referred  to  the  Secretaxy  for  reply 

(1)  ?ro»  the  City  Attorney,   copy  of  Opinion  No.7U.  advi^ng 
^       th^  tht  Recreation  and  Park  Comiaalon  can  agree  with  a  pri- 

T^  TxItTZ  for  him  to  conatxvot  a  golf  driving  cage,  to 
S  o;^^S^^  hL  aa  a  nrofit^ing  enterprise,  the  coat 
thereof  to  be  amortiaed  by  rental  deduction.. 

(2)  F.O.  Rot«rt  A.  Pederaen    new  le-sae  °J^JX^i/i^ri;«^: 
I^rbrr  'LTwiuirdirt^l^  titSnl::  required  in- 
:ranfe1:uct^  covering  hi.  operation  of  the  plunge. 

/ON   1^      n.    Fills  D    Sox.  Director  of  Public  Health,  a  copy  of 

(3)  Pt-om  Dr.  Ellis  D.  »ox,  wi^o  vutlier    subadtting  reoom- 

agenent  and  personnel  lor  we  °*^"^  ,  ^.  ^j.  con- 

concluding  that  the  Caa,)'.  accomtnodationa  and  the  water 
dition  was  generally  satisfactory. 

terminated  before  September  10.) 

(5)  fro.  Jcph  H.  DT.r.  *.,  ^T^^f  ^„tt«t"«  ^ iU 
CamiaaloD  offlelally  .proved  the  folloxlng  pi» 

(c)  Central  AotlTltlM  Building  Ca...No.3279-1953-S). 

.      ^     <•  <i,«.nrt.or«    Resolution  Ho.   13518,  eutho- 

^omndsilon.     (SeptoiAor  26  to  October  U,  1953.) 
Calender,  were  referred  to  the  becrewry 
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^  Scm  Itarkowit.,  President  of  the  Library  Coml^ioru  ^ 
H'  r*wreno6  J  Clarke.  City  Ubrarlan,  appeared  before  tlie 
^JXHo  aubllt.  for  approval,  the  final  Plans  and 
a^^tioL  for  ii..  »*^na  Branch  Library  as  P-P^f 
wTlrii.ton  &  Wolfftrd,  Architects.  An  accurate  and  attrac- 
S^'^dl^^^l^tie  boilding  ^  ^'^^\^Z%r 
^^  tTdl^-trate  the  Ubrary's  relationship  to  the  FW- 

aton  Playground, 

On  motion  of  Connissioner  Dippel,  seconded  ty  Coiaaissioner 
Hrr,  the  following  resolution  was  adopted: 

RE30IOT,   that  this  Conmiission,  in  accordance  with  I ts  pr^ 
^ouT action  under  Resolution  No.   1112,  «eting  of  Jprll  Z3, 

iTil  te^^  1?W  "  prepared  W  "^"'"'tJ'^^ZT .^ 
the  Library  Ccaaaission. 


_  ilon  Approves 
el  Plans  and 
ficatlons  for 


SdMdule 
ttlMsnt  and 
Dtasnt  of 
Coasittee  for 


^        Benedict     Mr    Todd  Helser  and  Mr.  Willia.  Tevia 
**L.^ri^Sf^  Cession  for  the  purpose  of  express- 

"loo  of  th.  Oeldon  OeU  Biric  M<>  "•"• 

"^U.  hiatin  arrS;^'^  ^^'"^  "'  '"-'^•'^°- 

ul.  .ill"  to  the  1952^»rr^^7*;,rL^„aea  that  they 
CI.CO  R.10  «>a  teeing  *»•»!?■»"?""  f„  ti«  .ntlr.  soMon.  • 

the  polo  season  for  the  cooidb  / 

J  u-  T  S  smth.  representing  the  San 
MP.  Eric  Psdley  '^\'^'}-'   %^rX^/^Lr   request  for  the 
»,teo-Barlinga»  P°^°  ^^'^^  '^  ^^d  pioneered  ti>e  ga» 
polo  field  on  the  basis  that  to^  ^  p  ^^  g^ 

L  this  ax^  ^j::^,::^r  p^  1^-^  °^  ^^  ^^^^ , 

Ttf -wh^^  ^o^trr douST-heTr  ga«,s  would  .t  solve 
the  difficulties. 

,.  SMth  said  he  could  ^-^-Jroo^'.^^^^Tio^ 
say  that  they  were  most  «i";^^  J^^  ^  the  playing 
tlon  and  he  ""^r^J.^/^^::? t^afthe  San  Ft^cisco  Polo 

season.     Hr    ««^'  ^^i^^^^eJider  so«  .ettle«nt  on 
and  Racing  Association  would  ^     ^^^^  ^^^  ^^^^^  ^^^^^ 

the  195A  season.       "^-   '*'^  /^  ^  place  in  which  to  con- 
that  San  ft^cisco  ^f  \5°'^,7iete5  in  the  stadium  sched- 
tinue  the  sport  of  polo  ir  reai. 

ule. 

,  ^hv  discussion  of  the  changing  aspects 
There  followed  a  ^^'^.f.^'roin  fewer  stables  and  lesser 
of  the  ga«  of  P«^°/^^^^'"tt\^  pointed  out  that  there 
strings  of  ponies,  in  ^';^^^l^^^ru   in  the  Bay  area. 
are  only  tuenty-seven  registereo  pxajr* 
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g.  d«  Young 
^1  Hoeeua 
«lon  Conai<J«rft- 
to  be  Consld- 

j  at  Sptelal 
iiting  Msodaj, 


OB  BoUon  of  CoB-dasioner  Parr.  Mconded  It  '^-f  •^f^,^ 
mJ^r  the  Co«lB8ion  approT^J  the  1953  .ohedule.  of  both 
^oiri;o^.^ref  rrodti  Prealdoat  Sutfr  the  appoint- 
«;?  5Vcia«dtt.e  to  negotiate  with  both  polo  groupa  and 
"•  oiLral  Manager  to-erd  a  reaolving  of  the  -ohc^l- 
S^ble.  for  1954.     Thereupon.  ^^^^^^\^'''^' .'^^^'''^t^ 
SLlaaioner.  Bercut  and  Parr  to  the  polo  ««f^*^«'  ^f,^ 
fun  po-r  to  aot  In  the  preparation  of  achedulea  and  allo- 
caUonTf  date,  and  tiaea  for  the  1954  aeaaon. 


A  large  audience  waa  present  to  hear  the  further  «on«^;^ 
urTf  the  requeat  of  the  Board  of  Di"»«^",f{,^,f  ^°**^ 
H«eum  for  pertniaalon  to  eatpand  the  wseu»  building  in  a 
no^t^rly  Section  to  houae  the  gift  of  art  treaaurea  of 
the  Kress  Foundation, 

Mr     Michel  Weill.  Chairnan  of  the  HiseuB  Board  of  Director.. 
and  Dr.  Walter  Hell.  Hiaeum  Director,  presented  •^«^^^" 
J^ing  a  new  treati«nt  of  the  galleries'   facade  in  pro^ 
laity  to  the  Msiin  Drive  of  the  Park. 

yt    Roy  Flann.  Jf.   *<*  HilUaer,  Chainnan  •^^^''^^^l. 
^,«S^ively.  of  the  Society  for  the  P^«f-^^«»  f  ^"!^ 
StiPark     oiposed  the  extension  on  the  »in  ground  that  it 
Wd^  t^e'^auly  of  the  park,   bringing  the  JJjjeum  Build- 
1^  too  close  to  the  Ffein  Drive  and  destroying  vistas  to 
S  i^t  ifonglhat  road.     They  presented  an  alternate  plan 
Tr  Tl^cing  a  new  wi.^  to  the  west  of  the  -xseum  and  also 
cSue^e^the  urgency  of  constructing  a  new  wing  to  oeet 
the  Kress  Foundation  requirements. 

Mr    Weill  remained  firm  in  presenting  the  PO^^^^  °^^*  ^ 
.  .V  *  ♦r  ^r^^^J.\  nlace  for  the  erection  of  the  galler- 
board  that  the  logical  P^««  *°;/°    ^     ^  oOO.OO  worth  of 
J       ♦-.  vn/«»>«  tha  Kress  collection  or  fx.Jtw."'^^'"*' 

S»j:i>  ^ Vctical.  and  th.t  the  -  .tru=^=  -■"  -' 
.ntlre  bulWlng  b.  hidden  H,  plantation.     Mr    Weill  •"••"° 

r£!Tireirrn.!°  x^^''^  tir^.-- 

lor  and  exterior. 

of  *-'!-,  ^*-n,r„.'^^rn;.;=roaT^t  Sat  would  J.^ 
to  urge  reeletanc.  agalnat  arW  •»=  ^ 

ZT^   ^'rr'att^t.  to  ch^e  it.  cha^cter  W  ^ 
introduction  of  buildings  and  roadways. 

c^  A  Vr-AnVt^  mnd  Ernest  Welhe  supported  the  ejr». 
irohltect.  Bd«rdm^.  ^^™       ^^^  ^^^  ^p^.^, 

tenalon  plan  as  prepared  i^  ">"  •    ^   ,  u„  Cntral 
rSir°e^c^  HiJpri^,  Arohifct.  expressed  opposition. 

a^iaing.  Co^tt.e  sen  ^"^^Jj^^^  „f  the  San  Fran. 
°t''"°F'^»trn'ori^U,  contended  that  the  «».u»  Director. 
'.i5°°theto^«lo^  .^»ld  evolve  a  »st.r  V^^^J^^T 
mnT^hould  be  permitted  that  U  not  in  confonlt,.  i. 
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To  Arthur  Wall«r«i-l«t  k  Fln.Hyt.  - 
Pulod  •ndlng  7-3-53. 


aUirtl»gl. 


•5,185.00 

(d)  COI»STHX.lPOL.qgAHgRS-mMmS  k  PAimffiR3-200 


$6,97^.30 


(.)  gW.mFlBnC  EIHIBlTS-S.F.lKTtL  HJOTOGRAHilC  EIPOSI- 


To  DoD  Cley«r  -  l«^  *  "J*!  ^^J^*  " 
Forlod  aoding  7-5-53. 


1250.00 


To  Dunn  Roofing  Co.-Ut  &  Iln.Payt. 
Fttriod  ending  7-2-53. 


(g) 


To  D»«»r  &  D«w»r-lat  *  Fln.Piyt.- 
Parlod  ending  7-29-53. 


■I?98- 

1970.00 


(h)   XHSTilXAtR  «,  B«»CHI»G,FIZIgfflAQCERHUTIHGPUi»T> 
SfiSTweldlng  Co.-let  *  nn.«ur^  IlliiiloO 

Fu-iod  ending  7-28-53  recess  in  accordance 

(The  above  peyi-nU  --,-»•  ^iSli^^*^'^  " 
with  Ras.l2I0.  and  are  hereby  ratified.; 

(i) 


To  AssocUted  Sportsaen  -  let  Puj-nt 
period  ending  7-31-53. 


•433.00 


Ut  *  WMl  Fii»i«nt.  I>.r.. ndlng  7-29-53. 


I^riod  ending  7-31-53. 


CD 


To  Ralph  Morraj,  Director  -  i»v  ro/ 
Period  ending  7-31-53. 


To  Martinelli  Cons t. Co. ,  Inc.-  ^  *^«v 
Period  ending  6-30-53. 
(„)  Ci*  MOTHER,  0O.eTROC.H  .  I,m3-Co.t.»110  -  Control- 

»9,A82.3« 


i?cXi;>n*Oo^to^«^-"«^- 
Work  cotapleted  6-29-53. 


•392.00 
(p)   ^NNE,   CONSTRIK^.imTS.   miDHOOSE-Contract^ 


6th  Poyr«at  -  Period  ending  7-2-53. 
(nore  on  next  paee)  ^.^Lj-jJ 


..,-«*  •*«^" 


-^Hff^^»'^g^^*™'^^^'^^HF^g*f*i'Hjjjj^|fy- 


80.1218 


(contimMd) 

^^'  To  Hart "  Hyndlng,   Inc.  -  bth  F«y««t  -    112,954.10 
Pttrlod  ondtng  t>-30-53. 


period  ending  7-31-53. 

^•'  To  iuU«l«Kbo.ir '  lrihit.ct.-  4th  Payt.  -    4^70.00 

Plans  &  9p»os. 
(t)  MAP  &  FIKD  StWm,  AQOATK  PARK  SITE  -  OStf  #103- 


To  Punnett,  Fares  4  HutohUon  - 

l«t  &  Final  Payaant. 


|l,002.e>2 


(u)  ARQONNE  -  CONSTROC.  OP  HDHSE.  IMtVTS-Cont.#120  -  Con- 

gl^yUn/£]?  4  MLUer:ird;..,Inc.  -        ^2.^:^- 
Plnel  Payaant  -  eonpleted  7-2-53. 

(in  [Mill  nimmn  mm  -  ^^^^^  Q^  rjT.TynRwu  cniafe 

R.lfflbur.e««nt  covering  «P«"»V, **,f  i^^Si 
including  uae  oi  autonoblle,  JVily  10-U,1953. 


on  motion  of  (Waioner  Dippel.  --"^•^^-  '°-^"'°""' 
alckley,  the  following  resolution  was  adoptedi 

|C<^SgSnTConngton  -Caap  Mather  Iqpv.   110  ^^^  ^30.53 

Codington  *  Covington-     -       "  ^,!^i^   ^ij  3o37  15  ^-17-53 

ttaS.Brej  4  Miller.    Argonne  Pleldhse     120  JOJ' 

iuuxiu,    -/       A,T.iru7  JuLv  receaa  in 


liODi  of 


heraly  ratified)  .  loo 

irtfaur  Wallgren-     ^^^  ^;°l,f}:?^Taw- 
lamtell  Hinton  Co.-Kesar  Floodlight  Tjp 

era  (Painting)       oai    399 

H.C.Baui«nn,Arch.-  Rossi  Rec.  Center- 
UplstoQ  k  Wolfard,  -  Eureka  Valley  - 


2081 


3048 
3027 


15 

30 
180 
257 

45 


7-  9-53 

8-28-53 

2-  7-54 

12-11-53 


Lcations  of 


(4)  i^^n^tiann  of  ContrragtA. 


on  «>tlon  of  (Wssloner  Bercut,  -conded Jy  Con^issloner 
Mp^l,  the  following  resolution  was  adopted, 

R^p^^ytion  t»^,    1220 

of  Contracts: 

8-13-53 


"•vmatf/ji^- 


^m^m^'^simhi,:.y.:^ims^^^imt 


*<»V*1I«S4»WK.'-.'. 


■:.,ii.,  ,;-^  ..-..  v:-.<5i 


MMM 


182 


Bo.1220 


ilQTI^^  (continued) 

***^**^  Contract  Control- 

li^^lSi  Co.-ASl!cagl8,  loo    127  2067  H|l5.Increa..  «  500.50 

Jlcj' C^uS  Co..  «  •  •      127  aO<.7H(»6-        -        1,7U.33 

(JLbiv«  2  inopwi»««  granted  during  July  r«e«8«  in  aooordanoa  with 
rMc  1210,  and  art  b«r«bQr  ratliied.) 
>4UrtftHynding.Vl«.Val.Fldhiia.     65A         3025-#b-Deori«.a        ^.00 
iUbrtlaaUi  CoMtruc-W.Suaaat  Slte-126        2075Hfl-Inerw»a        98.10 


(5)    Ani>ta>nta 

On  •»tlon  of  CoBBlaslonar  Pan-,  aaeondad  ^  ComiBaionar 
Bueklay,  tha  following  raaoluUon  waa  adoptadi 

IttSOiyED,  that  for  tha  boat  intaraate  and  proper  conduct 
of  the  Recreation  and  Park  Departnant,  the  Controller  be 
and  ia  herety  requested  to  approve  the  following  Allotwnta: 


312.AOO.Q4 
312.300.01 
312.400.01 
(Ibore  3 
Baa.  1210 » 
312.130.01.50 
312.385.02 
312.200.03 
312.300.03 
312.130.03.2 
312.200.02 

312.300.04 

333.321.12.01 

333.321.12.03 

333.321.12.04 

312.350.01 

312.300.08 

3U.200.04 


E<jttipt.-Rec»l  Unite  -  Keaar  Stadium  Cover        112, 
Contractual  Servloea  -  General  Diviaion  4, 

Equipt. -General  Division-  Purohaao  of  Truck        2, 
Allotnenta  granted  during  JUly  v^^  in  accordance 
and  are  hereby  ratified.) 

Wages  -  Direotort  *"• 

Forage  k  Fbod  for  Aniaals  -  S.  F.  Zoo  3, 

Contractual  Services  -  Coaaissary 
Materials  *  Supplies  -  C(WBdssary 
Wages  -  Teaporary  -  Ooonisaary 
Contractual  Servioes  -  Recreational  Units 
Jteteriais  &  SuppUes  -  Recreational  Itoita 
FVxel  k  Lubricants  -  General  Division 
fUel  k  Lubricants  -  CoBBissary 
nasi  *  Lubricants  -  Recreational  Units 
PbodstuffB  -  Oen.  Divialeo,  for  Silver  Tree  Caap) 
Materials  k  SuppUes  -  Canp  Mather  1» 

Contractual  Services  -  Recreational  Units 
(Pyinde  -  Sharp  Park  Pua?)  Repairs) 


500.00 
000.00 
850.00 
with 


b, 


500.00 
100.00 
800.00 
800.00 
ICO.X 
400.00 
000.00 
300.00 
150.00 
400.00 
85.00 
000.00 
700.x 


il.for  i^iproval  of 
).Eaplo3nDents  froa 
■Salary  Apnrop'ns 


(6)  Request  for  Approval  of  Teeporary  Eaploywnts  froa  Paraa- 
n^r^i.  a>iarv  AnpropriatlQaa — 

Ob  aotion  of  Coanissioner  Dippel,  seconded  by  Commissioner 
Stem,  the  following  resolution  was  adopted: 

iMnliitlnn  ifn    ^^^ 

RESOUND,  that  this  Coamission,  on  recoBmiandation  of  the 
General  Manager,  does  hereby  request  the  Controller  to  ap- 
prove use  of  funds  in  Permanent  Salary  Appropriations  for 
filling  the  following  positions  by  Ten5>orar7  Employments: 


lifioation  and 

Senior  Clerk, 
Ursula  Hooper    -  T-511 
h^fcb.l  Ar.Op.Kngr., 
nred  Anger 
Sub.ni.  Gardener, 

Vfri.  Geun^D 
a«i.Clark-Sten. ,  -  T-472        7/6/5>«/ Jil/53  Leav« 

Svelyn  Taylor 
Gardener: 
Fete  Manetas 

Vlllie  Harris 


T-«7 
T-554 


7/1/53-9/19/53 

7/7/53-9/23/53 
7/l/5>10/7/53 


Kirol  gf  LfflTB 


Ifyyint 


SL  w/o  pay      ♦  935.91 
(  Teoporarily  working 
(  Higher  Clas»f«oa«n  e)69.09 

SL  w/o  pay       1,048.86 


413.63 


T-623    6/26/53-7/8/53 
T4C^,670  7/1/53-1/1/54 


SL  w/o  pay        107.73 
Higher  Clas»f«ca«n  1663.75 

8-13-53 


(continued) 


lifloatioo  and 


[QirAiOitrt 

p/G  Dtr»otor» 
3beva  Brandl* 

I  BtMit  Brown 
1ix«  notf«Pi 


T-555 

T-t»45 
T-671 

T-U3,bl2 

T-^fe7,b85 
T-691 


(7) 


7/l/53*10/3V53 
7/?7/53-10/2V53 

$/l/53-9/30/53 
8/3/53.10/31/53 

7/1/53-8/V53 
7/1/53-7/15/53 
7/U/53-i;;/V53 
^/3/53-9/30/53 


Higher  CU««f'o««n- 1925.00 
***'    V  773  00 

a  w/o  p«y  'cio'oo 

SL  w/o  pay  5W.O0 

SL  «/o  pay  "^JoOO 

SL  w/o  pay 
S^oational  L^* 
3L  w/o  pay 
SL  w/o  pay 


ic«  or  Vterk 
and  Encu»> 


for  Sarrlca 


la 

in  L,  Vietlea 
l.lMlltiea  Coania. 

LBtllitiaa  Comia, 
f.Mttar  D»pt. 
l.PubUc  Wortca, 
of  Bldg.  Rapair. 


ItoBMlbraPoaa 


♦  <;5Tw»t  P/G  (G3H  n»n«.7/3/53)  I1.900.00 
Turfing  at  South  *«^;.;;r,\  ,       •    6/30/53) 
(Plana, Inatalla«n  FloodlightiB , I  ^       1.200.00 

(S.E.  ^^"•LiJ^'nd  i!?„^ll  2  50-h.p.  WJ^' 
.1  :it-";tirt.^"lC-Uon.u^^^^^^ 

II^tTto  ahaxT  Park  Golf  Couraa  &  Co.  Jail  ^^ 

(ApproprlaUon  3U.200.0A) 

Watam  Tltla  m-urance  and  Guaranty  Co..   .   .       2.^-^ 
r4t.»  Tltla  loaurance  Coapax^»  '   '   I  '   '   '  2.000.00 

j;:^  (^^.l.Uon  J12.M0.03.) 


(8) 


niMlll*i'°B  UBi  ^^^ 


U  Harbor 

tint  UCIUM 


s^r-'-srs^--^'"^""' 


1  -*«r.  on  reconmandation  of  tha 
j^aOLVD),  that  thl.  ^<«f  fJi^^^J^^t^e  following  tranafara 
G««ral  >fanagar,  do"  ^tll^.^S^.  of  f  n^rary  Ucenses  and 
of  par-anant  ^-^"'  ^^t^  temporary  Ucenaaa  a.  fol- 
canoellation  of  both  parmanen 

lowat 


.  V  ■-'■■■  V  "---.^■^'-'■■■^*^i^r' 


.  fiM;  'xr^^  »^^'-,';_--v', ,  -- >.^'  _ 


m^m^: 


QTfto^LM  GmXo*  frcfmrtr^or 


»•  "^        -  gXmT,  ImA  lni|»cUd  th*  proper- 
10MU4  IB  S«xU  CUT*  County  •9- 
IQM  QmtJ^,     WLU*  tt»  property 
__  It  attrftotlv* 

d  iv  roMrtMionT  sum, 


0*»iU  for  Lif«r»»r<l  SUtioo  wid  »••- 


t2  O-lrtU  for  ortabUsh-nt  of  a  Uf.fUBrd  .U- 
y^,Hnn  of  «  w«t«a«Bt  •t  tbo  Oeo«n  Bo»<*  i*m 


r.  UkU  — P°'^^J*-"^"    -MBTdlw  Urn  proi)O00d  pur- 

^_:jr—  i«uld  r*ial«  «  appro^rUUoD  for  th. 
p«>wt  la  th.  •-  of  lu.ooo.w. 

a.  -rtlo.  o£  C«U.loo.r  SUTB,  -corded  by  Co-U.l«-r 
I>lp,tl,  th.  folloirtag  ro^otetloo  •«  odoptod, 


S-l>i53 


Ei!!»«a=k_fcd 


'^^^^^^■SCTTn  "i  ■ 


iiiiii.iisM;-"'^ 


asc?'"- 


7 


135 


(eontlnuftd) 


Nj^oJIlii  haaunX  of 
f[oOOfor  Purch»»« 


S^  B.,u..t  ^u.d.  ana  having  ^-J^^^  f,  f/a^t/ 
«f  Pronerty  that  ttoa  oatineUd  coat*  oT  tha  5a.  O  acr^  «* 

jSs  k«.  -  =sr  "-Sri"' 


lion  ApproTos 
,^it  of  Pacific 
Jlirtag  Con>anor  for 
_    to  15#  P«r 
Coffaa  Sold  at 
Stadium  Fbotball 


^*'  !|!^^  r.r.nt.d  to  rt"in-.  "n  i-rlnt  '--TIT'- 

'■r:r":sir.tisz'/t:SiS:-''ttrunot^:nrto"- 

Incraaaad  labor  and  aaterial  coeta. 

»     -.—1  «f  tK«  i-Muaat  was  rcccrwended  by  Mr.  Hoyt,  fti»i- 
;r^::L:Ir    JT-tlon  .r  O-^-lo-r  Dlpp.!.  -co-. 
ed  b7  Co—iaalonar  Buckley,  waa  approvad. 


fO  teoisat  of  Automtlc  Marchandialng  Cai^)WV  to  IUi»a  Prioa 
^^^  y?t'^^'^:"  r^^  [ InnTf  ^  ^nr  ^«^-^tad 

TK.  <5.«retarT  raported  that  the  Automatic  Iterobandiaing  Co«^ 
jion  ApproTea         Tha  Se^rataryjeporte^  operator.,  had  reque.ted 

It  of  AutoMtic       paoar.   cigarette  ranaxng         „  .^^  ci«ar«ttaa  under  the 

reqoaat  waa  approTed. 


(fe) 
iloc  iccepta 
itlc  Air-Flo 
tor  Inatolla- 
at  Harding  Park 
Links  on  Trial 


_  *—  onifara  at  Bunicipal  courses,     an  »»*" ^ 

SSiS  Sf  :^d  to  U-'tn.t.ll.tio.  of  th.  .^,-nt  0. 

a  trial  ba«U. 

C  «Uan  of  Co-daaioner^^oa-^^^C^^^^^^ 
Buckley,  the  -atter  was  "^•'^'f  ^^^?^  Secretary  to 

^  ^'  ""  ^^'' J^rinSo^  3^2:'  ^^o  Dec«-.r  31). 
issue  a  te«^rary  P«»^V^^™  ^^e  «itiafactory  to 
with  ten-  and  <=°^^i^^°""J^f  iitereat.  of  the  depertaant. 
Mr.  Robhine  and  protect  the  beat  iniero- 


(7) 


anal  )kBager*8  „      _,  i«.«-/«r  on  the  appraisal  of  the 

^  r:;^«l    Th,  roport  of  JJV «~"^^SX  ^^tlc  ?S.  «•  po.^^ 


8-13-53 


.tLAVi^HJLiy 


«^-«t/jk^iaii>>.'V»v-  ■s,, .,  • 


.:-.^i,  v,z!f:M 


186' 


of  Blrdkflhot  Uftd  on 


.,  U*«  fro* 
^t«of  I«^ 
to  bo 
at 


(ooRtiimod) 
(8)  R«<i«»«t  of  Bd  aadthora  for  »o«o(f»l 

ftit.t.M  nf  Tilrn  rtir-'^  i^.t»o«>»d  ♦- 

4oUon  on  th.  ro<|i.*.t  of  Kr.  Id  tolthonf  that  bid.  b^n 
Jor  tho  P«»T»1  of  blxd».hot  1-d  on  th.  bottom  of  Ld» 
Iterowl  VM  pottpoMd  to  tho  noxt  rogulfty  awtlag,  at  tht 

pIJuMtod  to  «k»  *  rooo«»ndatlon  on  th.  wtUr  at  that 
Una. 


iloner  Gal- 
ois Report  k 
.IM  of  Faraonnal 
llttftlon  iooaptad 
f  CoMiasiOB  - 


(9)  Co«laaion.r  Qalla^ar«f  Raport  ra.  Rarlwi  otHvnoiwMl 


Tha  wrlttan  raport  of  Co«l.flonor  Qallaghar.  undar  data  of 
Au«u.t  7,  coTering  hla  rarlaw  of  tha  paraonnal  •^toation 
inrolvlni  tha  tran.far  of  Mr.  Oroya  Mohr,  waa  acoaptad  W 
tha  CoMlaalon  and  ordarad  fllad  by  tha  Sacpatarjr. 


(1)  Auard  of  Contract  -  COHSTRDCTION  OF  BIN  -TYK  WTAINING 

MkV   -  T>lagr«nh  Hill  — — — 

Tha  Sf^oratary  raad  tha  foUowlng  bida,  raealTod  JUljr  28, 
1953'i 


.1 


■I 


$6,237.00 
15, 828. Ob 


Low  filddlCt 

BBBQQUIST  COHSTRUCTIOH  CO. 

U5  larn  Straat,  San  Frandaeo  12 

I^MiInaUUa'n  Chain  Unk  Ponce  Utam  V) 

<MftT  Biddarg?  i6  soo  oo 

Qona  Carpenter  't'^  W 

Barnard  Gayr-an  ^^.00 

C.   J.   ColUn.  Co.  7,713.00 

Chaa.  L.  Hamay  ^Z\/c  nn 

Arthur  Wall^ran  ^.^^-^O 

Hart  ft  Hynding,   Inc.  tl't^'oo 

Mlchaal  Morphy,  Jr.  18,300.00 

On  motion  of  Co«ia.ionar  Parr,  .acondad  by  Co-iasionar 
Bucklay,   tha  following  resolution  waa  adoptad: 

HIAIl  .  TBI^aiAPH      00,  they  ^-ing  the  lowaat  ""P^"^" 
',  .15.828.00  the  aaount  of  15,828.00,   and,   be  it 

yURIBER  mSOVfW,  that  tha  General  Manager  ;;»?  ^«  ^J'^ 
nTare  anpowered  to  executa  thia  contract  on  bahaU  of  the 
RBcraation  aixJ  Park  Comnisaion,  and,  be  it 

niRTHER  RKSOiy©,  that  the  Secretary  •^Ji"^^^'*^. 
Zroval  in  the  officUl  advrtiaing  of  the  official  nawa 
^r^  tha  City  and  County  of  San  Franciaoo. 
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fc|fc'#*-""'-'" 


lyiyfl)  ||..  ^.;''  ".w*""""-'^.;.  .^ 


,.,i-jt***S'M#ft«l'*-'i-' 


") 
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(oontlou«<i) 


(2)  iMard  of  Contraot  -  B003m  PUMP  *t  3ILm  TOACB  fUl^ 
^pywft  jf  ^^rvil-jn  y»-»-*t.  garth  ^^  Thnrnton  ATMIM 

Hm  Itcwtary  rwd  th«  folloidng  bl<i«,  r«c»lv«d  JUly  28. 
19531 


rd  of  Contract 
dH  CARJCNIER  - 
paw  at 
BRfiACE  P/Ck 


2^  jljl^t 

GBNE  CARnNTER 
yjfi  Boa ton  ivanua, 


16,500.00 


Oakland 


Mltohall  Plumbing  «t  AppUanca  Co.  |6,758.0D 
Bargqulat  ConttruoUon  Co,  **'^^"*?? 

Ada-  Arra.  *  Son  7,^-^ 

C.  J.  ColUna  Co.  7,772.00 

H.  T.  Traa«?y  7.855.00 

On  -otlon  of  Co«laalonar  Dlppal,  seconded  ky  Coaaiaaloaar 
Starn,  the  folloiAng  reaoluUon  vaa  adopted: 

iilfllWtiTT'"  Wo.  1^227 

I«30ynH).  that  thla  CoaBtiaaion.  on  recoB«ndatlon  of  the 
Qena^l  Manager,  doea  harety  award  the  oontract  for  the 
^^  SSJ^t  SILVER  TEbScE  PLAIQROO!©,  Waterville  St. 
^^r'J^rJton  Street,  t.  f»«J/f^^'  ^.^p^^: 
ATenue,  Oakland.  California,  he  being  the  J^jJ  '^^ 
iibla  blddar  therefor  in  the  amount  of  $6,500,00;  and.  oe 

it 

maOR  BESOUr©.  that  the  General  Manager  '^«?^  ^J*^ 
jTwre-powered  to  e»cute  thia  oontraot  on  behalf  of  the 
Recreation  and  Park  CoiKlaaion;  and.  be  it 

mrHER  RESOLVED,  that  the  Seoretary  -^^^  "Jj.^^^'^T^. 
1^1  in  the  official  adrertiaing  of  the  official  newa- 
p^r  of  the  City  and  County  of  San  Pranciaco. 


Las  ion  Poatponea 
IttCt  Reg.  Meeting 
iBguat  27th  the 
of  Contract 

Conatruotion  of 
iball  PaciUtiea 


(3)  Conaideration  of  Contract  Award  'o'  ^f  ^^^^f^^'jT^ 

.U.FCI  for  the  OoMtrucUon  of  BM.bBll  JiclUtlM  »\~'-f" 
^^T^tl  LX-nTto  th.  n«rt  p.gul«  —tlog.  in  ord.r  to 
^r.riIS:rtlgaUon  «^  «.!«  of  th.  ^uait,  of  th. 
bida  aubodtted. 

0„    »otlon  of  Co-il..lon.r  SUm,  •«-'«"J^'»  Co™i..loMr 
Wpfl.  th.  foUo»ln«  r..oluUo»  »M  »ac*Ud: 

[|j.f1iit.lon  Hfli    "'^ 

RE30WED,  that  thl.  Co-l«ilon,  on  "«r"»j;^'lf„^ 

-  -r  iff  rlrto-j-S-t^^  7^:^z. . 

October  15.  1953.  in  ^'^'^^rP'™;^  the  transfer  of  funda 
the  bida  submitted  and  to  arrange  tot  -urn  ^^ 

prior  to  auch  a%wird. 
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tt-rdfr-f)  •iaM»::t 


t-^i-f^^'^fi-' 


''»ymfff9mft»m'- 


•  If  »^',,       ^V^Q. 


nm 


,   xtact  ttaa 
rfflrrlnl 


abmH  fll«  sotloB   if 


r.-j  tri  rtg    rf 


iirnmfti 


il:? 


^  ian  ^RUicaaca. 


isldv 


■■  txiofftrndz 


ypPiXSF 


Co  JUflto  4Mir4. 


•-1>«J 


,^*'' 


■t:?**'-' 


^'^v 


«'*^*kr;,-ti! 


^^sWife'i 


] 


'•■,4-JA.->i/:*"!*.";-jj-:vii>«V': 


ISS 


mgpBSS  (oontlnucd) 


U)  Preliminary  Plans  and  Spaclflcatlont  for  Eureka  Vallay 
Raeraation  Center.  Aaproved 

Mr.  Lewis  and  Mr.  Harman  auboltted  and  explained  In  detail 
the  Preliminary  Plana  and  deifications  and  estimates  of 
cost  for  the  Eureka  Valley  Raoreotloa  Center,  to  be  located 
at  19th  and  Colllngwood  Streets. 

After  detailed  review  by  all  CoBaniss loners,  on  motion  of 
CoziBiissioner  Stem,  seconded  by  Cozomissioner  Dlppel,  the 
following  resolution  was  adopted! 


iMion  improves 
lUa.Plans  and 
tcifioations  k 
it  tctinates  for 
Iwm.  VALLEY  REC 
riON  CENTER  as 
itted  by  Archl- 
leti  Apple  ton  ft 

lifltfiri    


Raaolution  Ho.    1229 

RESOLVED,   that  this  Comnlsslon,   on  recoimnendatlon  of  the 
Qeneral  )%nager,  does  hereby  approve  the  Preliminary  Plans 
and  Specififioations  and  Cost  Estimates  of  the  Eureka  Valley 
Recreation  Center,  as  prepared  and  submitted  by  Architects 
Apple ton  ft  Wolfard}  and,  be  it 

ratTHBR  FESOUTED,   that  In  accordance  with  the  reviaed  cost 
estimates,  the  Controller  be  and  is  hereby  requested  to 
approve  the  modification  of  the  architectural  contract  be- 
tween the  Coanission  and  Appleton  ft  Wolfard,  as  Indicated 
in  the  schedule  below,  and  representing  a  reduction  in  the 
•Bount  of  $696.0a,  m  followsi        Pr«liminary 

4«Qunt  tXk  ".t.   -  Aat.         ftlYlHd  ftf. 

Orounda    |130,000    •  «l    %  7,800  %  95,315  •  «^        I  5,7111.90 

Building  JiSUSSSi.   •  TJl     17.500  2W.797  •  T%      ^18.885.09 

TOTALS  -  $380,000  ♦25,300  $365,102  ♦24,603.99 

AND,   a:  IT  WRTHER  RESOLVED,  that  the  Secretary  and  the 
General  Mwafer  be  authorised  to  take  whatever  steps  may 
be  necessary  to  give  effect  to  the  purpose  of  this  resolu- 
tion. 


(5)  Pinal  Plana  and  Specifications  for  Uurel  Hill  Playground 
iBPrOY^d.  — 


Mr.  Lewis  introduced  Mr.   Paul  Ryan,  of  Ryan  ft  Lee,   Archi- 
tects, who  explained  in  detail  the  Pinal  Plans  and  Speci- 
fications of  the  proposed  Laurel  Hill  Playground,  as  pre- 
pared under  Conmiission  ResoluUon  No.  900,  meeting  of 
Septeater  25,   1952. 

Jbllowlng  a  review  by  all  Coianiss  loners ,  on  motion  of  Com- 
missioner Parr,  seconded  by  Connlssloner  Dlppel,   the  fol- 
lowing resolution  was  adopted: 


I^oalsslon  Approves 
tieoepts  Final  Plans 
taptcs.  for  LAUREL 
QU<  P/a,  aa  Subid.tted 
Vi^  ft  Lee,  Arohi- 


Raaolution  No.    1^30 

RESOLVa),   that  this  CoBBhisiion,   on  recocmendation  of  the 
Geneml  )fanager,  approves  and  accepts  the  Final  Plans  and 
Specifications  and  Cost  Estimates  of  the  Uurel  Hill  Play- 
ground, as  prepared  and  submitted  by  Architects  Ryan  ft  Lee; 
and,  be  it 

FURTHER  RESOU^H),  that  this  Conmiesion  does  approve  and 
reoonnond  to  the  Controller  on  additional  payment  on  the 
architectural  fee  aa  indicated  belowi 


Orounds      -    0112, 5iO    -        «* 
Building    -        24,385    -        «* 


of  tH  - 
of  7Jt  - 


♦4,051.U 
1.02Z..17 


TOTAL  -    ♦5,075.61 


8-l>53 


/    ! 


Hi 


mm:.^:^ 


^f!Jtm'*i^y^:>'rf(^-^TrvYT>^^n.'-i  ■'pw"+T?:»*^'*^  " 
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(oontlxsMd) 


1.110.1330 


AM)  thtwupon  r«<juoits  approwl  of  *  pwgro*  p-y-ent  In 
th*  amounrof  nUty  («*)  per  wot  of  tht  toUl  «ount  of 
tho  r«Tl«o<l  fo«. 


of  Zoo 
.  Crating 
itrtntportation 
to  b«  Borne 


Th«  Sacrataxy  ra*d  tha  raport  of  Mr.  Carey  Baldwin,  Dljpaetor 
of  tha  Zoo,  raooM»ndlne  the  exchange  of  too  anlMl*  with 
other  doaeetlo  tooe,  aU  craUng  and  other  tran.portation 
charges  to  be  paid  by  such  other  tooa. 

On  .otion  of  Conmlsaloner  Parr,  eeoonded  by  Co«d..ioner  Dip- 
pel,  the  following  resolution  was  adoptedi 

ReeoluUon  Ho.  1231 

HSSOLVBD,  that  this  Coanlaalon,  on  recomendatlon  of  Carey 
Baldwin,  Director  of  the  Zoo,  and  for  the  purpoae  of  dla- 
posing  of  eurpluB  varieties  and  improving  the  local  colleo- 
?ion^of1niris  and  birds,  does  hereby  approve  the  following 
exchanges  of  ani»als  between  the  San  Francisco  ^oosnd  other 
doB^sUo  .ooa,  transportation  and  crating  charges  to  be  borne 
by  the  other  aoos  involved  in  these  exchanges  as  follows: 


Son  fyanciseo 
tiff  R^QTivo 


San  Francisco 


6  Gibbons 
1  Blnturong 

3  Gibbons 


1  CaiMl 

3  Qrissly  Bears 

1  pr.  Wallaroos 


Seattle  Zoo, 
Seattle,  Wash. 

VtB.  H.  P.  Snow 
Alazneda,  Calif, 


AX)  B  IT  FURTHER  RESOLVO),  that  all  of  the  exchanges  be 
approved  by  the  City  Purchaser  of  Supplies  and  ^e  «^«  J» 
a^rdanc7wlth  the  crating  and  shipping  ter»s  and  condl- 
tlons  prescribed  by  the  City  Purchaser. 


(7)   Proposed  Agreement  with  Riordan  High  School  -  Football  Con- 


Lwion  Approves 
93  Stoson  Pbowball 
It  Schedule 
iBt  with  the 
Hitth  School 


The  Secretary  submitted  the  proposed  *«^«»f f^^'^r'^"*  P'*^ 
posed  football  contest,  of  the  Riordan  High  School  to  be 
held  in  Kesar  Stadium, 

on  action  of  Comnd.-ioner  Dippel,  seconded  by  Co-lssioner 
Parr,  the  following  resolution  was  adoptedi 

HESOim    that  this  Connlsslon  does  hereby  approve  the  agrea- 
SftTti  ^Riordan  High  School  for  the  -^^^-[J^^  ^^^ 
footlAll  contests  in  Kesar  Stadium  during  the  ^53  season 
vm  a  adnli-am  guaranty  of  $25.00  for  day  goaes  and  « 250  00 
Ji^nJ^tl^sfTd  a  peymsnt  to  the  Conoission  of  ten  (lOJt) 
per  cent  of  the  gross  receipts  froo  admissions. 


^.^  n^,^^„  ■  r^...r  r.te  F»rt  -  fimrmat  fnr  r^.nlln.  T«  f^ 

Mr  Lewis  reported  to  the  Coianisslon  that  many  of  the  rood- 

^LiJS^  Gate  Park  were  as  heavily  traveled  as  sos»  of 
ways  of  Golden  Gate  rar»  w«*        -^«-Bd  locical  that 
the  city's  sialB  streets,  and  that  it  seewd  logicax  « 

^  8-13-53 
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(eontlimtd) 


SUt«  MSoUn.  tax  funda  might  b«  obtained  and  utiUsad  for 
S!  aaStananoa  of  such  roadway,  if  tb.  eltuation  vara  «ada 
known  to  the  proper  authorities.     To  the  -inquiry  *»  ^ 
S?S  0?  Mr..  E^.t  Bom,  Hr.  Lewie  explained  that  th.  Coa- 
adseion  would  not  loe.  control  of  the  road,  nor  ^'^^J^-^ 
ing,  but  would  gain  the  financial  awii.tance  of  the  State  in 
the  expenaive  taak  of  naintenanoe. 

On  aotion  of  Commi..ioner  Parr,  .eeonded  ty  Coaoieeioner 
Dlppel,  the  following  re.olution  waa  adopted! 


awion  Requeet. 
«ty  ao*<5  CoBznis- 
pr  to  take  Step. 
I  ifey  be  Proper  for 
ortiotnient  of  State 
J  Ttf  Itod.  for  Ose 
,  QiikKp  of  Driveway. 


RESOLVED,  that  it  being  the  eonaidered  opinion  of  thi.  Con- 
„d..ion  ^at  »aiv  of  the  n«in  road,  and  drivewsy.  oj  Gulden 
Ste  fttrk  .hould  qualify  for  aaintenanc.  •^/^^Jf^J^i^ 
from  the  county  road  fund,  that  are  ^^^^^'^^^^J**^. 
«^oline  tax,  for  the  reason  that  they  are  heavily  traveled 
Cd  Bonre  thi  traffic  purpose,  of  .econdary  county  road,  or 
"ty  •^•t•^nd,   therifo^e,   tl.e  San  Francisco  County  Road 

ciIi..ioner  be  ;u.d  he  1.  herein  ''^^'''''^,\''\^St:'^ 
propriate  --f  "  -^;-^re^^^^^^^^  ^;^^^^^ 

jrtJeTirtircfoJ^eTtalnTiiU.  m  Ooiaen  Oate  Par.. 


(«) 


il  Kbnager*. 
on  1947 
e.lond  Fund,  Plan. 
Ilol]ib  P/0  and 
L«ld  Sq.  k 
Vlw  P/G  Poat- 

to  Mtg.  of 
JLuiaSJ 


General  Manager's  Scheduled  Report,  on  19^7  Recreation  Bond 
Pund,  and  Plans  for  Rolph  Playground.  Garfield  Square  and 

f^f^^  Y^aw  pi.v>rrn,irni  prflt-non«d  to  intniit,  ?7Ui  Matting. 

W    Lewi,  .tated  that  hi.  scheduled  reports  on  the  19A7  Reo- 
reiuon  Bond  Fbnd,  the  plans  for  Rolph  playground  and  Gar- 
jnfd  ^  a^  for  BsJ  View  Playground  would  require  con- 
riderabTums  and  attention  to  the  latter  »»^^«;^«J 
poetponeDSnt  to  the  meeting  of  August  27th,  and  it  was  so 
ordered. 


(9) 

Bond  Issue 
R  *  P  lB¥)rove- 
dU  Ordered  as  Busi- 
II  of  Spec.  Mtg.  to 


Proposed  Bond  Issue  for  Recreation  and  ^^ ^"^""^^^^^^r. 

The  report  and  recomBendatlona  of  the  General  Manager  on  a 
^^nSd  bond  issue  for  recreation  and  P«*^^^°-«»!^'  '^^ 
J^Sission  to  the  voters  on  November  3rd     1953,  ^^^^^^ 
Is  the  business  of  a  apecial  meeting  to  be  held  Monday, 
August  24,  1953. 


(10)  n   f   jr-'-'T,,^'  r^in^"  -  ^'""°^  "^  ^^"^"  ^"  AmrnprlaUoa.. 

Mr  Lewis  reported  that  there  remains  a  balance  of  approJd- 
^;^iTft»  000  00  in  the  account  for  the  purpose  of  setting 
"  o^!  f;^;^t^»  -d  panthers  at  the  San  l^cisco  Zo- 
ZoTlZ  ^dens.  and  that  Mr.  Carey  Baldwin.  Zoo  Director, 
rec^ndS^the  use  of  these  funds  for  the  construction  of 
additional  cages. 

On  motion  of  Conmdssioner  Parr,  seconded  by  Co«nissioner  Dip- 
pel,   the  following  resolution  was  adoptedi 


■;-rf^.-r,  .<:*,.v-  -^,y,  :.vir.^ 
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jTar  the  -Sas  limBclMao  .ao&lQflaia 
aaebrmsst  Jar  ■•Ifi  proTwwlanftl  • 
St  tto  «»ttw«M!  oort  of  em,ZHDuli« 


it 

,  tat  Kb 
1»  lMr«Se^ 


of 


VD  furthat  immAxmm  tx  cam  Jirf»*  tte 


r.ar  p.k 


ctful2y  «ubBiitt«a, 


it^4^ 
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A^^m 


^iifiifc^^-i' 


p,>»"  fltiiii.^tlSI 


] 


San  ft«Beisoe,  C«Uf<Nnilft 
Aueuit  15,  1953 


,filU 


At  tte  *lr*«tioB  of  Vio«-Pr««ia«nt  Tfi  D.  P»rr»  •  SpeoUl 
l^tiac  ©f  th«  itota»«U<«  Mid  F*rk  C«KL««Iob  vm  l»U  la 
ttl^Luiiiw  Offlot..  )tel*r*a  Ud««.  Ooldw  Gaf  Pwrk,  « 
M»«V,  A>f»»t  15.  1953.  at  3:W  P.M.,  to  con.ld«r  .u^ 

j!sr;f  •  propo-d  Bond  i««-/«^  ^rf'^r^i^j^ 

1953.     P««»ld«»^  l-«»tt^«  *»^^'  prttldod  at  tb«  i^tint. 

Tho  foUouli*  Co«l««loo»rt  w»rd  prwontj 

».  Louis  Suttw,  IVMldont 
I*,  Tf6  D.  P«rr,  Vlo#-Prwident 
Mr*.  H«ni7  J.  Dlpptl 
Slgaind  St«ra 


.  for  CoBpletioo  of  C«rt«ln 
•  for  SutelMioo  *t  Goasnl 


(1)  AdopUon  of  Propo««d  Bond 
BaerMUon  and  Pw*  " 

ir  1.  W3 


M>  D«nd  I.  Lwi..  Owiaral  ltoft««r,  «iportod  that  th»  im 
rf  p^cf  co.,«^.ln«  the  propo.^  bond  i-^J^^*"^ 
Mw^toly  oi»-half  the  orlflnal  prognui  WO^d  lyth. 

L  a«latSd  that  the  propoaed  l-l>rov«-nt.  •'j^°f  ^^- 
ooTOta  had  baan  dlacuaaed  and  rerlaved  thoPO««hlj  ^^J^ 
^STnt  p.«ann.l  and  repre.entaU^a  of  the  ^ou.  dia- 
trlota  affactad. 

iwn«K«r  a  brief  but  detailed  explanation  of  the  w»««~^2— 
I^^!^JnB«d  l^rore-ent,  on  notion  of  Co-dasicner  Parr, 
i:LS.d  S^llalSTstar;.  th.  follow  reaoluUon  ^ 
adopiadt 

BiiinlnVlfla  f"   ^^ 

,      ,    ML«nrH)     that  thia  Co«laaion  does  herebf  request  the  Board 

■ion  Approiraa      WSOOTtt,  that  «^~        reaoluUon  that  public  intw^t 
Debt  in  the        of  ^'^f  >r^^  jL^aiUon,  conatrScUon  and  oo^ 

ariadaaiOD  to  plation  of  tboja  «•^*t^I!z!:  ^  a  bonded  debt  In  the 

-  "  ■"•^'r''  ^infiiTSToJS^  'tT^ce  t*:  J^SUg  projecta.  to 
CofOatloB  of         aaount  of  #4,M».ww.  w  **«« 

Witt 


To  oo^ilete  1947  Prograa 
laoraatlon  Cantera  -  naw: 

Diawnd  Height*  (Redarelop—nt  Program} 

praaidic  of  San  Pranciaoo 

Bemal  Heights  -  Building 

Bacraation  Cantara  -  Bahabilitatlont 

^la  -  Belocate  and  RehabiUUte  ftOlding 
^i^  -  RelocaU  and  Rahabilitate  Plood- 
Ugfcting;  Concrata  Bleachers 

Golden  Gate  PaA: 
Haw  Tennia  Clubhouaa 
Raw  Handball  CourU 

(■ore  on  Page  2) 


$1,«»,000 

000,000 

150,000 

50.000 


uo.ooo 

100,000 


35, 0« 
35,000 


1 

1 
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y^-^f^C^^^m^^ 


.  :■.  .V  iv%!:T,i:i,JW_«.W!;\-_  ;■'•- ; .. 


Pffinvz^^i 


ailinhPlMiMiW 


■1— '-n-nvj^-w^^ 


19.? 


110.1135 


MQLar«n  Pftrkt 
3tfliBmlng  Pool 
Irrigation,  eto. 

Oth«r  Parka t 

Sutro  Ikilghta  -  Development 
aunset  Helghta  -  Developoent 
Russian  Hill  Park  -  Development 

Qas  House  Cove: 

Pier  for  Sports  Pishing  Boats 

Balboa  Park  Soccer  Pie Id i 
Concrete  Bleachers  -  West  Side 

Aquatic  Park  -  Riprap  Mmlcipal  Pier 

West  of  Twin  Peaks  -  Sunset  -  arflmmlng  Pool 

Contingencies 


300,000 
A00,000 


200,000 
30,000 
38,000 


75,000 

225.000 
50,000 

300,000 

7S.WQ 


TOTAL  -   $4,400,000 

AND  BE  IT  PURTHER  RESOLVED »  that  the  Board  of  Supervisors 
be  ind  are  hereby  requested  to  call  and  provide  for  a  bond 
election  to  be  held  on  Tuesday,  November  3,  1953,  for  the 
purpose  of  subodttlng  to  the  voters  the  proposition  of  In- 
SuTlng  said  $4,400,000  bond<id  debt  of  the  City  and  County 
of  San  Francisco. 


Mr  Lewis  was  authorised  and  directed  to  disseminate,  as 
widely  as  possible,  public  Information  regarding  the  pro- 
posed iH^rovements  and  to  utillwi  all  local  news  media  to 
obtain  support  of  the  measure. 


There  being  no  further  business  to  come  ^'^'^^  ^^•?°"^" 
Ilo^  Prellldent  Sutter  declared  the  meeting  adjourned  at 

3:40  P.M. 

Respectfully  submitted. 

Secretary 


8-l»*^ 


^^m^^ 


"i^m^^^^^^i^zii:^^ 


-.dheei^ 


\ 


S«n  fVanoitoo,  C«llfo»eia 
August  2A,  1959 


tf ifiy  IS  s 


A  Sjwolal  Minting  of  th*  R#or«atl<»  and  Pwk  Oon^Mion  wu 
oalltd  to  ordsr  iy  Pr«sidtnt  Suttar  or  Monday,  Augutt  2i, 
1953,  St  3i00  P.M.,  In  tha  Co««laaion  Offleaa,  MoLaran  Lodga, 
QoXdan  Oat«  Pwrk,  for  tha  p-jurpowt  of  oonaldaring  (1)  tha 
raquatt  of  tha  Board  of  T«»»t«oa  of  tba  M.  H.  dalouqg  »to- 
aauM  for  parolaalon  to  prooaad  with  plana  for  tha  aacpaaaloo 
of  tha  ttiaauK  bulldlnf ,  and  (2)  raoowandationa  of  tha  Qan- 
aral  Managar  on  oonferanoa  dalagataa. 

Tha  following  CoMniaalonara  wara  praaantt 

Mr.  Louit  Suttar,  Praaldant 

Mr.   Patar  Barout 

Mr.  Mlohaal  J.  Buoklay 

Vf.  Hanry  J.  Dlppel 

Mr.   ¥f6  D.   Parr 

Mra.  SlgBund  Starn 


CoBBdssioner  Parr  offered  Introductory  remarka  to  the  affect 
that  he  had  requaatad  the  apaclal  meeting  to  pemdt  hiaaelf 
and  other  Cowiaaionere  to  fully  oonaidar  the  praaentationa 
Mde  hy  proponenta  and  opponante  at  the  regular  aaeting  of 
Thuraday.  Auguat  18,   1953.     Mr.   Parr  stated  that  he  ^^V^^ 
aonally  inveatigated  the  entire  -ttaeua  area,  had  thoroughly 
reYlewed  the  propoaal  and  dieouaaed  Tarioua  phaaea  in  detail 
with  Mr.  Lawia  and  »fr.  Qlrod,  and  that  It  waa  hla  opinion 
that  the  alternate  plan  which  Hr.   Michel  Weill,  Chair»n  of 
tha  Board  of  Truateea  of  the  M.  H.  deYoung  ftiaeum  had  pro- 
poaed.  would  acooBf>Uah  the  expanaion  without  Tiolating  or 
S^;«  the  beau^of  the  Park.     Mr.  Weill  and  ^*^J^^<^ 
tor  Walter  Heil  aubnitted  akatchea  of  the  original  and  al- 
temate  plana  and  deacribed  the  manxier  in  which  the  new  pro- 
poaal would  accoa,)liah  a  aet-baok  of  the  exUnaion  facade. 

CoMiaaionar  Dippel  apoke  in  favor  of  the  »»««  P'<'J^!V^ 
offered  a  motion  of  approval,  which  waa  aeoonded  by  CoMia- 

aioner  Stem. 

Preaident  Sutter  invited  a  diacussion  on  the  notion  Pl*clng 
a  lifldtation  of  two  minutea  upon  the  many  f"°°«^^J°^^' 
oated  a  deaire  to  apeak,  a  ti«  limit  which  waa  withdrawn 
due  to  the  coB|»l»«lty  and  detail  of  the  subject  under  dis- 
cuaaion. 

Mr.  Jack  Hill.ar,  Secretary,  Society  for  ^•/'•'•^^^^^^  ^ 
Golden  Gate  Park,  x^ad  a  prepared  atata«,nt  i» JPP°f  ^f  ^,^ 
the  propoaal  and  reco-nended  that  the  request  ba  denied  a. 
opposed%o  the  principlea  of  hia  organisation^  U  copy  of 
»^  HilHwr'a  written  atatenent  waa  filed  with  the  Secrete- 
**)irl  lengthy  exchange  of  viewa.  the  following  peraon. 
S^Led  the  r^st:  Mrs.  Hilanr  Crawford.  Mr .  Roy  F^ 
ST^Kmeat  Bom,  Mra.  B.17I  Richardson  ,  and  Mlaa  Evalyn 
LaPUoa. 

un    »««h«l  Weill  Dr.  Waltor  Hell  and  h*:.  Ray  RadUff  da- 
Mr.  Michel  ''•^^i'  *^*  T-*._,  that  the  extenaion  was  nacea- 

sary  to  the  ^"^•  P^JJJ'^JS^thorities  would  be  accapt- 
iSrS^th1«?^:Slha1  Z  STsiu.  would  bear  the  r.11  «p.« 
of  the  plant  aaterial. 

To  the  atate«nt  of  Mr.  Hlll«r  that  -t  jne^P;"-  STS^ 

the  director,  the  P^'^^^^V t^T^ueS  ^Sent  Sutter 
aauB  had  apoken  in  favor  of  the  requeat,  rreaiwu 

8-24^3 
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ction  of  R.&  P. 
irtMBlf 


requested  the  SecretArjr  to  read  the  naaee  of  the  foliowing 
individuals  and  organisations  who  had  written  letters  en- 
dorting  the  request i 

Pauline  flhinany,  716  White  Street,  Broadnoor  Village,  Colaa 
Dr.  Reuben  L.  Blake,  Suite  701-2,  2iO  Stockton  Street,  S.P. 
jBan  Mtflin  -  883  Halght  Street,  S.F. 
Mr.  Nat  Sohmulowita  -  12th  Floor,  625  Market  Street,  S.f. 
Thos.  C.  Uighton,  President,  Society  of  Wistem  ArUsU, 

1170  Fhelan  Building,  S.P. 
Olo  Kirby,  President,  IrUsts  Bqulty  Association,  Northern 

California  Chapter,  29  Alta  Street,  S.P. 
N»lvln  f ,  Hixpiv*  for  Bay  Area  Arts  and  Crafts  aailding, 

1036  California  Drive,  Burllngam 
Frieda  Burkhart,  Secretary,  Association  of  San  Francisco 

Pottera,  225  Sequoia  Drive,  San  Anaelao 
Paul  W.  Lanlng,  Secretary,  Central  Council  of  Civic  Clubs, 

258  Ootavla  Street,  S.F. 

Following  additional  verbal  exchanges  between  speakers, 
President  Sutter  called  for  a  vote  on  the  motion  to  approve 
the  iiiiseuin»8  request,  and  the  following  resolution  was  fi- 
nally adopted! 

RESOLVED,  that  this  CoBonission  does  hereby  approve  the  re- 
quest of  the  Board  of  Trustees  of  the  M,H.  de Young  Memorial 
Miseum,  for  permission  to  C9nstruct  an  addition  to  the 
deYoung  Museum  to  house  a  gift  collection  of  art  treasures 
from  the  Samel  H.  Kress  Foundation}  the  proposed  addition 
to  be  made  in  accordance  with  the  print  subnitted  by  Weihe, 
Frlcke  and  Kruse,  Architects,  titled  "Scheme  B,  dated. Aug- 
ust 19,  1953  -  Proposed  Addition  to  deYoung  Miseum  to  House 
Kress  Collection,"  wherein  it  is  indicated  that  the  north 
central  facade  of  the  new  construction  shall  not  be  closer 
than  seventeen  feet,  six  inches  (I7«b«)  to  the  southern 
edge  of  the  equestrian  path  on  Itein  Drive,  and  the  set-back 
facade  for  each  new  gallery  wing  shall  be  not  closer  than 
twenty-one  feet,  six  inches  (21'6")  to  the  southern  edge  of 
Ifaln  Drive  equestrian  path;  fflQSUCffi.  *^^  ^^  receiving  this 
grant  of  permiaalon.the  Board  of  Trustees  of  the  M.H. deYoung 
Memorial  Museum  agrees  to  pay  the  full  cost  and  expenses  of 
fUroishlng  the  required  landscape  material,  trees,  shrubs 
and  planting  that  will  prove  necessary  to  properly  screen 
or  obscure  the  raxamm  walla  from  view  along  the  Main  Drive  | 
such  planting  and  arrangement  to  be  exclusively  and  entirely 
accon^jlished  under  the  direction  and  supervision  of  the 
Recreation  and  Park  Department, 


Tfee  SecreUry  then  read  the  reconoendations  of  Mr.  Lewis, 
General  Manager,  fov  delegates  to  represent  San  FJrancisco  at 
the  conventions  tr  be  held  by  the  American  Institute  of  Park 
Executives  at  Denver,  Colorado,  September  13-18,1953,  and 
the  National  Recreation  Association  at  Philadelphia,  Pennsyl- 
vania, September  28  to  October  2,  1953,  Mr.  Lewis  explaining 
in  his  report  that  his  reconroendatlons  were  In  accordance 
with  the  adopted  procedure  for  rotation  of  staff  members  at 
national  professional  meetings, 

I*.,  Lewis  recommended  Hr.   Bartle  S.  Rolph  for  attendance  at 
the  Denver  meeUng,  and  Mr.  James  P.  Lang  to  attend  the 
ftiladelphla  meeting,  accompanied  by  Mr.  SutUr  or  other 
Commissioner. 

Prealdent  Sutter  expressed  his  opinion  that  staff  represen- 
tatlon,rather  than  Coaaiasion  attendanoe,at  confWBnoes  would 
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prov«  n»r«  appropriate  and  of  gr«atex  value,  and  •ugg»«t*d 
that  additional  d«l«gat«»  be  left  to  the  Judgaent  of 
Mr.  Lewie, 

In  diaeueelng  the  question,  Coianieeioners  ooneldered  the 
adylsabUity  of  departaent  representation  at  the  Aaetlcan 
Inetitute  of  Park  Executives  in  the  person  of  >*•.  JVxllus 
Glrod,  Superintendent  of  Parks.  Thereupon,  on  motion  of 
Commissioner  Berout,  seconded  by  Coamissioner  Stem,  the 
following  resolution  was  adoptedt 


ission  Author- 
^  Attendance  of 
P.lAOg  at  Annual 
tS.ot  Netl.Reo. 
•oc.,ln  Biila.  ,Pa., 
,,1.26 -Oct,  2, 1953 

„  B.S.Rolph  and 

Jilius  Girod  at 

Jjth  Conf.Aner. 
itltute  of  Park 
loutlves,  Denver, 

ao,,s«pt»i3~^^» 


RESOLVED,  that  this  Commission  does  hereby  authorise  the 
attendance  of  Mr.  James  P.  MMJg,  Assistant  Superintendent 
of  Recreation,  at  the  Annual  Conference  of  the  National 
Recreation  Association,  to  be  held  in  Bxiladelphia,  Pennayl- 
yania,  September  28  to  October  2,  1953,  both  dates  inclus- 
ivei  and  I*-.  Bartle  S,  Rolph,  Superintendent  of  Structural 
and  MBchanical  Repairs,  at  the  Fifty-fifth  Annual  Confer- 
ence of  the  African  Institute  of  Park  E«cutives  in  Denver. 
Colorado,  September  13  to  September  18,  1953,  with  the  fur- 
ther  recominendation  that  Mr.  Ailiua  Girod,  Superintendent 
of  Parks,  also  be  made  an  authorised  representative  to  the 
Denver  conference,  end  that  the  travel  and  other  expenses 
incurred  in  connection  with  attendance  at  the  aforemen- 
tioned meetings  be  approved  for  payment  by  the  City  and 
County  of  San  Francisco, 


tt  ft 


«««««•««• 


There  being  no  further  business  to  cow  before  the  Commis- 
sion, President  Sutter  declared  the  meting  adjo-irned  at 
A'.UO   P.M. 


i 


Raapectfully  submitted, 


C-^o. 


-ft.^. 


V 


^JJ^. 


o>^^^. 


Secretary, 
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1,  1953 


tfiiyiia 


Th*  SUt7>*f Lftto  RiCuUr  NmUi^  of  thu  RmtmUoh  and  F«rk 
CondMlas  m«  o&U*d  to  ordor  on  Ttiuroday,  iuvtft  27.  I9$3» 
at  3tOO  f.K  >  ProoldMit  ai&ttor  km^<>^>«' 


Umi  foUovlac 


Mlonoro  tioro  proMatt 


flClftaiiM 


Nr.   lAois  Sttttor.  Proaidont 

Mr.  Poter  Borcut 

Ifr.  HL(^kMl  J.  Bueklof 

Nr«.  R.   J.  DipiMl 

ter.  SugoM  A.  Gallashor 

*.  Flrod  D.  Fur 


SMr«  bolng  no     -otocUom  or  cidMioao,  tho  Btrntao  of  tho 
aLxt7-f^»rth  tagttlAT  H»eting  of  Thunder.  Aaf«»t  13,  1953, 
•Dd  tho  d|iM:ial  JteeUng  of  Moodi^,  iugast  15,  1953.  ww^ 


Dm  Socrotary  wad  tha  folloirfLat  ecBMnicaUottii 

(1)  Trcm  tagnm  J.  Riordan,  Dlractor  of  Prcparty,  ro<r»8ting  ap- 
proval of  a  raaoluUon  to  ba  adoptad  by  tha  Bt  rd  of  Supar- 
vlaora,   for  tha  aoquisition  of  <»rtaia  Uad  fro«  tha  Boosing 
Aattaontr  of  tha  City  and  CoBBty  of  San  RrancUoo  for  tha 
Olm  Park  Da7  Csmp.  (>*.  Lawi»  aspUlaad  that  thU  pwparty. 
otMlstinc  of  apprt«Uataly  29  acraa.  adjoinad  tha  aaatani 
»  of  tha  Olao  Park  Day  Cajn>  and  waa  a  part  of  tha  ori«i- 
il  plaanad  porchaaa  undar  tha  19^7  B^a-aaUon  Bond  PtodJ 


CoMUaiooara  agraad  that  tha  porthaaa  ««  ao^  ^^in!Jti« 
and  that  ounarahlp  of  tha  land  would  Ineura  tha  preear^Uoo 
of  tha  maUc  atMophara  and  prlTacj  of  tha  ca^.  ™  P"^ 
•rtr  la  antiraly  ^cant  land,  kn«in  aa  part  of  Lot  ID  in 
iMaar'a  Block  2909-1.  and  la  generallj  daacrlhad  aa  lying 
.Mtarly  of  0« Shaughnaaay  Boule^rd,  and  aouth  of  Portola 
DrlTO. 

On  BoUoa  of  Coaaisalonar  Dippal,  aacondad  b(r  CtmAMmiMmr 
Bockl^,  tha  follonlng  reaolnUon  was  adoptad: 

.i«n  A»r.wM        KSOUrn)     that  thia  Co—laaion  approrea,  for  aubnlaaico  to 
^iJaofTlin.      Sf  S^  oTauparTlaar..  tha  reaoluUon  aathorialng  p^ 

l^cli^J^rt,  Ma  of  cartain>oparty  for  tha  Glan  Park  Day  Ca^.  fr« 
Clan  Crags  Proparty  asa  ox  '^'~"  r^TT    '-.  ^^  citT  and  County  of  .aan  Piajjcis- 

deecription  of  tha  land  foUowa: 

BGDOraC  at  a  point  formad  ly  tha  intaraectionof 
tha  llaatarly  Una  of  Bumba«  Straat  foraorly  kaoim 
as  Ballad  Straat,  with  tha  Southarly  Una  of  Thirtlath 

of  Bur^ba.  Straat  1129.2«)  faet;   thenca  3outh  09°  25'  55 
^-TirMl  faat  ■ora  or  laaa  to  a  comer  of  land  allott^I 

tjtl^Mda  ^  SToiatrict  Court  of  tha  Pifta«.th  Jodiclal 
Si^cToJ  Sa  Stata  of  CaUfomia,  in  and  for  tha  City  a- 
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County  of  Sem  ftranciaco,  a  certified  copy  of  \Aich  is  re- 
corded in  the  office  of  the  County  Recorder  of  said  City 
and  County,  in  Liber  826  of  Deeda  at  page  330 j  thence  South 
00  3^1  05"  Eaat  along  the  Eaaterly  lino  of  aaid  land  lastly 
mantioned,  a  distance  of  1421.455  f«ctj  thence  South  72° 
51'  30*  East  216. 2U  feetj  thence  South  17®  A7*   U"  East 
182.19  feet}  thence  7°  A0«  27 ••  East  201.86  feetj  thence 
South  27®  22'  10"  West  113.18  feetj  thence  South  1°  21»  18* 
West  300.17  feet  to  the  intersection  of  the  Westerly  pro- 
duction of  the  Northerly  terminal  line  of  Bosworth  Street} 
thence  North  89°  26'  ^S"  East  along  said  Westerly  produc- 
tion of  the  said  Northerly  temdnal  line  and  said  Norther- 
ly terminal  line  72.09  feet  to  its  intersection  with  the 
Easterly  line  of  Bosworth  Street;  thence  South  2°  10'  15" 
East  and  running  along  the  said  Easterly  lino  of  Bosworth 
Street  18,55  feet  to  the  Northerly  line  of  Glen  Park} thence 
North  86°  4.1'  45"  East  along  the  said  Northerly  line  of 
Glen  Park  178,93  feet  to  the  Northeasterly  boundary  line  of 
Glen  Park;  thence  South  U°  27'  45"  East  along  said  North- 
easterly line  of  Glen  Park,  a  distance  of  123. AO  feet; 
thence  South  19°  45' 15"  East  along  said  Northeasterly  line 
85.84  feet;  thence  oouth  13°  29'  15"  East  along  said  North- 
easterly line  U9.20  feet;  thence  South  24°  15'  15"  East 
along  said  Northeasterly  line  76.45  feet;  thence  South  42° 
30'  45"  East  along  said  Northeasterly  line  123.99  feet; 
thence  South  57°  23'  45"  East  along  said  Northeasterly  line 
103.28  feet  to  the  Westerly  line  of  Elk  Street;  thence  North 
00  571  15"  East  along  the  said  Westerly  line  of  Elk  Street 
266.831  feet  to  an  angle  point  Uierein;  thence  North  31° 
25*  40"  East  along  the  Northwesterly  line  of  Elk  Street, 
as  aaid  street  now  exists,  68.93  feet  to  an  angle  point 
therein;  thence  North  8°  50'  45"  East  along  the  Northwests 
erly  line  of  Sussex  Street,  sometimes  called  Elk  Street, 
85.15  feet  to  an  angle  point  therein;  thence  North  61°  36' 
45"  Eaat  along  said  Northwesterly  line  of  aissex  Street, 
sometimes  called  Elk  Street,  309.35  feet,  more  or  lees,  to 
the  Southerly  line  of  Arbor  Street;  thence  Westerly  along 
said  Southerly  line  of  Arbor  Street  90.45  feet  to  an  angle 
point  therein;  thence  Northwesterly  along  said  Southwesterly 
line  of  Arbor  Street  314.58  feet  to  an  angle  point  therein; 
thence  Northerly  along  the  Westerly  line  of  Arbor  Street 
72.82  feet  to  an  angle  point  therein;  thence  Northerly  along 
said  Westerly  line  of  Arbor  Street  232.76  feet  to  an  angle 
point  therein;  thence  Northwesterly  along  the  Southwesterly 
line  of  Arbor  Street  71.05  feet  to  an  angle  point  therein; 
thence  Northerly  along  the  Westerly  line  of  Arbor  Street 
97.03  feet  to  an  angle  point  therein;  thence  Northwesterly 
along  the  Southwesterly  line  of  Arbor  Street  109.17  feet  to 
an  angle  point  therein;  thence  Northwesterly  along  the  South- 
westerly Une  of  Arbor  Street  165.38  feet  to  the  Northeast- 
erly line  of  Berkeley  Street;  thence  Southeasterly  along 
said  Northeasterly  line  of  Berkeley  Street  355.91  feet, more 
or  less,  to  the  intersection  thereof  with  the  Westerly  line 
of  Berkeley  Street  produced  Northerly;  thence  North  3°39'12" 
West  along  the  said  Westerly  line  of  Berkeley  Street  pro- 
duced Northerly  472.92  feet,  more  or  lees,  to  the  Southerly 
Une  of  Thirtieth  Street;  thence  South  85°  39'  39"  West 
along  the  said  Southerly  line  of  Thirtieth  Street  737.933 
feet  to  the  Westerly  line  of  Burnhao  Street  and  the  point 
of  beginning.  EEING  a  portion  of  the  Ranches,  formerly  known 
as  Son  Miguel. 

PARCEL  2;  Lots  1  to  41  inclusive,  said  lots  being  the  entire 

Block  1  as  per  map  of  Additions  to  Castro  Street 
Addition  and  Glen  Park  Terrace,  recorded  mrch  25,  1910  in 
Book  "G"  of  hfaps,  pages  60  to  65  inclusive,  in  the  office  of 
the  Recorder  of  the  City  and  County  of  San  Francisco,  State 
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of  California. 

nsSSLJix  Lota  17  to  25  lnolu8iv«,  Lota  27,  28  and  29.Lota 
"'^^    30  to  41  mclualva,  all  in  Block  -H"  aa  par  >fcp 
of  Additiona  to  Castro  Street  Addition  and  Qlen  Park  Tar- 
^crracorded  i*.rch  25,  1910  in  Book  -0"  of  «apa,  pagj. 
60  ti  65  inoluaive.  in  the  office  of  the  Recorder  of  the 
City  and  County  of  San  Pranciaoo,  State  of  California. 


.,»l  Manager 
Bcted  to  Obtain 
dB  for  Glen  Craga 

purchaae  - 
0,000.00,  and 


(2)  Aa  a  coB«>anion  measure  to  the  foregoing  Qlen  Crags  land 
^^  pJlroha^T^  following  resolution,  on  nation  of  Co»ni».ion- 
eToippel,  seconded  by  Commiaaioner  Buckley,  waa  adoptedt 

RflBt7]uVinn  Nn-    1239 

RESOLVED,  that  thia  Comniesion,  in  the  interests  of  proijpt 
^gotiatlon  of  the  land  purchase  of  29  acrea  of  Qlen  Crag, 
^^o^r^;  from  the  Houaing  Authority  of  the  City  and  County 
at  San  Francisco,  does  hereby  authorise  and  direct  the 
General  Jfanager  to  take  such  steps  as  "-y^^^^^'J^  ^ 
further  transfers  or  appropriation  requests  to  oake  the 
necessary  funds  available  for  ^^ J^^fl'^''^'^  !!*^,^^ 
title  fee  costs  in  the  total  amount  of  ♦60,250.00,  said 
allocaUon  of  funds,  when  approved  W  the  Controller,  to 
be  mde  through  the  tranafer  of  accounts  aa  followa: 

From  Appropriation  180.058.00  (Land  Acquisition-Unallocated) 
tIrsurS^|60,250.00  to  Appropriation  180.558.00  (Land 
A^Quimion  -  Day  Cai^)  for  p  rchaae  of  land  required  for 
t^elaj  C^  in  theTunt  of  $60,000.00  and  Title  P^es 
in  the  amount  of  $250,00. 


loB^ssion  Approves 
Agreemant  for 
ital  Baths  from 
olert  A.  Psdersen- 
lod  8/15/53  thm 
inU'JL  (11  months.) 


(3)  From  Eugene  J.  Riordan,  Director  of  Property,  sutaitting 
^^^  ?S  ap^oval  the  agree;eht  subleaaing  ^ry-tal  Palace  Baths 

fL  Robert  A.   Pedersen,  for  an  11-month  period,  August  15, 

1953,  through  July  U,  1954. 

On  motion  of  Commissioner  Bercut,  seconded  \v  Commiaaioner 
Dippel,   the  following  resolution  was  adopted: 

Unnnlntilnn  Nn    1?^" 

RESOWED,   that  this  Commission,  having  requested^  Dir^c- 
tor  of  Property  to  negotiate  a  lease  of  Crystal  Palace  Batns 
Z  the^rent  fiscal  year,   does  heret^  ap^ove,  as  sub- 
Stted,   the  lease  agreemsnt  of  the  CxT-tal  Palace  Batha 
from  Robert  A.  Pedersen  for  the  P^'^^'.^J J^'   ^^^^iJ™ 
^iv  IL     1954    under  the  same  terms  and  conditions  aa  aet 
fX^ik  TXZ.  agreemsat  for  the  fiscal  year  1952-1953. 


U) 


rr<M  Eugene  J.  Riordan,  Director  °^^^P:';*yLr!2"^!''g^rr 
m^oval  of  a  resolution  to  be  adopted  ty  the  ^^^^^l 
^!«r.  askina  the  transfer  of  Jurisdiction  of  7.7774  acrea 
li  Se*L^f  SSrSd  area  from  the  Recreation  and  Park  Depart- 
i^^fL^e  B^rd  of  E*acntlon,  for  public  school  purposes. 
Tn^'ri^r'tlng  thatlaid  land  is  vacant  and  has  an  hiatoric 
value  of  156,500.00. 

^11,  1953  under  Ha.olutlon.  No..  UbS  and  "'^•^^_^^ 


/i^^^^^Br!^^'^^^'' 
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,^ttoB  tor  aib- 
•lai  to  Board  of 
„fv}0tf«  Sffoet- 

HeUoB  of  7.7374  Ac. 
p  j^  itoreoA  I4mA» 
,  ^  awd  for  "-^"^ 


li«  %te 


tho 


tte%  \jbXM  rtitootm  «oo«  boroly  nepgnvm,  tot  oab- 

■UsiM  i«  tko  laonl  of  Syporri»oro.  ti»  MMteUoo  •Stmcx- 
I  tnoMfto  «r  J«rU«leU«B  of  7.7774  oerw  vf  Uko 
ml  froM  thlo  ComUoIob  to  tbo  Bbu4  of  ■*»g«U^* 
historic  volBO  of  ooid  propor^  hoirlag  boon  dotawiaod 
dii  Dlr«et«r  of  Proportgr  to  bo  |y>,SOO.QOt  o^  tbo  prq^ 
•H7  lauffooiil  f «r  troaofur  lo  to  bo  wood  fcy  tho  Boord  of 
■(loeotlfiB  fbr  FabUe  Sobool  ptaro— »  ■***  P»«*»«^  ^^^ 
parUoolorly  dooerlbod  oo  foUoMo: 

•t  o  point  on  tho  oontfcwootioriy  bonq^zy  Uoo  of 
thot  oortalB  porool  of  load  dowvlbod  In  tho  dood  fro. 
SpriiV  folliV  CaiV«7»  Ltd-»  •  corporotio«,  to  Citjr^Mi^ 
of  SOA  ft«JQcl«co,   0  amlclpol  ooiporotlaB, 

23.   1938,  Id  Book  338Q  of  OfficU;  Bocordi,  ot 
p_.  4X>1,  Ijs  tho  offleo  of  tho  Bocordor  of  tho  City  ond 
Canty  of  Son  Pt««l«eo.  3toto  of  CAliforoia,  dlotort  »* 
m  Borth  33®  41«  «^t  114,161  f»*t  trxm  tbo  aooi 

of  ootf  porcol  of  land  dooerlbod  1b  tho  dood 
cwrod  to-   manli*  tbwco  South  33o  41«  «••*  oloof  said 
■tlMootoriv  lino  oal  Ito  oouthoooterly  prwtecUoo  a  dia- 
^  296.0^  f*.t;  thonco  South  9P  IV  *at  23.340  foot, 
MOthMOOtorly  alont  tha  arc  of  a  curjo  ^  ^^^ 
to  tha  prtH-dii,  oo™    with  a  "^-^.f!;?^^^ 
foot,  a  ooDtral  ««lo  of  Ijo  2t»«  23'.  a  *4f««-  — ;^ 
foot    thoooo  ooutl«oatM-ly  along  tha  arc  of  a  a«^  to  tho 
M*hl  toaaoot  to  tho  wacadiflc  car»o,  with  a  nOim  or 
^Jo'^an^.traTangl.  of  39^  U-^.^J-.^  dia^ 
of  529.055  f«»t,  thonco  woatar^  ^^^^^  f  rl^T^f 
tho  rii>»t  tang«it  to  tha  P«««*^.*'^^'^"*  '  !^^J^ 
ITf^  a^i^  an«la  of  540  05*  00.3^^a  ^^  ^ 
o  x»  flot!   thonco  Borth  450  4««  «aat  taagont  to  tho 
]^JZ\D.9tl  foat,  thanco  norti-atorly  and  «rthar^ 
SL,  tha  are  of  a  offl^  to  tho  ri«bt  tao«ont  to  the  prooi 
along  uao  ar^  o*  "  cootral  oMla  of 

iiw  eooroo.  with  a  ndina  of  7W  roex,  a  cvi«.riu.  "* 
SSTS-     o  diatanc  of  582.748  foot  to  tan««-T  «ltb  tho 
47'  40*  <J  *  a  ai.««-^  ---torlT  llao  of  fbroot  lim 

Mothorly  nrodBCtioo  of  too  ooatorjy  ""J"     ^^        .  . 

2-H!!  fcl  LubMboro  park,  S«i  Fronciaoo,  Cal."  filad 
!JT«.t  lioi*  Drt^raTprodac^J  a  diatanoo  of  38.T«  fa«jt 

«p  la«t  aboTO  '^"T,-^'  !'T!f  ^tl«-ly  Una  of  Itecmlyp- 
paralXol  with  that  portion  of  tho  •f*^*'  i-mn-oa 

i-lfwl—  i^iwr  wootarly  of  tho  oaatorly  lino  of  iwroraooa 

u-  of  t-^'^-'f^  JlSLS^SuHnc  7.77* 


(S) 


™         — ,i,vitim  of  tb.  Cl^  ittoraoT,  U»  pn»o^  "T^, 

t*i;^'^^^  -"^  1. .  fui  o. «-  -t-  -H, 

^  8-27-53 


'«wrssa?5iB5!S?- 


fer»" 


! 


(ocntinued) 


_^lan  Approves 
.gabiLMion  to 
rd  of  Supervltors 
,  Ordinance  Covor- 
r  Oat-of«oourt 
{^tloant  of 
.  Ct.CMe  U807A 
itooont  of  11,750., 
Injuries  to 


•tripping  in  front  of  750  Great  Higjiwigr  on  Mirch  li,  1952. 
(Jfe-    LwiB  •avlain*^*  *****  ^^  propericy  where  the  accident 
boeurr«d  U  mOw  d«pwrt«ent  Juritdiction  and  that  the 
condition  haa  been  oorrected.) 

On  -otion  of  Co«iaaiooer  Buckley,  seconded  hy  Ccmiesloner 
Parr,  the  following  reiolution  was  adopted! 

RESOWBD,  that  this  Consission,  having  Jurisdiction  of  the 
property  in  the  vicinity  of  No.  750  Oreat  Highway,  does 
hereby,  on  recoMsndation  of  the  City  Attorney,  aj^rove  an 
out-ofloourt  settlement  for  the  sxm  of  11,750.00  the  suit 
for  daaages  brought  ly  Milvia  Boak  against  the  City  and 
County  of  Sen  Francisco,  for  personal  injuries  sustained  in 
an  accident  in  that  location  on  lewoh  12,  1952,  and  the 
SeoreUry  and  the  General  Manager  are  herely  authoriied  to 
approve,  for  sutaission  to  the  Board  of  Supervisors,  the 
ordinance  effecting  said  settleaent. 


(6)  Froa    1st  Lt.  Arthur  C.  Shepard,  Coaaaending  Battery  C,  740th 
AAA  Gun  Battalion,  rwjuestlng  penaission  to  dewlish  the  old 
Coast  Guard  building  located  on  leased  property  at  Fort 
FUnston. 

On  aiotion  of  Coaaaissioner  Buckley,  seconded  by  CoBaaissioner 
Dippel,  the  following  resolution  was  adopted* 


iulon  Granted 
Log  Officer 
i  AAA  Gun  Batal- 
to  Rase  Abandoned 

t%  Qiurd  Building 


RESOLVED,  that  this  Coandssioh,  on  reconaendatlon  of  the 
General  Manager,  does  herety  grant  permission  to  the  Coaaaand. 
ing  Officer  of  Battery  C,74fltt  AAA  Gun  Battalion,   to  rase  the 
old  abandoned  Coast  Guard  buildiw?.  located  on  departa»nt 
property  at  Fbrt  Funston,   ffiSSJCm  that  all  salvageable  lunn 
bor  and  nnterlala  from  said  deawlition  of  the  etructure  be 
properly  cleaned,  sorted  and  stacked  ^\  the  site,  for 
delivery  to  the  Recreation  and  Park  Departa^ntj   the  hauling 
of  the  lunber  and  aaterlala  to  be  perfonaed  by  deparoent 
trucks  and  personnel. 


lion  Grants     (7) 
^ndflslon  to  U^e 
:Uc  Park,   Its 
ililnc  &  i«psMrto« 
OMd  on  3un.  .Ottt.ll, 
53  Tor  Coloabus  Day 
^l«bration,  to  Citi- 


Ppot,  Dnvld  P,  Supple,  Director  of  Program,  Colunbua  Day  Citl- 
sens  Conmlttee,  requesting  use  of  Aquatic  Park  and  its  build- 
ings and  appurtenancea  for  a  celebration  planned  for  Sunday, 
October  11,  1953. 

On  motion  of  Coimnisaioner  Dippel,   seconded  b7  Comadssioner 
Bercut,   the  above  request  was  approved,  and  the  provision  of 
decorative  greens  for  this  civic  occasion  was  authorized. 


•lopeent  of  (8)  ft-om  John  R.   McGrath,   Clerk  of  the  Board  of  Supervisors ,   sub- 

Ttim  Peaks  mitting  the  request  of  Supervisor  Lewis  for  inf onnatlon  as  to 

^flnidT^  the  current  status  and  progress  of  plans  proposed  sometime 

k    f^udT  ^°  ^-  beautlfication,   ia^rove«,nt  and  developa«nt  of  Christ- 

"       andl^c^;aenda-  ms  Tree  Point  and  the  general  Twin  Peaks  area. 

President  Sutter  referred  the  natter  of  ^*f «  Pl^!?^^^''  f?, 

development  of  the  general  Twin  Peaks  area  to  Mr.  Uwis,  for 
study,  and  report  b.iv\  reconanendation. 
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'i^^s'' 


%* 


(eoBtlin»4) 

ftoll«»ini  Infflf*^^  iiiiini  «•'•  r«forr#d  to  tiM  awrttary  for  rn>ly« 

(9)  Fto«  Pfcttl  Opfrwum,  •drialag  that  tho  City  PlMminj  Col— 
•ioB,  At  it«  Mating  of  Aagu»t  20,  rsTlewtd  th«  |>ropOMd 
ItoorMition  and  Firk  Bond  Issue,  snd  nalod  that  all  projects 
contatnsd  tharain  ara  in  conforaltgr  with  tha  Jkstar  Plan  and 
are  not  in  confUct  with  any  part  of  tha  Master  Plan. 

(IC)  ftim  Sw  PHmcieoo  Planning  and  Housing  Association,  It's.  Er- 
nest Boni,  raqueating  informtion  regarding  the  awortioft- 
■•nt  of  gas  tax  l\u»ds  for  the  eaintenance  of  certain  roads 
in  Qolden  Qate  Park. 

(11)  Pkmlugene  J.  SulUvan,  Secretaiy-mnager,  San  Frtnciaoo 
Junior  Cha«ber  of  GoMsroe,  adrising  that  circuMtances  have 
BMSSSitated  the  canoelUUon  of  plans  for  a  louth  Circus, 
to  be  staged  in  Eesar  Stadium  in  October,  1953. 


(See  Qnfinished  Business) 


•lif'  :.'Hi'.-tiX7''' 


(1)   pTTUr-*^  "^^nr  H'Tft^  P^mants 

On  .oUon  of  Cci«issioner  Dippel,   seconded  by  CoM-issioner 
Buckley,   the  following  resolution  was  adopted: 

l^yolution  ffn     ^?fr^ 

^1  xmstw-am     that  for  the  best  interesU  and  proper  conduct  of 

•^^^  SfS^Uo^  fS  ^  Deparf  nt,  the  C^troller  b^  i. 

harelv  requested  to  approve  the  following  Progress  and/or 
FiaBl  FB^Mnts: 

%  1,996.00 


To  Russell  Hinton  Co.-lst  ft  Fln.Piayt.  - 
|%riod  ending  8-25-53. 


To  I^annett,  Pares  &  Hutchison  ft 

J.  1.  Hajes,  Consulting  Engr8.,lst  Payt.-  »Ou.w 

Period  endix«  8-7-53. 


(c) 


ilL 


rJ^?Ju;su;^ur,rc.ur..^»^t..  u33.oo 

period  ending  8-31-53, 


To™  G.  HBrchant  -  2d  Pay-nt  -  f20.200.0U 

Arohitectural  Senrices  rendered. 

To  «ii.G.lferchant  -  Fin.  P»y»at  -  e^'o. '-» 

Architectural  Senrices  reodared. 


(2)  ^tp cations  of  Cffllffftgtg 


on  «tioa  of  Co«issio«>er  Dip,-!,  -~»J^^.  ^^"'°~' 
B^<^,  the  following  resolution  was  adopted: 

8-27-53 


g  AitJUJIUiMi 


'■■■■A-  •■  -  ■■-■.■     ■■  '    ■[.•:.-'(  ■> 


■> 


2C3 


KodifiontloM  o^ 


(coot4.n»»d) 


i1«  fc.  134^ 


IBSOIYB),  thAt  for  the  bMt  InUrMts  And  profMr  con^ot  of 
tiM  a»cp«eUj>B  aai  Pmrk  Dep«t«M»t,  tto  Controller  b«  and  U 
lMr«lv  r«(|ttMUd  to  •ivrov*  Um  followlnc  NodlTicaUona  of 
Contrftctst 

(a)  (XNBTSOCTION  OF  iDDItlDMAL  QQAfaSRS-FRIMlISS  &  PiNTSRS- 
fl  r.lTI^IiffriFilIi  SIHMP  -  Contract  ia067  -  ModificttUOD  7 
*  To  C.  J.  CoUias  Ceapuor  -  InstalUUon  of 
addltioQAl  borltoate^  braoM  not  lndloct«d 
on  dr«iiiJ^*to  wpport  obaln  link  ftbrie 
cow  oo  roof*  of  "A"  C««m  In  "A"  4  "B" 
group,  an  li^ta*— —  of $83.33 


(to) 


P/G  CLUBHOOSZ  &  GK}CK>S  -  Contract  #150  datod 

To  WllLUua  G.   tferchant,  Architect  -  the 

diffarance  betvoan  aatiaatad  coat  ($1,400.00) 

and  actual  coat  ($1,598.73).  an  iBSESitt  o^«   •     1198.73 


(3) 


Gb  notion  of  Coaadaaionar  Gallagfaar,  aecondad  bgr 
•r  Dlpf»l«  tba  folloving  raaolutloc  vaa  adopt«d: 

ffiiBlgllm  ft   l?^*r 

iBdOOrS),   that  for  tba  baat  intaraata  and  proper  oewtoct  of 
tba  RacroaUon  and  Park  Dapartwnt,  the  Controller  be  and 
la  barely  raqueatad  to  approve  tba  following  allotnanta 


312.A£X).01  Kqttipnant  -  General  DlTiaioo  $23,U5,00 

312!aOo!o3  ■  -  Coaadaaary  DiTialoo  2,i50.00 

312.40o!q4  ■  -  Racroatiocial  Onita  5, 33b. 00 

(fir  Pchae.  of  Bquip.   detailed  on  ^dget  Sieata  18-21, 
32  and  40,  reapectlTely) 
312.20C.08  Contrac'l  Sarrlcea  -  Can)  »fctiior 

312.30C.08  Iktla.  &  SuppUea    -    ■  ■ 

312.350.08  Pbodatuffa  -    *  ■ 

(Pta-  Sept.  and  Oct.  Eapenaea,   Cm^  Mfcther,  but  not 
Inclading  aiy  large  aaounta  for  neala  at  BvergrewJ 
Lodge) 
313.360.12.01    Dry  Gooda  and  Wearing  Apparel 
(Btorlap  and  burlap  baga  for  noraery  uae,  flaga  for 

312.381.01  Soil  and  Ptartiliaor  ('«■  planting  aaa-  7.130.00 

i) 


1,570.00 
1,012.00 
2,507.00 


i75.00 


312.801.01  Accident  Con»enaatioo  ^'?22*SS 

312.200.01-  (DCootrac'l  Sarrioea-fienl.  Diriaioo  500.00 

(To  proride  ftoda  for  Sup.Work  Order  to  Dept.Pttb.iflta. . 
Bii.Bldg.fiepalr  -  Senrioea  of  glaaiai^-var.  looaUooa^ 

V.O.  #220) 

(2)Travel  Ezpenaea  to  Inat.Park  ExBCutirea 
at  Denrer  aid  Hatl.Hac.Aaaoc.   at  Philadelphia)  (Mi.  )l.200.00 


(A)    gfinHc^   or  WoA   OrdBM 

On  notion  of  Co«dLa«loner  Bercot,  aecooded  ly  Co^laaloner 
Gallagbar,  the  tonxM\x%  reaolutioo  waa  adopted: 
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^SiiSS^SSS^^^- 


"T^j''M  r";i^-;^*;***M 


:?i^^llSi'^^^i«^ 


fcr  Serrle* 


(oontlAU«d) 

RESOIATBD,  t^at  for  th«  best  interMta  and  propar  conduct  of 
tha  Itocraatlon  and  Park  Department,  the  Controller  be  and  la 
heraty  raquaatad  to  approve  the  following  Orders  for  Service 
or  Work I 

(a)  Work  Order  to  Kirchaaer  of  aippUee  • 
Shop  2  -  for  overhauling  Byron  «bok8on 
Centrifugal  Irrigation  pun)  located  at 
San  Andreas  punp  rUtion,  supplying  water 
for  Sharp  Park  Golf  Course 


♦300.00 


(b)  Service  Order  to  S.  DeAngelis,  2835-22nd  St., 
low  bidder,  to  renove  loose  rook  above  Jr. 
Hiseum  Service  Road  at  Jt.Wiseum,  l*>th  St, 
and  Roosevelt  Way,  in  the  awount  of 


|634.t0 


(1)  i,|,pmv*i  Qf  ^ntoMn'l  19*^^  ^^-'^""^  ^"^  ^^'^  Races-G.G.fark 

President  Sutter  called  for  consideration  of  the  request  of 
The  QuurdsKin  for  permission  to  again  conduct  Sports  Car 
Road  Races  in  Oolden  Gate  Park  in  1954.  Several  persons  were 
in  attendance  who  were  intereated  in  the  request. 

The  Jeoretary  read  the  letter  of  PhiUp  R.  Westdahl,  M.D., 
Ouardsman  President,  in  which  he  presented  several  vaUd 
reasons  why  the  sports  car  road  races  should  continue,  ea- 
Dhasiiing  the  charitable  purpose  of  the  event,  the  exhaustive 
iafety  precautions,  the  enthusiastic  public  interest,  and 
the  publicity  and  tourist  value  to  the  ooHmnity. 

President  Sutter  then  invited  expressions  froa  the  audience. 
Thoae  speaking  in  opposition  to  the  races  were  Mr.  Joseph 
Hickw,  Mr.  Roy  Flas«,  Mra.  Ernest  Bom,  !*•.  B.  A.  Spengler, 
Mrs.  W.  R,  Best,  and  Mrs.  Hartman.  Sunaarised,  objections 
to  the  races  were  charges  of  their  element  of  hasard,  coainer- 
cialism,  and  their  inappropriateness  as  a  park  activity. 

Hr  Roy  Plamn  read  a  written  statement  outUning  the  above 
objections,  a  copy  of  which  was  filed  with  the  Secretary. 

Mr  Don  Hilford,  public  relations  chairman  of  The  Guardsmen 
and  tiieir  official  spokesman,  answered  the  objectors  and 
offered  to  present  for  the  Commission's  consideration  facts 
that  would  refute  emotional  or  uninformed  statemenU  made  by 
*•  objectors.  Mr.  Hilford  cited  The  Guardsmen's  •»'^1^ 
background,  the  quality  of  its  membership,  and  the  worthwhile 
motifs  ani  objectives  of  the  organisation.  He  referred  to 
the  clear  and  successful  race  record  of  the  past  two  years, 
Z   documentary  support  of  the  Press,  the  Chamber  of  Commerce, 
and  the  San  FVancisco  Hotel  Association.  He  ejlain^  ^^ 
The  Guardsmen's  membership  had  recently  re-examined  the  auto 
race  event  and  seriously,  and  with  full  consideration,  had 
voted  in  ftivor  of  continuing  them.  OtJber  "p^^a  supporUng 
the  request  were  Dr.  R.  N.  Craycroft,  Mr.  Raymond  H.  Cruimney 
S  t^"^  Francisco  Hotel  Association,  Mr  Edward  Gaspar, 
«gional  representative  of  the  Northern  California  Sports  Car 
Tlub!  and  Z.   Al  Coppel,  experienceu  amateur  race  driver. 

Cfl«ls8ioner  Parr  announced  his  support  of  the  event,  consid- 
eS  it  a  proper  decision  for  the  Co»»ission  to  set  aside  a 
^Uon  of  Golden  Gate  Park  for  a  bona  fide  recreation  a ctl^ 
JSr^ich  experience  had  proven  was  not  detrimental  to  park 

e.^-53 
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'^t*.  <*'^'>ry  ■■'  *^.^SFr:^iT  '■^Mr\  'v^f^-^  •^^»*?«*«^^v\w-*w .' 
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lion  Approves 
lioecpts  Co- 
Ip  of  Th« 
•n'8  195A 

rU  Car  Road 
to  be  Held 


(oontinied) 

property  or  to  the  public  generelly,  CoMBlseionare  ftickley, 
Bercut,  end  Dlppel,  expressed  their  support  on  the  bests  of 
the  revlev  of  the  record  for  the  past  two  years,  the  popular- 
ity of  the  ev«it  and  the  vorthineea  of  ITie  Ouardsnen's  oause. 

Condssloner  Qalla^er  expressed  his  high  regard  and  respect 
for  The  Quardeaen  and  fully  admitted  all  of  the  vaUd  argu- 
nents  expressed,  yet  explained  that,  In  his  judgaent,  the 
races  constituted  an  event  that  did  not  belong  In  Golden 
Gate  Park  and,  If  permitted  to  continue,  would  set  a  prece- 
dent for  the  adBdttanoe  of  laany  other  activities  with  chari- 
table thesMS  and  thatfcr  the  public  Interest  over  an  e»- 
tended  period  of  tlae,  he  had  no  choice  except  to  <^poae 
the  grant  Qf  permission. 

On  notion  of  Gonodssloner  Parr,  seconded  by  Connlssloner 
Bercut,  the  following  resolution  was  adopted: 

RESOLVED,  that  this  Comnlssion  does  hereby  approve  the  re- 
quest of  The  Quardsmen  for  permission  to  proceed  with  plans 
for  Sports  Car  Road  Races  to  be  conducted  as  a  special  event 
In  Golden  Gate  Park,  In  1954,  the  exact  date  as  yet  undeter- 
mined, and  does  hereby  accept  the  co-sponaorshlp  with  The 
Quardsmen  of  the  proposed  195A  Sports  Car  Road  Races,  sub- 
ject to  the  conditions  to  be  set  forth  In  a  formal  contract, 
tvotet  5  Ayes  -  1  No  (Cosadssloner  Gallagher)) 


(2)  Coanlsslon  Approves  Plan  of  Redevelopment  Agency  for  Develop- 

^]^  |n  DimnoDd  Hftlghta  PToUff^. 


The  Cosidsslon  then  examined  a  map  of  the  Diamond  Heights 
area  In  which  the  Redevelopnsnt  Agency  proposes  «*••*» J" 
llshment  of  a  pax*  panhandle,  or  green  belt,  tJ;f<««hout  the 
residential  section  south  of  Portola  Drive.  This  matter  had 
been  presented  to  the  Commission  at  the  previousmeeting  Jy 
letter  of  Mr.  J.  Joseph  Hayes,  requesting  the  Commission  to 
approve  the  plan  and  purchase  parkway  land  for  approximately 
♦10.115.00. 

Mr  Paul  Oppermann,  Director  of  Planning,  City  Planning  Conw 
Blsalon,  explained  and  described  the  purposes  of  the  green 
belt  strip,  showing  that  the  park  panhandle  is  to  be  a  link 
m  the  ^tester  Plan  proposal  for  a  continuous  fj-*"/*]^^ 
extend  over  Twin  Peaks  and  Mount  Sutro,  to  Golden  Gate  Rirkj 
and  recommended  that  the  Conmdssion  give  Its  approval,  3X- 
^JalSng  that  the  landscaping  would  be  quite  Informal  and 
therefore  a  sli^le  end  inexpensive  maintenance  it«a  In  the 
future. 

On  motion  of  Connlssioner  Dlppel,  seconded  by  Coimilssloner 
Bercut,  the  following  resolution  was  adopted: 


lion  Approves 
of  Redevelop- 
Dt  Agency  for  Park 
lie  in  Diamond 
and  PUrch- 
of  Land  Therefor 
Kst.Coet  of 
5,115 ,  SubJ.AvaU- 


Rnnn1iit,1nn  »^"    ^'^ 

RESOIVro.  that  this  CoBoission  does  hereby  approve  the  plan 
of  the  R;developm.nt  Agenpy  for  the  J'^'^^'P-^J^f.  ^fT^*^ 
har-Jle  In  the  Diamond  Heights  Project    as  set  ^f^^l^ 
tracing  enclosed  In  the  letUr  of  Chairman  J.   Joeeph  Hayes, 
under  date  of  June  23,  1953}  and,  be  It 

PTJRTHER  RESOUTBD,   that  this  Comsdsslon  *««;°^«-/^/'^;,a 
tion  of  the  land  required  for  the  park  panhandle,  as  described, 
^^t  S^refoHo  the  extent  of  $10,115.00,  subject  to 
theerallablUty  of  ftu>ds  for  the  purpose. 
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,XL^ 
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SSfSuSsSCfSrSSBETiukj 


^;^^tl-JBttKfflug*:^Jfa£-l.^ 


Joontinu«d) 
(  3)  Ite<r»8t  for  a  Supplemental  Appropriation  In  ^*  "f^)^^ 

•h«  General  Wuwu^r  reoonaended  approval  of  the  ^olK**^^  . 
Slo^Son  i^ioh:  or  DOtlon  of  CoB«d«iioner  Dlppel,  Mconded 
ky  Cooaisaioner  Stezn,was  adopted! 


«8t  for  A  Sup- 

^ntal  Approp. 
[$^,079. 7b  to 
pentate  A-20A 
«nt  Finisher, 
j/]/53^/30/5^. 

itad  to  Anend 
B3Sal.0rd.  to 
iect  thia  Add'n 
nboliah  Poaltlon 


■-»■ 
i 


RESOLVE),  that  thia  Commiaaion,  for  the  beat  i^^'^'^  *'^. 
proper  cinduct  of  the  RecreaUon  and  Park  Departwnt,  herely 
^ata  the  Jfcyor.  the  Board  of  ^^P*'^^^^^'';/"^,^*  '°"" 
troller.   to  approve  a  Supplenental  Appropriation  in  the 
amount  of  ♦4,079.76  from  the  Recreation  and  ^^^^"^^^3. 
tlon  Reeerve  to  the  credit  of  Appropriation  312.130.0UWa«e8 
General  Division)  to  provide  fundj  for  the  °«^^^°J  °^ 
one  (1)  A-204  Cewnt  i^lnisher  at  $21.30  per  day,   for  the 
^iod  of  Wl  daya.  effecUve  October  1,  1953;  and,  be  it 

raoBER  RBSOWH),that  the  Civil  Service  Cooiaiwiion  is^ere- 
S^eated  to  a«nd  the  1953  Salary  Ordinance  to  reflect 
Se^ve  change  and  to  aboUah  ^he  Poaltion  of  on.  U^  JA 
Laborer  at  the  rate  of  llb.OO  per  day,  to  oar^t  the^ 
Onion  Agreenents  requiring  the  aervicea  of  a  C«ent  Finieber 
^do  wSr^retofoTdone  ^  a  JA  Laborer  for  road  work. 


^4)  Tttnh^  Hftr>^^  ""^  WRt^rfron^  Rapart 


jlfsioners  Parr 
Buckley  Deaignat- 
Nadbers  of  Water- 

Canittee  to 

iw  k  Report  on 

ftU.D.Barrigan'a 

to  Congreaa 

I  Biqr  Area  Develop- 


C««la8ioner  Parr,  ae  Chairman  of  the  Waterfront  Co«iiittee, 
Xrtir^^eTtUr  of  h^tt     pare,  and  I^utchiaon    ^ 
SSIng  .ngineera     aated  August  ^9  3^  e^^^^oUTt.- 

j^rf^rTn^^T-w  -^  i^.  rsnti^d^ar 
rS^3^i^.,i^tSTth:iiS^^^^^ 

and  recreation, 

president  Sutter  ^^^f^^  ^"Tt^^Z^^^r  I^UjT:: 
CoBiBittee  chainaan  and  appointed  C««i3»ioo«^  ~**;^ 
iS^  of  the  committee.  He  requeated  that  they  review  the 
report  on  behalf  of  the  Coianission. 


(5)  Yf^\Xf\T   P'-'at.pnnfi'l  \^  '^^^-  >feg*"^^ 


Consideration  of  the  following  -^ter.  he^d  o-' J^^, 
previous  meeting  were,  at  the  request  of  Mr.  U«is,  uene 
Manager,  again  postponed: 
(»)  Con.ld.«tlon  of  r.=«-ndati=».  for  r.n,.1  goU  «t« 

(d)  Report  on  propoaal  for  iixegu^ 

at  Ocean  Beech.  ♦^^♦.  a-«abell  Pkcilitiee 

(e)  Consideration  of  award  of  contract.  Baseball 

at  Balboa  Park. 
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iA-K-rXSv  yMTrMi'ldS^aS^^A 


(1)     Award  of  Contract!  DELIVERY  OP  LOAM  FOR  WEST  SUNSET  COfMONI- 
TY  CENTER    >  to  WATKIN  &  SIBBAU).   San  Anaelmo.   California 

Tho  Sooratary  road  tha  following  bids,  reeaived  Auguat  2S, 
19531 


Ion  Awarda 
t  for  Dal'y 

LoiB  for  W38l. 

BMt  CoBBunity 

r,  to  UAKIN  & 

BBili),  San  Anaelao, 

>t.af>A5 .856.00 


ilMlon  Awards 
Kitract  for  laprta. 
'HlralxjBa  P/G  & 

•true.  Field  House 
[••4I  CORPORATION 

3-00 


iOi  fiiiidi£<  WATKIN  4t  SIBBAID.    .   .   . 
6  Bridga  Straat 
San  AnaalBko,  California 


U5, 856.00 


A.Shootar  it  J.  Shooter  - 
Lands oape  Contraotora 


1^9,^80,75 


On  motion  of  C<»iBi88loner  Buckley,  seconded  tay  Coonissioner 
Dippel,  the  following  resolution  was  adc^tedi 

RESOLVED,  that  this  Connission,  on  recomnendation  of  the 
General  M&nager,  does  hereby  award  the  contract  for  DELIVERY 
OP  LOAM  FOR  WEST  SUNSET  COMMUNITY  CENTER,  to  WATXIN  &  SIBBAID, 
b  Bridge  Street,  San  Anaelmo,  California,  they  being  the 
lowest  responsible  bidder  therefor  in  the  auount  of  $i^,856. , 
and,  be  it 

FURTHER  RESOLVED,  that  the  General  ffenager  and  the  Secretary 
are  eopowered  to  execute  this  contract  on  behalf  of  the  Rec- 
reation and  Park  Commission;  and,  be  it 

FURTHER  RESOLVES,  that  the  Secretary  shall  file  notice  of 
approval  in  the  official  advertising  of  the  official  news- 
paper of  the  City  and  County  of  San  f^ancisco. 


(2)  Award  of  Contract:  IMFROVEMENTS  TO  MIRALOMA  PLAYGROUND  and 
CONSTRUCTION  OF  FIELD  HOUSE  -  to  M  &  K  CORPORATION 

The  Secretary  read  the  following  bida,  received  August  25, 


1953: 


Amount 


hlUl       Alt,  n 


Low  Bidden  M  &  K  CORPORATION  $137,800.  $1,300.00  $6,500.00 
A05  Montgomery  St. 
San  Francisco  ^ 


E.E. Arras  dba  Adam  Arras  &  Son 

C.J.Collins  Co. 

H.E.Rahlaann  Co. 

Martinelli  Construction  Co. , Inc. 

Wn,  Hclntosh  &  Son 

Thulin,Bray  &  Miller  Bldr8.,Inc. 


-  $U5, 9^7.00 
$U9,83^.00 
$152,238.00 
$160,850.00 
$166,728.00 
$202.2a;.00 


On  motion  of  Coomissloner  Dippel,  seconded  by  Comnissioner 
Bercut,  the  following  resolution  was  adopted: 

Reaolution  No.  1252 

RE30LVH),  that  this  Commission,  on  reconnendation  of  the  Gen- 
eral Jfenager,  does  hereby  award  the  contract  for  IMPROVEMENTS 
to  MIRALOMA  PLAYGROUND  and  CONSTRUCTION  OF  FIELD  HOUSE,  Rock- 
dale Drive,  OB»r  Way,  Sequoia  Way  and  Bella  Vista  Way,  San 
Francisco,  to  M  &  K  CORPORATION,  A05  Montgomery  Street,  San 
Fl-ancisco,  they  being  the  lowest  responsible  bidder  therefor 
in  the  amount  of  $137,800.00,  this  Commission  reserving  the 
option  to  exercise  deductions  in  the  alternate  amounts  of 
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tlf300.00  or  $6,500.00,  as  quoted  in  th«  bid  proposal;  and, 
b«  It 

FURTHER  RESOLVED,  that  the  General  Manager  and  the  Secretary 
are  eapowered  to  exicuta  this  contract  on  behalf  of  the  Rec- 
reation and  Park  Conaission;  and,  be  it 

FURTHER  PHaOVtW,   that  the  Secretary  shall  file  notice  of 
approval  in  the  official  advertising  of  the  official  news- 
paper of  the  City  and  County  of  San  Francisco. 


(3)   Appointmsnt  of  Hyde  Forbes,  Consulting  Engineer-Geologist 
\n  rirH  T***-  ^y^r^B.   etc.  -  central  Activities  Building. 


L,  fe.l253 


jBlnioo  proves 
ploiMot  of  Hyde 
irtN,  Consulting 
nr.-Oeologist  - 
ir  Tist  Borings, etc. 
ff  CMtral  Activi- 
M  Bldlg.,Duboce 
A  •  lot  to  Exceed 
fiSi 


The  Secretary  next  read  the  report  of  Mr.  Haman,  Supervis- 
ing Engineer,  advising  that  test  borings  should  be  made  at 
the  site  of  the  proposed  Central  Activities  Building  in 
Dubooe  Park,  and  recomnended  Ite  Appointmsnt  of  Mr. Hyde  Forbes, 
Consulting  Engineer-Geologist,  for  the  work. 

On  motion  of  Conroissioner  Parr,  seconded  by  Coanlssioner 
Gallagher,   the  following  resolution  was  adopted] 

HSSOLVS),  that  this  Coiamlssion,  on  recomnendation  of  the 
Supervising  Engineer,  does  hereby  appoint  Hyde  Forbes,  Con- 
sulting Engineer-Geologist,  to  make  borings,  soil  analysis, 
and  obtain  other  sub-surface  infonaation  required  by  the 
architects  to  design  the  most  practical  and  economical  foun- 
dation for  the  Central  Activities  Building,  to  be  located  at 
Dubooe  Parkj  the  conplete  professional  services  of  Mr. Forbes 
not  to  exceed  the  sun  of  $1,855. 


UbU22A. 


(4)  Approval  of  Preliminary  Plans,  Specifications,  Estimates  of 
Co^t  -  M.  S.  Hiivuard  PlAv^nnnd  Softball  Fitld. 

After  a  detailed  review  by  all  Commissioners  present,  and 
on  motion  of  Conoissloner  Borcut,  seconded  by  Commissioner 
Gallagher,  the  following  resolution  was  adoptedi 

figggltiUon  No.  I^S^ 


■Uiion  Approves  FE30LVED,  that  this  Cosanisslon,  on  reconMndation  of  the 

«lia.Plans,  Specs.  General  Manager,  does  hereby  approve  the  Preliminary  Plans, 

bUaates  of  Cost,  Specifioations  and  Estimates  of  Cost  for  the  Margaret  S.  Hay- 

iwrd  Softball  ward  Playground  Softball  Field,  as  prepared  and  sxibmitted  by 

tLi  ifr.  Charles  F.  Strothoff,  Consulting  Engineerj  and,  be  it 

FURTHER  HESOIATED,  that  in  accordance  with  the  cost  estimate, 
the  Controller  be  and  is  hereby  requested  to  approve  the 
Bodlflcatlon  of  the  architectural  contract  between  the  Com^ 
mission  and  Charles  F.  Strothoff,  as  Indicated  in  the  sched- 
ule below,  and  representing  an  increase  of  $6,500.65,  as 
follows ! 

(See  following  page) 


8-27-53 


.1 


T"*^*^'  "  ■'"*"  ''"''■' 

'''''''^^"'41 

i:      ,. 

mI'V'" 
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(coctlnMd) 


.lto.l25X 


$  0.295. f>0 


C  104.925.00 


6  <*     ClCC.OX.OO    CcCCO.OO 

TClALa  ei5C.00C.«    ;9,»0.00     t2U.5X.W    $16,000. &5 

Preli»iT»ry 

335  of  total  fees  Cl,900.0G  ;3.20O.U 

18),   SB   n  ra?3HSR  HSaCUnSt ,   that  the  Secretary  ftnd  tiie  aeo- 
•r*l  Ifcrnc*"-  *»  autiKWit^i  to  talw  wfcataTW  »t«F«  »r  be 

to  5l*«  effect  tc  tiae  purpose  of  tiis  resciutioc. 


(5) 


_i.BM|ttests  Saer?. 
p.l|f)rop.3f  CiOOC, 
,  »«t  9-15-53 
oil  PByaerLts  - 

htber 


(6) 

lloc  Afprores 

of  3.f.F&;t- 
iMgoe  tc  Srect 
iCorteeo-tc  be  aede 
,  of  3t&diua  a£:.t- 


riclBl  Openize  3f 
Soccer  Stadiiai 


Tbe  Gieaaral  )fci»^r  reported  that  Caz?  >teth^r  would  hare  a 
loi^W  apt,  SMMD  due  to  tise  Uteaess  of  ti»  Labor  liay  aad 
AitaLMioD  DiV  iioUdaya,   ndquiring  addiUooal  eflploefea  eapea- 
••s  %*dch  votild  be  offset  ^  additiocal  re»eaae,   and  a  spe- 
cial appropriaUoc  was  nec^saaiy  to  a^et  tiie  addiUocal  ea- 
pl<qr»6  costs. 

DC  aoUoE  of  ZocEisslooer  Ilrpel,  ••«»»«»  ^  CctmLsaictmr 
aercut,   tie  followir*  resoluUon  wsis  adc^tod: 

«S30:J3:,   ti^at  this  CocBdssioQ  do^s  beres?  re^p^st  the  Msyv, 
tte  Board  of  Juperrisors  and  tive  Controller  to  spf^rcre  ii 
emrgeacy  Suppleaental  ApfrojrrUtlon  in  the  a«3uat  of  ^lOX, 
froc^the  surplus  iz  AFprop.3i2.1X.08.1  (Te^^oraiy  *^- 
-«:  »tett«r)   to  the  credit  of  iFproprlatioc  3U.  *20.C»  We»- 
;^  3aiaries-Ca^  !*iti.er)   to  prcride  the  additie^l  Torwi* 
^Z^aire4  for  salaries  of  can>  aa^istanta.eu:.  ..aa?:  >fet^:*r. 
for  pajroU  pejaasts  Septeaber  15,   1953. 

yf*»i«tl  OtirilV    -^  ^1^   Sogeer  ■VvAdi',g>-Jftr\.^^.    i9S3 

}f     Levis  announce  t^t  5epte=ter  27ti  :^  baen  se'.  f:r  *^e 

official  cpeoiag  of  tiie  3aitoe  i>^cer  Stadita,  and  t^at  an 

iapressire  cereKX^  ha»  be«a  planned. 

?f     Lewis  expliiaed  that  the  Salooe  Stadia*  still  lacks  aazy 

.ppurt.:.anc.s  ^  faciUU«.   s-^c^  as  tee.  dr^ine-roon*^ 

vieac^ers.   aad  a  refresh:*nt  booth.   lie  recocaeDoei  that  the 

^  Praixisco  P>Dtball  Lea^^'s  request  tc  erect  ^J^^' 

rj  canteen  be  approred  a«i  :^5c  a  part  of  tae  stodi«  r^^^ 

agreeaer^t. 

Cxi  ■otioc  of  CoaHssioDer  3ercut,   seconded  ty  Co«issiooer 

BiMiaej.   Ue  recu— ndatioc  was  approved. 


(7) 


lloc  ^iracted 
ir.A)otbell  Lae^oa 
ikst  Balooe  Soccer 

k  to  Operate 
[Md  iecdiii^  i  ne- 

CoDOSSSiOC 

CoMld.of  10$  of 
atreoue  froB 

^^peratloD.      


Oc  ti^e  rental  of  the  Selooa  .occer  Stadium,  on  aotloc  of  ^»- 
=is3io«r  Bercut.  seconded  ky  :o«dasioner  GellaAer.  t^e  fol 
loifi-'W  resclutlor  was  adopt^l: 

HE3CJr2L,   that  Uis  Co-ission  does  bere-pj  grant  P^^^^ 
^e  3^  Tr^ncisco  Football  Lea^^  to  rent  t^e  Balbca  ^ 
«r1l«liun  for  tx:e  purpose  of  conducting  -^ccer  Uague  ^ 
Zrl  for  the  period  iept.27,   1953  to  June  15.   1^^.   i^  ^ 
station  of  ten  (10^)  per  cent  of  the  gross  re«^^^^ 
^i^rely  grant  Axrtber  pen^ssionto  ^«  f^.^^:  .^^ 
■^►-11    -LJufc  V.  owirate  i  food-rending  and  refres-ae^-  -on- 
^^iV:^ATuc.  contests  in  consideration  of  t.n  (ICT.) 
^cent  of  the  gross  receipts  froa  said  operatic*. 
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(continued) 


jt  for 

4nsfer  of 
forW.O.to 

jUtrar  for 

piclal  i3Gllot 

hlets  re. 

Li  Park  Bond 


(8)     Request  U  Transfer  tXinoa  for  Official  Ballot  Pampniets  - 

]9^?  Bond  ElftCt.lon  ^ ■ 

Mr     Lewis  requested  authorization  to  request  a  transfer  of 
^ds,   if  required,   in  the  amount  of  ^-300.00     to  cover  expen- 
sed t;  connection  with  the  printing  and  distribution  of  the 
official  ballot  argu«nt  panph lets  for  ^^*^j;«^i^°^.^f,^J^ 
Bonda,   the  work  involved  to  bo  fmndled  ty  Work  Order  to  the 

Registrar  of  Voters.  .     .     ^„ 

On  motion  of  Coimisaioner  Buckley,   seconded  by  Cominissioner 
Gallagher,   the  abov«  authorization  was  granted. 

There  beingM  "fJ^tLr  Liness  to  come  before  the  Commission, 
President  Sutter  declared  the  meetine  adjourned  at  5:25  P.M. 


ReapOjC^^lly  submitted, 


Secretary. 
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10,   1953 


13  i  Jl  U  X  S  ii 

thi  Tljitf  alMii  R«cul«r  !4Mtii«  q£  th«  :l*cr««tl<m  ani  Park 
G«Hyw4tft  was  (mll»<i  to  oitlM'  on  Tbursctey,   :JB|>VMibMr  10. 
1953  at  3iOO  P.M.,  Vic«-Jt^«i(i»nt  rVod  D.   Parr  pr«Miidin«. 

Tte  followlnc  Cn— tMJOBTa  were  prosont: 

J«r.   It^A  D.   Pftrr,  Vlca-jyoaidant 

y^r.  PBt«r  Bsrcut 

."^r.   MLchMl  J.   auckley 

>«m.  Hatar  J.  Dlppal 

RttT.  Siigaos  A.   Gallafinor 


Tliartt  b»ii^  n»  corrections  or  oauLssions,   the  niinutea  of  the 
apaciai.  MfMting  of  Monday,   Augaat  IK,   1953  and  the  ^th  R«gu« 
lar  ;-betii3g  of  Thxiraday,  Ajugvwl  27,    1953,  »#8re  afftrored. 


Obaaqr^mr  Rwt 


<1)   Fh«  His  Honor,   Kkqrw  Elmr  E.   Robinson,   forwarding  a  propos- 
al for  the  Gcasatraetioc  of  i   Iwmnd    ib^ervwr  Post  r»n  t^w 
soath  peak  of  the  Twin  Peaks,   and  requesting  that  the  CobbIs- 
aioti  givo  ti»  project   ^axeftil  study  and  report  its    joononts 
diroctljr  to  his  office. 

n— I  iiiliiiwii  I   rerieiiod  all  details  of  tho  Ground  Observer 


Corps'   rsqaavfc, 


including  a  liose   jxandnation  of  the  blue- 


prints for  the  proposed  structure,   as  prepared  ty  Edwin 
Iveaa^   Structural  Snginoar,   and  Pinnk  Shrenthai,  Arcnitect. 
Tho  ^vposed  atructure  is  so  designed  so  that  the  aajor  por- 
tion will  be  bttilt  into  the  liillside  and  below  the  surface 
lawls  ocf  the  peak. 

Tho  jocrotary  eaqjiained  that  :harter  proTlsions  prohibitod 
the  JoHd^sioD  rroB  leasing  any  park  property  for  ^xrgo9»& 
dthsr  than  rocroation,   and  that   the  petition  was  ictnally 
outside  the  Ck«Bdas ion's  purview  for  actual  negotiation. 

On  aotion  of  CoMlssioner  Bockley,    seconded  by  Coi^isaionor 
Dippel,   tho  following  resolution  was  adopted: 

fleanlution   Mo.    1257 

=ESOLirnJ,   that  this  Coamlssion  does  hereby  afflrn  to  His 
aonor,   the  !^or,   its  general  approral  of  the  proposal  of  the 
(kOMd  Ot»erver  3orps  to  establish  an  observation  post  on  tho 
seatti  pwik  of  Twin  fteaks,    but  recognises  that  under  the  pro- 
visions of  Section  A2  of  the    :harter,    It  ctoes  not  have  the 
•wer  to  lease  or  persHt  the   ise  of  any  of  its  properties  ex- 
oepT  for  rocroation  purposes  no»  does  it  nave  any  Aands  avail- 
able  to  finance  the  oonetroction  of  an  observation  post  and, 
tlwrofore,    can  only  mcord  its  approval  of  the  proposal  as  a 
Civilian  Defense  aeasure.  nnd  f\irtiier,   in  the  interests  of 
it.  acconiplish^ant     advise   ch«t,    if  it  is  the  wish  ol    the 
Nhyor  and  Board  of  Supervisors  to  ii^^leinent  the  request  of 
the  Ground  Obeerv^r  Corps,    the  necessary  lease   or  agreeaant 
mcs  be  3»cuted  ty  the  Y^ot  in  e«rcioing  the  ^'^^^ 
pS«r3  Toetad  in  !iia  pursuant  to  Section  25   3f  the  Gnaliter. 
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(continued) 


(2) 


fission  Directs 
rector  of  Properties 
I  Make  Appraisal  of 
"operties  to  be  Ex- 
anged  bgr  State  of 
lUfomia  and  City  & 
I.  of  S.P.  (Portion 
IfcSlnley  Square 
ir  Six  Lots  in  Block 
1.4076  -  N.W.  Comer 
■gjyi  A  San  Bruno) 


PTom  Eugene  J.  Riordan,  Director  of  Property,  in';ulring 
whether  the  Conanission  is  interested  in  exchanging  a  portion 
of  MoKinley  Square,  condemned  by  the  State  for  the  Beyshore 
FVeeway,  for  a  certain  parcel  of  land  consisting  of  six 
blocks  at  the  northvest  comer  of  20th  Street  and  San  Bruno 
Avenue. 

Mr.  Lewis  reported  that  he  had  received  an  inspection  report 
on  the  property  from  Mr.  Kimbell  and  the  property  could  be 
advantageously  used  for  recreation  purposes. 

On  notion  of  Consniss loner  Bercut,  seconded  by  Commissioner 
Dippel,  the  following  resolution  was  adopted: 

RESOLVED,  that  this  Commission,  on  recommendation  of  the 
General  Manager,  autlioriaes  and  directs  that  steps  be  taken 
toward  the  acquisition  of  six  (o)  State  owned  lots  in  Block 
No.  AD76,  northwest  comer  of  20th  Street  and  San  Bruno  Ave- 
nue, said  property  to  be  acquired  under  an  exchange  agree- 
ment whereby  a  jportion  of  McKinley  Square,  condenmed  by  the 
State  for  freeway  purposes,  will  serve  as  the  City's  consid- 
eration to  the  State  and,  further,  the  Director  of  Property 
be  requested  to  make  his  appraisal  of  the  properties  to  be 
exchanged  and  prepare  for  Commission  approval  the  transfer 
agreement  covering  the  actual  properties  involved. 


U  l»g.^?9. 


(3)  From  Eugene  J.  Riordan,  Director  of  Property,  submitting  for 
Commission  approval  a  proposed  ordinance  declaring  the  dis- 
continuance and  abandonment  of  16.23  acres  of  land  in  McLaren 
Park  adjacent  to  LaGrande  Avenue. 

The  Secretary  informed  the  Conmission  that  this  property  was 
voted  for  abandomaent  by  the  electors  at  a  special  election 
held  June  3,  1952,  and  required  Comniission  ratification  in 
order  to  make  it  available  for  use  by  the  Board  of  Education 
as  a  high  school  site. 

On  motion  of  Comnissioner  Dippel,  seconded  by  Commissioner 
Buckley,  the  following  resolution  was  adopted: 

?te5.olutiQn  No.  1259 


ion  i^roves 

ir  Subnission  to 
Td  of  Supervisors 

Ordinance  Declar- 
C  Abandomaent  of 

23  Acres  of 
Uren  Park  for 
tkPurpoaefl 


WHEREAS,  this  Commission  has  by  previous  official  action  ap- 
proved the  transfer  of  16,23  acres  of  McLaren  Park  for  use 
for  public  sohool  purposes;  and 

WHEREAS,  at  the  election  held  Jur3  3,  1952,  a  majority  of  the 
electors  of  the  City  and  County  of  San  Francisco  voted  for 
discontinuance  and  abandonment  of  said  10.23  acres  for  public 
school  purposes;  now,  therefore,  be  it 

RESOLVa),  that  this  Conanission  does  hereby  approve,  for  sub- 
mission to  the  Board  of  Supervisors,  an  ordinance  declaring 
that  said  16.23  acre  portion  of  McLaren  Park  is  discontinued 
and  abandoned  for  public  park  purposes,  in  acoordance  with 
Section  38A51  of  the  Government  Code. 


U)  Tram  Miss  Joan  C.  >fahan,  762  Sixth  Avenue,  requesting  use  of 
the  Bercut  Equitation  Field,  Golden  Gate  Park,  for  the  stag- 
ing of  the  All-Junior  Horse  Show,  Saturday,  October  17,1953. 
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(continued) 

,   rmnted  to  On  notion  of  ConiBlssioner  Bercut,  seoooded  by  Coanlsslonor 
"i'ri^t  E^tatlo^  Buckley,  the  foregoing  requ.ot  waa  approved. 

r«W,  3»t.,10»17-!P  ^  ^ ^  ,  ^ 

jQl-Junior  Horse 


75)  Prom  Mrs.  Ernest  Born,  San  Francisco  Planning  and  Bousiog 
Association,  expressing  concern  about  the  future  deTrelopnent 
and  eatabllshraent  of  freeways  which  might  affect  city  parks, 
Golden  Gate  Park  In  particular,  and  asking  that  the  Associa- 
tion be  Infonaed  of  any  meetings  pertaining  to  the  subject 
of  freeways.     (The  Secretary  was  instructed  to  ooai)ly  with 
the  above  request.) 


it) 


Blon  A|4?roves 

to  49ers« 
at  Kesar  Sta- 
I  on  Sundays  Oct.^ 
Oct.  25,   1953, 
ntasta  hf  Pop 
er  Bcqrs  Football 

H9ti 

(7) 


From  William  C.  Gilmore,  Secretary ,  1226  -  8th  Avenue,  re- 
questing that  the  Pop  Warner  Football  Conference  be  penal t- 
ted  to  play  two  contests  at  Kesar  Stadiun  prellcdnary  to 
the  A9ers'  games  on  Sunday,  October  U  and  Sinday,  October  25, 
1953- 

Mr.  Lewis  reported  that  these  contests  had  been  held  the 
previous  year  under  careful  supervision,  and  for  that  rea- 
son only,  recounsnded  that  permission  be  granted,  although 
such  contests  are  not  ordinarily  permitted  on  the  regular 
playgrounds . 

-  -      .   -_  r>*__^i   ^a<.n«yia/4  Vkw  r.nwmi ws i oner 
On  notion  or  UMnmissioriwi  ivxppo.^,  —^ — as —  -<  --"= — 

Buckley,  the  above  request  was  approved. 


Parr  Names 
sident  Sutter  and 
s.  Dippel  as  Coth 
(ttM  of  Two  to 

with  Chief  Admin- 
Itretive  Officer 

A.  Bro<As  in 
[ifictiog  Final  Loea- 
for  California 
LUbB 


From  Thomas  A.  Brooks,  Chief  Adninistratlve  Officer,  regard- 
ing the  Relief  Jfap  of  California,  and  enclosing  a  copy  of 
his  recoBinendations  to  the  Board  of  Supervisors  on  retain- 
ing the  nap  in  the  Pterry  Building  and  planning  for  its  fu- 
ture location. 

The  CoBnlssion  fsvored  Mr.  Brooks's  recommendation  to  the^ 
Board  of  Supervisors  that  the  City  accept  ^^^^^  ^^^^ 
Uef  map  and  agreed  to  pay  a  rental  <^'-^/l^'f  ^[l'^^^^^^ 
year  to  store  it  in  the  southern  wing  of  the  F^^^^^^^' 
Ld  suggesting  the  use  of  a  park  or  square  as  the  probable 
final  locaUon  of  the  map.  Members  admitted  that  only  after 
caref\il  study  could  reconnendations  be  made  on  the  parks 
and  squares  as  siii table  sites. 

On  motion  of  Comnlssloner  Dippel.  seconded  ly  ^o^sioner 
Backley.  Chairmn  Parr  was  requested  to  name  a  ccBimittee  to 
fo!oidi-te  efforts  with  Mr.  Brooks  In  ^^^^^'^^^^^^^ 
Chairman  Parr  named  President  Sutter  and  Urs.  Dippel  as 
a  committee  of  two  for  that  purpose. 


<8)  From  Grove  R.  Mohr,  Playground  Director,  requesting  that  a 
^^n«l6te  investlKation  be  made  of  the  personnel  matter  in- 
72^^:^^    ^   Mr.  Lang,  which  had  been  the  subject  of 
a  written  report  from  Comoissioner  Gallagher. 

Commissioner  Gallagher  stated  that  he  ^^d  conducted  collate 
ix^tervi^s  with  »f .  Mohr  and  Mr.  Lang,  ^^e  teatimo^  ^ 
which  involved  other  persons  directly  concerned  with  the 
^  fea  iof  Ind  Park  DTpart^nt,  and  that  ^o  reach  a  co^ete 
ar«wer  to  the  personnel  probler.  would  ^^^^""^^^'^ 
sive  investigation  on  an  administrative  and  departmental, 
rather  than  Commission  level. 
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(contlmMd) 
*'***^        o        kMk»d  for  his  opinion,  Mr.  Mwis  said  that  a  conpleta  and 
-''"."^RTaurst.    t^a^tl^  in^^igatiin  could  probably  bast  t*  undartalcen  ^ 
HDhr's  Bequest-    ^"^^^      g^^^^/coaaission,  «rf  that  if  Mr.  Mohr  nada 

^^•'•'rtreaUga-    ^lidtion  for  such  an  investigation,  ti.e  Con^saion  could 
tt^^^  «?^n  written  a^roval  to  his  request. 

On  motion  of  Comissioner  Dippel,  seconded  l^  Co«^««;^' 
Buckley,  the  Commission  ruled  that,   in  the  «^«f  "r.  Mohr 
T^^e/to  request  an  investigation  by  the  Civil  Service  Com. 
mission,  this  Commission  would  approve  such  a  request. 


fte  following  commnications  were  presented  for  information  -  to  be  acknow- 
ledged  and/or  filed  by  the  Secretaxy. 

(1)  Rpom  Joseph  H.  Dyer.  Jr..  Secretary  of  J»^«  ^^^^^^f  J": 
advising  that  at  the  meeting  held  August  31.   1953.  the  fol- 
lowing  subniasions  were  approved: 

puns  FOR;  hfarlna  Branch  Library 
Laurel  Hill  Playground 
Eureka  Valley  Recreation  Center 
Margaret  S.  Hayward  Playground 

COOTRACT  covering  concerts  to  be  ^^ondri^l^^y^^^ 
^   •  course.  Golden  Gate  Park,  ly  the  Park  Band  with 
Ralph  Hirray,  Conductor. 

(2)   From  Dr.   i^ilip  R.   Mestdahl.   President  of  ^^e  Qaardsn««     «- 
Dressing  appreciation  of  the  courteous  consideration  given 
CiJ^quSt  for  sports  car  road  racing,   a^  pledging  their 
effbrts  to  merit  the  Commission's  continued  confidence. 

/Q^   »».«»  MPS     P     J    Wagner,  Recording  Secretary,   New  Mission  Ter- 
^'^  ^Z  Zrol'eln.  L'soclation.   Inc..  282  Delano  Ave-  ^x- 
ZZsZ  thanks  for  the  Commission's  =<^P«";^^^,  VJlit^s 
Clrdlhe  ostablishment  of  baseball  and  aoftball  facilities 

at  Balboa  Park. 
(^«»,  plan.  ai»<n.3S,<,  un*r  tl»l  It...  NSW  BOSIiffiSS) 


S  ACTIONS 


(1)  Temporary  Non-Civil  Service  Appointments 

^9«^^    f^irough    '^rt.nmber    W.    19^3 


-  Period  August  13, 


p.  NoQ^.S.   & 
Dt  Amtnta. 


0.  motion  of  C«mnissioner  Bercut.   aeconded  ^  Commissioner 
Mi^l.   the  following  resolution  was  adopted: 

HESOWB).  that  all  Te^«^  '^'^^'"  T^JSTtiorM^.. 

T-707  to  1.722,  >^  2  f^'''^,"^^'^L„t.r,  aurl„«  th. 
the  Oeneral  Onager  and  ""-tl"^  |»  ^"r  10     1953.  are  herein 
period  Auguat  13,  1953  througi  September  10.  1953. 
ratified  and  approvedi  and,  be  It 

j^^R^ER  RE30LVB..   that  a  ^<;^l^\';:^l,^'^'^f: ^s^ 
trarismitted  to  the  Controller  and  the  Civil  ^ 

•ion. 
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ind/or 


(contlnuod) 

(2)  prggTBitg  '^"t/nr  flnft]  p^va^nta 

On  »otlon  of  ConiniMlonT  Dippol,   soconded  hj  Co«ni»aioner 
Derout,   th«  following  resolution  waa  adopted? 

RESOLVED,   that  for  the  beat  Intoresta  and  proper  conduct  of 
STRacrUtlon  and  Park  Departnent,   the  Controller  bo  and 
r.  he^^requeated  to  approve  the  following  Progreaa  anV 
or  Final  Payraanta: 
(a)  C0N3TRUC. FIREBRICK  ARCHES  IN  mNAGBS-FUEISHHAOSR  POOL 

lITlATTTn  f\m  '  ^jf^"^  


enslona  of 


To  Dee  Engineering  Co.-lat  &  nn.Payt.- 
Porlod  ending  7-24-53. 


♦5^0.00 


(b)   LN'STALLA'N  CHAIN  LII*  FEiJCE.  2  CONVEN. STATIONS-  GREAT 


To  Cyclone  Fence  Dopt.-lst  &  Fin. Pay t.- 
Perlod  ending  8-28-53. 


1887.00 


^^  indSnrco;-^^  ♦23.^09.00 

Period  ending  8-31-53. 

^   '  ?rRll^>iirray,  Director-  2d  Payment  -  12,88^.00 

Period  ondlng  8-31-53. 


(3)  i^i^flnfliffP"  "^  '^^^ 

On  nation  of  Corunlaaloner  Bercut.   seconded  by  Co^aaioner 
Dlppel,   the  following  ruaolution  was  adopted: 

(.)  M.S.HiWABD  PuyGBOUie-AKHmCL  OOirtRlCT-Contron.r'. 
calendar  days,  thru  Dec^r  '.  W'''  '^  ZZZu 

□isslons. 
(.)   E^STAU^-CHAIX  tm  PE«.2  00«EHIEH<S  STATIONS-  Gi^AT 

HK-tfr'AY  -  QStf  ^^ — -  "" 


Hmm  '  ^  J^'-^^,        A^rK^n  Steel  &  Wire  Division, 
To  Cyclone  Pende  Dept. ,   Ajnerican  '^  calendar  days 

U     S     Steel  Corporation,  an  extension  of  Z^^^^J^      ^ 

\         ♦  9ft     I<yi3     due  to  Corporation  Yard  a  very 
thru  August  28,   195^,   °"^/~       Wore  being  usod  on  job. 
detailed  checkine  and  analysis  before  being 


(4)   liii,!^  hW^^T  ^-rlnf  H'^enaea 


On  notion  of  Cocunlaaioner  Dippel,   seconded  bf  Co^dssioner 
^^^t!  the  following  resolution  was  adopted: 
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^CTIDNS  ( continued) 


bt  Harbor 


RESOLVED,  thot  this  Commlsalon,  on  roconmendatlon  of  the 
General  Hanager,  does  hereby  approve  the  issuance  of  Uw 
following  licenses,  license  transfers  and  cancellations  at 
Yacht  Harbor: 


(a) 

fiUBSC 
Robert  Puccinelli 
(Pchsd.boat  from  Qeo. 
Puccinelli,  fomer 
occupant  Berth  #187) 
(b)  T<?TT|[pQrarv  Ucense 
E.  W.  ElUs 

(c)  grtncgUa^iana 


(Pernanent  License) 
HI-CAP  187 


Monthly 
R»te 
♦5.00 


RITA-E  (Temp) 7b 


•7.50 


Jno.G.Dorward  Est. (Perm)  Berth  #58  (relinquished  by   owner) 

C.  W.  Haw  •        1^  (^a^  ®°1^  *  "*°^®*^  ''^^^ 

Robert  B.  Ohm  (Tenp)  (boat  moved  from  Yacht 

Harbor) 


jysusss 


(1)  Consideration  of  the  following  natters  was  postponed: 

(a)  Revised  golf  fees  at  Municipal  Golf  Courses  (postponed 
to  next  ro^ular  ueetinc. 

(b)  Appraxsai  and  report  on  Eastman  Kodak  Property  - 
p.atponed  to  second  meeting  of  November. 


(2)  Sale  by  PUbUc  Bid  of  Surplus  Bird-shot  Lead  at  Bottom  of 
\A\9   Marcfld   _ 


Mr  Lewis  reported  that  the  several  questions  regarding  pro- 
cedure and  the  special  interests  of  the  Fish  and  Game  author- 
ities, Park  authorities,  and  the  Water  Department  have  been 
resolved  in  favor  of  the  proposal  that  the  surplus  bird-shot 
lead  on  the  bottom  of  Lake  Merced  be  disposed  of  by  public 
sale.  He  recommended  that  such  sale  be  conducted  by  the 
office  of  the  purdhaser  of  Supplies. 

mmr  of  Supplies   On  motion  of  Commissioner  Bercut,  seconded  by  Commissioner 
!!t!^  *^   T.-«.  clll  Buckley  the  pubUo  sale  of  the  Lake  Merced  lead  was  ap- 

er  of  Supplies  to  issue  a  call  for  bids  for  the  privilege  oi 
dredging  the  limited  section  of  Lake  Merced  where  the  lead 
is  located,  such  dredging  operations  to  be  P^'-f^^^^^J^^!^" 
cordanco  with  the  suggested  specifications  of  the  California 
State  Departrasnt  of  Fish  and  Game, 


il  of  Bird-shot 
Bottom  of 

cstd 


(3)   Proposal  of  Jack  O'Neill  for  Lifeguard  Station-Restaurant  at 


Iiek0«ll8ili«8  Propos- 
^  for  Lifeguard  Sta- 
tion k  Hestaurant  at 
tch  Denied 


On  t.^e  proposal  of  Mr.   Jack  O'Neill  to  esUblish  a  lifeguard 
station  and  rastaurant  at  Ocean  Beach,  Mr.   Lewis  reported 
that,  following  a  considerable  study  of  f «  PJ^P^tJ'^^ 
Recr;ation  staff  ambers  recommended  *««^^*^^^  ^^^^^^^^ 
because  of  the  attendant  life-saving  '^«'P°f  ^^i^^^^^"'  "^ 
^Tl  as  the  inappropriateness  of  the  location  for  a  commer- 

cial  restaurant. 

On  motion  of  Commissioner  axckley.  seconded  by  Conaissioner 
DiDpel.   Mr.   O'Neill's  proposal  was  rejected. 

**     '  9-10-53 
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(oontlnued) 
(i)  fiajaotion  of  Blda  >  CONSTRUCTION  OF  BASEBALL  FAdLITIES, 

BAijQA  nm 

The  Secretaxy  read  the  following  bids,  opened  Thursday^ 
Ally  28,  1953  for  the  Cons true tion  of  Baeeball  FUeilitles, 
Balboa  Parks 
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Low  Bidden  WAT1CIN  &  SIBBAIJ) 

6  Bridge  St. ,  San  Anaelxoo    ' 

Ftertinelli  Construction  Co.  |152, 718.00 

Adais  Arras  &  Son. 

C.    J.   Collins  Co. 

Wm.   Mcintosh  &  Son 

Bergquist  Construction  Co. 

J.  Henry  Harris 


♦U9, 727.00 


♦156,379.00 
♦I61,it92.00 
1166,986.00 
$196,000.00 
$196,022.00 


ijeetion  of  Bids 
COIISTROCTIOM 
'  BiSEBiLL  FACIL- 
PARK 


Mr.   Lewis  reported  that  after  careful  study  of  the  bid  pro- 
posals, it  was  his  recommendation  that  all  bids  be  rejected, 
the  lowest  bid  having  been  some  $12,000.00  in  excess  of  the 
original  estimates. 

On  motion  of  Commissioner  Bercut,   seconded  ty  Commissioner 
Stern,   the  following  resolution  was  adopted; 

RBBQltttJQB  »Q.   L2^ 

REXLVEI),   that  this  Cocmlssion,  on  recommendation  of  the 
General  Manager,  does  hereby  reject  all  proposals  received 
for  the  Construction  of  Baseball  Facilities  at  Balboa  Park, 
said  bids  being  excessively  high  and  beyond  department  esti- 
mates;  and,  be  it 

FURTHER  RESOLVED,   that  the  Secretary  shall  file  notice  of 
rejection  in  the  official  advertising  of  the  official  news- 
paper of  the  City  and  County  of  San  Francisco. 


JSIS^ 


»s  to  Be  In- 
»ll«d  at  Battery 
iNu-ktt  and  Cali- 
:lK%  Sts, 


(1)  M»rk»t  Str-t 

The  Secretary  read  a  letter  from  >fr.  Sherman  P.  Duckel,  Dl^ 
rector.  Department  of  Public  Works,  advising  that  he  would 
be  pleased  to  grant  the  Recreation  and  Park  Department  a 
permit  to  install  bi  nches  at  Battery  and  Market  Streets  and 
at  California  and  Market  Streets,  provided  the  plan  of  the 
layout  had  Art  Co—isaion  approval  and  the  location  fel«<^t^^ 
would  not  interfere  with  pedestrian  traffic.  Mr.  Duckel  said 
his  department  had  no  fUnds  that  could  be  used  to  provide  or 
install  such  benches. 

Mr  Lewis  suggested  a  plan  for  the  bench  installation  which 
was  adopted  by  the  following  resolution,  on  motion  of  Com- 
missioner Stem,  seconded  by  Commissioner  Bercut. 

RAA^li^^pn  No.  1265 

RESOLVED,  that  this  Commission  does  hereby  authorlae  the 
General  Ffanager  to  proceed  with  the  preparation  of  »1«J^«« 
of  the  benches  to  be  installed  at  Battery  and  Market  Streets 
and  at  California  and  Market  Streets,  such  ^^f^\^^^. 
made  and  installed  when  the  design  has  ^^^^^J^^*,^;' 
sion  approval  and  funds  are  available  to  meet  the  expenses 
of  department  material  and  labor. 
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BUSINESS  (contlTiUed) 


(2)  Approval  -  Detailed  Plana  for  SeTenth  Annual  Art  Fsttlval 
fi«iieBJaar-ab224 1223 -_ , 

Ifr,  Glrod  reported  on  the  Art  Coomiaslon's  plans  for  the  Art 
Puatival  to  be  held  in  U  .ion  Square,  and  aaked  CoBinisslon  per- 
mission to  assist  in  the  show  and  approve  the  design  emd  lay- 
out of  the  esdiibits. 

On  a»tion  of  Comniss loner  Dippel,  seconded  by  Conraissioner 
Stem,   the  following  resolution  was  adopted: 


isslon  Approves 
ttail  Plan  for 
_  Annual  Art 
Iwtlfal  to  be 
fid  Sept. 2^-27, 
JaJSL 


fi^«n1ntion  Mo.    1266 

RESOLVED,  that  this  Coianission  approves  the  detail  plan  for 
the  Seventh  Annual  Art  Festival  to  be  held  In  Union  Square, 
September  2A.  tiiru  September  27,1953^,  as  sutanitted  by  the  Art 
CoiBBission  under  letter  of  September  8,   1953,  and  authorises 
this  departmant  to  assist  in  preparation  for  the  event. 


(3)  isaSOtSSA 

Chairman  Parr  observed  that  there  were  several  persons  in 
attendance  who  were  interested  in  hearing  a  full  and  open  dis- 
cussion on  the  freeway  traffic  plans  and  their  possible  ef- 
fect on  city  parks.  Golden  Gate  Park,  in  particular.  He 
recalled  that  at  the  meeting  of  August  27,  President  Sutter 
had  asked  City  Planner,  Paul  Oppermann,  for  a  report  on  free- 
way planning  and  that  Mr.  Oppermann' s  account  of  the  State 
Highway  plans  to  route  freewaya  across  and  bordering  Golden 
Gate  Park  had  been  received  with  Much  concern,  and  that 
President  Sutter  had  expressed  his  opinion  that  the  Commis- 
sion would  strongly  object  to  such  use  of  the  Park. 

Commissioner  Parr  explained  that  increased  State  gasoline 
taxes  had  made  available  large  sums  of  money  for  freeway  con-^ 
stniction  and  that  what  a  short  time  ago  had  been  -long  range 
had  now  suddenly  become  a  present-day  matter. 

Mr.  Lewis,  General  Ffanager,  said  that  freeway  plana  had  been 
*;rd  of  Ufore.  and  that  the  Panhandle  and  Seventh  Avenue 
freeways  were  In  the  City  Planning  ^""^^^^f '\^'^'/J^ 
but  that  no  detail  of  the  freeway  construction  had  been  in- 
Seated.  He  said  that  an  examination  of  the  freeway  propos- 
als showed  that  the  Park  would  be  cut  up  in  '^PP'^^^^^, 
five  segments,  and  that  the  present  widening  °f  Seventh  Ave- 
nue, thrdesignation  of  Park-Presidio  ^-^"'y^^J^^J^Zy. 
way  and  U.e  presence  of  State  surveyors  on  Golden  Gate  Park 
p%;«rty,  are  .11  evidence  u.at  freeway  construction  is  1^ 

relates  to  citlwi  has  changed  since  ^^J^]^.^^ _^^^^^„   of 
drawn,  and  that  freeways  should  be  routed  on  ^^e  periphery 

concerned  will  be  asked  to  attend. 

3  T  1.  u*^^mar^    officers  of  the  Society 
Mssars.  Roy  Flaian  and  Jack  Hillf  ^'  f  2  reoorted  that  they 
for  the  Preservation  of  Golden  Gate  Park,  reported  u» 
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(2)  i^roval  -  Detailed  Plana  for  Seyenth  Annual  Art  Fsatlval 
S«li««B!jK  JIA=22*  195^  — 

Mr.   Gtrod  reported  on  the  Art  Conmlasion's  plans  for  the  Art 
FViatlval  to  be  held  in  U  .ion  34uare,  and  asked  Conmission  per- 
misaion  to  aaslat  in  the  ehow  and  approve  the  design  and  lay- 
out of  the  eidilbits. 

On  iK>tion  of  Coiadssloner  Dippel,   seconded  by  Commissioner 
Stem,  the  following  resolution  was  adopted: 

^^i^nlntlon  Mo.    12fe6 

RESOIATED,  that  this  Conmisslon  approves  the  detail  plan  for 
the  Seventh  Annual  Art  Festival  to  be  held  in  Union  Square, 
September  24.  tliru  September  27,195>,  as  submitted  by  the  Art 
Comnission  under  letter  of  September  8,  1953,  and  authoriiea 
this  departnent  to  assist  in  preparation  for  the  event. 


(3)  scaaozA 


Chairman  Parr  obeorved  that  there  were  several  persons  in 
attendance  who  were  interested  in  hearing  a  full  and  open  dis- 
cussion on  the  freeway  traffic  plans  and  their  possible  ef- 
fect on  city  parks,  Golden  Gate  Park,  in  particular.  He 
recalled  that  at  the  meeting  of  August  27,  President  Sutter 
had  asked  City  Planner,  Paul  Oppemanr.,  for  a  report  on  free- 
way planning  and  that  Mr,  Oppermann's  account  of  the  State 
Highway  plans  to  route  freeways  across  and  bordering  Golden 
Gate  Park  had  been  received  with  nwch  concern,  and  that 
President  Sutter  had  expressed  his  opinion  that  the  Commis- 
sion would  strongly  object  to  such  use  of  the  Park. 

Commissioner  Parr  explained  that  increased  State  gasoline 
taxes  had  made  available  large  sums  of  money  for  freeway  con-^ 
struction  and  that  what  a  short  time  ago  had  been  "long  range 
had  now  suddenly  become  a  present-day  matter. 

Mr.  Lewis,  General  Jfanager,  said  that  freeway  plans  had  been 
he;rd  of  Ufore,  and  that  the  Panhandle  and  Seventh  Aveme 
freeways  were  in  the  City  Planning  Conmdssion's  Mas^r  Plan 
but  that  no  detail  of  the  freeway  construction  had  been  in- 
Seated.  He  said  that  an  examination  of  the  freeway  propos- 
als showed  that  the  Park  would  be  cut  up  in  '^PP''^^^^^^^ 
five  segments,  and  that  the  present  widening  of  Seventh  Ave- 
Z,   thrdesiUtion  of  Park-Presidio  Drive  as  a  Statejr^: 
^*    and  tl.e  ^esence  of  State  surveyors  on  Golden  Gate  Park 
p%;«rty,  are  all  evidence  t^at  freeway  construction  is  im. 
L^nt.''  Mr.  Lewis  said  that  if  ^«  ^^f  "^^^.^^^'^ 
against  the  freeways,  such  protests  should  be  made  now. 

Honorable  James  Leo  Halley,  member  of  ^^^^'f^'^^lT' 
and  Chairman  of  the  Streets  Committee,  ^^^J^^^J^^^^'^'* 
sion  stating  that  he  was  fully  in  accord  with  the  Commis- 

:rnls%iews^  further  stating  f^^J^^^^^^  "X^Zl'f'^st 
relates  to  cities  has  changed  since  the  uei-euw  pxox. 
'd^^  .S  that  fr«ws  »b«ld  be  routed  on  ^P^J  P^"'  "' 
o  n^fl     rather  than  taking  a  central  route.  Supervisor 

Lfi:j'.rtLrs.  .j:^^u.  -ouid  hoia .  ^^^^^^^ 

-♦  ♦>,!  r<tv  Hall  on  the  freeway  question  on  Wednesaay.^p- 
tZr  Sf  iw!  Z^  that  all  aepart^nt,  ^  organl«ti,n. 
concerned  will  be  asked  to  attend. 

H„3ra.  Roy  n.^  «-  i'tl'Xu  t^"Z^l^^TZ 
for  the  Preservation  of  Golden  Gate  t^K,  repo 
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had  discufjgod  the  Stato'a  freeways  plan  with  Mr.B.W.   Booker, 
Assistant  State  Highway  Engineer,  Division  of  State  Highways, 
District  IV,  who  told  then  that  the  Panhandle  freeway  was  the 
first  plan  that  uia  Division  would  put  into  effect. 

Mr.    J<iaue  K.   Bi-own,   Preside -xt  ul'  tlio  Tarialpais  Conservation 
Club,  adtlressed  the  Comoission  and  submitted  a  letter  and  res- 
olution of  his  organisation  opposing  freeways  in  Golden  Gate 
Park. 

Mrs.   George  Becker,   representing  the  San  PWincisco  Federation 
of  Women's  Clubs,  voiced  the  opposition  of  all  affiliated  wo- 
men's groups  to  the  proposal  of  Park  freeways. 
On  motion  of  Conmissioner  Stern,   seconded  by  Commissioner  Ber- 
cut,   the  following  resolution  was  adopted: 

R^pn1»tion  No.    1267 

.      uaVf,'^  Dec-  WHEREAS,   this  Coranission  has  been  informed  that  plans  for  the 
"^f    nf^^si-       future  trafficways  development  of  San  Prancisco.as  projected 
L  Tl^clSKn  of     by  State  Highway  Engineers,  propose  the  routing  of  freeways 
Uhrt^nX  Traf-  within  and  bordering  on  world-famous  Golden  Gate  Park;   and 

ayg  f las WHEREAS     this  Commission  having  complete  and  exclusive  ccrtrol 

and  nianagonent  of  all  parks  and  squares  as  P'°^i^«f^*^^f  f*^^ 
a  of  the  City  Charter,  recognizes  Uie  responsibility  it  holds 
for  the  people  of  San  Francisco,   its  visitors,  and  future  gen- 
erations  to  protect  our  famous  and  beloved  Golden  Gate  Pork 
fiom  the  ruinous  effects  of  trafficways; now, theref ore, b©  it 

REdOLVHD,   that  this  Commission  does  hereby  record  its  ui^lter- 
able  opposition  to  any  freeway  plan  that  would  alter  in  any 
manner,   shape  or  fom.   the  surface  areas  of  Golden  Gate  Park^ 
and  does  hereby  declare  that  it  will  resist  and  reject  to  the 
very  limits  of  its  constitutioml  authority  any  trafficways 
proposal  which  would  tend  or   .Ute^pt  to  relegate  to  »  Posi^-^^" 
STcoidary  importance,   th.  f  ^-^7^^^°^°^^^^  character, 
spirit,   and  ^ysical  ^beau^y^  of  U>lden  Gate  Park. 
Farther  questions*  arose  regarding  the  limit  of  authority  and 
power  of  condemnation  which  the  State  .aight  exerciso  in  ac- 
quiring City  property  for  freeway  or  highway  purposes. 

Mr.  Roy  Flanr.  subnitted  a  list  of  court  ^^^^^i^^/^^^^l^i^^ 
^;  position  of  chartered  cities  against  acquisitions  of  their 

lands  by  thie  State. 

tfr     I^uia  further  Informed  the  Cormiaslon  on  the  program  to 
;  !  jTrT;  h     SDOeU  Unit  m  Golden  Gate  lark. a  program 

S  1  ne!rinte™ectlon  at  ftil  a«l  .ta,^an  Sta.  I.  oonpleted. 

Mr     l^la  also  reported  that  the  State  does  not  acquire  any 

•.^i        ,L  rUv  aa  a  result  of  the  apportionment  of  8"°- 
uS  ta^f^S     'i:''raaur:d''"Jleage  of  aSTeeoo^^y  county 
iTd  ^^te'Tia't.e  determininc  f^^tor  in  setUng  t^^»^-"^_ 

f„rjrthX^.^tirt%[f£io£-^^^^^ 

T\^:c^^zq  ^HrtrtT  ri  t^ 
Xt:irr;iyrt:r3Lrarcr  Arrn^  »a -^ 

U  a  mttrof  record  with  tl«  Attorney  General  of  the  State, 
OS  well.  ,j  »  «  «  «  » 

There  bein-  -^  fVthlr  buainaaa  to  com  before  the  Co-laaion. 
*al!^,  Parr   •.cl.rad  the  neetlne  adjourned  at  i.l5  P.M. 


Respectfully  subriitted, 
*^  *^ecretary 


'•v.'' 
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San  Fr(inoi3«o,  Ceaiforala 
October  1,  1953 


Hlfifil&S 


The  Slxty-aerenth  Rogular  Meeting  of  the  Recreation  and  Park 
CowiMion  was  called  to  or<ior  on  Thxirsday.  October  1,  1953 
at  3tOO  P.M.,  President  Louis  SutUr  prealding. 

The  folloitlng  ConBlMloners  were  present: 

»*'.   Louis  Sutter,  President 

Mr.  Peter  Bercut 

Mr.   Michael  J.   aickloy 

Ifra.  Henry  J.  Dlppel 

Jfr.   Fred  D.   Pan- 


There  being  no  corrections  or  omissions,  ^  »i°"^^/,^, 
Sixty-sixth  Regular  Meeting  of  Thursday,  Septeiber  10,  1953 
were  apf)roved. 


ISATENSl 


(1) 

ietioD  oo 

of  state  College 

Pool 


fnm  Judge  hfel^ln  I.  Cronin,  drawing  Co«lsslon  ^^^°"^*<> 
thTfact  that  the  State  law  has  been  amended  so  as  to  legal- 
Si  1  o^recx^tlon  faclUtles  of  SUte  Colleges^  |«bUc 
authorities,  and  asking  If  the  Connlsslon  will  be  able  to 
^^Sate  with  San  Francisco  State  College  for  the  use  of 
Sfcollegeiwl-^  pool  l^  t«.  ge:«ral  pubUc  as  proposed 
fay  hln  earlier  this  year. 

,*.    Klribell,  Recreation  Superintendent,  requested  that  he 
Z'^l  a  delay  in  reporting  and  ^--^^-^^^''^'  ""' 
S  STstate  ColSge  pool,  pending  discussion  with  the 
College  Authorities. 


is8  loners  (2) 

rand  Buckley 
oiated  to 
at*  legislative 

Ittee  on  Marine 
Tain  and  Bey  Area 
Di 


From  Ralph  R.  Cloyed,   Asse«bly^,  f  f/^tf  to'th't'ltgru- 
asking  the  Cocunisslon  to  appoint  a  delegate  ^^^/^^J^ 
UrTtomlttee  on  htu-lne  Affairs  and  Bay  Area  Derelop-ent, 
of  which  he  Is  the  chalnaon. 

on  «,tlon  of  Co^dssloner  ^/P^fJ^^/^pJ^, ',rfe;:^TnL. 
aercut,   the  appolnt^n^  ^L'^al^^natHo  theltate 
Uve,and  Cofflnlsaloner  Buckley,  as  alternawi,  w 

coMdttee  were  approved. 


w.     u     r     ttiirlnn     FoUce  Cocnisa loner,  request- 
Hon  Granted(3)  Won  the  Honorable  H.   C.   "^^^^  pemltted  to  conduct 

STiaen  Oat.  Part,  on  Saturdajr,  October  3,  1953. 


plnb  to  Ccxx)uct 

lence  Trials  at 
^lo  Field,  G.G.Park, 

Istelwr  h  195} 


eats  of 

lean  Assn. 
[or  Ihlted  Nations 


U) 


Ti4««^i  seconded  by  Comlssloner 
On  =»iion  of  Contalssioner  Dlppol.  »^°^  "^ 
Bercut,  the  forgoing  request  was  approved. 

.  -^     r^.iA    Executive  Secretary,  Anerlcan  Assocl- 
ft-oB  Mwry  E.  Mansfield,  ^xecuiive  permission 

atlon  for  the  United  Hatlons.  Inc   ^^^^'^^^^  ig^fron 
for:  (1)  the  -«  °^  ";f°%^^  "  ^^c;ren«nles  of  United 
12:00  Hoon  to  ]l^ / -"^ !j''J ^ZfTr^^cemnt   about  United 
Nations  Week,  (2)  to  =.ake  ^  brief  ann^         ,^^^^  ^^^ 

Nations  Week  and  it-  P^^^^^^J  ^.tober  25;  azxi  (3)  to 
arrange  with  14r.  Halpn  mrr^j ,  10-1-53 


tt: 


\ 
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,KATI2S§  ^=«"*^"j;J^.  u^ted  Nations  Sunday  Concrt  In  the  Band  Concourse. 

On  notion  of  Conndssioner  Dippel,  seconded  fcy  Conrdeaioner 
Bercut,  the  above  requests  were  approved. 


„i8»ion  Approves 
otal  of  Balboa 
iccer  Field  to 
^tgr  Onion  of 

jjern  California 
,  Ttfo  Rugby  Con- 
ttfi  on  Saturdays 

Jan.30,195A  and 
rch  23,  195A  -  10^ 
I  iiblssions  and 


(5)  From  John  Rosekrans,   *.,  President.  Rugby  f^^^^^^  "^^°"  °f 
^^^   N^cm  CaUfomia,  requesting  pervasion  to  use  ^be  Bal^ 

Soccer  Field  on  Saturday,   January  30  and  Saturday,  March  20. 

1954  for  national  and  International  Rugty  contests. 

On  motion  of  Connlesioner  Buckley,  seconded  by  Coooissioner 
Dippel,   the  following  resolution  was  adopted: 

RESOLVH).   that  this  Conmdssion,   on  f««°™»'=^^f  J°%°J^!^,t^ 

f  ;on!id.ration  of  ten  (10J6)  per  cent  of  the  gross  receipte 
on  an  a^saiona  and  ten  (I05t)  per  cent  of  the  gross  re- 
ceipi^  ^  all  concessionaire  refreshments  -"^  food  sales, 

.^  VTLc^t^t^I  Ifenafier  and  the  Secretary  be  and  are 
.rXau^orrat  ^^ttlta  the  contract  unao.  .uch  ten. 
and  conditions. 


lion  Approves 
SubDission  to 
of  Supervisors 
1  Ordinance  Declar- 

ibaiidoniaent  of 
loluabia  Square  for 

fcrkfwMWi 


(„  PTC  Eu.e„e  ..  ■^o'rc;/iiirrae:ierTrt.*'e'.^»-^*  '^ 

park. 

on  Tootion  of  Co^dssioner  ^ckley.   aeconded  ^  Concaissioner 
Parr,   the  following  resolution  was  adopted. 

WHEREAS,  this  Gor^rdssion  has  bjr  previous  ^^'^^^J^ /^^^^/^ 
J^ofef  ^he  transfer  of  Colunbi.  Square  for  u^  for  public 
school  purposes;  and 

tZ  public  eohool  purpo...,  no»,  therefore,  b.  It 

ntselon  to  the  Boerd  of  S-'P'"^^-  S,°ontlnuea  ^  ebex- 

38451  of  the  Governnent  Code. 


of 
'i-iiory  Garage 
iesar  Parking 


,tory  garege  structure  In  f'^^^^  („  t^.  direction 
regular  meeting.) 


iiii^<^ijija|i^^ 
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(8) 


lion  Directs 
It  Im^onrj  Loca- 
Bb  Fbund  for 

apfa/  Center; 
That  An  Appropria- 
U  of  $1500  Be  Hade 
1  Such  PVinds  as  are 
iTailabie  to 
asnUl,  Oil  U  ties 
[Siqiensea  to  t^30-5il 
600  Ocean  Ave 


The  Secretary  reported  that  aore  then  forty  letters  had 
been  received  fro«  individuals  and  organisations  expreseing 
regret  that  the  Phetograpi^Csnter  at  faOO  Ocean  /avenue  nad 
been  destrogred  by  fire  and  urgently  requesting  the  Cowl  ii*> 
sion  to  provide  teoportiry  quarters  for  this  popular  and  in- 
structive  recreation  service. 

)fe'.  Lewis,  General  Ftojuiger,   recosoended  that  toaporary  quiu^ 
ters  be  provided  for  the  Photography  Center  and  that  funds 
be  authorised  to  cover  rental,  utilities  and  other  e^qpecses 
to  Aine  30,   195^,  and  an  appropriation  of  1 1300. X  for  that 
purpose  frca  such  funds  as   legally  oay  be  available}  and, 
further,   to  declare  the  abandonnsnt  of  the  600  Ocean  Avenue 
prt^rty  and  give  notice  to  the  INirchaser  and  the  Director 
of  Property  that  the  i^proveaents  and  land  are  available 
for  possible  salvage  and  sale. 

On  Motion  of  CoBBissioner  Dippel,   seconded  by  Co«eissioner 
Parr,   the  folloving  resolution  was  adopted: 

WHEREAS,   the  San  Francisco  Photography  Center,  600  Ocean 
Avenue,  was  totally  destroyed  by  fire  on  the  week-end  of 
September  5,   1953,   depriving  hundreds  of  ea»ra  enthusiasts 
froE  the  enjpyasnt  and  re<;reation  obtained  fro«  this  popu- 
lar activity;   now,   therefore,   be  it 

PESOLVH),   that  this  Conmission,   on  recoBS»ndation  of  the 
General  Kfanager,   does  hereby  authorise  and  direct  that  a 
ten>orary  location  for  the  housing  of  the  Pbotography  Cen- 
ter activities  be  found  and  that  an  appropriation  of  $1,500. 
,be  authorized  and  appropriated  fron  such  funds  as  legally 
Bay  be  available  to  cover  the  rental,  utiUties,   and  other 
eacpenses  connected  with  such  tes^onry  quarters  up  to  and 
including  June  30,   195i;;   and  be  it 

FURTHZR  RESOLVED,   that  the  600  Ocean  Avenue  property  be 
and  it  is  hereby  declared  abandoned,   and  notice  be  given 
to  the  Directo'  of  Property  and  the  Purchaser  of  Supplies 
that  the  land  and  refining  material  thereon  are  now  avaU- 
able  for  sale  and  salvage. 


(9)   From  Lawrence  S.   Itenn,   Deputy  City  Attorney,  advising  that 
an  offer  has  been  received  fron  the  I^ckenbach  Steanshap 
Go««iV  to  repair  the  damage  to  Aquatic  PWk  Pier  resulting 
froTcolUsion  therewith  by  the  Hany  S.   Luckenbach  on  Feb- 
ruary 3,   1953,  arri   to  reinburse  the  City  in  the  aoxint  of 
J^OO     that  amount  representing  one-half  the  cost  of  en- 
glne;ri;g  services  provided  ly  Punnett.   Pares  and  Hutchison 
Ld  J.  E.   Hayes  in  the  preparation  of  plans  and  specifica- 
tions for  the  repair  work.     Acceptance  of  the  offer  was 
reco^nded  by  the  City  Attorney. 


iMion  Accepts 
ff«r  of  Luckenbach 

Bblp  Coopany  for 
^Ulsaant  of  Daaages 
>(]  by  Steaaship 
S.  LWXEHBACK 


On  notion  of  Conrissioner  Parr,  seconded  by  Co«-dssloner 
Dippel,   the  following  resolution  was  adopted: 

°?g?l^i^t?r  "°-    ^71 

RESODTED,   that  this  Conmission,   on  recoimaendation  of  the 
^  Att;rney.   does  hereby  accept  the  offer  of  the J^cken- 
bach  Steamship  Conpaiy  to  repair  damages  to  Aquatic  Park 
Wer  iTan  aitLnnTtimted  at  $5,730.00,  and  t^  further  re- 
4mH,n<,«  the  City  in  the  ar«unt  of  $750.00,   said  sum  to  be 
a^lTed  i^rd  'the  pay^nt  of  $15(X).00  to  ^ett     Pares  and 
I^hison  and  J.  E.   Hayes  as  one-half  the  cost  of  engaging 

10-1-53 


■,  .i.,>j.-^y(^«t;f^  ;V, 


223 


(oontinuad) 


their  aervicea  to  prepare  plana  and  specificationa  for  the 
repair  vorkj  and,  be  it 

FUerHBR  RESOLVED,  that  the  above  settlement  for  damages  is 
approved  for  subBisaion  to  the  Board  of  Supenrisora. 


(10)  From  Sherman  P.  Duckel,  Wrector,  Department  of  Riblic  Worka, 
requesting  approval  of  the  final  plans  and  specifications 
for  the  propoaed  Sttneet-Skyline  outlet  sewer  and  the  project 
route  through  the  San  Francisco  Zoological  Gardens. 

On  laotlon  of  Comnissioner  Parr,  aeconded  by  Cotnoiasioner 
Dippel,  the  following  resolution  was  adopted: 


lion  Approves 
Plans  &  Specs. 
auDset-Skyline 

UtLiaac 


Rflsolution  No.  1272 

RESOLVED,  that  this  Commission,  having  earlier  reviewed  and 
approved  the  preliminary  plans  for  the  routing  of  to  proposed 
Sunset-Skyline  outlet  sewer  tlirough  the  San  Francisco  Zo- 
ological Gardens  (Resolution  Ko.l213,  neeting  of  August  13, 
1953) ,  does  hereby  approve  the  final  plans  and  specifica- 
tions for  said  project,  finding  such  plans  to  be  in  conform- 
ity with  the  previously  approved  preliminary  plans jfflfiSLfflEfi 
it  is  understood  that  any  changes  or  contingencies  which 
may  arise  in  the  installation  of  the  outlet  sewer  will  be 
cared  for  by  the  Department  of  Public  Works  by  addendum  to 
the  specifications  or  ty  change  order  under  contract. 


(2) 


(3) 


The  following  conaaunlcations  were  presented  for  information  to  be  ack- 
nowledged and/or  filed  ly  the  Secretary: 

(1)  From  Michael  Riordan,  United  Irish  Societies,  thanking  the 
Conmission  for  the  use  of  the  Band  Concourse  on  Sunday,  Sep- 
tember 13,  1953,  ^or  the  Barry  Day  ceremonies. 
Letters  from  the  following,  ccannending  the  Coraaission' s  ac- 
tion in  opposing  freeways  in  Golden  Gate  Park,  and  giving 
their  own  expressions  of  opposition  to  such  freeways: 
Mrs. Frieda  Klussnan, President,  S.F.  Federation  of  Arts 
hfr.Jack  Hilloer, Sec, Society  for  Preservation  of  G.G.Park 
Mrs.  G.P.Whaley,  Secretary,  Vista  del  >fer  Garden  Club 
Mrs. Ernest  Bom,  S.F. Planning  and  Housing  Association 
Miss  >ferian  Becker,  922  Modoc  Street,  Berkeley. 
Letters  from  the  following,  thanking  the  Comission  for 
pleasurable  vacations  at  Canp  Mather,  and  commending  the 
DepcrtMsnt  and  staff  for  the  physical  improvements  and  the 
recreation  program  offered  to  guests: 
Mrs.  Edward  Weiss,  167  Third  Avenue,  San  Francisco 
Mr.  Louis  fbyer,  1987  -  20th  Avenue,  San  Francisco 
From  William  J.  Coghlan,  President,  Twin  Peaks  Iii,irovement 
Aasociatlon,  20  Villa  Terrace,  suhnittimj  recommendaUons  of 
a  Special  Committee,  in  which  the  Interior  Park  Belt  plan  is 
endorsed,  and  urging  that  action  be  taken  to  assure  that 
the  green  belt  will  be  developed  and  that  the  land  affected 
will  not  be  lost  to  commercial  purposes.  (Copies  sent  to 
all  CooBilss loners).  ^  ,  >.*    * 

From  ^yron  Arnold,  Acting  >feyor,  fomarding  the  letter  of 
Mrs.  liomas  R.  Best,  Secretary,  Great  Highway  Club,  protest- 
ing the  grant  of  permission  for  the  road  races  and  urging 
that  the  Commission  action  be  overruled. 
Froo  Alfred  Sing  Yuen,  Donaldlna  Cameron  House  920  Sacra- 
mento  Street,  thanking  the  Commission  and  the  Departi«nt  for 
the  excellent  accommodations  afforded  their  Day  Canp  sites 
in  Golden  Gate  Park  and  McLaren  Park  during  the  suianer  months. 
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(^) 


(5) 


(6) 


'^.^;»«a*ikii:v 


^'i*',«,ii*-i)jl£«:>«:. 


1  ttitl-i 


>S  1  v^Wcr..^^jntoc^>. 


f  ^(^  ■  ^r  Tv»ic-»: 


I 


inmi  III?  ffliim^'^'^ 


)fr«.  A.  Boyd  PucclMlll,  Recrwtion  Co«ltt««,  Second  Dia- 
trlct  P,T,4.  «••  pr«»ent  at  the  Meting. 

JLlsc  present  wre  Mre.  Jfcta  Rothschild,  repreaenUng  the 
Sen  Francisco  League  of  Woaan  Voters,  and  Mrt.  Ernest  Bom 
of  the  San  nranelaoo  Planning  and  Housing  Association. 


(I)  mv^"^  "^"^^"^  '^"'^  PaYMDta 

On  motion  of  CoMJissioner  Parr,  seconded  by  ConBissioner 
Buckley,   the  following  resolotion  was  adopUdj 


esa  and/or 


LjB«um 


FiMlyt-^""  No.   1273 

RESOLVED,   that  for  the  best  interests  and  proper  conduct  of 
the  Recreation  and  Park  Department,  the  Controller  be  and 
is  hereby  re<iue8ted  to  approve  the  following  Progress  and/or 
Jlnal  Paynentai 

(a)  PATROL  SERVICES  -  LAKE  MERCED  RECREATION  iJEA  -  SPORT 


To  Associated  Sportsmen  -  3rd  Payaent  - 
Period  ending  9-30-53. 


%    ^33.00 


(b)  CONSTRUC.ADD'L  QUARTERS,   PRIMATES  4  PANTHERS,   200  - 


To  C.  J.  Collins  Co.  -  5th  Payaant  - 
Pterlod  ending  8-31-53. 


$9,566.55 


(c)  VISHACIDN  VALLEI  P/G  -  contract  #65A,   Controller's 
Nfl.  m'i 


To  H^\  Hyndlng,    Inc.  -  Final  Psyaent  -      $5,917.11 
Coapleted  7-7-53. 


(2)     ^^iftt^nts 

On  -otion  of  Commisaioner  Dippel,  seconded  by  Co-is.ioner 
parr,  the  following  resolution  was  adopted: 

RESOi;«D.   that  for  the  b«st  ^^^^^^  J^^rriLrbT^lB 
the  Recreation  and  Park  Departn«nt     the  ControU^rje 
hereby  requested  to  approve  the  following  Allot«nts. 

iU<^^r  0,ertl»^»,  *t,-r    »100.00 
a  •         ■     -  General  Div,         700.00 

Contrac'l  Services  -  Can?)  ^^l"" 
(Ml  cleanup  &  elecpo^er  oh«-gas  1,500.00 
3L2  219  04  Lmtenance-Keaar  Flood  lighting  Sys.  A90.00 

3^l5i;U.03    Canned  Gooda  &  Dried  Fruit-Co-ds- 
33^.j:>i.^  aaiy  (for  lunch  rooms) 


AnproD.No. 
312.U1.08 
312.111.01 
312.200.08 

3L2. 219.04 


150.00 


(3)  Work  Order**,  Encuabranc 


■       V       

n4.„^i     aaeonded  by  Coomissloner 
On  K)tion  of  CoMdssioner  Dippel,   "«<'°™^°  ^ 
Buckley,  the  following  resolution  was  adopted: 

10-1-53. 
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"^, 


zsau, 

„je3 


^^^^TT^- 


,.^m^^i#?/^^^»p^^^««;ss^ 


rUF'WI-  'U.MP4 


'■:".^,";j,  :'^-'\.;"'H-; 
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(continued) 


for  Service 
.'«ork  and  Encuo- 
Raq^aSifi 


»?9ft^><^^°"  N°'  ^7^ 


RESOLVED,  that  for  the  beat  interests  and  proper  conduct 
of  the  Recreation  and  Park  Departnent,  the  Controiier  oe  and 
is  hereby  requested  to  approve  the  following  Orders  for 
Service  or  Work  and  Encumbrance  Requests j 


(a)  To  furchaser  of  Supplies  -  Shop  #1  - 

Fabricating  and  assembly  of  beach  cleaning 
nachine  (Appropriation  312.200.01). 


I  180.95 


37.50 


(b)  To  Purchaser  of  Supplies  -  Shop  #2  - 
Supplying  and  installing  thrust  bearing  - 
BUrron-Jackson  Pump  -  San  Andreas  Pumping 
Station, Sharp  Park  Golf  Course  (Appropria- 
ation  312.200.0^). 

(c)  To  Real  Estate  Department-Services  &  Expenses  6,000,00 
Appraisals  and  purchase  remaining  privately 

oyned  lapd  for  McLaren  Perk  &  sale  of  lands 
outside  of  park  (Supplementing  $4,000  approved 
by  Res.  #1170) (Appropriation  312.600.03) 

(d)  To  purchaser  of  Supplies-Shop  #1  -  Fiscal  Ir. 
1953-54  -  Miscellaneous  repairs  to  equipment, 
etc,  as  required* 

(e)  To  purchaser  of  Supplies  -  Shop  #2  -  Fiscal 
Yr,  195 3-54-Mlsc. repairs  to  equipment,  ex,c. 
as  required  - 


4,800.00 


2,500.00 


(f)  To  Purchasing  Department  -  Reproduction  Bu- 
reau -  Blueprinting,  mimeographing  and  photo- 
static work  in  connection  with  1947  Recreation 
Bond  FVmd  projects. (Oct., Nov., Dec.  1953)  -  3,800.00 

ia)   To  Recreation  &  Park  Department,  to  continue 
services  of  Engineers  &  Draftsmen  required  .or 
the  preparation  of  Plans  &  Specs.  &  Inspection 
of  1947  Rec.Bond  FMnd  projects  during  c<'n«^f- 
tion  (0ct.,Nov.,Dec.l953) 35,800.0U 

fSfifSc  Utilities  Commission-Hetch  Hetchy 
Project  -  Power  consumption,  Camp  ffether. 
Fiscal  Year  1953-54,  supplementing|2,000. 
approved  by  Res.1170  (Approp. 312. 200.08)     4,000.00 


(b)  To  Evergreen  Lodge *  ' 

Board  meals  at  15.50  per  day  P«^  P^"^'^  "^ 
Fail  cleanup  work  at  Camp  Mather  (Appropria- 
tion No.  312.200.08) 


500.00 


(4)  R.que.t  for  *prov.l  of  Te.^«ry  E,loy«nU  fro.  Pen»«nt 

on  motion  of  Co-dssioner  ^ckley,  seconded  t^  Co^issioner 
Wppel,   the  following  resolution  was  adopted: 

Rnnrliitilnn  ^^•^-  ^'^- 

^i  for  Approval  RESOWED,   that  this  Co«^«»J;^;^^^  T^^^^^Uef  tTlp- 

'  Tenp.Employments  General  Mandger,  does  hereoy  '^^  Aopropriations  for 

-Permanent  Salary  prove  use  of  funds  in  Permanent  ^^^^^^E^ioyments : 

-Drlationa  filling  the  following  positions  ty  lempc 

ID- 1-53. 


itM.,Mtm,tititmlim 


I.  »).12^ 


(oofitlnoad) 


(b) 

(c) 

(d) 

(•) 

(f) 


Srolacine  '*u  William  (T-71b)  Sldt  U.v/o  paQr 

8-25-53  to  10-15-53 


BMlMii«  »«ula  Hooper  (T-745)  Sick  Lt.w/o  jmj  %     S39.09 

'"''""  <>-aO-53  to  11-30-53 


431.82 

3ba,50 

1,625.00 

72.73 


BM»lael]«  C,  Um  (T-555)  Sick  U.w/o  pay 

9-  1-53  to  10-11-53 


Ita.  Garden  lT-74t>)  Sick  Lv.w/o  pay 
10-8-53  to  3-7-54 

^placing  ?roJ  lr«er  (1-627)  Workiag  in  higher 
classLficaUon,  9-24-53  to  9-30-53 


Inlaeixle'am  BraadlA  (T-612)  Sick  U.w/o  S-J    1,212.27 
^^  ft-2-53  to  12-2-53 


(5)  Raqoaat  for  SuppleawBtal  AppropriaUoo  or  Serrlce  arder 

f^ri2,499.50  -  Teating  of  Structural  Ifctari*!.  and  CoDcr«ta 


On  aoUoo  of  CocmlsaioaBr  Parr,   seconded  ty  CowiisaioMr 
aocklej,  the  folloiilng  reaoluUon  wa»  adopted: 


St  tar  L  Sup- 
Dtal  Appropria- 
Aon  or  Serrioe  Gr- 
ist to  Saccaed 
J,50  -  for  Taat- 
Stractoral  l%- 
k  Concrete 
at  Lanrel 
1,  Ainlpero  Serra 
|R»laa  BBAch  Pro- 
<Xa  (1947  Bee. Bond 

b.:i-:J2-53.   tc  tr.- 
r.uoe  HLralocia  P/G) 


BBoOIJreD.   that  thia  Comissloo.  in  the  intereata  <^  "»jla- 
Uon  of  the  Laurel  Hill,   Juniparo  Sarr»  aod  ftelan  Beac* 
nroi^U  under  the  1947  Recreation  Bond  J^d     ioea  hera^ 
^^  tha  i««mca  of  a  Serrice  Ord«r  to  l««t  4^  Hank- 

^TtUting  laboratory,  for  P'^^^^i^^^tf^*^'  ^"^ 
iag  tbe  ^ct«ral  mterial  *nd  *3i«nof  the  ^aid  three 
J^Uon  centers  for  a  sum  not  to  exceed  $2,499.50;  and. 

be  it 

TOKIiiEA  flE30U2L,   that  if  required  for  puipo^  of  p^t, 
tT^fcyor,   Controller  and  the  Beard  of  3«i*rTi.ors  b^ 
^  ^^t^  reu«sted  to  approve  a  3upple»ntal  Appropriation 


uJbU22S 

kcht  Harbor 


(6)  xn^t  BM-bGT  Mr>onnf  [.agffl«a 

On  .oUon  of  Coardssioner  Dippel.  »«»^  ^ 
Parr,  the  folloiring  resolution  was  adopted: 


Cooidaai 


«»«f««pn     ♦^jit:  thia  CooKlsaion,   on  r»CLainr*«Uoc  of  the 


(b) 


Banry  Msigsa 
Ployd  B.  Roberts 


occupancy) 
VDDailPT  11 

ACEirr 

) 


i^ta 


£BB  TXV 


Ralph  Carrier  4  Stanley  STAJQU 
Cochran  (Ta.froa  #129) 
C.Boraen  Melaon 
(Taf.fron  Berth  #43) 
Ua.Kieni  *  P»ul  Denber 
(Taf.froB  Berth  #9«) 


97 

106 
U 

38 


129 


5.00 

5.00 

10.00 

5.00 

12.50 

7.50 
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r  yB,|y^CTIDHS  ( contlmwd) 
M.  He.  1278  (c)  iMBfltftDLJASSaaSl  (all  bert.^3  tenfwrarlly  occupUd) 

itlflued) 


leoo 


LLffiS 


sTlaed  Golf  Fees  on 
niclpal  Courses 


S.  J,  Glluden 
tall  iMagUocco  Jr. 
Mu>shall  amth 
Warren  R.  Stone 


LOUISE  S. 
LYll  DEE 
DOOLENCE 
RUTH  S. 


♦12.50 
10.00 
10.00 
7.50 


(1)   Raviaad  Golf  PWfl  ^fn  l*inici«ftT   fWiraea  »  Noveaber  1.    1953 

President  Sutter  reported  that  following  an  extenslTV  study 
of  the  golf  foes,  a  schedule  of  recoonended  changes  had  been 
prepared  and  he  asked  Mr.   Levis  to  report  the  details.  The 
charges,  as  detailed  bjr  Mr.   Lewis,  were  approved  in  to  to  and 
on  Btotion  of  Coondssionsr  Dlppel,  seconded  tqr  Ccxnmissioner 
Buckley »   the  following  resolution  was  adopted: 

Hftaolution  Ho.   1279 

RESOIVED,   that  this  Conndssion  does  hereby  approve  the  fol- 
lowing changes  in  golf  fees  to  be  charged  at  the  MurJLcipal 
Golf  Courses  I  ell  of  such  changes  and  schedules  to  becooe 
effective  on  Sunday,  November  1,   1953: 

(a)  The  aonthly  privilege  playing  card  will  remain  at  the 
present  purchase  rate  of  $c.00  and  will  be  honored  at 
Lincoln,  Harding  and  Sharp  Park  Golf  Courses. 

(b)  hfcnthly  card  holders  will  continue  to  pay  a  twenty-five 
cent  (25#)  playing  charge  on  week-ends  and  holidays  at 
Lincoln  and  Sharp  Park  Courses^  and  will  pay  a  fifty 
(50<)  playing  charge  at  Harding  Park  on  week-ends  and 
holidays. 

(c)  The  advance  sigoHq)  for  starting  tiass  at  Lincoln, Siarp, 
and  Hardii«  Parka  will  remain  at  twenty-five  (^25#)  cents 
at  all  tia»3!—  week  days,  week-ends,  or  hoUdays. 

^l(tr.}£  DA?  PLAYERS 

(a)  tfeak  davs;  The  green  fee  for  any  single  day  of  play  on 
weak  days  will  remin  at  $1.25  per  person  at  Lincoln  and 
Sharp  Parks,  and  will  be  increased  to  $1.50  per  person 
at  Harding  Park, 

(b)  Wmrt-ftTlflf  "-^  HnUdavsi  The  green  fee  for  any  «i°Bl«  ^ 
of  play  on  week-ends  or  hoUdays  will  remin  at  $1.50 
per  person  at  Uncoln  and  Sharp  Parks,  and  will  be  in- 
creased to  $2.00  per  person  at  Harding  Park. 

There  will  be  na  aanJMX  CfiCd  iaauad  ^or  the  Pitch  and  Bitt 
Course.     The  week-day  green  fee  for  U:e  ^£31  tSSM  ot  play 
will  be  seventy-five  (75#)  per  person.     The  aSfiflBd  CflUad  and 
,nPI^H4n>T  rounds  will  cost  the  player  twenty-five  K25i)  per 
round, 

lieek-ends  »*nrt  Holidays;  Cn  week-en-is  and  hoUdays,  the  green 
^7^*J^J^ot\^y  .t  the  PiUh  .nd  mt  Co«r..  will 
be  seventy-five  (75<)   cents. 

^rmaffS'  >CirTHLI_CAgB 

A  special  monthly  card,   lirdted  to  Lincoln  Park,  shall  be 
est^llsr^d  at  a  purchase  price  of  $3.00.     This  card  «^  be 
purchased  ^  Junior  High  School  and  High  School  -tudent. 
S^,  and  ^dant  Body  card  credenUal*  »-t  »«  presenUd  at 
the^;i«  of  purchase.     This  special  student  card  ^11  be 
honored  at  Lincoln  Park  on  weefc^ys  only,  after  the  hour 
of  2:00  P.M. 

The  above  fees  and  schedules  shall  apply  and  r«aain  ^^^J^^^ 
ftl  Nova-ber  1,   1953  and  are  not  subject  to  change  without 
CoMdaaion  approval. 
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(oontlnu*d) 
(2)  FVMrtfaMt  fff  W.    ".   '^^'"'  **r°P*rtv  idlQlnlM  Sharp  Park 

The  Secwtaary  reported  that  City  Attorney  Dion  R.  HoIjo, under 
his  Opinion  No.   72fc  of  Septaaber  15,   1953,  had  ad/lsed  that 
funds  of  the  Sharp  Bequest  or  the  "Spreckels-Kxrpliy  Special 
Deposit"  may  legally  be  uaod  for  the  purchase  of  additional 
property  adjoining  Sharp  Park. 

On  motion  of  Conmissioner  Parr,  seconded  by  Commissioner 
Buckley,   the  following  resolution  was  adopted: 


urer  Requested 

ell  Nine  O.S. 

Bonds  in  the 
Bequest,  for 
86  of  Purchase 

6.B.T3rler  Property 


Resolution  Ko.  1280 

RESGLVEC,  that  this  CoBBission  does  hereby  request  the  City 
Treasurer  to  sell  the  nine  (9)  United  States  Treasury  Bonds 
on  deposit  in  the  City  Treasury  to  the  credit  of  the  Sharp 
Bequest  in  CH-dur  that,  following  their  conversion  into  cash, 
the  funds  may  be  u*cd  for  the  purchase  of  additional  property 
adjoining  3harp  Pstrkj  and  that  for  the  purpose  of  proper 
identification,  said  bonds  are  described  as  2^%  United  States 
Treasury  Bonds  of  the  following  seriak  numbers:  2038U, 
20382B,  20383C,  2038^,  20385E,  2038oF,  20387H,  20388J,  and 
20389K}  and  the  Treasurer  be  and  is  hereby  directed,  in 
accordance  with  the  provisions  of  Ordinance  No.  275^,  to 
sell  each  bond  at  a  price  of  I9A5.00,  or  higher,  in  accord- 
ance with  present  market  values. 


(3)  Award  of  Permit:  COIN-OPERATSD  CIGARErn:  VENDING  MACHINES 

AT  mH^   ^'^^  ?Atft  I^ATICNS  -  AOTQMATIC  ?CRCHAMDISIt^q  CP. 

The  Secretary  read  the  following  proposals  received  Septem- 
ber 15  1953  for  COIN-OPERAnC  CIGARETTE  VEHDIMG  MACHINES 
*  ...  Payt,  to 

City  per 
Package 

10.0375 


lion  Awards 
iblB  Permit  to 
tK  MERCHANDIS- 

'. ,  to  Dispense 
Bttes  at  Seven 
Locations  - 
Coaasncing 
■53  aod  Ending 


to  serve  seven  (7)  park  locations: 

H^ffh  Bidder;  SfigjU&£    Uog  9il^  9££]lJ1B 

AUTOMATIC  1«RCHAN- 

DISDJC  CO.,66  Page       $0.23        t0.2i 

St., San  Prancisoo  2 

ntii.:r  Bidders; 

California  VendingCo.  0.25 

Glen-Rowe  Vending  Co.  0.23 

In^)er«l  Sales  4  Serv.  0.23 

H.B.Cig. Vending  Co.       0.23 


Bay  Beverage  Co.  0,23 

(M.  Morris) 
Canteen  Serv. Inc.  0.20 


0.25 
0.2i^ 
0.24 
0.24 
0.24 


♦0.25 


0.22 


0.23 


0.035 

0.03 

0.03 

0.03 

0.021 

(0.01 
(0.03 
(0.35 


On  reco—ndation  of  the  General  Memager,   and  on  moti^  of 
C^islonor  Parr,  seconded  by  Commissioner  Dippel,  the  fol- 
lowlne  resolution  waa  adopted: 

Bnalwtlfr  ""    '^^ 

mxvlBl  that  thU  CoMlaalon  herelw  awards  a  reTOcabl.  per- 
;Sf  "^wS^llKlBOiWISI*  CO..  66  Fag.  Street,  3«,  pan- 
els™, th.T  being  the  highest  "»»»"f ^^^f^Jl^tf^la- 

Cafe  in  Golden  Gate  **«»    J"'         u^^^r^n  Lodee.  Golden  Gate 

Park,  ai  uie  loji-w-i^ie  r^nVtur^    with  a  payment  to 

age,   and  king  sise  at  10.24  pur  package,  wiu»      pajr 
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(oontlnuttd) 

the  Cooadwlon  of  (»0.037$  per  package  on  the  gross  sales } 
the  tera  of  said  penult  to  eonBoenoe  October  1,   1953  end 
end  JUne  30,  195!^. 

FURTHER  REdOUnCD,  that  the  General  Manager  and  the  Secreta- 
ry are  eopowered  to  Isaue  such  permit  on  behalf  of  the 
Reoreation  and  Park  CoBBalsslon. 


U)  Award  of  Permit:   COIH  OPERATED  CANDY  VENDING  MACHINES  AT 
FIVE  Ci)   PARK  LOCATIONS  >  BAY  CITIES  AUTOMAT  CO. 


OHlulon  Awards 
oeable  Permit 
0  m  CITIES 
roHAT  CO.  to 
ispense  54  Candy 
lars  at  Five  Park 
ooatlons  -  Period 
(■Bneing  10-1-53  & 


ji2jm 


The  Secretary  read  the  following  proposals  received  Septem- 
ber 15,  1953  for  COIN-OPERATED  CANDY  VENDING  MACHINES  to 
dlnporlNi  fi^e*o^t  (5#)  oandy  bars  at  five  park  locations  t 

%   of  Gross 
High  Bidder;  W  Cjty 

BAY  CniES  AUTOMAT  CO.  I>l/l05t 

314  -  11th  Street,  San  Francisco  3 

Other  Bidders  1  j  \<s   Cj^y 

Canteen  Service,  Inc,    12-1/29^ 
California  Vending  Co.     l}j( 

On  recomiMndatlon  of  the  General  Manager,  and  on  motion  of 
Conmilsaioner  Dippel,  seconded  by  Commissioner  Parr,  the 
following  resolution  was  adopted: 

Raaolution  No.  1282 

RESOLVED,  that  this  COTmission  hereby  awards  a  revocable 
permit  to  BAY  CITIES  AUTOMAT  CO,,  3U  -  Hth  Street,  San 
Francisco,  they  being  the  highest  responsible  bidder  for 
coin-operated  rending  machines  at  five  (5)  park  locations 
as  follows*  (1)  Uncolt  Park  Cafe,  (2)  Harding  Perk  Cafe, (3) 
Sharp  Perk  Cafe,  U)   Golden  G»te  Park  Golf  Course  Clubhouse, 
and  (5)  AdministraUon  Building,  McLaren  Lodge,  Golden  Gate 
Park,  to  dispense  five-cent  (5^)  candy  bars,  with  a  payment 
to  the  Commission  of  13-1/1056  of  the  gross  sales;  the  term 
of  said  permit  to  conmence  October  1,  1953  and  end  June  30, 
1955. 


(5)  Award  of  Contract}  MARY  TAYLOR  EEARDSLEE  MSM)RIAL  GAIEWAY- 
10th  Avenue  and  Fulton  StTf^\   >  ARRAS  BROTHERS 


The  Secretaiy  read  the  following  bids,  received  September 
10,  1953: 

Low  Bidder;  ARRAS  BROTJfiRS  $4,720.00 

401  Holly  Park  Circle 
San  Francisco  10 

C.  J.  ColUns  Co.  $5,340.00 

Urn.  Mcintosh  &  Son  b,49<>.00 

Watkin  &  Sibbald  7,081.00 

Bergqxiist  Construction  Co,  7,590.00 

Erbentraut  &  Summers  7,976,00 

L.  J.  IfcDermott  8,448,00 

H.  E,  Rahlmann  Co.  8,949.00 

On  motion  of  Commissioner  Buckley,  seconded  ty  Commissioner 
Dippel,  the  following  resolution  was  adopted; 

10-1-53 


(oontiroMd) 
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^$8  Ion  Awardf 

_  .*-«ftt.  for  the 
•RUCTION  OF 
T.EEARDSLBE 
lAL  GATEWAI  to 
BROTHERS  - 


RBaOtlATES),  that  thli  ComiMioo,  on  r«ooiaB»ndatlon  of  tha 
Ganaral  Fkrmgar,  doaa  haraly  award  tha  contraot  for  tha 
CoMtruotlon  of  tha  Mary  Taylor  fiairuilss  Msaorial  Getway, 
30th  Avanua  and  Mton  Straat,  San  Francisco,  to  ARRA5  BHD- 
THliRS,  401  Holly  Park  Circle,  thay  balng  tha  lowast  raapon- 
aibla  blddar  tharafor  In  tba  aaount  of  U,720.00j  and,  be  it 

TORTHER  RESOWH),  that  tha  Qanaral  Manager  and  the  Secreta- 
ry are  an^Kwarad  to  axaouta  thla  contraot  on  behalf  of  the 
Raor«atlon  and  Park  Cooniaslon}  and,  ba  it 

FURTHER  RESOLVH),  that  tha  Secretary  ahall  file  notice  of 
aivroral  In  the  official  adverUaing  of  the  official  news- 
paper •f  the  City  and  County  of  San  Franoiaoo. 


(6)  Award  of  Contract  -  CONSTRUCTION  OF  JA)€S  D.   PHELAN  BEACH 
^    '   **  ^TAH  tCACH  3TATF.  PARK  -  I121.LW.W. 


The  Secretary  read  the  following  propoaala,  received 
September  15,   1953  for  the  above  titled  workt 


]^  Mddari   C.M,PELETZ  CO. 

52  Vallejo  Street 
Snn  Aranciaco  11 


Baae  Proposal  $116,520.00 
Plus  Propoa.4  A. 900. 00 
TOTAL tl21,420.00 


ICcHLssion  Awards 
iContract  for  the 
IcQKaTRUCTION  OF 
]jAS.D.FHELAN  REC. 
|C!R.  to  C,M,PELETZ 
|c0..tm.A2O.OQ 


H,  B.  Rahlmann  Co.  |123,Ot39.00 

Hart  ft  Hynding,   Inc.  ^^'^i?'?2 

FfertinelU  Construction  Co, Inc.  129,686.00 
Erbentraut  ft  Sunmers  130,069.00 

fioacon  Construction  Coin>any        134,390,00 

On  nation  of  Commissioner  Dippel,   seconded  by  Conmiasioner 
Buckloy,  the  following  resolution  was  adopted: 

RESOLVH),  that  this  Commission,  on  ^«°°"*;*^'^^J°"  f  ,^' 
T     l^^   L».a.r    does  hereby  award  the  contract  for  the 
General  *«^^»  Jf  "^^^^  prolan  Beach  Recreation  Build- 

rnr's:r b:  oh'itfrpa'ri,rc. «,  ^^i^z  co  52  vai. 

Beoreation  and  Park  Commission;  and,  be  it 

FinmiER  RESOLVa),  that  the  Secretaxy  shall  "1«  -^f  «J^^ 
1^1  in  the  official  advertising  of  the  f  ficial  news 
j^r  of  the  City  and  County  of  San  JVancisoo. 


(7)  Fmrnl  nf  ■'"'""^""  '""^  "  ^^^^'^"  ^^^ 


A   fh«  letter  from  Mr.  Harold  H.  Jones,  Pur- 
Tho  Secretary  rend  the  ^^J^^^'^^"   ^^-h  bid  received  for 
chaser  of  SuppUas,  advising  that  the  hign  ox  ^^^^^ 

the  removal  of  4,000  cubic  yards  of  «^^«^  ^  J  "  ^o.  at 
Beach  had  been  offered  by  «J«-^^^%f  °^  cUy^Ld  ^hat 
fifteen  (15^)  cents  per  cubic  y»-<^  ^o  the  City.        ^^^ 
the  bid  price  and  conditions  of  sale  were  accep^a 
Purchaser  of  Suppliea'  office. 

10-1-5; 


«■■ 


^jaion  Awardf 
-triat  for  th* 
HIOCTION  OF 
T.SARDSLKE 
UlIAL  GATEWAI  to 
^  HlOTHBRS  - 


(otyntlnuMd) 
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RSdOlva),  that  thla  ConBdMlon,  on  poooonendation  of  the 
Ganoral  hhnacor,  doaa  h«rolv  award  tha  eontraot  for  tha 
Cenatruotlon  of  tha  Maory  Taylor  fiidrdslaa  Miaorial  uatway, 
30th  Avemw  and  P^jlton  Straot,  San  FTancitoo,  to  ARRAi  BHO- 
THKRS,  ^1  Holly  Park  Clrolo,  thay  baing  tha  loweat  raapon. 
•ibia  blddar  tharafor  In  tha  aaount  of  iA,720.Xj  and,  be  It 

IVRJfHER  RESOLVB),  that  tha  Qanaral  Ifcnagar  and  the  3acreta« 
ry  are  ain)«#arad  to  ej»cuta  thla  contract  on  behalf  of  the 
Raoroation  and  Park  CoBBiaaioni  and,  be  It 

FURTHER  RE30LVH),  that  tha  Secratary  shall  file  notice  of 
appreral  in  the  official  adverUaing  of  the  official  news- 
paper ©f  tha  City  and  County  of  San  Francis  oo. 


(6)  Award  of  Contract  -  CONSTROCTION  OF  JA>«S  D.   PHELAN  ffiACH 
raSV(Bi4TI0H  ftVTiX)rMG»PtgT,AN  BEACH  3IATR  PARK  -|]23.^.W 

The  Secretary  read  the  following  proposals,  received 
September  15,   1953  for  the  above  titlod  workt 


t^flu  aiddari   C.M,PELETZ  CO. 

52  Vallejo  Street 
San  Ffanciaco  11 


Base  Proposal  $llfe,520.00 
Plus  Propos.^  ^-'^QQ-QQ 
TOTAL tl21,A20.00 


|123,0e9.00 
127,a0.00 


9th9r  aiddersi 

H,  B.  Rahlioann  Co. 

Hart  &  llynding,  Inc.  ^  ^„.   «« 

hfartinelU  Construction  Co.Inc.l29,t)8t>.00 

Erbentraut  &  SuMuars  130,069.00 

Beacon  Construction  Conpany        134,390.00 

On  motion  of  Coamissioner  Dippel,   seconded  by  Conmissioner 
Buokloy,  the  following  resolution  was  adopted i 


Lssion  Awards 
ntract  for  the 
RUCTION  OF 
S.D.mELAN  REC. 
to  C.M.PELETZ 
■  tm.A20.00 


Rirafflutign  ^-  ^^sl 


RESOLVED,  that  this  Commission,  on  recommendation  of  the 
Oe«srar^gT,  does  herein  award  the  contract  for  the 
^o'rrioSTn'lf'the  Ja.es  D.  Phelan  ^-^^  ^J-^^^^^^,^!  f 
IM     Rialan  Beach  State  Park,  to  C  M.   PELETZ  Co  .52  Vai- 
1^;  ^^t.  thoy  boir.    the  Ic^st  roaponsible  bidder  then, 
for  in  tho  Loount  of  ^.121,A20.00,  and.  be  it 

pimTHFR  mSOVfW     that  the  General  Manager  and  the  Secreta- 
^'e^^Ifd'to  execute  this  contract  on  behalf  of  the 
Baoreation  a«l  Park  Comndssion;  and,  be  it 

rURWER  HESOLVa),  tl.at  th.e  Secretary  shall  ^ J^^  ^^/^^^J^. 
auroral  in  the  official  advertising  of  the  fficial  news 
^r  of  the  City  and  County  of  San  Rrancisco. 


(7)  farinl  nf  ■'i^'"'T■"  ^^"^  "  ^^^''^"  ^°^ 


Tbo  secretary  rend  the  Jef-^f^rth^-.f^^     ;;ec:rv: d  ^r 
chaser  of  f  ^P^/^^  J^ya    f  or^  sand  at  the  Ocean 

^a^Trte:^  o^rer^  r  ^^^^^^^^        -a-ng  -    at 
rSd  'X  rcoSitro^ ofrairr.  acc^e^table  to  the 
Purchaser  of  Supplies'   office. 
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^ 


"'■^g^^wfw^sm^^r^^ns^^^^r^ 


k'l^'^fnfM^ 


urd  of  Contract 
jRoaenborg  Bros, 
^dlng  Co.  for 
(eaoval  of  4,000 
juyda.Ooean  Sand 
file  W  of  _ 


(oontinued) 

On  notion  of  UoranisBloner  Parr,  Beconded  by  Coopd««lon«» 
Bercut,  the  following  reuolution  waa  adopted j  • 

RESOLVED,  that  this  Coomisaion,  on  recomaendation  of  the 
Purchaaor  of  Supplioa,  does  hereby  approve  the  award  of 
contract  to  Rosenberg  Bros.  Grading  Co.  on  Sale  No. 697, 
Ocean  Boaoh  Sand,  at  the  high  bid  price  of  fifteen  (15#) 
centa  per  cubic  yard,  in  accordance  with  the  conditions 
set  forth  in  the  bid  invitation. 


(1)  Validation  of  Architectural  Contract  -  William  G,  Msrchant- 

riM  i9ki — 

Mr.  Lewis  reported  that  the  former  Recreation  Conndssion 
had  awarded  a  contract  to  William  G.  Merchant,  Architect, 
for  the  preparation  of  Ground  and  Building  Iniproveinents 
at  Pine  Lake,  tiie  action  having  been  taken  by  Resolution 
Ho  137,  meeting  of  May  6,  19A8.  The  inprovenient  of  Pine 
Lake  was  an  authorlaed  project  of  the  19ii7  Recreation  Bond 
Plind,  but  for  several  roGaons  no  plana  had  been  prepared 
to  date.  Mr.  Lewis  expressed  concern  that  the  SUtute  of 
LinitQtions  might  affect  the  contract's  validity  if  a  re- 
newal or  intention  to  proceed  were  not  recorded. 

On  notion  of  Coiaaissioner  Dippel,  seconded  by  Coranlasioner 
Parr,  the  following  resolution  waa  adopted: 


klidation  of  Archi- 
ctural  Contract  - 
G,  Msrchant  - 
t& 


T^fig^yit.ion  No.  128o 

RE30LVi2D,  that  this  Commisaion,  intending  to  develop  the 
recreation  area  and  construct  a  recreation  building  and 
facilities  at  Pine  Lake  In  accordance  with  the  proJecU  ap- 
proved under  the  1947  Recreation  Bond  FUnd,  does  hereby 
validate  and  authorise  the  continuance  of  the  existing  con- 
tract with  William  G.  Merchant,  Architect,  for  the  prepara- 
tion of  plana  and  specifications  for  Pine  Lake  Improvement, 
as  set  forti.  in  Resolution  No.  137  of  ^«^°^^J°"  '°^ 
missioni  PROVIDH)  that  such  contract  may  be  submitted  to 
S!s  ?oLS^or  modification  of  estimated  costs  and 
fees  when  actual  preparation  of  plans  is  -^J';^"'  ^^, 
the  Secretary  is  hereby  instructed  to  ao  notify  Mr.Merchant. 


k»Q-i2y7A 


■ton  Approves 
^3  Football  Sched- 
'of  S.  P.  City  Col- 
at  Ke»ar  Stadium 


(2)  Approval  of  Fbotba  11  Schedules  -  San  FVancisco  City  College 

HP^   ghrlne  En8V"M9^^   0^^°^ -■ — ' ' 

On  motion  of  Commissioner  Bercut.  seconded  bjr  Commlsaioner 
Parr,   the  following  resolutions  were  adopted: 

Pf^flpintlon  No.   1^874 

RESOLVED,  that  this  Connaission,  -  --n5r3Tot°bfirSched. 

General  ^*-^^'  '^^'^^XZ^lt  tJst.7il  as  fol- 
ule  of  San  Rranclsco  City  College  ai  ive.  Mlniimim 


l0W8& 

rJ^\       8-00  P  M.  -  SanU  Rosa  Jtmior  College 
^^  ^l      l\^  Ik   -  Los  Angeles  City  College 
Z'   U  :  t^  1:1   .  Stockton  ^or  Collage 


MlniBum 

Q^^QFantT 

t250.00 

250.00 

200.00 

100.00 


under  the  accepted  condition  of  payment  oj;/-^^fJ^^^„, 

cent  of  the  gross  admission  receipts  to  the  RecreaL 

Park  Commission.  lD-1-53 


itflon  Approv«« 
fc,ntal  of  KeMT 
dium  on  aatur- 
.   Jan.  2,  1954 
•  s  An- 


|or  Shrine 
,1  Eaat-Weat 


RESOLVED,   that  this  Conniiilon,  on  recoianendatlon  of  th« 
General  l>fanager,  doee  hereby  approve  the  rental  of  Keaar 
o*ft«!*uj5  ♦«»  ♦>>*   T«l«m  T«ijnnl(B-   Shrin«  East-Weat  Football 
Conalttee,  for  the  staging  of  their  Annual  All-Star  East  va. 
Weat  Fbotball  Oaw  for  the  Benefit  of  the  Shrinera  Hospital 
for  Crippled  Children,  on  Saturday,  January  2,   1954,  be- 
tween the  hours  of  12:00  Noon  and  6i00  P.M.;   it  being  Rifi- 
Ylded  that  no  guaranty  will  be  required,  but  the  cost  of 
cleaning  the  stadium  and  other  incidental  expenses  in  con- 
nection therewith  shall  be  borne  by  said  Connnittee. 


jisidsratlon  of 
ystal  Plunge 
39  »todific*tion 
Id 


(3)  Crvate''  Plung Tf"*»<*  Modification  (Poatpon^dl 


Consideration  of  the  request  of  Mr.  Robert  A.   Pedersen,   Sub- 
lessor of  Crystal  Plunge,  for  modification  in  the  terms  of 
of  tho  lease  agreement  was  postponed  at  the  request  of  the 
General  hfemagor,  pending  advice  and  approval  of  the  request 
by  City  Controller, 


|ithorl»ing  Attend- 
of  A.V. Slater 
,  Calif. louth  Conf. 
,Asiloattr-0ct.2-4, 
153,  Inclusive  - 
6KWng98 


U)  Approval  of  Miss  Alice  V.   Slater's  Attendance  at  California 
Youth  Qrng'^««  '^ti  A^^i""^-  0"^-  2.  3  find  4.  1953. 

On  motion  of  Commissioner  Bercut,  seconded  by  Commissioner 
Dippel,   tha  following  resolution  was  adopted: 

flftnn1lltfl^7"  '*"•    ^288 

RESOLVED,   that  this  Commission,   on  recommendation  of  the 
General  ^fenager,  approves  and  requests  the  Board  of  Super- 
visors to  authoriie  the  attendance  of  Miss  Alice  V.  Slater, 
Supervising  Director,   at  the  Tenth  Annual  Conference  of  the 
Northern  CaUfornia  Youth  Council,  to  be  held  in  Asilomar, 
California,  Oct.  2,3,  ««1  4,   1953,  with  expenses  not  to 
exceed  $30.00. 


(5)   ffilrft  "^^  ^"^  ^^ 
Btary  to  The  Secretary  next  read  a  letter  from  the  Board  of  Supervis- 

iJt  7p!Lr«,,  ors     dated  September  22,   1953.   in  which  Supervisor  Christo- 

r^l  A  Progress  ors     ^^^ed^         .eque^ted  that  tho  Commission  report  to 

ort  on  Palace  pher  re3pecx.iuxx;r  *wh»  r«mtn^n<i<nn«a  clans  for 

Fine  Arts  to  the  Board  the  current  status  of  the  ^°"^^^J°^/^/iPpi^ 

of  Supervisors     rehabilitation  or  other  disposition  of  the  Palace 
Arts. 
President  Sutter  directed  the  Secretary  to  submit  a  progress 

of  Assemblyman  Caspar  if^einDergor  wiaw  vteinbereer's 

>w»  trnns furred  to  the  State  of  California.     Mr.  Vfeinberger  3 
f  ««Ih^  em  nT  31     successfully  passed  the  Assembly  and 
^":  ?^buTfan;d'as  a^esult  of  a  Poc^et  veto  of  Governor 
T^eu.      Its  resubmission  at  the  next  session  of  the  Ugis 
lature  msy  gain  tlie  Committee's  approval. 

A  Con^ttee  of  the  ^nior  Chamber  of  Coerce  i^  scheduled  to 
sutnit  its  final  report  on  the  Palace  ^^ J^^^^^^  than 
Recreation  a«i   Park  Commission,  at  a  meeting  not  later 

December  10,   1953, 
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(continued) 

(6)  Inmroveaentfi  at  Ctrl  Larsen  Park  -  19th  Avflnua  and  Ulloa  St. 


nfowBentfl  Being 
Je  at  Carl  Ursen 


Next,  a  letter  vaa  read  from  the  Education,  Parka  and  Recrea- 
tion Committee  or  the  Board  of  ouparviaora,  asking  viunl   in^ 
mediato  action  is  or  can  be  taken  to  provide  for  the  fencing 
of  Carl  Larsen  Park,  19th  Avenue  and  Ulloa  Street,  explain- 
ing the  traffic  emergency  affecting  the  park  and  requesting 
ejqpeditioua  handling  of  the  need. 

The  Secretary  read  the  reply  to  the  Board  of  Supervisors, 
stating  that  a  new  Junior  baseball  backstop,  other  recroa- 
tion  inproveiwnts  and  protectivo  neasuros  were  currently 
being  installed  at  Larsen  Park. 


isslon  Granted(7)  Request  of  United  Crusade  Official  to  Make  Spot  Announcements 
United  Cruaade    n\  ^A'^^  Stadium.  Sunday.  0ct.^.l9^?  AwrOYgd 


lot  Announcements 
I  Caiar  Stadium, 
J25i_ 


Tho  Secretary  reported  that  hfr.  Tom  Ray,  Special  Events  Di- 
rector, United  Crusade,  had  requested  permission  to  make 
spot  announcements  at  the  Forty  Niner  Football  Game  on  Sun- 
day, October  4,  1953  at  Ko»ar  Stadium,  urging  support  and 
soliciting  contributions  for  the  United  Crusade  Drive. 

On  motion  of  Coiaaissioner  Dippal,  seconded  by  Commissioner 
Parr,  the  above  request  was  approved. 

ion  on  Plan    (8)  Trf^mr.  Si^ls.  Channel iwtJPP.  M^rlTl>^  BoMlevar.^-f9nP9P?d.. 

Twffic  Signals    ^^  ^^  request  of  the  General  Manager,  approval  of  plans 

to  establish  traffic  signals  and  channelisation  markers  at 
the  intersection  of  Iferina  Boulevard,  Cervantes  Boulevard 
and  Scott  Street,  by  the  Departinent  of  Public  Works,  was 
postponed  pending  further  investigation. 


[Channelisation 
|lfcu:ina  Blvd. 


J2U223 


It  for  A  Sup- 
il  Appro- 
aUon  of  $513,200. 
1947  Recreation 


(9)     Request  for  a  Supplemental  Appropriation  of  |5U,20O.OO  from 

Following  a  report  of  the  General  hfenager,  and  on  motion  of 
Commissioner  Dippel,   seconded  by  Commissioner  Bercut,   the 
following  resolution  was  adopted: 


R^^9]^tion  No.   1289 

RESOLVED,  that  this  Comnisaion,  in  order  to  proceed  with  the 
completi;n  of  various  projects  authorise  mjder  the  m7 
Recreation  Bond  FUnd,  does  hereby  request  the  M^°^.  ">« 
Controller  and  the  Board  of  Supervisors  to  approve^- 
Supplemental  Appropriation  in  the  ^\°f  ♦^'^•^•?^,3 
the  credit  of  the  projects  herein  below  listed  such  funds 
to  be  orovided  from  the  proceeds  of  the  sale  of  1947  Recrea 
to  oe  proviucu         t-      f  yftD  200  00  and  from  the  Unal- 
tion  Bonds  in  the  amount  of  %AS2,^.^,     "         g  qqn 

appropriated  as   follows: 
(detail  on  Page  15) 
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!^t»^^^^^^^^' 


^^^-•^^.■^••'*?'-  -V,  ^ 


-isgtti^-t 


LTf .  '4'v*ii*iA-v,  >•  ar,  4 
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(continued) 


No.  1289 


TQ  fttproprlatlon 

180.000.00 
190.550. U 
iao.550.19 
180.550.25 
180.556.25 

180.557.25 

180.550.48 
180.555.48 

180.550.55 


Contingencies  $26,000.00 

Construction  -  Laurel  Hill    4,500.00 
Construction  -  Miraloaa      10,000.00  • 
Construction  -  Pine  Lake     70,000,00 
Plans  &  Specifications  •> 
Pine  Lake  10,000.00 

Inspection  &  Field  Engineer- 
ing -  Pine  Lake  5,500.00 
Construction  -  Ainipero  Serra  59,200.00 
Architectural  Contracts  - 

JVmipero  Serra  1,000.00 

Construction  -  Central  Activi- 
ties Building  327.000.00 

1513,200.00 


AW)  BE  IT  FURTHER  RESOWED,  that  the  General  Manager  and 
the* Secretary  are  hereto  authori»«d  and  directed  to  submit 
on  behalf  of  this  Comraission  any  necessary  requests  or 
legislation  to  the  proper  authorities  for  the  purpose  of 
giving  effect  to  this  resolution. 


Therb  being  no  further  business  to  come  before  the  Connis- 
sion.  President  Sutter  declared  the  meeting  adjourned  at 
4:00  P.M. 


Respectfully, 


r^u^d^/^a^*^-*^^ 


Secretary. 


■*^-se. 


m^m 


*~;m*^^'^■ 
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OCTOflEH  S,  12^ 

The  regular  meeting  of  the  Recreation 
and  Park  Commission,  to  be  held  on  Thursday , 
October  8,  1953,  was  not  held  on  account  of 
the  lack  of  a  quorum. 


J^^cretary 


-ssssm 
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Son  FrAtociaeo,  California 
October  U,  1953 


P.I00  C.S.  k 


IS  and/or 


lilfiUIfiS 


A  Spuclal  Ifceting  of  the  Recreation  and  Park  Conmlsaion  was 
oal3od  to  ox^r  by  Proaident  Sutter  on  Wednesday, October  U» 
1953,  at  11x30  A.H.,  in  the  Director*'  Maeting  Room  of  the 
Anglo  California  National  Bank,  No.l  Sanaoae  Street,  to 
consider  the  financial  matters  and  other  Inportant  Iteas 
carried  over  froa  the  Adjourned  Mseting  of  October  8,  1953» 

The  following  CoBBissioners  were  present! 

Mr.  Louis  Sutter 
Mr,  Peter  Bercut 
Mrs.  Henry  J.  Dlppel 
Mr,  Fred  D.  Parr 
Mrs.  Sigssind  Stern 


(1)  TeiH)orary  Non-Tivil  Service  Appointments,  September  10  thru 

(^\rf\}^r  1L.    195J »^ — - 

On  moUon  of  Comissioner  I3ercut,  seconded  by  Comiiissioner 
Dippel,   the  following  resolution  was  adopted: 

RESOLVED,   that  all  Temporary  Non-civil  Service  Appointments 
in  various  classifications  represented  by  RequisiUons  Nos. 
T.723  thru  T-TTO,   and  six  Exeapt  Appolntiaents  that  were  made 
t.  the  General  Minager  and  certified  by  the  Secretary  during 
the  period  September  10,   1953  tnru  October  U,   1953,  are 
hereby  ratified  and  approved;   and,  be  It 

FARTHER  RESOLVBE,  that  a  report  of  said  appointments  be  trao». 
mittod  to  tho  Controller  and  the  Civil  Service  Commission, 

(2)    frnyrnaa   and/i7r   flml    r^vnents 

On  motion  of  Comedssioner  Bercut,  seconded  by  Commissioner 
Dippel,   the  following  resolution  was  adopted. 

jw^LVED     that  for  the  best  interests  and  proper  conduct  of 
l'^^fr;arion  Z  Park  Department,   the  Co^rollar  be  and  is 
ierel^  requested  to  approve  the  following  Progress  and/or 
Final  Payments: 

To  C,J.ColUn8  Co.-bth  PayH  - 

Period  en<ling  9-30-53.       ^     ^       .   M^o^^u^nntJ'QVa  <g2Q75 

To  Wm.   G.   Msrchant  -  2nd  Pj'«f  " 
Architectural  Services  rendured  to  9-28-5J. 


•»«»»*» 


»  »  »  •  « 


(3)  AUaiMni  .«^„nded  by  commissioner 

On  motion  of  Commissioner  Bercut,  ;«^°^^  f  """^ 
Stem,  the  following  resolution  was  adopted: 

too  Recreation  a,>d  Park  ^^P"*™"''  ^  '°nlot»nt= 

^^    '^  (Liab.Ins.-Coit  Tower; 

(M>ney  &  Securities  Policy) 
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*>.  uoi 


Q«n«ral  ConstnActlon 
Miofaanloal  Equlpnsnt 
Site  Work 

XSIAL. 


130,805.00 

21.991.QQ 

U97,b7<>.00 


And  further  directs  th»t  the  above  approved  plans  be  suboit- 
ted  to  the  Art  Connlsslon  for  approval  at  the  earliest  pos- 
sible date. 

President  Satter  nenUoned  that  the  architectural  sketches 
of  the  proposed  Hanilton  Center  were  very  interesting  and 
effectively  rendered,  a«i  would  be  good  material  for  news- 
paper photographic  coverage.  Coonissioners  concurred  and 
directed  Mr.  Lewis  to  release  the  drawings  for  newspaper  pub- 
lication. 

(13)  Modification  of  Lease  -  A. V.Kunts- Boating  and  Rsfreshment 

tinnrmilnnnlni  wti  '■*'^**  Mar  cad. ■ — 

)fr    Lewis  reported  that  h«  hid  nany  consultations  during  the 
pait  two  years  with  Mr.  Aurio  V.  lunts,  boating  concession- 
Sre  at  Lake  Msrcod,  a»5  that  experience  had  proved  conclu- 
sively that  the  City's  share  In  Mr.  Kunt.'s  revenues  has 
VZ.n  excessive  hardship.     He  -«<=-«»»"^«<*^^^°-^rfL^J: 
fication  of  the  lease  agreement  to  conform  ^^^^\[^^^'f 
inronaratiw?  stateoents  of  the  auditor's  report.     He  also 
declSTti^t  llr  est.  do  not  reflect  the  actual  e^nses 
because  oenbers  of  the  Runt,  faoily  do  much  of  the  work. 

On  motion  of  Conmdssioner  Parr,  seconded  by  Commissioner 
Bercut,   the  following  resolution  was  adopted: 


Biwj  Approves 
dlflcation  of 

with  A.V.Kunti, 
latlag  and  Refresh- 
et  Concessionaire 


WHEREAS,  this  emission,  by  virtue  ^  the  actio^o^  the 
former  Park  Commisaion  on  April  2b,  1950,   "  *.P^^.      ^ 

rental  and  r.frMh«nt  concession  at  the  Uke  MercM  iraci, 
and 

,„,^,   the  ^  H,rcea  ^^■*7^-^"r.u.:uraU  a"' 
lU  operaUons  ciurlng  the  P"!*"? '^"co»assion  under 

request  for  a  "*««"»  f,^^iS«1  ^rTent  to  si.  (»)  par 
the  lease  agreement,   from  ten  Kiyjpi  f"  ^^ 

cent  or  the  gross  ^«'tf,,°",^7r^  "p.^"  "l  '^^^t 
tuontv  (20Jt)  per  cent  to  fifteen  vxp^/  t^*  4„-t4fi~'^ 

ZZ  ln?;.Sr  actmties    .^  '"'T^Z'^^.'^JX'^- 
in  the  opinion  of  this  Co-dsslon,  nou,  therelore, 

^30.VE».   that  •  -^-t^^^/Ltr^r-ut^^'""'  ^^ 
T:iX  rtfon^rSeLtan  S  afa  is  here^  a^ed  to 
read  as  follows: 

-Uh).  -  -V^teeZ  ^earthe^  ---^^^^^^ 

for  each  '^f^^^^^f^tt!^  (1/12)  of  <*  of  the 
3um  of  nK,ney  equal  o  °-twe^f,il^      of  to^cco, 
previous  year's  jross  rocelp       ^^^^i,e,  plus  one- 
food,  ^^r^^i^'^/iie Previous  year's  gross  re- 
twelfth  {1/12)   of  15%  °^,^^  P33  wwiever  amount  is  lar- 
cipts  from  all  -^thar/^^^':';:;^^^^  every  month,  for 
ger,  payable  on  the  ^^^  ^^°*   ^   ^f  j^iy  and  contin- 

ri^  Cidiri:^-*^- ->--•" 

«>e  Seoretar,  was  Instructed  ^P--"3  -„»:«:""  "^"* 
cation  for  submission  to  ..^e  Board  V 
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mifiUit  W^^^^^  (continued) 

U)  f^tf  naion  of  TlM 


Extension  of 


Njdlfications 


On  motion  of  CohiIss loner  Dippel,  seconded  by  Coonlsaioner 
Stern,  the  following  reaolution  was  adopted: 

flggfllutlr^n  No.    12Q3 

RESOIVIS,   that  this  Coflnisslon,  on  reooanendatlon  of  the 
QenerAl  Maa&ger,  ap|>rove8  the  following  Extension  of  Tiaet 

(a)  n^NSTRUC.ADPtL  QUARTERS. PRIMITCS  k  PAMTHgRa->«XKgn.»»7 
To  C.   J,   Collins  Coapany,  an  extension  of  30  calendar 
d«ya»  thru  October  2b,   1953,  due  to  sub-contractor's  in- 
ability to  recelTe  from  East  explosion-proof  switch 
called  for  in  specificationfl,     (Shipping  date  fro«    east- 
em  plant  set  for  October  1,   1953.) 


(5)  ft^^ficationa  of  Contractfl 

On  motion  of  Coimnissionor  Stem,  seconded  by  Coiaiissloner 
Dippel,  the  following  resolution  was  adopted t 

j^^^^utiftfi  No.    1291 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of 
the  Recreation  and  Park  Department,  the  Controller  be  and  is 
heroly  requested  to  approve  the  following  Modifications  of 
Contracts  t 

(a)  WEST  SUNSET  COMMUNITI  CTR.-Cont.#126-Control»s  #2075- 
gh^nya  Order  #2 


To  Jfertinelli  Construction  Co.,  Inc.,  for  water- 
proofing below  grade  of  Softball  and  baseball 
bleacher  walls,  which  are  to  be  exterior  wall 
of  future  rooms  below  grade,  an  jj^siSSOS.  of      1233.45 


Mo.  ?2<? 


(b)  r^|*g>  MATHER  {f'^r-t  T  of  Moitflr  Finn)  -  Qontract 
To  William  G.   hferchant.  Architect  - 
Modification  #3)  -  Difference  in  estimated 
and  actual  construction  costs,  an  iafiiaafifi  ot  »l,90J.i> 


Bta,  Ho,  3^ 

Order  for 

g^rYi9?  or  Wgrt. 


(o)  (^^T   for  Sprvt?e  or  Work 

On  motion  of  Co«uissioner  Dippel,  seconded  by   Commissioner 
Stem,  the  following  resolution  was  adopted: 

°?g?i^Vion  N"-  ^^^^ 

RESOiyED,  that  for  the  beat  interests  and  proper  <^o^^tot 
^RecrUtion  and  Park  Depart.aent.  the  Controller  be  and 
is  hereby  requested  to  approve  the  following  Order  for  Ser- 
vice  or  Work: 

(a)  Service  Order  to  California  State  Division  of  Architec- 
^^  t^e  to  cover  fees  for  consulting  services  required  in 
D^naring  plans  of  the  Hamilton  Recreation  Center  in 
SfnllVvith  State  regulations  on  public  construe- 
tion,  in  the  amount  of 

(ms  Service  Order  requires  ^«  ^°^^^f  ^^,^";':' 
of  funds  from  the  Construction  Account  Haidlton  Play 
grou^,  to  the  Architectural  Contract  Account). 
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Ut  Harbor 


(eootinuod) 
(7)  Tftfth^  ^^^'  MaorlM  Uoenaafl 

On  notion  of  CoBialtslonor  Barout,  8«eond«d  by  CoBaissioner 
Dlppel,  thb  following  resolution  waa  adopted i 

ftftflnlution  Mo.    129^ 

ICaOUnD,  that  this  CoBBittion,  on  reeoanendatlon  of  the  Qen- 
•r«l  Minager,   doe*  hereby  approve  the  iaeuance  and  cancella- 
tion of  the  following  mooring  lioeneea  at  lacht  Horbort 

(a)  \^Y  TAipor&inr  lAeanae  -(berth  open  for  perm. occupancy) 
Dr.  Stewart  C.Way     PITTIK-STUART     Berth  #^8-  Per  Mo.|tti50 

(b)  CincQllationa  of  PftrMMnt  LiCMi^g 
O.Chriatensen  (Sold  boat) 

I^le  Lindaey        Berth  #67  (Out  since  March,   1953) 


(e)  ^lami^  P?'^f^  -  ^°^  ^^^^< 

The  Secretary  reported  that  a  large  truck  owned  by  the  Ready 
Mix  Concrete  Co.  Ltd„  had  broken  away  on  a  hillside  street 
and  crashed  into  the  protective  fence  at  the  Noe  Valley  Ten- 
nis Courts,  causing  daaage  estiaated  at  between  %W0  and  $500. 
The  America  Fbre  Insurance  Group,  property  daaage  carrier  far 
the  Beady  Mix  Concrete  Co.  Ltd.,  has  asked  for  authorisation 
to  aake  coimlote  restoration  of  the  daaage  through  the  ser- 
vices of  their  contractor,  R.  S.  Silverberg.  The  City  Attor- 
ney has  reconaended  acceptance  of  the  settlement  offer,whlch 
must  be  approved  by  the  Board  of  Supervisors. 

On  action  of  Coiaaissioner  Bercut,  seconded  by  Coaadssioner 
Dippel,  the  following  resolution  was  adopted: 


fa.ia? 


Lulon  accepts 
fer  for  Repair  of 
at  Hoe  VaUey 
Courts,  Sub- 
let to  Bd.Supervis- 
APProval 


RESOWH),   that  this  Cosadssion,  on  recoianendatlon  of  the  City 
Attorney,   does  hereby  consent  t<)  the  conprcralse  and  s^Jtle- 
«^  oT^he  claim  against  ti.e  Ready  Mix  Concrete  Co     Ud.   f^ 
the  da»ige  to  the  Noe  Tennis  Courts,  on  the  basis  of  ^  R^^^y 
V^  Co^te  Co.   Ltd.   making  a  co«»lete  restoration  of  the  dam- 
age sustained. to  the  satisfaction  of  this  ^0-^"^°";^^^^ 
Board  of  Supervisors  be  end  are  herely  requested  to  authorise 
such  restoration  and  conditions  of  settlement. 


(9)    installation  of  Traffic  Signals  4  Channelisajaon  Curbing  - 


ission  ^jproves 
«talla«n  Traffic 
•land  &  Channeli- 
•tion  Bars  by  DW 
^t  Cervantes  &  Hari- 
g9gU  §t. 


1^     L«^a  reported  that  he  had  reviewed  the  request  of  Sherman 
?^*n.^l  Xector     Department  of  Public  Works,  for  permis- 
P.  Duckel,  ^^^^^;!^'   r^P,i_„^i3  and  channelization  curbing  at 

eion  to  install  traffic  signais  «nu ».  ^._-  Boulevard,  md 

the  intersection  of  Cervantes  boulevard.   Marina  Boulevard. 
Scott  Street.     He  found  no  obiection  to  the  request. 

^      1   -^-  Poi-T.     seconded  by  Conaiissioner  Dip- 
On  motion  of  Coanissioner  Parr,   seconaea  iv 

pel,   the  following  resolution  was  adopted. 

HBSOI.B.,   that  -13  commission  -^^^^^^^ 

of  the  I^eP'^^^l^^^.^J'^rs  at  t^e  System  section  of  the 
traffic  island  and  raised  bars  at  ««  ^  ^^  j^blic  Works' 

mrina  Park  Roadway,   as  '^^'''fl^Zmh  auch  installa- 
blueprint  No.   STR-aOA3.   dated  Pabruaiy  24,  W^, 
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ijge  (eontlmed) 


UoM  btlng  ft  part  of  th«  trftfflc  ftlgnal  »nd  chann«ll»atlpa 
progr«JB  for  Kfeurim  Boul«vard. 


Th«  CoBttlMlon  next  oonaid«r«d  th«  propowd  purchas.  of  the 
lot  mad  ««*«•  building  et  522-30  ftrederlek  Street,  Mr.  E.J. 
Riorden.  Director  of  Property     having  reported  that  the  atruc- 
ivL  coild  be  purchawd  for  the  .u»  of  130,000.00  a.  part  of 
the  authorl«ed  extension  of  the  Kewr  Stadlua  arM  (Board  of 
BamrrXfion^  Ordlna«ce  5535,  Serlea  of  1939,  Resolution  9104. 
Serlea  of  1939.  and  Reeolution  No.l7b2  of  the  Park  Coamia- 
elon,  adopted  Msgr  25,  1949.) 

The  Secretary  r^  a  letter  fro«  Mr.  ^^^'^^  '*»^^,?!^  "' 
1953     Clarifying  the  point  that  there  would  be  no  difficulty 
ITL^vt^  th^tenan"    The  lea.e  provide,  that  If  the  le.- 
l^J^ld  receive  an  offer  for  sale  of  said  real  e.Ute,  It 
l«  understood  that  the  lesaors  nay  terminate  the  leaae  on 
ninety  (90)  day.'  noUce,  euch  condition  to  be  part  of  the 
%rrltten  contract  of  .ale. 

)fe-     L«rl.  reported  that  a  re-atudy  of  the  CorporaUon  Yard 
*;diTa;  Winced  hi,  that  thla  garage  'trucU^  would  pro- 
Vide  a  needed  looaUon  for  the  niaintenance  and  handUng  of 
Sfdlpart-nf.  automatic  and  motorlaed  equipn«nt,  relieving 
the  central  yard  of  overcrowding. 

On  Dotlon  of  Co-alwloner  Parr,  .econded  by  Connda.loner  Ber- 
out,   the  following  reeolutlon  wa.  adopted: 


lion  Author- 
^1  Purchase  of 
7,  Block  1263 
■130,000.00  - 

Stadium 

i4m 


•tadlua;  now,   therefore,  be  It 

«SOWH).  that  thl.  €o«d.sion  authorlM.  the  General  Mana- 
^Tu  a»rovo  and  forward  to  the  Board  of  Supervisors,  tAe 
^olutlS  «uthon.lng  the  purchase  of  certain  property  for 
Re ear  Stadium  aa  follows: 

1^       u«     R     T     Harvey     Mrs.  Catherine  Bull,   *s.   Grace  Marie 
ft-on  Mrs.  B.  T.  Harvey,   m^  ^^        charle.  A.  Lundy, 

I^n,  Charlo.  Aloyslu.  ^2410^^1^^  formerly  Mis.  Abbey- 
Arthur  Sylvester  ^,  ^nart^iTUlnls tutrix  of  the 
lelx  Harvey,  and  Mrs.   E.  T.   Harvey, 

Estate  of  Malcol.  ^'^'^ f  ^,^,'^,3'U^'Si„:rco,  for  tte 

^"  1  i'^  ^oS^'trS^TtlSei^fo;  from  ApproprlaUon 
sum  of  130,000.00,   to  oe  p«"  nroDOsed  pur- 

,U.«X>.05,  ^  1/^r:fwiTS^  .-^oriTortT.  .rT^ 
chM.  I.  aade  !■>  '""^^  „,  g^^-rt^or.  (Ordinance  5535, 
Tlou.  .ctloM  of  tta  Beard  °' *'P?^°"i,^)  ^  Resolution 
S.rl.5  of  1939,  Itosolutlon  910A,  f'f"  "f^^,    ^  .uoh 
1762  of  the  P«*  C«-»i--!''22%^K'.;r  Stadia  e,p». 
S^fTn:  ?ortrairril-tr.^n  oper-tm,  f.cUlt, 
of  the  department. 


(11)  ttedinaiUiji  nf  ^mt.m  mm^  i^^- 


A  .   latter  from  Mr.  Robert  A.   Padcrsen,   lea- 

r  tr?;:Si^-4.!T:.ro.  -  e.i.i»a  t..  a.1.^1.  ^ 


-"p.m^ 


^] 


ui 


(;U)  Ifv^i  flection  Qf. 


^(ooniimMid) 


pU««M»ti.  ftni  th«  propoTOd  modlflcaUons  In  th«  lAaw  agr«<»- 
n»nt  aJr»  to  gain  ftnaaolal  r«Uef . 

Vt    Uwla  r«)ort«d  that  a  review  of  >*•,  Fftdersen'e  operation 
diiolosed  incroaaea  in  inaurance,  utilities,  vagea,  aupplies 
and  a<iuipiaent  replacement,  and  he  reooranended  approval  of 
the  proposed  Bodifieation. 

On  aotlon  of  Coe^wloner  Parr,  seconded  by  Coanissioner  Dip- 
pel,  the  following  resolution  was  adopted t 

n«««TVH)     that  this  Cowdssion,  without  increasing  the  annual 
i^lon  Approves       ^^^^^^^^J  ifo,^  for  ;enUl  of  the  Crystal  Plunge. 
^pl^e  dSTs  hi^hj  ll^e  and  consent  to  the  ^edification  of  the 

fr^TbertA,     Cry tal  Plunge  lease  aa  follows, 

(1)  That  the  monthly  rental  frou  July  15,  1953  to 
iioveaber  15,  1953  remain  nt  $1,250.00. 

(2)  Tluit  a  now  lease  be  drawn  for  the  regaining  8  lionths. 
November  15,  1953  to  JUly  15,  195A  at  a  rental  of 
^1,562.00  per  month. 

(3)  That  the  allowance  for  repairs  be  reduced  f*«om 
$5,000.00  to  $2,500.00, 

knA  the  Secretary  be  and  is  hereby  authorised  to  request  the 


i„^  -  ».»iito:ii  fTtiimMn?  '^^ 


-•  Oeorge  3    Har^,  2-^-;r»^:^cLT'-c2-c^^ 

tion  center.  ^^^^  ^^^.J^'^^l^a^i  all  necessary  sani- 
swianiing  pool,  •^^i^'^^"^^®^-^  '  ^t  comlete  for  opera- 
tary  faciUties  and  *^*^"i'^tStTqSp-e^  a«i  miscella- 
tion.  with  the  exception  of  chattel  equxpi- 

neous  items. 

pl«,s  t.T  t*«  State  of  ^aUf""^  "^  ^„  ^h,  nll«r.-W..t.m 
;i.o,  under  the  "f  "^°Pf^' J^^Jian.  ^  the  Hc«  Fln«.oe 
Mditlon  ar...  "--""""""iii  t.  r^ulrl  U  order  to  pen.lt 
Igency,  «f»i^°"'  "j^;;;„/^„t-lh-aia  for  the  San  ft«>cl.. 
the  City  to  obtain  a  leoerax  b 
CO  Redevelopnent  Agency. 

c^  «tlon  of  Ca-l«loner  Dlppel,  "-^^^f  C»d«looer 
^"    Se  foUo^ng  reaolutlon  w.3  adopted. 


T^gr^^ytion   H^l     ^^^ 


Tjrti  Heg9iuvftVii   "HI    I 

iwlon  Approves       RE30IVBD.   that  this  ^^^^^i^l^^^'^r^aSr Center,  does 

.1  PlansTspecs.     and  Specifications  of  ^  ^'deifications  as  P-^P*^^^";^^^ 

rHMlUon  Recrea-     hereby  approve  said  P^"^^^^^  Architect,   together  with  the 

k  Canter.  Prepared  submitted  ^  "^^^'- J^ffr^n  sot  forth: 
kciterchant^^-revised  cost  estimates  as  -orein 
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yvla^.^BjiaiMWHii^'ijillM*^'--^^^"  '■ 


MAALji!^..KiiJt,.  ^' 


— ^1-^  !-j^ia»     1M 


(U)  Hf»14flfl>ti«^  '^  g"*^ 


JeontlBiMid) 


pU«M»nt«,  an«  th«  propoied  Bocliricatlon.  in  «»•  !•»••  a«r«i- 
MBt  tf»  to  ffftln  finanolal  r«U«f . 

M>    LmU  r«><ia«d  that  a  rerlaw  of  Jfr.  ft'ter.«n'a  oporetlon 
diieloMd  Inrt^wt  in  ln»Mrw««,  utlUtlM,  wagM,  .uppUaa 
and  aqttipwnt  raplac«-nt,  and  ha  reco«indad  approval  of 
the  propoaad  ■odlfieation. 

On  ■otlon  of  CoairiLMlonar  Parr,  aacondad  by  Co«a.alonar  Dip- 
pel,  tba  follotfii«  raaolutlon  \m«  adopUdi 

Biinl"<^*""  Mo.   I3QQ 

WaOUB).   that  thi.  Comaaalon.  without  lncreaaln«  t^  annual 
««endiU»ra  of  $20,000.00  for  ranUl  of  tha  Cryatal  Plunj.. 

^  dTalarTby  approra  a«S  con-nt  U>  the  «>dlflcatlon  of  U- 

Bobart  A.     Cryatal  Plunga  !•«••  "  followax 

(1)  That  the  aonthlj  rental  fr.u  Ally  15,   1953  to 
ir  15.   1953  raoalB  it  tl.25C.OO. 


iUoM  la 


t9\  r^t  a  nw  laaaa  be  drawn  for  tba  ra^lninc  «  ■ooti»«, 
SjLi.ri5,  1953  to  July  15,  195A  at  a  r«t*l  of 
|l,5o2.00  par  aonth. 

(3)  That  the  allowanca  for  rapalr.  be  r«Sac*S  ttxm 
♦5.000.00  to  t2. 500.00. 

JiHiel-W  r-palra  to  tetr  Cryatal  Piling*  H*  oprattoc. 


t.T7  fadUtlac  and  ■f*^**!^^^*^^^  and  «Uci:ll^ 

Uan.  with  tha  aaoaptlac  oT  ««tt*.  ^quoj— 


.  *     ♦  .»i«  T««»aed  uae  of  th«  »«/i«i^ 
pool  «»cU«  ty  S^^f^^^l  t^  o»*ai«  .pp.^1  ^  ^ 


rm 


eo 


Ob  aDiioE^  of 


ilgtJ'-*--  «^  adopted 


^Jxni  ft 


sBi  2p«>ciflc£tla.»  of  «*•  !!f-Lcirio6tia«  aa  pr^per^  «if 


***«»«« 


^  ^:5^<'.^^''''' 


A -^^ --jLs- ^:'^  ■  ;^^^. .  .■■.■v...L!....»>, jfaii.jamte'Oi^ii:iaMta|f#||»;fsajB  itvr.r'-*'"'*'^: ^•■g-^'^«»!«rte^"^'^'*ik!ffidlMK_iai,-.^jate^ 


Mr.  Uwl»  reportea  that  h«  iiad  •noounter«d  difficulUes  in 
negotiating  the  polo  contracts  for  the  current  aeason. 
Jfr,  William  Tevis  of  the  Sen  Pr«nciBcc  Polo  and  Racing  Aseo- 
ciation  had  miaundoratood  Ui©  terw  \mder  which  his  Associa- 
tion would  lease  Uie  Polo  StadiuA,  and  objected  to  the  re- 
quirwBsnt  that  he  pay  1 100,00  for  each  day  of  play. 

ffr  Lewis  stated  that  the  polo  contests  were  an  asset  and 
attraction  to  the  Goldea  Gate  Park  activities,  and  that  nei- 
ther the  San  Francisco  Polo  and  Racing  Association  nor 
the  San  Ifcteo-BurlingamB  Polo  Club  teams  derive  a  substanUal 
financial  cain  ty  providing  this  interesting  spectator  sport. 
He  requested  the  Conaission  to  withdraw  the  $100.00  per  day 
requireiMnt  and  revert  to  the  previous  year's  arrangement 
whereby  a  return  to  the  City  of  155t  of  the  gross  revenue  was 
required,  and  that  the  guaranty  pay^nt  be  limited  to  actual 
operating  expenses.  He  aakod  that  the  action  apply  to  both 
the  San  Francisco  Pblo  and  PAclng  Association  and  the  San 
fhteo-Burllngane  Polo  Club. 

On  notion  of  Coimaissioner  Parr,  eeconded  by  Commissioner 
Bercut,  the  following  resolution  was  adopted; 


•tMnt  of  Polo 
jnts,  1953  & 

fctftna.  t9^4 


2iU 


PfflolutlftB  Nn.    1103 

RK30LVBD,   that  this  Commission,   in  consideration  of  the  re- 
port of  the  General  Manager,  does  hereby  authorise  an  awnd- 
Lnt  to  the  existing  agreements  with  the  San  ft^cisco  Polo 
and  Racing  Association  and  the  San  14iteo-Burlingame  Polo 
Club    whereby  the  payment  to  the  City  shall  be  fifteen  (15%) 
^r  ce^of  lh3  gr^receipt,.   and  that  the  $100.00  guaranty 
requirement  be  withdrawn j  and,  bo  it 

miHER  RESOLVED,  that  agreements  governing  use  of  the  Polo 
Stadium  for  the  195^  season  be  prepared  and  ;»«gf  ^^^^^^^ 
the  earnest  practicable  date,  such  agreements  to- contain 
Se  sUnuUtion  that  use  of  the  Polo  Stadium  will  alternate 
TsuccS^S^  Sundays  between  the  San  Francisco  and  PeninsuU 
So^^rtha^^the  fifteen  (15%)  per  cent  of  the  «^oss  reef  Pts 
^ni  will  re.^  in  effect;  and  that  a  ^ran^  ^^^^^ 
dar  of  ©lay  will  be  required  in  a  sum  equal  to  ^he  depart- 
«L?s  ^cSafoperatircost.  said  a^unt  to  be  not  less  than 
$7A.OO  per  week. 


MO   As  an  off-calendar  informtion  item.  Commissioner  P^ 
(15)   As  an  o"  ^  J  received  a  letter  from  Mr.   Newton  B. 

reported  that  he  had  "ce^^"  »J  .       g^^    ^f  Califor- 

r^lsSrgVr'si^'A-sTo"^^^^^^^  -the  State 

oleistrrf  'B:iches  and  Par^Jommission  ---  ^  ^  -^,3. 

in  San  Die  go  on  ^J^^^! '  f^^^^fw^ Id  ^'co::^tdered.      It  was 
tion  of  Angel  J«1*»J'«  ^^^^  ^^  Lewis,   General  Ffenager, 
the  Commission's  opinion  that  '■°^-   r^tl  renresent  San  Francis- 
should  attend  the  San  Diego  meeting     ^^^'«f^^ 
GO'S  interests  in  the  acquisition  of  Angel 


r.  ^♦v^^r  hiiainess  to  come  before  the  Commission, 
There  belnj^  no  further  business   uo  ^ 

Se^etine  was  declared  adjourned  at  12:10  P.M. 


Respectfully  Buboitted 


Secretary 


I^CtJt^^ 


lO-U-53 


.^B^^ 


Sim  RnmolMVi  Cftlif «ml« 
October  22,  1953 


binyifis 


Th»  3l3tty-«lghth  Rtgular  Minting  of  tho  R»op«*tlon  and  Park 
CoMUslon  WAS  oalled  to  ordor  on  Ihurtday,  Ootobar  22,  1953 
at  3tOO  P.M.,  Preaidont  Sutter  praaidlng. 

The  following  Connlaaionare  ware  presentt 

Mr.  Lnuia  Sutter,  Preaident 
It*.  Pater  Berout 
¥t.   MLohael  J.  Buckley 
Hra.  Henry  J.  Dlppel 
Rev.  Eugene  A.  Gallagher 
Mre.  Slgnund  Stem 


There  being  no  correctiona  or  oBiasiona,  the  ninutea  of  the 
regular  ■aeting  of  Thuraday,  October  1,  1953,  were  approved. 


2Z3 


(1) 


Pi-oa  J.  Joaeph  Allen,  Secretary,  PubUo  Ubrary  Coaniaaion, 
forwarding  a  copy  of  the  Library  Conniss ion's  reaolution  in 
which  the  Ubrary  CoMdasion  ejq)res8ed  ita  willingneaa  to 
Include  a  auill  clubhouse  and  aanitary  faciUtiea  in  the 
Sunaet  CoBMunlty  Center  Branch  Library,  to  augMnt  a  public 
recreation  program,  and  to  work  out  with  the  Recreation  and 
Park  Coi^ssion  the  financial  and  legal  deUils  to  aake  euch 
construction  poeaible.  (Accepted  -  Secretary  to  acknowledge 
and  refer  to  General  Manager.) 


(2)  ^o«  Dr.  Hany  B.  Hambly,  President.  >*^^^^^^i^,^'^*^i 
Asaociation,  roqueating  that  the  lagoon  at  the  Palace  of  Fine 
Arts  be  re-atocked  with  froa  four  to  six  swans,  if  possible. 

Vt     JuUus  Girod,  Park  Superintendent,  reported  that  the 
swins  in  Golden  Gate  Park  had  been  decreasing  in  "^^^^ 
recent  years  and  that  efforts  are  now  being  »ade  to  increase 
^  brcod  by  estabUshing  a  protective  area.  ^^  »«''<^«^/J^^' 
jLg  swanT-y  be  transferred  to  the  Palace  of  Fine  Arts 
late  next  year.  (Secretary  to  reply  accordingly.) 


(^\   ft.««  Jfra  J  A  Wooley,  Chair«an,  Hayes  Valley  Parents  Associa- 
^^  7aZ  ^ril^nhriasociation's  latest  view,  on  the  recrea- 

?;«a^,^tob.r  »,  1953,  at  which  tim  «.«""•«  "^J" 

^  t  Jj-epart-nt  of  City  """i"*'*  """^f  ^'/J^  «i 
a  portion  of  Block  806  be  acqulrod  as  the  sit.  or  t»  m 
Hajas  Valley  Recreation  Center. 

J  •>,•  r^xT  aimestai)  sites  within  Block 
Co-H^iloners  reviewed  "-« '""fj^^^  ,^  Hayes  Str«.ts 

Mo.  aOb,  bounded  ly  »«*•""''  ^^l,^^  t^Haye.  Vsl- 

Z  r^l«"-  -  LT:«rt.;ieTocatl.n. 

(continued  on  next  page) 
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(continued) 


jaion  Approvea 
el  1  (Lots  26-36, 
-B5lw)»  Block 
poo,  aa  Most  De- 
,bl«  Sit«  for 

I  Valley  Reo- 
^tion  Canter, 
Director  of 
to  Proceed 


>*«,  Eugene  Rlordan,  Director  of  Property,  designated  the 
location  as  Parcel  1  in  his  letter  of  October  22rd  and  gave 
it  a  fair  saarket  value  of  $90>000.X. 

On  Motion  of  Coaaiasioner  Dippel,  seconded  by  CobbIss loner 
Stem,  the  folloving  resolution  was  adopted! 

fiMolution  Ho.  13Q^_ 

RESOWKD,  that  this  Coasnission,  after  thorough  reyiew  of  the 
Septenber  28  report  of  the  Depart^nt  of  City  Planning  on 
the  location  and  character  of  the  Hayes  Valley  Recreation 
Center,  is  in  unani«)ua  agree»nt  with  the  representatives 
of  the  Hayes  Valley  District  that  Parcel  1,  conprised  of 
Lots  26  to  36,  inclusive,  in  Block  806,  bounded  by  ftichanan, 
Laguna,  Grove  and  Ivy  Streets,  is  the  nost  desirable  loca- 
tion for  the  eetablishB»nt  of  the  new  Hayes  Valley  Recrea- 
tion Center,  and  does  hereby  designate  said  parcel  to  be 
required  in  the  public  interest  and  necessary  for  recreo- 
tion  purposes;  and  the  Director  of  Property  be  and  is  hereby 
requested  to  proceed  with  the  acquisition  of  said  property 
by  ominent  domain  proceedings,  if  required. 

Vt    Charles  A.  Truckey,  235  Oak  Street,  a  delegate  of  the 
Hayes  Valley  Parents  Association,  offered  the  suggestion 
that  Lot  22  adjoining  Parcel  1,  and  having  access  to  ftichan- 
an  Street,  might  be  acquired  for  the  veiy  useful  P'^«  ^^ 
providing  parking  and  freight  and  deUvery  service  to  the 
Center. 

CoMissioners  thanked  Mr.  Truckey  for  his  excellent  sugges- 
tion,  and  directed  the  Secretary  to  obtain  an  appraisal  of 
Lot  22  for  consideration  at  the  next  regular  meeting. 


rrr^ction^of  TZcll   type  ^U-p^rpose  stadium  desig«.d 
by  Mr.  Ladd.  and  known  as  tho  R^to-arena  Stadium. 

President  Sutter  asked  that  consideration  of  the  proposal  be 
d^erred  to  a  later  date.  Commissioners  concurred. 


to  stage  an  additional  game  prior  to  ^^  ^^J^"*    ' 
^  ^y,   November  1.1953,  at  Ke.ar  Stadium. 

on  motion  of  Co-issioner  Dippel,  seconded  by  Co«issioner 
Bercut,  the  request  was  approved. 


Th.  following  co-«nlction.  -er,  pr».nta<.  for  lnfor«tlon  -  to  b.  .ctaow- 

bdgxl  and/or  fil«J  ^   ^•„^'="*f21!,r  Xl»  E  SoblMon,  l.tter.  prot«itl«g 
(1)  rroM  HU  Ho«r,  ^"  *J^  "^^  tto  folWDg. 

Lincoln  Park  Woman's  Club, 

Reis  and  Paul  Tract  la^rovement  Club,  and 

(.)  ^Vurorcro^^-Club.  .!«  oppo-lng  t.,  «>a  «c,». 

^.  U.   --  (H™  J«r..  Bee..,,  .  «p.^^^^^^^^ 


tn^: 


VSSSSXS^: 


(eontinu**) 


^ion  Approreo 
•1  1  (Lott  26-36, 
jiTt),  Block 
IflOb,  as  **>•*'  '^^®* 
Kbit  Site  for 
1  Yall«y  R«o- 
Itioc  Center, 
Director  of 
to  Proceed 


M*.  Eug«n«  Rlorclan,  Director  of  Property,  designated  the 
location  as  Parcel  1  in  his  lettsr  of  October  22nd  and  gava 
it  a  fair  auiiat  value  of  190,000.00. 

On  Motion  of  CoMdss loner  Dippel,  seconded  tagr  CooaitBloner 
Stem,  the  following  resolution  was  adoptedt 

Rp^p^ution  Ho.    UQl 

RESOUriD,  that  this  Coamlssion,  after  thorough  review  of  the 
Septenber  28  report  of  the  Departaent  of  City  Planning  on 
the  location  and  characUr  of  the  Hayea  Valley  Recreation 
Center,     is  in  unaniaous  agreeaent  with  the  representatives 
of  the  Hayes  Valley  District  that  Parcel  1,  ooi^jrised  of 
Lots  26  to  36,  inclusive,   lii  Block  806,  bounded  by  aichanan, 
Laguna,  Grove  and   Ivy  Streets,   is  the  aoet  desirable  loca- 
tion for  the  o8tablish»nt  of  the  new  Hayes  Valley  Hecrea- 
tion  Center,  and  does  herety  deaignate  said  parcel  to  be 
required  In  the  public  interest  and  necessary  for  recrea- 
tion purposes}  and  the  Director  of  Property  be  and  is  hereby 
requested  to  proceed  with  the  acquisition  of  said  property 
by  osdjoent  doaein  proceedings,  if  required, 

*.  Charles  A.   Truckey,   235  Oak  Street,  a  delegate  of  the 
Hayes  Valley  Parents  Association,  offered  the  suggestion 
that  Lot  22  adjoining  Parcel  1,  and  having  access  to  Buchan- 
an Street,   aight  be  acquired  for  the  very  useful  purpose  of 
providing  parking  and  freight  and  deUvery  service  to  the 
Center. 

CcMlssioners  thanked  *.   Truckey  for  his  excellent  sugges- 
tion, and  directed  the  SecreUxy  to  obtain  an  appraisal  of 
Lot  22  for  consideration  at  the  next  regular  Bee  ting. 


U)   Pi-oa  Supervisor  George  Christopher,   forwarding  a  written 
proposal  of  *.   Henry  H.    Udd  that  San  Francisco  consider 
SoJtruction  of  a  special  type  all-purpose  stadiu.  designed 
t7  ».   Ladd,  and  known  as  the  Rpto-arena  Stadium. 

President  Sutter  asked  thnt  consideration  of  the  proposal  be 
deferred  to  a  later  date.     Coa«iss loners  concurred. 


(5)   Fi^  Williasi  C.   Gil»re.   SecreUry,  Pop  Warner  Pootball  Con- 
^nc.     his  litter  dated  October  9.  requesting  permission 
^"t^;;  ^^AZZ  ^  prior  to  that  of  the  Forty  Nir.rs 
^^       Novestor  1,1953,     at  Kewr  SUdiua. 


On  -Dtion  of  Co-lssioner  Dippel,  «»conded  X>f  Go-iissioner 
Bercttt,   the  request  was  approved. 


tb.  folWn*  ca-«lo.tl«>a  -ere  ,re«nt«i  for  lofor«Uo»  -  to  b.  .cknow- 

Lincoln  Park  Woi^n's  Club, 

Bels  and  Paul  Tract  In^rove^nt  Club,  and 


-'^^^:^'.^iii'i.itit.<C\ 


(oontinued) 


th«t  they  were  dangerous  nnd  unauitvid  aa  »   perk  attraction, 
Preeldent  Sutter  replied  that  the  Coonieelon  had  spowiored 
the  successful  races  of  the  past  two  years  and  intended  to 
continue  its  sponaorshlp  of  the  Guardsmen's  event  for  1954. 

(3)Utter  from  Rose  M.  Friedrlchs,  2512-19th  Avenue,  protesting 
the  use  of  Larsen  Park  (19th  Ave.  and  Ulloa  Street)  as  a 
ball  field  and  play  area,  pointing  out  that  many  accidents 
have  occurred  at  this  comer,  and  bleachers  would  only  in- 
crease the  hasard, 

U)   Letters  opposing  freeways  In  Golden  Gate  Park,  from  the 

following  I 

Forest  Hill  Garden  Club,  381  Magellan  Avenue, 
Qabrlelle  Parlor  No. 139,  NDGW,  710  Lakeview  Avenue, 
Presidents  Assembly  of  San  Francisco. 
(5)  Letters  of  thanks  and  appreciation,  from  the  following: 
(e)  From  Thorns  P.  Lantos,  Assistant  Economist,  Bank  of 

ABsrlca,  300  Montgomery  St.,  thanking  the  Commission  for 
his  family's  pleasant  vacation  at  Camp  Mather,  and  com- 
mending Vt.   CUfford  Nelson  as  a  most  successful  camp 

manager. 

JVom  Mrs.  Blanche  N.  Cagney,  3X29  Clement  Street,  ex- 
pressing thanks  for  the  prompt  conBideration  of  her 
request  that  the  hedges  and  sidewalk  area  of  Lincoln 
Park  be  trimaed  and  cleaned, 

FVom  Mr.  P.  H.  Hartley,  Chairman,  Soho  Garden  Club,  ex- 
pressing appreciation  for  the  talk  given  by  Mr.Clarence 
Shaw,  regarding  chrysantheiaim  culture, 
(d)  Prom  Yasusuke  Katsuno,  Consul  General  of  Japan. expressing 
thanks  for  the  department's  cooperation  in  the  instal- 
lation of  appropriate  signs  for  the  Japanese  Peace 
Lantern  and  the  Tea  Garden.  *«,  o^ 

(6)  Letters  regarding  ttfiBfiaiUflD.=S"  (Bond  proposition  for  Rec-. 
reation  and  Park  In,,rovemei>t* ) ,  as  f°ll°«» 

Pfom  Wadyene  C  Selfert,  Secretary^  Reis  »"J^J J^^^^q^ 
Improvement  Club,  ^  Tioga  Ave.  .endorsing  P»-^P°f^^^  °  ' 

Z.  Mrs.  i:.  Hutchison,  fr«»^'^t!''v,?Td^iLtil7in 
League,  stating  that  their  membership  is  definitely  in 

'Z:Zl   nr's^^l^t;'^  preservation  of  Golden  Gate 
^,  iSo  Upper  Terrace,  expressing  that  organisation's 
opposition  to  Proposition  "G". 


(b) 


(c) 


lAT^T?  t^  DELEGATES 


Representatives  from  the  Hsyes  ^^J^^  .^-^^..tr'foftir 
were  present  regarding  the  selection  of  the  site  for  tne 

T'^^lr^riy^^^^^^^  sen  P^ncisco  Planni.  a. 

LTrtalnrtir r;r^^^^     -e  Preservation  of  Cld- 

l^i^sT^  rdT'T^kahashi,  repre-enting  the  Japan 
t^,  ^r.   present  in  the  Interests  of  repairs  to  the 

L'^^Rir  B::kr  '^tz  iz.'tTc^^  ^e^-^ion  of  wo- 

Mrs.  Rita  Beoicer,   iro.  -«„nectlon  with  the  road  races. 

"°"  ""'".It!-  Sth^a^c:?™  «S.t.r  of  Cairo.  Eg^t, 

imd  PTMiaent  Salter  .rt.nd«i  a  w«»  «lco». 


jmiKIll.  TmnStCTK)MS 

(i)HM Ill  nnJi'iir  niw'  P'"«°fc 

0„  „Uon  or  Co-i.3lo«r  Buckley.  «co„^^  ^  Co™i..ion.r 

10-22-53 


2^6 


togrwi 


am 


dJoT 


(oontinutd) 

Dippel,  th«  following  reaolution  was  adoptedi 

HMQlution  Nq.  1305 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of 
the  Recreation  and  Park  Department,  the  Controller  be  aixS  Is 
heretiy^  requested  to  approve  the  following  Progress  and/or 
final  Paymentt 

(1)  ^IISTAIMIMG  ^C>1HEflflHIP  ,  ^^JjJW^  ^^^^   TREE  CONfERENCE 
To  National  Shade  Tree  Conference- 
Western  Chapter,  for  1953-1954  dues  $15.00 


(2)  jllotiMntB 

On  motion  of  Commissioner  Buckley,  seconded  by  Comrdssioner 
Dippel,  the  following  resolution  was  adopted: 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of 
the  Recreation  and  Park  Department,  the  Controller  be  and 
is  hereby  requested  to  approve  the  following  illotnentsi 


Approp.No. 

312.300.04-1 


312.200.01 

312.300.01 

333.321.12-01 

312.801.01 

312.385.02 

333.321.12-03 

180.550.48 


&fiXfi£lQS  ADfiUQl- 

Materlals  &  Supplies  -  Resale  -    $714.00 
Recreational  Units  (Post  Cards, etc. 
for  Colt  Tower) 

Contractual  Servicea-Gen'l  Div. 
»fetls.4  Supplies-General  Div. 
PUel  k  L'ibricants-Gen'l  Div. 
Accident  Conpensation-Gen'l  Div. 
Jbrage  i  Pood  for  Anlmala-loc  Div. 
PUel  &  Lubricants-Commissary  Div. 
Construction  -  Ainipero  Serra 
(from  Approp. 180.050.00  - 
Construction  Unallocated) 


11,000.00 
2,000.00 
1,500.00 
3,310.00 
2,000.00 
150.00 

18,236.00 


rders  for  Service 


(3)  Qr-fl^"*  ^Q^^  SflrYlffg  "^  ^°^ 

On  motion  of  Commissioner  Buckley,  seconded  by  Commissioner 
Dippel,  the  following  resolution  was  adopted; 

RESOLVED,  that  for  the  best  interests  and  proper  -°"f  ^°J 
^Recr;ation  and  Park  Department,  the  Controller  be  and  is 
herelv  requesUd  to  approve  the  following  Orders  for  Ser- 
vice  or  Work: 

(a)  Work  Order  to  Purchaser  of  SuppUes-Repro- 
auction  Bureau  -  Photographs  of  privately 
owned  iin^roved  property,  consisting  of  ap- 
proximatelor  53  parcels,  required  for 
iicLaren  P^k.  Three  photographs  of  each 
parcel  and  three  prints  of  each  photograph 
expropriation  312.600.03).  •  •  •  '  '  '  "  '   •'^• 

(b)  W^  Order  to  Purchaser  of  Supplies-Repro- 
^^  duction  Bureau  -  2,000  offset  Points  of 

option  forms-hfcLaren  Land  purchases  (Ap- 
propriation  312.600.03).  ..  •  •  •  •  :  '  *  *  '  * 

(c)  Or^  for  Service  or  Work  to  ^^^^' 
Somers  -  Independent  ^PPf    P^rk  1250.00 
property  required  for  ^^Laron  Park: 
(ae«  following  page  for  coacriptionj         10-22-53 
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10.  UO'' 


(1)  Lots  1,2,21,  an]  22,  Block  blOS;  Lot  8  in  Block 
blX  and  the  iniproveoents  thereon  consisting  of 
1401  and  1A51  Woolsey  Street,  and  certain  green- 
houses owned  iBy  Pierre  Capdeville. 

(2)  Lot  6  in  Block  6106;  Lots  2,5,6,7,8,  and  9  in 
Block  6109|  Lots  1,2,3,4,5,6,8,  and  9  in  Block 
6110|  Lot  8  in  Block  6133j  Lot  1  in  Block  6138, 
and  the  is|)roveiBent8  thereon  known  as  1323 
Woolaey  Street,  o«med  bgr  Pauline  DesRoches. 


leht 


Harbor 
lag  Licen- 


(4)  Yacht  Harbor  Mooring  Ucenaea 

On  motion  of  Conanissioner  Gallagher,  seconded  by  Comnission- 
er  Dippel,   the  following  resolution  was  adopted: 

Raaolution  No.    1308 

RESOIAnO),  that  this  Commission,  on  recoaaaendation  of  the 
General  Manager,  does  hereby  approve  the  issuance,  transfer 
and  cancellation  of  the  following  mooring  licenses  at  Yacht 
Harbor: 

fa'^NEW  fERMfNENT  LICENSES  (all  bertha  open  for  permanent 

Name  of  occupancy) 

Boat  Barth  No.  li2.Jiift 

ESARA  174  15.00 

IJffULSE  II          183  5.00 

CHIP  180  5.00 

KAY  175  5.00 


William  Abrams 

Louis  T.   Flagg 

John  Hataremgas 

Kenneth  Phelps        •—  -  - 

(MWBW  TElilf9P4^  LICENSE  (berth  open  for  perm, occupancy) 

John  Hedden  STORMALONG  218B  (tenp.)         ♦<>.25 

(r^t^^gpSE  TRAHSreR  (Permanent  Ucense) 

P^-ank  A.   Marx  SATYR  10  5.00 

(Tsf.fm. Berth  34)  ,  ^ 

Thos.^iilqueen  PICO  109  5.00 

(Pchsd.boat  from 

Arthur  Fenech, 

former  occupnnt) 
Wm.  M.  Brinton    TRIO        117  5.00 

(Tsf.fm. Berth  #209)  ^       ^^     . 

/^^T  TrRMRK  nANCKLLATIDNS  (Permanent  4  Temporary  Ucenaes; 
Jack  i.Dayi7(Per».)  Berth  #191  (Not  occupied  since  4-9-53) 
Frederick  V.-Hirall  "   Sold  boat.  o  *».  J*y7 

Henry  Msiggs  (Ten,).)  Assigned  permanently  to  B«^th  #97. 
Frank  &  John  Pugh(Tei.p.)  -  !  ^^  ^  ^i?!' 
Floyd  B.  Roberts  (Tein>,)    *        *     *°      *^' 


JUSiffiSS 


(1)  prnpn"^  p^^^Jfi  Ilnfl  "^  ^^^^  ^^^^^^"^^  (VimminF  Pool 


tetioD  OD  state 

College  dwimmlng 

bol  Again  PMtBonad 


Action  on  this  matter  was  again  postponed  at  the  ^eq^est  of 
Hr    Kimbell,  Rec^ation  Superintendent,  who  reported  that 
^;tinrb«d  been  held  and  further  meetings  were  scheduled 
3Jth  ^te  College  officials  and  ^tate  Education  authori- 
ties with  the  Tiew  toward  gaining  public  use  of  the  State 
College  swimming  itool  for  limited  part-time  use. 


(a)  Approval  of  Revocable  R.rmit  -  Ocean  View  Co-operaUve  Hur- 

BfilT  Sohool 

The  Secretary  reported  that,  in  accordance  ^f  C««i»sion 
action  unde/Resolution  No.   1118,  meeting  of  April  23,1953, 

10-22^53 
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a  roTocable  permit  hadl  been  drawn  for  iaauanee  to  the  Ooean 
View  Co-K>p«ratire  Nuraery  School  and  that  all  tenss  and  con- 
dltlona,  inoludii^  Insurance  coverage,  bad  been  set  by  the 
permittee,     Ihe  pemit  stipulates  the  ajoiot  hours  and  areas 
arallable  to  Mrs.  Osborne  and  her  group  for  the  Nursery 
School  opez«tlon. 

On  motion  of  Ckwniss loner  Dippel,  seconded  fay  Coonlssioner 
Bercut,  the  following  resolution  was  adopted: 

BMOluUftR  »Q.   13Q9 

BESOLVED,   that  this  Comadsslon,  pursuant  to  Resolution  No, 
1118,  meeting  of  April  23,   1953,  does  hereby  approve  the  is- 


Ijursery  Sch.   suance  of  a  revocable  permit  covering  the  limited  use  of  the 


[liilted  Use  of 


Ooocm  View  Recreation  Center  by  the  Ocean  View  Co-operative 
liursery  School, 


(1)  C«uih  Conversion  of  t25.QQ  U.S.  War  Savlnga  Bond 

The  Secretary  ej^jlained  that  at  a  meeting  of  the  Recreation 
Conrndsslon,  held  September  16,  19il3,  a  gift  of  a  |25.00 
United  Stat4|8  War  Savings  Bond  was  presented  to  the  Recrea- 
tion Department  by  the  North  Beach  Teen-age  Group,  the  bond, 
on  n»turity  to  be  used  for  the  purchase  of  a  radio  for  use 
at  North  Beach  Playground.  The  bond,  now  matured,  is  in  the 
City  Treasury  and  should  be  converted  to  cash. 

On  motion  of  Commissioner  Buckley,  seconded  by  Commissioner 
Gallagher,  the  following  resolution  was  adopted: 


er  Requested 
srt  to  Cash 
.  0.5.  War 
Bond  on  De- 
^t  with  Him,  so 
Badlo  May  be 
for 
I/& 


RAaolution  No.  1310 

REXLVED,  that  this  Conmission  does  hereby  request  the  City 
and  County  Treasurer  to  convert  into  cash  the  5i25.00  United 
Statos  War  Savings  Bond  now  on  deposit  in  the  City  and  Coun- 
ty Treasury  as  a  gift  from  thj  North  Beach  Teen-age  Center 
to  the  Recreation  Commission,  in  order  that  said  gift  may  be 
administered  in  accordance  with  the  bequest,  by  purchase  of 
a  radio  for  use  at  North  Beach  Playground. 


^lo^l]] 


(2)  Award  of  Contract  -  ERECTION  OF  CHAIN  LINK  FENCING  at  LINCOLN 
fIfflC  ,  CYCLONE,  FE^rE  DEPr.(ff.5^  5;TEEL  CORP.)    -  tZ.L^JjQ 

The  Secretazy  reported  that  the  sole  bid  received  October  15. 
for  the  above  mentioned  work  was  from  Cyclone  Pence  Depart- 
ment, American  Steel  4  Wire  Division,   U.S.   Steel  CorporaUon, 
in  the  amount  of  $2,505.00. 

Mr.  Grabow,  Engineer,  recommended  award  to  ^fj^f ^^""^^^Z" 
the  amount  of  t2,^.00,  the  lus,,  sum  bid  °f ^2505. 00     less 
a  deduction  of  |7b.00,   the  unit  price  of  a  lO-foot  section. 

On  motion  of  Commissioner  Dippel,   seconded  by  Commissioner 
Bercut,   the  following  resolution  was  adopted: 

CTCLGNE  KNCE  DEPARTMENT,  UP  Bay  Shore  Blvd.,   San  Ft^ncisco, 
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Lt  for  BRBCTIOK 

iCHiini  LINK  rcKCIMO 
JjjgCOLN  PARK  to 
CJB  lENCE  OEPT. 


they  being  t^o  sole  regular  and  responsible  bidder  therefor 
tn  the  sua  of  $2,429.00;  and,  be  it 

FWTHBR  KSSOIX'D,  that  the  General  Hanager  and  the  Secretary 
are  enpc%rered  to  execute  this  contract  on  behalf  of  the  Re- 
creation and  Park  CoBadasion;  and,  be  it 

FURarHER  RESOUTO),  that  the  Secretary  shall  file  notice  of 
approval  in  the  official  advertialng  of  the  official  news- 
paper of  the  City  and  County  of  San  Ftanoiaoo. 


(3)  Award  of  Contract  -  DRAINAGE  FACXLITIES  AT  CORONA  HEIGHTS 
PULYGMUM)  -  C.  J.COLLIHS  CQ.  -  ll2.283.QQ 

The  Secretary  read  the  following  proposals,  received  October 
15,  1953,  for  the  above  titled  work: 

Low  Biddert   C.J.COLLIMG  CO |12,283.00 

2166  Ifarkot  Street,  San  Francis co   U 

Other  Bidd^rgt 

E.   J.  Treacy |U,975.00 

Michael  Murphy,   Jr $17,732.00 

Ernest  E.  Arras  dba  Adam 

Arras  &  Soa $18,220.00 

On  notion  of  Commissioner  Stem,  seconded  by  Comnlsa ioner 
Dippel,  the  following  resolution  was  adopted: 

p^afflytion  No. 1312 

sion  Awards  RESOWH),  that  this  Conadsslon,  on  recoaanandation  of  the  Gen- 
et for  DRAINAGE  eral  Manager,  does  herely  award  the  contract  for  the  construc- 
UlTIES  AT  CORONA  tion  of  Drainage  fticiUliea  at  Corona  Heights  ^'^If^'^^'^^^ 
To  PLAIQROOI©  to  Street  and  Roosevelt  Way,  San  Francisco,  to  C.J.COLLINS  CO., 
llMLLINS  CO.  for  2166  Mirket  Street,  San  FV^ncisco,  they  being  the  lowest 
Ui.Qo  regular  and  responsible  bidder  therefor  in  the  amount  of 

$12,283.00;   and,  be  it 

FURTHER  RE30LVED,  that  the  General  Manager  and  the  Secretary 
are  eB,>owered  to  execute  this  contract  on  behalf  of  the  Recrea- 
tion  and  Park  Coamission;  -nd,  be  it 

FURTHER  RESOLVED,  that  the  Secretary  shall  file  notice  of  ap- 
proval in  the  official  advertising  of  the  official  newspaper 
of  the  City  and  County  of  San  Fi^ncisco. 

U)  Award  of  Contract  -  CONSTRUCT  IDN  OF  JUNIPERO  3ERRA  P/G  and 
p|f,tf^»niKK  ,  C.    T    fPTMNS  OQ     -  $94.73<>.QQ 

The  Secretary  read  the  following  proposals,  received  October 
15,  1953,  for  the  above  titled  work: 

Lnw  Bidder:  C.J. COLLINS  CO.  $94,736.00 

Wi  ft^yi^K     ^^^  ^^^^  street,   San  ftrancisco  U 

MartlnelU  Construc.Co.   Inc.  f^'  ?i*^ 

SftQ  Construc.Co.  4  Rayor  Cons  true.  Co$97, 488. 00 

Jacks  &  Irvine  Vl^AY,'^ 

William  Mcintosh  4  Son  !^°Hi^*SS 

Ernest  E.Arras  dba  A.Arras  &  Son  f  J03,^.00 

M  ft  K  Corporation  tm'^lfaioO 

H.  E.   Rahimann  Co.  J Ua'. 807  00 

J.  Hunry  Harris  *"*"> 
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On  ■otton  of  Condaslonor  Bercut,  seconded  bjr  CoBBiseloxier 
Buckl«7,  the  following  roaolutlon  was  adopted: 


ft^»luti«in  Ho.  1313 


sndation  of  the  Qeo- 


»„-wi»     RBSOWH)»  that  this  CoaBaiaaion,  on  reoc 
^ilcTwNSTRUC-  eral  Itervager,  do«i  herely  awnrd  the  contract  for  Jhe  Construe- 
.  ffl«TT«»  3ERRA  Uon  of  JUnipero  Serra  Playground  and  Fleldhouae  to  C.J.  COL- 
J°!rr«^Mr^  to    LIMS  CO.,  2166  Ifarket  Street,  San  ftranclaco,  they  being  the 
^*S?7t«  CO  -    lo»«e«t  regular  ftnd  responsible  bidder  therefor  in  the  aaount 
Ij.  cOLUie   .     ^  194,736.00,  and,  be  it 

FURTHER  RESOLVED,  that  the  General  Manager  and  the  SecreUry 
are  ein>ower©d  to  execute  this  contract  on  behalf  of  tbe  Ra- 
oreaUon  and  Park  Comiisaionj  and,  be  it 

FURTHER  RESOLVfl),  that  the  Secretary  shall  file  notice  of  ap- 
proval  in  the  officUl  advertiaing  of  the  official  oeuapaper 
of  the  City  and  County  of  Swi  Francisco. 


(5^  iiiard  of  Contract  -  CONSr..UCTiON  OF  GUEST  CABINS  4  WAREHOUSE, 
r.f^  MATHER  .  RO?«HT  W.  McCHNTQCK  ■  Sa4.ga4.W 

•me  Socretaiy  read  the  following  propoeala,  receired  October 
20,  1953,  for  the  abore  titled  work: 


Lou  aiddert  ROBERT  W.  McClinUck 

*^        Box  1248,  Sonora,  California 


$78,984.00 


Q^l  Bidders  t 
Engelhardt  and  Shaw 
W.   J,  Covington 
C,  T.   Brayton  &  Sow 
Gilb  Conatruction  Coopaiqr 
C.  A.  Oosaett  and  Sons 
Ifa.  Mcintosh  4c  Son 


$85,036.00 
$88,768.00 
$96,934.00 
$99,017.22 
$101,269.00 
$104,852.00 


Th«  Secretarr  alao  read  the  Engineer's  report  In  «hich  it  waa 

amount  of  $84,884.00. 

On  «,tion  of  Coa^iaaioner  ^ckley,  seconded  ty  Co«iaaioner 

Sppel,   the  following  resolution  was  adopted: 

Ho.niA  Bcnnlutlnn  Wo.  i^i^ 

-ion  ,^  RESOU,^.,  t-t  tai.  Cc^«lon  o^«c^^^t--^  ^.TZ- 

»t»ct  for  COMSTKUC-  oral  Manager,  does  ^erety  awa  Warehouse  at  Camp 

-  OF  11  GUEST  CAB-  tion  of  Eleven  (U)  Guest  J'^^^.g^J^'^LiKTOCK,  Box  1248. 

Mather,  Tuolu««e  County,  ^  «OBEaT  W^     ^  ^  ^^^^ 

Sonora,  California   he-  ^i^^,'^!^^. 00  (for  the 
aible  bidder  therefor  in  the  «^°^  °f  »^;^^d  to  be  built) 
ten  (10)  cabins  and  «--«^?^ddSo^l^bin!^ra  total  award 
fiiUft  $5,900.00  for  one  (l)  additional  caom,  or 

of  $84,884.00;  and,  be  it 

tion  and  Park  Cooadaaion;  and,  be  it 

10-22-53 
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(6)  itemrd  of  Contractt  CONSTRUCTION  OF  BASEBAIJ.  P4CILiriSS  - 


The  Secretary  read  the  following  proposals,  received  October 
aO,  1953,  fcr  the  above  titled  work,  these  proposals  having 
been  received  on  the  second  call  for  bids  (all  bids  under 
the  firat  call  having  been  rejected  by  Resolution  Ko.  12bA, 
Bseting  of  September  10,  1953  because  they  were  far  in  ex- 
cess of  Department  estiaatea),  as  follows t 


Low  Bidder;  WAIKIN  it  3IBBALD 


$U3,781.00 


b  Bridge  Street,  Son  Anselno,  Calif. 


QiiiSL  Bidders  8 
Jfertinelli  Constnic»n  Co. Inc. 
E.E. Arras  dba  Adam  Arras  &  Son 
SftQ  Construe 'n  Co.&  Rayor  Con- 
struc'n  Co., a  Co-Partners hip 
W».   Mcintosh  &  Son 
J.  Henry  Harris 


$151,256.00 
tl58, 189.00 

$158,U5.00 
$159,980.00 
$173,805.00 


On  motion  of  Conndssioner  Stem,  seconded  by  Connissioner 
Bercut,  the  following  resolution  was  adopted: 

U..4«n  AuArda  tSaOVfW,  that  thir  Conadssion,   on  recommendation  of  the  Gen- 

P     ofSt^UC-  eral  Manager,  does  herety  --^^^fJ-Ji-^^J^Il^^  l'^^'' 
TOF  BASEBALL  tion  of  Baseball  FaciUties  at  Balboa  Park  to  WAWW  &  SIB- 

hTTTKlT  BALBOA       BAID.   6  Bridge  Street,   San  Anselmo,   California.   Uiey  being 
^  STmniT^         the  lowest  regular  a«5  responsible  bidder  therefor  in  the 
1^3.781.00         amount  of  $U3, 781,00;   and,  be  it 

TORTHER  RESOiJ^H),   that  the  General  Manager  and  the  Secretary 
are  eiq>owered  to  e»cute  this  contract  on  behalf  of  the  Ri»- 
creation  aixl   Park  Coanlssion;  and,  be  it 

FURTHER  RESOWED,   that  the  Secretair  shall  file  notice  of 
Zro^l  in  the  official  advertising  of  the  official  news- 
pljer  of  the  City  and  County  of  San  Pirancisco. 


•t  for  A  Sup- 

il  Appropria- 
'  of  $10,780.00 
Salaries  of  Pbur 
R58  dipervising 
«ctor8,  12-1-53 


(7)  Reouest  for  A  Supplemental  Appropropriation  of  $10,780.00  - 
^   cZ^nsation  of  F^r  U)  R58  Supervising  Directors  -  Decem- 
^Y  1,    iq53  thni  Junf^  X*.  195^ • 

The  Secretary  read  a  memorandum  report  by  Mr.   Lewis,   in  which 
^  r^^^dTthe  Commission  that  four  (A)  -«  P*'^^^^"^ 
of  ^l^lng  Director  be  created  andjhat  J^^^^)  poai- 

UoiTof  PUyground  ^^«^/^^^:^    ^'^t^^fruvitiea .   t^ 
recoimoendation  were,   the  increased  <*^P^^°  ,  ^^^t- 

coB„letion  of  some  26  recreation  ^«"^" ' /JJ^^^°?!^i^Sr 
tZ  activities  requiring  supervision,  and  ^l^''"^'^'^^ 
sv^rvision  of  the  Hiotography  Program  and  Center. 

on  motion  of  Co^ssioner  ^ckley.  aeconded  by  Con-issioner 
Stern,  the  following  resolution  was  adopted. 

pMt  tm  jeare  hav.  resulted  In  <">  »^P^t    ^  ^  j^.  oublic 
Sr„t..  recreationpro^a^  »d  aervi  e.  o  f«^ 
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RESOU^ED,  that  this  Coamlsslon,  oq  recooMntetlon  of  the  Q«n- 
•ral  Nuuigor,  and  for  th«  beat  intareats  and  proper  conduct 
of  th«  Recraatlon  and  Park  Dapartoent,  harataur  raquaata  the 
Migror,  the  Board  of  Supervlaora,  and  the  Controller,  to  ap- 
prove a  Suppleaental  Appropriation  in  the  amount  of  9 10, 780. 
from  the  Recreation  and  Park  Coiapensation  Reserve,  to  the 
credit  of  i^roprlation  312.110.01  (Permanent  Salaries  - 
General  Division),  to  provide  funds  for  the  establishnent  of 
four  (^)  positions  of  R$8  Supervising  Director,  at  a  aonthly 
salary  range  of  1360.00  -  SA25.00,  effective  December  1,1953 
through  JUne  30,  193^>  and  abolishing  four  (^)  positions  of 
R5^  Playground  Director,  luonthly  salary  range  |300. 00-4^3^0.00; 
and,  be  it 

FURTHER  RESOLVED,  that  the  Civil  Service  Coomission  be  and 
is  hereby  requested  to  conduct  a  survey  and  Job  analysis  for 
proper  classification  of  the  positions  established,  and  to 
amend  the  Annual  Salary  Ordinance  to  properly  reflect  the 
creation  and  abolishment  of  the  respective  positions. 


Lfe.»17 


(8)  Accaptance  of  Offer  of  California  Redwood  Association  &  Japan 
Society  to  Restore  Torii  Gate  at  jQDanea*^  Tea  Garden 

The  Secretary  read  a  letter  from  Mr.  Selwyn  J.  Sharp,  Cali- 
fornia Redwood  Association,  offering  to  aid  in  the  restora- 
tion of  the  Torii  Gate  in  the  Japanese  Tea  Garden  by  provid- 
ing the  Coonission  with  redwood  shingles  and  redwood  ridge 
timber  for  the  roof  of  the  gate. 

tt,   Roy  FlaMB,  Chairman  of  the  Society  for  the  Preservation 
of  Golden  Gate  Park,  addressed  the  Commission,  urging  accept- 
ance of  the  offer,  and  introduced  by  letter  a  further  offer 
on  the  part  of  the  Japanese  coonunity  to  give  the  services  of 
a  Japanese  carpenter  to  make  the  repairs  without  cost  to  the 
city. 

Vts,   Takahashi,  speaking  as  a  representative  of  the  Japanese 
Chamber  of  CoBMsrce  of  Northern  CaUfomia  and  the  Japan  So- 
ciety of  San  Francisco,  assured  the  CoMdssicn  that  the  serv- 
ices of   a  Japanese  craftdman  would  be  gladly  provided  and 
privately  financed  by  ^er  organisations. 

President  Louis  Sutter  expressed  appreciation  of  the  interest 
shown  in  preserving  the  authenticity  of  the  Japanese  Tea  Gar- 
den, and  asked  the  acceptance  of  the  offer  by  resolution. 

On  motion  of  Conmissionor  Stem,  seconded  by  Coondssioner 
Bercut,  the  following  resolution  was  adopted: 


mission  Accepts 
fer  of  California 
dvood  Assoc.  &  Jap- 

C.of  C.  or 
rtbern  California 
Vor  Japan  Society 
S.F.to  Repair  Torii 
te  at  Japanese  Tea 

a*  q.g.fark 


ftggolution  Wo.  1317 

RESOLVED  that  this  Commission  does  hereby  gratefully  accept 
the  kind'offor  of  the  California  Redwood  Association  to  as- 
sist in  the  restoration  of  the  Torii  gate  ^\^«  "^^P^'^^J^^^ 
Garden,  ^   providing  redwood  shingles  and  redwood  ridge  timber, 
a^  th;  ^cious  offer  of  the  Japanese  Chamber  of  Co«nerce  of 
of  Northern  California  and/or  the  Japan  Society  of  San  Francis- 
CO  to  provide,  without  cost  to  the  city,  the  services  of  a  tra- 
ditional Japanese  carpenter  to  make  the  repairs. 

l^ere  being  no  further  business  to  co«  before  the  Commissi-. 
President  Sutter  declared  the  meeting  adjourned  at  4.15  P.M. 

Respectfully  submitted, 


^ 


Secretary. 


/  ^^  ^^>A^"<7" 


10-22-53 
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San  PJ*;inciaco,  California 
Novembor  12,  1953 


Miliy  £&S 


The  Sixty-ninth  Recular  Meeting  of  the  Recreation  and  Birk 
Couimisaion  was  caliod  to  order  on  Thursday,  November  12,1953 
Qt  3:00  P.M.,  President  Suttor  presiding. 

The  following  Comraisaioners  wero  present: 

Mr.  Louis  Sutter,  President 
Mr.   Potor  Be r cut 
Mr.  Michael  J.   Buckley 
Mrs.   Honry  J.  Dippel 
P^v,  Eugene  A.   Gallagher 
Ml'.   Fred  D.   Parr 

With  the  correction  of  P^solution  No.   1303  to  provide  for 
the  interchange  of  the  first  game  position  on  succeeding  Sun- 
days betwaen  the  two  Polo  Clubs,  the  minutes  of  the  Special 
Moetine  of  Wednesday ,  October  U,   1953  were  approved  as  cor- 
rected.    There  being  no  errors  or  omissions,  the  minutes  of 
the  Regular  Meeting  of  October  22,1953  were  approved. 


ICA1 


to  be  Set 

Subsurface  Use  of 
»ic  Center  Plaaa 
Exhibit    Hhll 


(1)  From  John  B.  Sauter,   President, J.L.Stuart  Manufacturing  Co., 
representing  Civic  Center  Exhibit  and  Recreation  Hall  Cor- 
poration,  requesting  the  Commission  to  hear  a  petition  pro- 
posing the  leasing  of  the  subsurface  of  the  Civic  Center 
Plaza  for  exhibit  hall  purposes,  and  asking  that  a  date  be 
set  for  the  hearing. 


•      Comtissloners  approved  the  request,  and  President  Sutter 
directed  the  Secretary  to  set  a  date  for  the  hearing  to  bo 
held  in  the  Coraalfsion  Offices,  and  that  n  least  two  (2) 
weeks'    advance  notice  be  given  of  the  appointed  time. 

>p»8t  for  Floral  (g)   Prom  Jtery  C.   Ffehoney,   Secrrtary,   195-^  Grand  Parlor  Committee, 
,^«,nnr^n<T   ^Tii  ... ^ . ...  r. w*^«-  «r  the.  GoT r»en  West. reaue sting  that  a  floral 


idgn  Diu-ing  3rd 
ki  of  June  195A 
u'errcd  to  tJie 
pl.  of  Parks 


^operty  in  Long 
California 
Cfered  for  Chil- 
•a's  Day  Camp, 
lo.  ll^..QOQ.QO 


Native  Daughters  of  the  Golden  West, requesting  that  a  floral 
design  be  di^plaj^d  in  the  Cons^-vatory  f  ^^'   ^^^  "^^^^j^^lJ^^ 
of  the  Native  Daughters'   Convontion,   to  bo  held  the  third 
week  of  June  195^^. 

Commissioners  were  informed  that  the  ^^^^^^^^^^^^^i^^^^f  " 
crAssociation  Convention  is  also  scheduled  for  San  Francis. 
CO  during  the  third  week  of  June,   1954. 

Assignment  of  the  Conservatory  floral  design  p«^  was  re- 
forreHo  Mr.   Girod.  Superintendent  of  I^rks,   for  appropri- 
a^action,   following  his  Investigation  and  clearance  with 
the  San  PV;ncisco  Convention  and  Visitors  Bureau. 

(3)   ft.om  Benjanin  H.  Swig,  a  copy  of  his  letter  to^s  Sigmund 
St^  Commissioner,   regarding  a  100-acrc  location  ^  Long 
i::^'califom.a,   as  a  possible  children. s^osy  ca^. (Owner. 
Mr     W.   1).   Watson  -  asking  price,  |35,0OO.OO;. 

Mr!   Kimbell.  Superintendent  of  Recreation,  '^P^;^^^^^^" 
i:;esti,ati;g  the  location  at  the  direction  of  Mr.   Lewis, 
and  would  report  at  a  later  meeting. 

(,)   ,.«  Eugene  ..   ^''^'-■1^:^:^^^'^^^'^^'^''^ 

11-12-53 
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(continued) 

(i^)  (continued) 

Ing  properties  neoessary  for  McLaren  Park:  Lot  1,  Block  No. 
6328,   end  Lite  7  and  8,   Block  b212. 

On  notion  of  Commiflsloner  Borcut,  eeconded  ty  Commissioner 
IHunc,  tlie  following  resolutions  were  adoptedj 

i*«^  Purchase:  RESOLVED,  that  this  Commission  approves,   for  sutmission  to 
r*'""n^k  6328  -         the  Board  of  Supervisors,   tho  resolution  authorising  the 
let  1,  Block  o:>-£o  purchase  of  certain  property  for  McLaren  Park  as  follows: 

From  hiirray  Norton  et  ux  and  George  Ostertag  et  ux,  Lot  1, 
Assessor's  Block  6328,   for  tJ^e  sum  of  17,125.00. 

,^r.A  Purchase:   RESOLVED,   that  this  Commission  approves,   for  submission  to 
.    irt  ^3^^  the  Boari  of  Suporviso.-s,   ti^  resolution  authorizing  the 
•J^iJ-SfsTBl^^  of  certain  property  for  McLaren  i^rk  as  follows, 


(a)  From  Ibith  E.  Long  and  Melville  H.  Long,  Lot  8,  Assessor^ 
Block  6132  for  the  sum  of  1300.00;   and 

(b)  Prom  Elisabeth  Spannhacke,  Lots  7  and  8,  Assessor  s 
Block  6212,  for  tlie  sum  of  1300.00. 


^Of  Qane  Ap- 
Lroved  2-12-54 
L  R^^^  Stadium 


(5) 


FroB  John  Roeekrans,   Jr.,  President,  Rugby  Footl  U  Union 
S^orthem  California,   requesting  Pen^"i°°  ^°  ft^fl 
date  of  their  scheduled  Rugby  contests  at  Balboa  Stadium^ 
creeling  the  Saturday,   January  30  game,   and  substituting 
contest  for  Saturday,   February  12,   1954. 

On  motion  of  Commissioner  Duckley,   seconded  ^  Commissioner 
Dippel,   the  foregoing  request  was  approved. 


*  «  •  » 


»«••»» 


ns  Required  for 
ovements  at 
Aor  Cffl^^r 


iollactors  Club           (7) 
B8t  Referred  to 
•aUon  Superin- 
BL 


(6)  ^0.  Mrs.  George  D.  Cohn  ^^^Jf^^^^.^^^^^^^^^^ 

San  Francisco  Senior  Center,  ^^^^'^^Jf^^P^^  .^  Aquatic 

Struct  additional  ^^-^^l^TJ^rZ^^^^^  ^^  ^° 
Park  Building,  such  work  to  be  performed  wiLn 

the  City. 

gifts. 

4  *.^A   +hnt  the  CoBimlssion  could  not  ap- 

plans.  .,,....••• 

rr^  HI.  Honor,   -^^o^,-^^,^--"  rr^tiflsfo!  '^^^.t 
tho  Oalifornia  CoUoctor.  ^^^  ^^^i.^lo.  for  phUatellc 

ommendatlon. ) 
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(continued) 


koong  Museum 
ktli«  Riferred 


Sidewalk 
Beferred 


Attorney's 

lion  No.  740 1 

t3  Car  Road 

T^  a«ld  VaUd 


(8)  From  Kichel  D.  Weill,  President,  Board  of  Trustees,  M.H. 

deloung  Memorial  Maseum,  calling  attei.tion  to  the  poor  light- 
ing in  front  of  the  Maseum  and  adjoiniig  parking  snace,  and 
the  dangers  and  difficulties  arising  therefrom. 

Cowdasionors  eaq^ressed  general  approval  of  the  request, 
provided  the  cost  involved  were  to  be  borne  by  the  >*iseum 
Trustees,  Commissioner  Parr  asked  that  q  plan  be  provided 
and  suggested  approval  if  the  lighting  were  installed  with- 
out cost  to  this  department. 

President  Sutter  referred  the  letter  to  Mr*  Lewis  for  report, 
to  check  on  the  feasibility  of  the  lighting  request,  and  to 
*K>rove.  if  the  cost  is  not  charged  to  this  dtpartnent. 

(9)  Fra-n  Virginia  Rise,  Secretary,  Marina  Civic  J^^^^^J 
As3ociatlon.  advising  that  the  City  may  be  held  liable  for 
damages  because  of  the  deplorable  condition  of  the  sidewalks 
on  the  north  side  of  the  Marina  Boulevard,  from  Buchanan  to 
Lyon  Streets.   (Referred  to  Mr.  Bart  Rolph,  Superintendent 
of  Structural  and  Mechanical  Repair,  for  investigation  and 
report  to  the  General  Manager  on  correction  and  cost.; 

(10)  Prom  City  Attorney,  Dion  R.  Holm,  his  OP^"^f  ^o /Z^D^ated 
^     ^   November  2,  1953  "Applicability  of  Vehicle  C°de  Sec  601 

Prohibiting  Speed  Contests  on  Highways,  to  Sports  Car  Races 
I^  Golden^at;  Park,"  advising  that  the  Sports  Jar  Road 
R^ce^  in  Golden  Gate  Park  do  not  violate  provisions  of  the 
California  State  Motor  Vehicle  Code. 

The  following  communications  were  presented  for  information  -  to  be  ack- 
nowledged and/or  filed  by  the  Secretary: 

(1)  J^om  His  Honor.  Mayor  Elmer  E.  Robinson  lettersfrom  the 
^  '  following,  opposing  road  racing  n  Golden  Gate  Park. 

(a)  Ocean  View  Inprovoment  Association 

(b)  Westwood  Park  Association 

(c)  ToKalon  Club 

T        <!o,.r«+*irv     Art  Conmission.  approv- 

(2)  From  Joseph  K.  Dyer,   Jr.,  Secretary,   "^ 

al  of  plans:  Tuolumne  County  (Resolution 

(a)  Improvements  to  Camp  Matner,   i^oxw 

33ii8-1953-S),  and  (Resolution  3330-1953-S) 

(b)  Phelan  Beach  Recrection  ftiiiomg  \^^ 

tr.?L  M..H.e.  V^apUn  loos  -..^^^^ 

(formerly  of  San  Francisco),  urging  repair  oi 
of  Fine  Arts. 

Letters  of  thanks  from  ^^«/f ^^°''i"f*  ^^^  TV  Guide,  for  departmental 

(1)  From  Horace  C.Baker,  ^^^J^^^^' J^ty  Goli-  Tournament, 
cooperation  in  »^^^f  ,^^^,  rtj^^^ch  Merchants  and  Boosters, 

(2)  From  EUos  P.  Anderlini,  ^°f  J^f^^^.^party  at  North  Beach 
for  a  siiccewfully  sponsored  Halloween  par  y 

Playground  Affiliated  Art  Groups,  for  the 

(3)  Prom  Adele  Chase,  President,  Affiii 
195^  Art  lliitival. 
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_( continued) 

T^ttAra  of  thanks  (continuod) 

(/)  R'om  Hiaao  Inouye,   Jnoanese  Chain'oer  of  Commarce  of  Northern 
-California,   for  the  uao  of  S.gmwd  Stern  Grove  for  the  recep- 
tion o?  the  Crown  Prince   ^f   Tapcm. 
(5)   Ftom  St. Michael's  Mothers     Club  for  the  prom^jt  repair  of 

Ocean  View  Playproune  bloachoro,  ' 

lb)  ft-om  Mrs.   Ro30  L. Hopkins,   Secrei-ary-Treas-iror,  Lincoln  Womens 
Club,   for  the  contideration  ai^d  successful  solution  of  the 
maniclpal  golf  course  fee  schedules. 


««»»««»»»• 


^  pEt-'iQATKS 


(1)  Mr.   Thoiaas  Chace,  Consulting  Engineer     and  Mr.  Thaddeus  Gra- 
bow,  Department  Engineer,    s'abrdtted  for  approval  the  Final 
Plans  ^d  Spociflcations  for  the  Veterans'   Shelter  at  Kezar 
Stadium.     Z.   Gratow  explained  ^-^/-^^^^^^.^tf  t°^'  "^ 
the  Art  Comission  had  beon  complied  with  ^^^^^^J^^f^^ 
plains  .ere  approved  today,   U^e  Secretary  would  receive  con- 
struction bidd  on  Decenber  U,   1953. 

FhllowinR  a  rovlow  rjad  oxoDanation  of  Mr.  Chaoe,  on  noti°n  of 
J^'Tssionur  Parr,  soco.d.d  b,  Con^ssloner  Dlppel,   the  follow- 
Ing  re»olutiou  was  adopted i 

Engineer,  »  •  » 

W  Mr.  C„l  PeCUl.  Shoreline  PWn,  U«cUUo„  or^Ufor- 


Gould  - 

uboat 

I  fraqcisco'*- 
Ing  Postponed 
illovenber  25th 
wtinp) . 


Pg^?M^8 


ter.     Mr.   uouxa  aui*u^  _^.,f   fsniv  on  his  plans.     He 

said  he  was  not  prepared  to  repor^  ^^i^meeting,  and  ack- 
requestod  PO^^ponenentt.  the  next ^egul^^^^  ^^^  ^^ 

nowledged  the  notice  f  ^^ ^^^^^^^^  bT^e  high  tide  of 
vessel  imast  be  removed  from  the  beach  tyL       ^ 
vc»a^  Coiranisslon  is  not  srt.i3ix 

December  18,    iyf)^*   li    »-"     .    ^v,„  „ov^   reeular  meeting. 
the  financial  conditions  at  the  next  regular 

D-T-T.     seconded  by  Connoissioner 
On  motion  of  Commissioner  P^^'   ^^f  ^^^  ^^^ed  on  the  con- 
Buckley,   the  two  weeks'  P°^^P^"^^,"'  ^"^te  and  satisfactory 
aition  that  ^^.  ^°f  tft  t^"     eLve  the  Showboat  from  its 
financial  report  at  that  time  or  re 

present  location.         ^  ^  ,  ,  »  » 

rrL^ut^ --  irr-V,.  ..ccueui  or  «.e 
Second  District  FTA. 


■ 


»«•»»•••*• 


eiAL  TRANSACTIONS 
(1) 


Intments  -  October  U  thru 


Temporary  Non-Civil  Service  Appo 

n4««oi      seconded  by  Commissioner 
On  .ootion  of  Commissioner  Dppel.    se con     ^^^y 


Parr,   the  following  reso 


lution  was  adopted: 
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^m  TRANSACTIONS  (continuod) 


rary  Non- 
Service  and 


Raaolutlon  No.  1321 


RBSOLVED,  that  cdl  Tenporcury  Non-clrll  Service  ^polntnents 
in  vflurlous  claaslficatlone  represented  by  Requlaltlona  Nos. 
T-771  tlaru  T-785,  and  two  Exejapt  Appointmenta  that  were  made 
by  the  General  Manager  aivd  certified  by  the  Secretary  during 
the  period  October  U  thru  November  12,  1953,  are  hereby  rat- 
ified and  approved;  and,  be  It 

FURTHER  RESOLVED,  that  a  report  of  said  appointments  be  trana- 
mltted  to  the  Controller  and  the  Civil  Service  Ctxiunisaion. 


S88  and/or 


(2)   Proyreaa  and/or  Final  Payments 

On  motion  of  Commissioner  Dippel,   seconded  by  Conmissioner 
Parr,   the  following  resolution  was  adopted: 

R^a9lntlon  No.    1322 

RESOLVED,   that  for  the  best  interests  and  proper  conduct  of 
the  Recreation  and  Park  Department,  the  Controller  be  and  is 
hereby  requested  to  approve  the  following  Progress  and/or 
Final  Payments: 

(a)   pgNCERTS  -  Q.Q-PARK  BAND  -  Contract  No.    2125. 


icy  to  be 
(mined  re. 
Dye  Children' I 


To  Ralph  Mirr^,  Director  -  4th  Payment  -  $2,303.00 

Period  onding  10-31-53. 

(b)  CONSTRUC.ADDL. QUARTERS, PRIMATES  &  P^lNTHERS,  S.F.ZOO  GAH- 

;igN^  ,  Contrnnt  No.   2067 . 

To  C.J.ColUns  Co,  -  7th  &  Pinal  Rayt.  - 
Period  ending  10-26-53. 

(c)  T^F^  Q>^  SHARP  PARK  I4NP3.  •195M954 


|7,Ub.39 


To  Ralph  C.   MacArthur.San  Mateo  Co.  Tax  Col. 
(^)»TAffiS  ON  MATHER  &  IKE  LYE  LANDS.    1953-195A 


1869. U 


To  Alfred  N.  Davis,  Tuolumne  Co.   Tax  Collector 
(e)    PATROL  SERVICF.S  -  L.\KE  MSRCKD  SPQRT  fgHINfi 


♦785.70 


$433.00 


To  Associated  Sportsmen  of  California  - 

Period  ending  10-31-53.  .     .     ,,     ,     i^v>^c 

(f )  ^T  ^iiK^T  siTF.  TMTVTS.-CQpt.Nn,1?(^.^pntTonQr'8  mij 

To  hbrtinelli  Construction  Co.-7th  Pay't  -        $25,197.80 
Period  ending  10-31-53.  ,,       ,^^, 

(g)  ^(^ii^  DPiffiMtff  PP-^^"  REC.ptf9.-n»"t.#]/.n  nontrQi'rg  nOL 
To  C.M.Pelets  Co.  -  1st  Payment  -  $2,277.00 
Period  ending  10-51-53. 

(.)   Reforrii^;  t*  rte»  (d)  of  the  above  payraents.   the  Secreta- 
ry  reported  that  Mr.   Lewis  had  requested  the  Commission 
insider  its  policy  for  the  future  us     of  the   Dee  Dye 
lands, which  have  been  held  as  a  possible  location  for  a 
children's  mountain  camp. 

President  Sutter  informed  Commissioners  that  under  the 
1947  Recreation  Bond  FMnd  an  improvement  program  approach- 
ing  one-half  million  dollars  had  been  ^^^^/^''^fJZ^. 
d^ldren's  camp;   the  175  nilles  distance  from  San  Francis- 
fo     tho  su^Tleason  of  sixty  days  ^^  l-2^--J^°,,, 
ma  or  difficulties  of  the  plan.     He  asked  that  definite 
action  and  policy  be  set  before  next  year     but  that  the 
taxes  for  the  fiscal  year  1953-1954  be  paid. 


(3)  .ieaaaal-Igii3F<1n  -  flllft^ntrS- 


On  motion  of  Conmdssloner  I^rr.   seconded  by  Co«uissloner  Gal- 
lagher,   the  following  resolution  was  adopted: 
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jgj^Hg^CTIONS  (continued) 


fleations  of 


^agtuUon  Mq«  13^3 


RESOLVED,  that  for  the  beat  interests  end  proper  conduct  of 
the  Recreation  and  Park  Department,  the  Controller  be  and  is 
hereby  requested  to  approve  the  following  Allotments: 


(a)  To  provide  for  1953-1954  taxes  on 
Sharp  Park  Lands  ($369. U): 
Allot  -  Approp.312v870.01  (Taxes) 

"     Reserve  -  Approp.  312.870.01 
Transfer  from  Approp.  312.^00.04  (Equiptuent- 
Recreational  Units)  to  Approp.  312. 870. Ol(Taxes)  47. U 


$402.00 
16.00 


(b)  To  provide  for  1953-1954  Taxes  on  Mather  and 
Ike  Dye  Lands: 

Allot  -  Approp.312.870.08  (Taxes)  577.70 

(c)  To  provide  for  Work  Orders,  Encumbrances,  etc. 
re.  purchase  of  McLaren  Park  Lands: 

Allot  -  Approp. 312.600.03  (McLaren  ftirk  Land)  10,000.00 

(d)  To  provide  for  wages  for  R-54  Athletic  At- 
tendants at  Kozar  Stadium: 

Allot  -  Approp. 312. 130.04-2  (Temporary  Wages)  1,180.00 

(e)  To  provide  for  Overtime  for  Supervisor  of 
Restaurants  &  P/Gs  in  connection  with  Kezar 
Concessions: 

Allot  -  Approp.312.111.03  (Overtime- 

Commissary  Division)  250.00 


(f)  To  provide  Holidfly  Bay  (General  Division) 
Allot  -  Approp. 312. 112.01 
(A  supplemental  appropriation  of  t 1,000. 
will  be  required  to  complete  the  year.) 


400.00 


«««*«»«•*« 


U)   fviin^^^itions  of  Contracts 


On  motion  of  Commissioner  Parr,   seconded  bj'  Commissioner 
Dippel,   the  following  resolution  was  adopted: 

R^o^-.M^^r.^  No.    13?4 

RESOLVED,  that  for  the  best  interests  and  proper  <^o;j^^  °^ 

the  Recr;ation  and  Park  Department,  the  ^orrtrol  er  be  and  is 

Sreb^  requested  to  approve  the  following  Modifications  of 

Contracts: 

(a)  M.IRY  T;^I^R  BE/.RDSLEE  hCMDRL-J.  GATEWAY  -  30th  &  Ralton 

^,.^    _  r^^.^.t  ^izi  -_Cflntr(7lloT'8  mga 

To  Arras  Bros.,   to  paint  wood  seats  |96.3o 

Replacing  4  squares  of  sidewalk^  ^^  ^^  ^^^ 

ifS  &  K  Corporation  -  Change  Order  #1  "  f°^ 
X^ing  c^-ete  wall  support  for  existing 
school  property  retaining  wall  footing  -^    ^    ^  ^^^^^^ 
an  increase  of • 

(5)  Requaat  for  i^r^^l  'ot\evorary  En^lojwnt,  from  Permanent 

Salary  Appropriations; ^ 

On  motion  of  Conmdssioner  Bercut,   seconded  ^Commissioner 
B^c^ey,  the  following  resolution  was  adopted: 

^'  11-12-53 


^yKgg!^-»^^]^^j^>^;  '-".-iglji'^j 


ffjCT;i»iJ3SCfl 


■;^&,\nr.lk*-ilejjti:^  iV^^c^ 


» 


(continued) 


Rbm1v>Up"  "°-  ^^^- 


.  L  nrnval  of  RESOL'/ED,   that  this  Coiardsaion,   on  recominendation  of  the  Gen- 

^'^    ?^^nta  eral  Maniger,  does  hereby  i-equest  the  Controller  to  approve 

••"^'Tt  Saury  U8^  orJuTda  in  Permanent  Saia^  Appropriations  for  filling 

.permanent  SaUry  use     ^  positions  ^  Teinporary  Eniploytnenta, 


$1,375.00 
1,375.00 
200.00 
550.00 
27.50 


IgQ  of  Time 


Replacirig  D.Circinciono  (T-^,T-757  and  T-773) 
Sick  Lv.  w/o  pay  11/2/53-3/31/5A 
••  C.  Ziss  (T-75A)  Sick  Lv.w/o  pay 

10/12/5>A/12/5A 

•  Amelia  Ryan  {l-b/^)  Sick  Lv.w/o  pay 

10/2o/5>ll/l5/53 

•  Max  Ostor  (T-690  and  T-.78A) 
Sick  Lv.  w/o  pay  11/ 1/53-12/31/53 

•  Lyndon  Hughes  (T-785)  Sick  Lv.w/o  pay 

11/  5/53-11/V53 

(6)  m^n*}^""  °f  '^^^- 

On  motion  of  Commissioner  Dippel,  seconded  by  Commissioner 
Gallagher,  the  following  resolution  was  adopted: 

P?a?\iiti"n  ^^-  1326 

RESOLVED,   that  this  Commission,  on  recommendation  of  the 
General  ^bnager.   approves  the  following  Extension  of  Time. 

SILVER  TERRACE  BOOSTER  PUMP  INSTALLATIDN.Contja32-Con^ 

^^^^^i^S^Tnter,   an  extension  of  30  calends-  days,   thru'" 
To  °«°^ J'^^^"^     '    ^^3^d  W  <3olay  of  Water  Department  to 
December  19,    i75^>   cauawu  ujr         -^  around,    so 

n^e  necessary  connection  in  water  ^^^^  at  this  ground, 
that  contractor  could  proceed  with  the  work. 


«  •  • 


»«»•*•• 


n  for  Service 

[wB  — — 


(7)  i^rlfra  ^"^  g^ryl'Jg  "^  '^"^^ 

on  motion  of  Commissioner  i^rr.   — ^^f^f^,?°"^^^^°"^' 
Dippel,   the  following  resolution  was  adopted.       , 

HESOtVED.   th.t  for  the  b..t  ln»»"'^'  •^J'^fiLrbfl''' 
i.  h6r«by  requested  to  approve  U»  foUovlng  ur 
Service  or  Worki 

U^  To  Hyde  Forbes,  Consulting  Engineer-Geologist-  $1,3^.00 
^^   for^ri^Is     ski  analysis  and  subsurface  in- 
foL^io;  requested  for  /^.pleton  &  Wolfard, 
f^Slttects  for  the  Eureka  Valley  Recreation 
Center  and  Playground.  p„KHr 

(b)  To  Bureau  of  Light.   Heat  and  Power.   Public 

TTMlities     a  Work  Order  in  the  amount  of.    .    .     »i»5uu- 
for  i     ctkcal  engineering  work  -d  construe 

tion  of  electrical  ai«^-^^^J°!;,S^^::a1ravel 

Camp  Mather  in  the  amount  o^ ^^'^'  ^l  amount  of  $300. 

expenses  and  subsistence  at  camp  in  the  amo 


«  «  »  »  » 


«  «  «  •  « 


• 
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(continued) 

(8)  A^nding  ReaQlyt^fnn  No.l277  (MtR.  Qf  Qg^.i.  t9Sil 

On  motion  of  Commissioner  Parr,  seconded  ty  Commissioner 
Buckley,  the  following  resolution  was  adopted: 


Res. 1277, 

-9f  lD-1-53, 
[iscluiie  Hiraloma 


RESOLVED,  that  tfti4  Gommlsfiion,   in  order  to  correct  an  omis- 
sion in  the  Service  Order  to  the  Abbot  A.  Hanks  testing  lab- 
oratory in  the  amount  of  $2,^99.50,  does  hereby  amond  Resolu- 
tion No.   1277,  meeting  of  October  1,   1953,   to  include  Mira- 
lona  Playground  with  the  work  to  bo  done  for  the  Uurel  Hill, 
Junipero  Serra  and  Pholan  Beach  projects. 


(9)  Yfliffht  Harbor  Mooring;  LiC9n8Q,a 

On  motion  of  Commissioner  Parr,   seconded  by  Commissioner 
Buckley,  the  following  resolution  was  adopted: 


Harbor  Mooring 


RESOLVED,   that  this  Commission,  on  recommendation  of  the  Gen- 
eral  Manager,   does  hereby  approve  the  issuance  and  caricella- 
tlon  of  permanent  and  ten^jorary  Mooring  Licenses  at  Yacht 


Berth 


106 

lU 

A  Ctemp.)20.00 


Rate 

$5.00 
10.00 


Harbor,   as  follows:  Name  of 

(a)  Hffl  t^^t'■fin3ea  (Permaneat)  Baai-— . 
Wm.P.Malone  EILEEN 
Milton  W.Shoong               BONNIE  ROSE  II 
Helen  L.Hollingsworth         SHAWNEE 

(Temp. License) 

(b)  Tfimrn-"^  Licence  r^nOQU^Uftflfl 

n      T    RAhin  (Sold  boat; 

Lid  SplngoU  (Boat  «>vod  from  iacht  Harbor) 


(1)  ij^Y^ff  Valley  Rfrr^^ntlon  <?Wt,S£ 


B8t  for  A  Sup- 
^  Appropria- 

iof  tioo.ooo.- 

iMley  Rec. 
Acoyisition 


President  Sutter  informed  Commissioners  that,   ^^ /^*^?;^^°^ 
r  fhrftQ3  000  00  appraisal  for  the  central  portion  of  Block 
to  the  593,00U.uu  apprux  Valley  Recreation 

or\h     oolfifted  as  tho  site  of  tne  nayes  voj-xaj 

♦3.000.00  on  tho  adjoining  ^°*J2>  ""f  IJe-atudUd  the 
.cc.„  and  Peking  space       =~^         "^     Z.li6.re,  it  moat 
plot  of  the  property  ^°^''XlZ<'^t,^  reported  that  a 
rrierntll  i^^i^i-f  In  S:  ^^-Vf  ,lSo.O«>.00 
would  be  required  for  land  acquisition. 

,      , naT./.,it     seconded  by  Commissioner 

On  motion  of  Commissioner  Bercut,   s®<^°"°°^    ^ 
Wp^l,   the  following  resolution  was  adopted: 

--''-•  Tt  rrih^rcrt;;n"a^ -rs:pt"-^^^^^ 

troller.   ^'  f""''/,^^/  :"Se  «.S  of  $lOO,0<».<»  to 
1947  Recreation  Bond  Staid  J-"  ™  required  aa  the  alt. 

provide  funds  for  the  purchase  "^  J^'^«^°^        ^^^^  of  As- 

of  the  Hayoa  Valley  R«'=™°"°".f°°  .  1  uows, 
9es«.r's  Block  No.   30o,  described  as  follows. 

l«t  22,  aniJ^s  No,.   26  to  36.  inclusive, 
(continued  11-12-53 

Page  #9)  Y 


.}-4?s««*5 


I 


(continued) 
and,  be  It 

FURTHER  RESOLVED,  that  upon  the  approval  of  the  above  request, 
the  Director  of  Property  be  requested  to  proceed  with  the  ac- 
quisition of  the  properties  above  described,  required  for 
the  Hayes  Valley  Recreation  Center  and  that.  If  necessary, 
ho  provide  for  acquisition  through  eminent  domain  proceed- 
ings. 


261 


(2)  Request  for  A  Supplemental  Appropriation  of  ^5,8U.OO  to 

g^Yi^r  Hfl'^"'*""^  EmDigymanta  for  Urgent  Maint.  k  Repair  Work- 

On  r«comi»ndation  of  the  General  Manager,   and  on  motion  of 
Coamissioner  Bercut,   seconded  by  Commissioner  Parr,  the  fol- 
loving  resolution  was  adopted t 

for  A  Sup«  RESOLVED,   that  this  Commission  does  hereby  request  the  Mayor, 

'ntal  Appropria-.      the  Board  of  Supervisors,  and  the  Controller,  to  approve  a 
I    nf  45  sL  -  Supplemental  Appropriation  in  the  amount  of  ^5,8U.OO  from 

.^ic^nts  for         the  Compensation  Reserve  Rmd  (Appropriation  312.199.00)  to 
^  oHCnt  Appropriation  312.130.01  (Wages  -  Ganeral  Division),  for  the 

ilog  of  urgent  ^J^^^^^t  of  labor  rs  and  skilled  workmen  to  perform  work  on 

numerous  urgent  repair  and  replacement  jobs  at  various  de- 
partment  properties  as  follows: 


2  A-651 
2  J/, 
1  A^^04 
I  A-15^ 
1  E-108 


Wire  Ffence  Men-88  das.  e  121.60  per  day ,$1,900. 80 


Laborers 
Plumber 
Carpenter 
Electrician 


88  das.  •  $lb.00  per  day,  1,^8.00 
U  das.  •  t2^.00  per  day,  1,05^.00 
U  das.  e  C21.60  per  day        950.^0 

22  das.  e  $24.00  per  day  ^?g.00 

TOTAL  -  $5,843.20 


:  Bood  Election 

MgY.?.  19S3. 


al  Manager's  (3)  ^1ft-t1n"  ^--^^^  '  ^^  ProPQaitJon  V  -  WOY.   3.,  l^ 

,rt  on  Results  g^^^tary  was  directed  to  enter  into  the  records  excerpts 

from  the  written  report  of  Mr.  Lewis  on  the  •■««"1^''  °f ^^ 
14,400,000.00  Bond  Issue,  defeated  at  the  polls  on  Tuesday, 

November  3,   1953; 

The  report  showed  that  only  56.8$  of  the  registered  voters 
cast  ballots.     The  Recreation  and  Park  f-f^^^'^^ll'' 
tion  "G",  received  118,398  favorable  votes  and  d7,889  op 

posing  votes, 

Mr.   Lewis's  report  oxpressed  confidence  that  the  proposal 

would  pass  successfully,  if  re-suteaitted. 

On  motion  of  Commissioner  Parr,' seconded  by  Commissioner 
Lewis  for  recommendation. 


of  state 
Swimming 
•  to  be  Made 


w-     v*^y^^^     Recreation  Superintendent,   reported  that  an 

•  fin  J^ni  0?  thfsan  Frar>cisco  State  College 

agreemera  on  the  use  01  ^^^  ^^^  ^^^  roached,but 

Commission  at  the  next  meeting. 


»  •  «  »  » 


«  «  «  * 
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Ktuxif  Enclosure 
[Other  Inpvts.- 


isaion  Grants 
«r  Modification 
[Crystal  Plunge 
with  Robert  A. 
raen:  7  Months- 

e.15,1953  to 
15, 1954-Month  ly 


2b2 


1 


( continued) 

(5)  |^]^T-nY  Enciomira  and  QtheE-TinnroYgMntB-tlRri 

Proaident  Sutter  Informod  Comm.'.».ioner8  that  it  would  be 
both  advisable  and  necosaary  to  have  details  ^PP'^^^^^^^.^^ 
Commission  for  any  conteraplated  improvements  on  City  build 
infis  by  groups  or  organiaations  using  the  facilities,  in 
particular.  L  mentioned  ti..  proposal  of  the  Maritin«  Museum 
To  enclose' the  balcony  at  U.o  Aquatic  Park  ^i^^/^'-^^^^' 
suFKostions  that  improvonwnts  and  conversions  of  space  oe 
^e  on  the  Urra^d  floor  section  of  the  Aquatic  Park  build- 

ing. 

Commissioner  Dippel  explained  that  Private  funds  were  now 
available  to  proceed  wit^  the  work,  and  g^^J«^  "J^^^"°,"^ 
thnt  plana  for  the  balcony  enclosure  would  be  suboiitted  to 
the  Art  Cou^dssion  for  approval,  and  P-;;^7^-7  P^!^»/°',^ 
the  turrace  room  irr.provoinent  would  bo  submitted  to  this  Com- 
mission as  soon  as  prepared. 

The  roconmondation  of  the  Director  of  P-°P-^Jy  f  ^^^^^^  fj^^l 
due  to  the  lim.lted  timo  remainxng  for  a  month-to-month  rent 
J?  of  Crist  1  Plungo,  the  modification  of  the  lease  should 
t   draw7for  a  s^ven'c?)  month  period,  in  liou  of  t^o  orig- 
fnan  proposed  .ieht-month  period  at  the  Special  Meeting  of 
October  U,  1953  vmder  Resolution  No.  1300. 
On  motion  of  Con^nissioner  Dippel.  seconded  ^Commissioner 
Gallagher,  U:a  following  resolution  was  adopted. 

p^solutjgn  NOi  1??^ 

Director  of  Property,  does  ^!^^     ^  j^^^i^g  of  October 
item  (2)  of  Resolution  N-'  ^^'^^^t^^  moTification  of  the 
U,  1953.  in  its  stead  ^^^^^f.f  ^«^^^3:,r(7)  months'  rental 
Crystal  Plunge  lease  to  provide  ^^^  f  ^^V^^^^f.  $1607.00  per 
f7om  Robert  A.  Pedersen  at  a  -"^^  ""^^.J  %%,,,^   ,ith 
month,  commencing  December  15.  195^.  to 
a  repair  allowance  account  of  |2,jOO.uu. 


BiSINESS 


(1) 


rj^^^^^^^^n  Tr«e  -  waahia£t23-sa^ 


ission  Granted 
ilorth  Beach  Civic 

iaations  to 
tall  Christmas 

in  Washington  Sq 
1  Expenses  in  Con- 
ion  Therewith  to 
LBorne  by  T^em 


Resolution  No.   133  j 

of  pannlMlon  to  the  Horth  3»°=^ /^f^.i,  ?ity  Novs.   to  In- 
prosented  W  ««=-  ''"f'f "t^  "tree  In  Waahlngton  Square 
stall  ana  decorate  a  ^i^''"^=  ^"       «ith  the  condition  that 
duilnp  the  r,hri=tm«s  holldaj'  aeaaon.-i  ^^thorljed  to 

-S^' Julius  Girod,  Sup.riutenao.t  o^J^^^J;^,  „,o     and 
aeU'nate  U«  exact  l""""""  ^"  ith  the  prortslon  of  the 
Sft%.ll  =^-UaUor:;r  erauon.  J--  whol>,  and 
reit'^'^'tl  »-thV.c).  sponaorl,^  gro.p,. 


#     «     »      «     « 


«     «     »     »     * 


* 
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(continued) 


Use  of  Palace  of  Fine  Arts  by  Anterlcan  Mine  Conference  on 


(2) 
jsiion  Granted 
jicw  Mine  Confer- 
to  Use  Palace  The  Secretory  reported  that  the  General  Manager  rocoaanonded 
iMqc  Arts  on  the  rente  1.  of  the  Palace  of  Fine  Ai'ts  Building  to  the  Ameri- 
jber  20,   1954  can  Mine  Conforunco  on  Saptombor  20,   1954,  for  a  diuck-wagon 
Chuck-wegon  Dinner, dinner,   at  a  rental  of  tlOO.OO  per  daj  ,and  the  provision  of 
f^y  Day  BQtisfactory  inaurnnce  coverage. 

On  motion  of  Coinmiasloner  Barr,  seconded  by  Comadssioner 
Buckley,   tlid  rQCoamendation  and  proposed  rental  were  ap- 
proved, with  the  further  provision  that  it  bo  conditioned 
upon  cleai'ance  ty  the  Division  of  Plre  Prevention  and  Inves- 
tigation of  the  Soil  PranoisGo  iflre  Department, 


jam 


(3)  YaadaUaa 

The  Conunission  next  considered  the  written  report  of 

Mr.  David  E.  Lawis,  General  Manager,  dated  October  28,  1953, 

on  tho  continuing  rocord  of  the  acta  of  vondallan  which  have 

resulted  in  serious  and  costly  aanage  to  park  and  playground 

properties. 

In  consonance  with  the  recommendations  contained  therein, 
and  on  motion  of  Corornissioner  Parr,  seconded  by  Conaaiaaioner 
Dippel,  the  following  resolution  was  adopted: 


i»8ion  Takes  WHEREAS,  continuous  acts  of  vandalism  have  resulted  in  seri- 

98  to  Combat  ous  daniage  and  depredation  to  various  park  properties  to  U* 

LtlDuing  Vandalism  degree  that  «itgr«»ai'«  ^^  corrective  measeret  maX  be  tektnj 

[Hqjartment  Proper-  qow,  therefor*,  be  it 

HBSOLVEI),  that  this  Conmlssion  does  hereby  request  the  Board 
of  Supervisors  to  amend  the  Municipal  Code,  making  it  a  mis- 
demeanor to  loiter  in  Golden  Gate  Park,  or  to  park  an  auto- 
mobile except  in  the  course  of  attend-^nce  at  a  public  func- 
tion, both  prohibitions  to  cover  the  period  from  dark  to 
dawn J  and,  be  it 

FURTHER  RESOLVED,  that  the  Honorable  Police  Commission  be 
and  is  hereby  requested  to  assign  not  less  than  three  (3) 
mounted  Police  Officers  and  two  (2)  radio  patrol  cars  to 
patrol  Golden  Gate  I^rk  at  night,  and  at  least  one  (1)  motor- 
cycle Police  Officer  to  patrol  Golden  Gate  Park  all  day, 
evory  day; 

FURTHER  RESOLVO),  that  the  General  Manager  be  and  is  here^ 
authorized  to  arm  the  department  watchmen  who  are  assigned  to 
"iden  Gate  Park  at  night,  and  if  possible,  o  -rr^f  ff 
the  Police  Department  for  their  instruction  in  poUce  proced- 
Te   a^  in  the  use  of  firearms  at  the  police  pistol  range, 
and,  be  it 

FURTHER  RESOLVED,  that  this  Commission  does  hereby  adopt  and 
Z™  as  a  formal  polic,-,  the  requirement  that  a   watchmen 
Assigned  to  watchman  positions  within  tne  I^ecreation  and  Paik 
assignea  x,o  w       *;     be  ohysically  abla-bodied  and 
Department,  in  the  future,  oe  pnyaxou  ^ 
capable  of  carrying  out  the  assignments  attendant  on  that 

particular  day. 


i 
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•^|NESS  (continued) 


{J^)  Commission  Endorses  I600.00  Award  to  San  Francisco  State 
College  Foundation  -  Fishery  Biology  &  Management  -  Lake 
MlSiiil. — 


isslon  Endorses 
« cation  of  S.F, 
PJi  College  Foun- 
Ittlon  for  An  Award 
(loOO.OO  from  the 
inty  Fish  &  Game 
Ijj,,    F\ind  for 
Biology  & 
tnt  Stu4y, 


The  Secretary  reported  that  tho  San  PVancisco  State  College 
has  been  conducting  a  study  of  flahory  biology  and  manage- 
ment at  Lake  Moroed,  tho  project  being  co-ordinated  and 
svipervlsed  by  Dr.   Joel  F,  Gustafson  of  the  College      Divi- 
sion of  Natural  Sciences. 

Supervisor  Christopher  hrvs  requested  that  the  department 
advise  Dr.   Guatafson  and  the  Associated  Sportsmen  regarding 
tho  stop3  to  bo  taken  to  obtain  an  approval  of  a  $600,00 
award  to  tho  San  Francisco  State  College  Foundation  to  com- 
plete the  fioh  study  at  Lake  Marced.     Approval  of  the  award 
by  tho  California  State  Fish  and  Game  representatives  is 
anticipatod,  and  Mr,  Lewis  recoramonds  approval  of  the  pro- 
ject, the  $600.00  fund  to  bo  obtained  from  the  County  Fish 
and  Game  Finos  Account  administered  by  the  Chief  Administra- 
tive Officer,  Mr.   Brooks. 

On  motion  of  Co:Trai3sioner  Pnrr,   seconded  by  Commissioner 
Dippel,   the  Comroissiou  cave  its  endorscmfjnt  to  tlie  applica- 
tion of  the  Sail  Francisco  State  CoUeco  Foundation  for  on 
award  of  fx 0.00  from  tlie  County  Fish  and  Game  Fines  Rxnd. 

(5)  Request  to  Liclude  in  195A  Budge t-i'\inds  to  Purchase  Twin 
p*^>^s  Land  for  Interior  Greon  tH>lt 


WiUr  Q^o^^  ^^^ 


From  William  J.  Coghlan,  President,  Twin  Peaks  Lnprovenvent 
Association,  20  Villa  Terrace,  requesting  that  tho  Commis- 
sion provide  funds  in  the  195A  Budget  for  the  purchase  of 
certain  proport-  in  tho  Twin  Peaks  arua,  bounded  by  Claren- 
don Avenue  and  Avensada  Road,  Acquisition  of  the  land  Ip 
desired  by  the  Hssociation  in  the  interest  of  on  integrated 
Green  Beit,  os  proposed  l^  the  Department  of  City  Planning. 

IhQ   request  wcs  referred  to  tho  General  Manager  for  investi- 
ration  and  recornrm^ndation  on  the  advisability  of  acquiring 
the  property  and  its  possible  use  for  recreation  or  park 
purposes.  Tlie  Secretary  was  instructed  to  request  an  ap- 
praisal and  cost  estimate  from  the  Director  of  Property. 


»  *  «  «  « 


««»«««* 


(6)  Award  of  Contract:  CONSTTIUCTION  OF  BLEACHERS  WEST  SUNSET 

The  Secretary  read  the  following  bids,  roceived  November  10, 

1953: 

LaiLBLIsisr:   WILLIAM  McINTOSH  &  SON  1^181,222.00 

7^0  -  36th  Avenue,  S.F. 21 

fftrhqr  Bidders! 
Martinelli  Construction  ^°- '^^^'^J^'f^'?? 
Robert  L.  Wilson  ,oj   im  00 

Hart  &  Hynding,   Inc.  oM«.  m 

Ernest  E^  .^ras  dba  AuAM  AhR.'^        195 ,  585 .00 

On  motion  of  Co,^ssioner  Bercut,   seconded  l^  Commissioner 
Parr,  the  following  resolution  was  adopted. 
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(continued) 


pj-inlution  Nq.   1335 


_fd  of  Contract 
jVmcINTOSH  &  SON- 
i\A\  222.  for  CON- 

rSction  of  bleachers 

LiffiST  SUNSET  COMMUNi 


RESOLVED,  that  this  Commission,  on  recommendation  of  the  Gen- 
eral Manager,  does  hereby  award  the  contract  for  the  Con- 
struction of  Bl««ch«m,  West  Sunset  Community  Center,  39th 
Avonuo  and  Qulntexm  Street,  Alst  Avonue  and  Ortega  Street, 
^nu   Fr.ncisco,  to  WILLIAM  McINTOSH  &  SON,  7A0  -  3feth  Avenue, 
San  PriinciBco,  thoy  bainc  the  lowest  reaponsible  bidder 
thorefor  in  th(3  amount  of  iJiSl, 222.00}  and,  be  It 

FURTHER  RESOLVED,  that  the  General  Minager  and  the  Secretary 
aro  empowered  to  execute  this  contre.ct  on  behalf  of  the 
'.ecreation  and  Park  Commission;  and,  be  it 

FURTHii:!!  RESOLVED,  that  tho  Secretary  shall  file  notice  of 
approval  in  the  ;fficirl  advertising  of  the  official  news- 
paper  of  the  City  and  County  of  San  Francisco. 

(7^  Award  of  Contrr.ct.  HARDING  P/vRK  CLUK-iOUSE  BOILER  RfM  GAS 

The  Secretary  read  the  following  bids,  received  November  10, 
1953: 


I 


liward  of  Contract 
Ito  SCOTT  CO  - 
||3,115.00-  for 
lEAHDEIG  PARK  CLUB- 
l-OUSE  BOILER  ROOM 
IgaS  CQtWEftSION 


LfiiLJiiiJiaii:  SCOTT  CO 

2iV3  Minna  St.,  S.1?.J 

oiiiai-Sl^^a- 

Cooper  Bros,    Inc. 

Sire's  Plu-nbini,  and  Heating 

J.  Elmer  rdddle  Co. 

Purcell  Bros. 

Herman  Lawson  Conqpany 


$3,115.00 


t3. 531.00 
3,567,00 
3,b28.00 
/„25it.OO 
/t,/;97.00 


On  motion  of  Co^issioncr  Parr,   seconded  by  Commissioner 
Bercut,   the  following  resolution  was  adopted: 

RESOLVED     that  this  Coroaission,  on  recommendation  of  the 
PARK  MUNICIPAL  GOLF  COUIiSE,  San  Francisco,   to  SCOTT  LL 

Recreation  and  Park  Commission;  and,  be  it 
pfp^Hf  the'wtf  Ind  count,  of  3,„  ^ancl.co. 


«     »     «     »     * 


«     «     «     «     » 


(8)  ciii,^.J!s^totl^-£^i^ti.^^  F^rt,T^..t.h  sguaa 

ary  5  through  Februaiy  7,   195A. 

D-T.T.     seconded  by  Commissioner 

°"  :?"°".^'  'r^UoSirr  .Hutlorr.  aaop'La: 

Buckley,  the  following  i»o  ii.l2-53 


s^ssa^^^feiftsii:*!-.;.; 


■.:*?*^■^.*^^•«M^l»»*/«:!«■)6^^; 


lfiiy^'»iifftti!iuiii>i>a,,a^wutJM^ui^efe 


-  ^mwTici'&iKHft'^s 


^^l^*?l§^^^l?^«?PP^^I^i^^^^^^ 


;-;^c-*opft;p--'£^;ji-._ 
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niESg  (continued) 


fiaflfllHtlQn  i^p.  JL337 


^ssion  Granted 
„.  Exclusive  Use  ol' 
jrtjnout)!  Square 

.  Chinese  New  Year 


^it  CcKsaission 
beting  Date  Set 


RESOLVED,  that  this  Conmiaalon,  on  recorarnendation  of  the 
General  Mnnagor,  does  hereby  approve  the  tjrant  of  exclusive 
use  of  Portemo'.ith  Square  to  the  Chinese  New  Year  Festival 
Committeo  of  the  Chines 3  Chamber  of  Commerce,  for  tno  three- 
daj*  period  February  5  through  Fubruary  7,  395/+,  upon  condi- 
tion tliat  festival  installations  ond  all  preparatory  details 
shall  be  unclor  the  supervision  and  subject  to  the  approval 
of  the  Superintendent  of  Parks;  and  that  a  cash  deposit^ 
covering  his  estimate  of  restoration  cost,  be  made  by  the 
Chinono  Chamber  of  Commerce  prior  to  the  festival;  the 
unrequired  portion  of  said  deposit  to  bu  returned  following 
restoration. 


(9)  ChnPg"  ^^  P^^Q  "^  '^°^^'  ^"'""'i-3sion  Mee ting-to  Nov.  25.  X953 

On  motion  of  Comrui  a  sinner  Buckley,  seconded  by  Commiasioner 
Parr,  Coranispionera  voted  to  hold  the  next  regularly  sched- 
uled meeting:  on  Wniiroaday,  November  25,  1953,  one  day  in 
advance  of  the  regular  meeting  date,  Thursday,  November  26, 
1953,  Thank3£;iving  Daj'. 

There  being  no  further  business  to  come  before  the  Cornmis- 
8ion,  Prosident  Sutter  declared  the  meeting  adjourned  at 
/i.:10  P.M. 


Respectfully  subidtted, 


cu^d.Cit^f'^^^^^^'^^'-^^ 


Secretary. 


11-12-53 


L*-  ^  _-.i/. 


■.,*ni,-L..-;,.i^.-.y,x«^V.:.-i 


'i'' ';  ,  -''-  ■  f*  '^^^' j 
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(1) 

^ing  Pier- 


IcC.Tenia  Club 
ostruc.Pimda 
Ikluded  in 
.)^   Budget, 


San  Francisco,  California 
November  25,  1953 

Th(?  Seventieth  Regular  Meeting  of  the  Recreation  and  Park 
Coinmioaion  was  called  to  order  on  Wednesday,  November  25, 
1953  at  3:00  P.M.,  President  Suttor  presiding. 

Tha  following  Comnissioners  were  pre sent t 

lir,   Louis  Sutter,  President 

Mr,  Fetor  Bercut 

Mr.  Michael  J.  Buckley 

Mrs.  Henry  J.  Dippol 

Rov.  EuGenc  A,  Gallagher 

Ml-.  I'rGd  D.  Parr. 

************ 
There  being  no  errors  or  omissions,  the  minutes  of  the  Sixty- 
ninth  Regular  Meeting  of  November  12,1953  were  approved. 

Tvom  Charles  Tllngllis.  Commodore,  St.FVancis  Yacht  Club, 
submitting  a  proposal  for  an  improved  landing  pxer  at  the 
St.  Francis  Yaclit  Club. 

The  Secretary  read  the  recommendation  for  approval, sutedttod 
w  1^  HoyrBusincss  Ffenager.  President  Sutter  referred 
S^e^tter  io  Mr.  Lewis  for  his  i-^^^^ieation  and  report  o^ 
the  proposal's  effect  on  the  Yacht  Harbor  Master  Plan  (Con- 
Sderatfon  postponed  to  second  meting  in  December,  when 
Mr.  Lewis  will  submit  his  recommendations.; 

************ 

for  a  tennis  clubhouse  in  Golden  Gate  Park. 

Mr  Lewis  reported  that  this  item  which  had  been  a  part  of 

proposed  1954-^5     A^y.c^r-   favorable  views  of  the  tennis 
individually  expressed  their  favoraoxe  views 

clubnouae  as  a  budget  item. 


««««»• 


****** 


(3)   Krom  Eugene  ..  -r^     Birec^^^^^^^^^ 

ndssion  approval  of  ^^f  i^^^°"^;°  °!  JrTthe  State  of  Cali- 
of  Supervisors     author  zin^P-cha^fro^^^^^^^     ^^^^  ^^^^^^^^ 

fomia,   at  $5.00  per  lot,  three  u;  ^» 

for  McLaren  Park. 

on  ^tion  of  Commissioner  Dippol,   seconded  l^  Cocnnissioner 

P^  the  following  resolution  was  adopted: 


"98^i^iV°"  No.  3-328 


an. Approves  Res. 
'or  Submission 

'..of  Supv.for 
-36.3  Lots  Req. 
McLaren  Park 


Lot  13,  Assessor  s  oxu  , 

Block  6187,   at  the  rate  of  i5.00  for  eacn 

************ 
'     Brooks     Chief  ^dministrati/e  Officer,respond- 
U)   From  Ihomas  H.   Bro°ks  ^^^  ^^^^  ^^^^..^^  ,^ 

ing  to  the  Co^^^'S^^"^:^  /^^.^^3     ^   stating  that  State 
funds  for  Golden  Gat.  ^^^J"  '"^y  1951.,   the  montl.  when  sub- 
funds  will  l.^  applied  for  in  f^^^^' 
ndssions  are  accoptod  by  the  State. 
(Continued  on  Pace.  #2)  11-25-53 
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m^-- 
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(continued) 


|:ity  Attorney's 
Llnlon  Sought 
L.  Effect  of 
htste  Gas. Tax  P\inda 


(4)  (continued)  .  ^  v^ 

Ht.  Lewis  informed  Commissioners  that  aa  opinion  had  been  re- 
quested  of  the  City  Attorney  as  to  whether  or  not  the  use 
of  State  funds  for  park  road  maintenance  would  affect  the 
City's  control  or  jurisdiction  of  the  roadsj  if  the  juris- 
diction of  tho  roads  is  unaffected,  the  State  gasoline  tax 
funds  could  be  used  to  advantage. 


«»««»»»«*»«• 


SENTATIVES  AJ©  DELEGATES 


(1)  ?hrln^mi^n  Qfif^^rBtion  .  union  Square 


Mr     Thomas  Gray,  hfenager  of  the  Downtown  Association  of  San 
Princisco,  appeared  to  request  the  Commission's  endorsement 
of  the  annual  Christmas  celebration  and  observance  in  Union 
Square,  December  18  to  24,  inclusive.     Mr,  Gray  explained 
in  detail  the  several  new  ideas  for  this  season's  celebra- 
tion,  stating  that  those  portions  of  the  program  which  re- 
quire  Department  cooperation  had  received  the  prior  approval 
of  Mr.  Lewis,  Mr,  Girod  and  Mr.  Kimbell. 

On  motion  of  Commissioner  Dippel,   seconded  ty  Commissioner 
Bercut,  the  following  resolution  was  adopted: 


Coaission  Endorses 
liod  Co-sponsors  the 
Christmas  Celebration 
of  Downtown  Associa- 
tion, to  be  Held  in 
Ohion  Square,  Docero- 


Ri^anlutiQP    Mn-    1339 

RESOLVED,  that  this  Commission  does  herely  wholeheartedly 
endorse  the  well  conceived  Christmas  observance,  to  be  held 
in  Union  Square  December  18  to  2U.  inclusive    under  the  co- 
sponsorship  of  the  Downtown  Association  and  R«f  ^'^^J^"  ff 
l4rk  Department;  and  the  General  Manager  be  •"^'^/^^^^^^^^ 
authorized  and  directed  to  provide  the  equipment  and  person- 
nel required  for  the  Nativity  scene,  the  band  concerts, 
Christmas  carols,  and  decorative  and  lighting  effects,   as 
set  forth  in  the  Downtown  Aasociation's  proposal  under  letter 
dated  November  25,   1953. 


Connission  Orders 
Sanoval  of  Showboat 
KRT  SDTTER  from 
Aquatic  Park  Beach 
fct  Later  than 
12/18/53. 


(2)  Removal  of  Barney  Gould's  Showboat  (the  ^RT  SUTTER)  from 


1   «p  tKA  Showboat  FORT  SUTTBR  froa.Aquatr 

Mr.   Bam./  °«""  jr„rf^,^rpl^.Tr^"a:nce  of  rln»clal 
"'•  "rt"JSr=h  tL  Co^^o/couW  JU.U1*  nether  delv 

plained  that  the  Cf'«^"^°''  ""^^^  .^  \1^^  financial  backing, 

tion  for  berthing  the  vessel. 

,      .       -  Do^-r     ««pconded  by  Commissioner 


m 


I 


f 
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DELBQATE3  (continued) 

be  removed  from  the  Aquatic  Park  beach  not  later  than  the 
high  tide  date  of  December  18,  1953, 

»  «  tt  «  ft 

Following  adoption  of  the  above  resolution,  President  Sutter, 
with  Commission  concurrence,  advised  Mr.  Gould  that  if  he 
showed  financial  rosponsibxlity  prior  to  the  veseel's  remov- 
al deadline  date  of  Duceraber  18,  he  would  be  allowed  to  moor 
the  FORT  SUl'TEii  in  the  Aquatic  Park  lagoon  while  he  prepared 
the  approved  location j  but  that  this  concession  did  not  af- 
fect the  Conmisslon  ultimatum  and  order  that  the  vessel  be 
moved  off  tlie  beach  by  the  deadline  date,  December  18,  1953. 

Messrs.  Philip  Hunter  and  Prank  J.  Gallagher,  members  of  the 
Citiaons  Committee  for  the  Preservation  of  Aquatic  Park, 
were  present  and  addressed  the  Commission,  urging  a  firm 
stand  for  the  removal  of  the  Showboat  from  Aquatic  Park. 

Also  present,  in  the  interests  of  removal  of  the  Showboat 
and  the  further  develo^pinont  of  Aquatic  Park,  were  Mrs.  J.H. 
Roantree,  representing  both  the  City  and  County  Federation 
of  WomBn's  Clubs  and  the  California  Club,  and  a  group  of 
five  women  from  the  Marina  Home  Owners  Club.  Mrs.I^ta  RoUjs- 
child  of  the  San  Francisco  League  of  Women  Voters  was  also 
present. 

(3)  Distribution  nf  State  Oil  Rovaltv  fWds 


iomlsslon  Requested 
V)  SuH)ort  Resolu- 
tion of  Shoreline 
Planning  Assoc,  to 
Preserve  "Status  Quo" 
tf  State  Oil  Royalty 

Mi, 


Mr.  Carr  S.  Pechtel,  District  Vice-President  of  the  Shore- 
line Planning  Association  of  California,  Incorporated,  ap- 
peared to  roquost  San  Fr-'Jicisco's  support  of  the  Associa- 
tion's effort  to  maintain  the  "status  quo"  for  the  distribu- 
tion of  State  oil  royalty  funds.  Mr.  Pechtel  explained  that 
the  fund  amounted  to  about  |7,000,000.00  pei-  year,  and  under 
present  apportionment  70f>  is  allocated  to  beaches  and  parks. 
The  oil  royalty  funds  have  been  impounded  since  1947  and  the 
distribution  schedule  as  sat  up  in  Soction  6816  of  the  Pub- 
lic Code  is  now  tlireatened  by  newly  introduced  legislation. 
Mr  Pechtel  submitted  a  resolution  which  ho  hopes  will  be 
kdoptod  by  the  San  Prancisoo  Board  of  Supervisors,  and  en- 
dorped  by  this  Commission. 

Commissioner  Parr  thanked  Mr.  Pechtel  for  his  interest  and 
attention  to  this  important  matter  and  asked,  if  time  would 
allow   a  committee  study  of  the  Information  and  material 
Mr  Pechtel  had  submitted.  Mr.  Pechtel  agreed,  Commission- 
ers  Parr  and  Buckley  serving  as  alternate  representatives 
of  the  Commission  for  the  Shorelire  Planning  Association  had 
the  proposed  resolution  referred  to  them  for  sttdy  and  re- 
port. 

Mr  Pechtel  was  advised  and  encouraged  to  proceed  with  his 
presentation  to  the  Board  of  Supervisors,  and  was  informed 
Ihat  the  Commission  would  take  early  action  on  his  request 
for  an  endorsement. 


tt  «  « 


»«#«**«** 


HNANCIAL  TRANSACTIONS 

(1)  prnFr9««  and/or  FinnT  fayagnta 


On  motion  of  Commissioner  Buckley,  seconded  by  Commissioner 
Dippel,  the  following  resolution  was  cdopted: 

11.25-53 


■m 


RESOLVED,  that  for  the  best  intereste  and  proper  conduct  of 
the  Recreation  and  Park  Department,  the  Controller  be  and  is 
hereby  requested  to  approve  the  following  Progress  and/or 
Final  Poymontst 

(a)  PREPARE  &  FURNISH  PLANS,   SPECIFICATIONS  &  ARCHITECTURAL 
St  ENGII^ERING  SUPV, -CO N3TRUC. VETERANS  SHELTER  AT  KE2AR 

To  Thomas  F.   Chace  -  III  l^yment.  -  •3,fa00.00 

Period  ending  10-3-53 # 

(b)  CONSTRUCTION  OF  BIN-TYHS  RETAINING  WALL-TELEGRAFH  HILL 


To  Bercquist  Conj»truction  Co.  -  1st  Pay t. -1^,252. 95 
Period  ending  10-31-53. 


k£ji&JJ42 


Ifcdificatlons  of 


(c)  m^V  SERVICES  -  LAKS_m£KP  spORT  FlgH^NG  

To  Associated  Sportsnen  of  Calif.  •  433.00 

5th  Poyt.  -  Poriod  ending  11-30-53 

(d)  C0NSTRUC.2D  UNIT  (10  Cages)   PRIMATE  &  PANTHER  SEC. -ZOO 


To  Ward  &  Bolles,  Architects-  1152.^3 

2d  &  Final  Payment  -  Por. ending  10-26-53. 

(e)  FORN.DRAWINGS,S?BCS.,ESTS.OFCOST,  ARCHITECtL  &  ENGR. 
grrpy,-  ^pp  IT^JT  PRm.&  PANTHERS  SEC.-y)9  -^''^n^'/^^^^^ 
To  Ward  St  Bolles  -  ist  Payment  -  16^8.00 

Period  ending  10-22-53. 


»»»»••«»»»«* 


(2)  Ms 


On  motion  of  Commissioner  Buckley,  seconded  ty  Commissioner 
Gallagher,  the  following  rosclution  was  adopted; 

Rff solution  No.  1244 

RESOLVED,  that  for  the  best  interests  and  proper  <^onductot 
the  Recrertion  rnxJ  I^rk  Department,  the  Controller  be  and 
is  hfr^S  requested  to  approve  the  following  Modifications 
of  Contractst 

(a)  CONSTRUCTION  OF  BIN-TYK  RETAINING  WALL  ON  TELEGRAPH 

To  Bergquist  Construction  Co.  -  for  construe 
tion  of  a  catch-basin  in  addition  to  that 
existing  in  order     to  con^letely  IMlfill  the 
drainage  requirements  for  retaining  wall-        ^^^^^ 
an  Iprrcftae  of 

(b)  C0NSTRUC.2D  UNIT  (10  Cages)  PRIMATE  St  PANITiER  SEC-ZOO 

^I^XIL  -  Architects  -1^^^ 

in  fee,  difference  between  estimated  and  ^^ 

actual  costs  -  a  !ia£im?e  of *^'  • 

(c)  HAMILTON  RECREATION  CEN1^R.ARCH.L  CONTRACT  (Resolution 
ll9  of  Recreation  Commission)   Controller's  #152 

CertifieiLJ&iLL..22*_125fl "777771 

if  WiUiar^Merchai.t,  Architect  -  modifica- 
tion of  architeccur.1  contract  to  include 
at^roval  of  plans  W  State  ^^^^ ^;''[^" 
tSre  for  the  Hamilton  Recreation  Center,   in 

11-25-53 


27L'I 


jfi/^{|3AGTI0N3  (oontlnued) 


lto.l3A2 


)8t  for 
I  - 

ilotients  and 

faia 


crdsr  to  oonform  with  the  Stat«  requirements 

for  the  use  of  swimming  facilities  by   the 

Board  of  Education  -  an  Increase  of,  .  ,  ,  .  .11,870.00 

«««««««««««« 

(3)  Reoueat  for  FVinds  (Allotments  and  Tranafera) 

On  notion  of  Commissioner  Buckley,  seconded  by  Commissioner 
Dippel,  the  following  resolution  was  adopted: 

RESOLVED,  that  for  tho  boat  interests  and  proper  conduct  of 
tho  Recreation  nnd  Park  Dopartnent,  the  Controller  be  and 
is  herohy  roquosted  to  approve  the  following  Request  for 
Funds; 


^gfl  Pf  Til 


(a)  Allotments 


Not  to 
♦1,000.00 


Approp, 312.200.01    Contractual  Services- 
General  Division 

i^jjprop. 312, 300.01    ftoterials  and  Supplies-      $2,500.00 

General  Division 
(If  required  to  coj^lete  current  Quarter) 

Approp*  312.800.04    Reaenr«  $12,00 

(b)  Lrana^grg 

Approp. 312.400.08  -to-  Approp, 312. 800.04       $75.11 
Equipracnt-Rec'l      Fixed  Charges- 
Units  Rec'l  Units 

(Last  Allotmeint  and  above  transfer  are  to  provide 
add'l  funds  in  ;^prop. 312.800.04  (Fixed  Charges- 
Recreational  Units)  if  required  for  money  insurance.) 

From  Compensation 

Reserve     -to-  Approp. 312. 110.01     $  350.00 

Permanent  Salaries- 
General  Division 

(To  provide  funds  required  for  1st  increment  for  two  (2) 
R58  Supervising  Directors:  Period  Dec. 1,1953  to  June  30, 
1954: 

Amt. required:  2  R58  Supv.Directors- 

$385.00  per  mo. each  -  7  months  $5,390.00 

Amt. approp. at  basic  rate  of  $3^,00 

per  month,  l'?.04Q.W 

Additional  required  -  $350.00) 

(4)    ?irtrft"''^""   "^  ^^ 

On  motion  of  Commissioner  Dippel,   seconded  by  Commissioner 
Berc,ut,   the  following  resolution  was  adopted: 

RESOLVED,   that  this  Commission,  on  recommendation  of  the 
General  Manager,   approves  the  following  Extension  of  Time: 
(q)  CONSTRUC.piN-TYFE  VkU^T^-ltSfiRAPH  HILUnont.n?.CQnt,.2i23 
•10  ber"gquist  Construe.  Co. ,  Inc. , an  extension  of  30  days 
thru  12-12-53( Delay  receiving  prefabricated  materials). 

11-25-53 
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liri  for  Service 

^2Ci( 


(continued) 
(5)  Qrdera  for  Service  oy  WgyH 

On  motion  of  Couuniasioner  Parr,  seconded  by  ConmisBioner  • 
Dippel,  the  following  resolution  was  adopted: 

BflaQlutian  No.  i?<^^ 

RESOLVED,  that  for  the  beat  Interests  and  proper  conduct  of 
the  Ro ere at ion  and  Park  Dopartraont,  the  Controller  be  and  is 
horeby  requested  to  approve  the  following  Orders  for  Service 
or  Work I 

(a)  To  Hyde  Forbes,  Consulting  Engineer-Geologist, 
to  make  borings,  soil  analysis  and  sub-surface 
information  nocossary  for  foundation  structure 
at  Margnrot  S.  Haywerd  Softball  Field,  request- 
ed by  Chas.Strothoff,  Architect-Service  Order-tl.lA5.00 

(b)  To  Real  Estate  Depaitraent  -  for  services  in 
connection  with  tho  purchase  of  land  for 

Hayes  Valloy  Recreation  Center  -  Vgrnj  Order  -  $1,000,00 

(c)  To  BalQs  and  Zakel,  Oakdale,  California,  Low 
Bidder  -  for  Installation  of  A"  Transite 

Sewer  Lino,  Camp  Mather,  -  Work  Orjer  for  -  11,302.17 

(d)  To  Anchor  Post  Products,  Inc.  of  California, 
935  Linden  Ave,,  So. San  Francisco,  Low  Bidder- 
Increasing  Heights  of  Chain  Link  Fence  at 

Orattan  Playground  -  Work  Order  for |l,5ii9.00 


est  for  a 

ileiBntal  Appro- 
liUon  of  $11,000. 
I^d^lete  Present 
icaiYr.  1953- 1954- 


=t  Harbor 
■Licenaea 


«  «  « 


(6)  Request  for  »  Supplemental  Appropriation  of  $11,000.00 
to  Complete  Present  Year  Accident  CoroDersation 


On  motion  of  Coramissionor  Buckley,   seconded  by  Commissioner 
Bercut,   the  following  resolution  was  adopted: 

Reaolution  No.    13A6 

RESOLVED,   that  this  Commission,   for  the  best  interests  and 
proper  conduct  of  tha  Recreation  and  Park  Department,  hereby 
requests  tlie  iteyor,   the  Board  of  Supervisors,  and  the  Control- 
ler,  to  approve  a  Supplemental  Appropriation  in  the  amount  of 
$11,000.00  from  the  Con?3ensation  Reserve  to  the  credit  of 
Appropriation  312.801.01  (Accident  Con^nsation) ,   to  provide 
additional  funds  required  for  coc^jensation  disability  pay- 
nsnts,   and  medical  and  haspital  charges  in  excess  of  the 
original  appropriation  of  $19,000.00,   the  estimated  total 
probable  expenditure  being  $30,000.00, 


(7)  Yacht  Harbor  Mooring  Licenses 

On  motion  of  Commissioner  Parr,   seconded  by  Commissioner 
Dippel,   the  following  resolution  was  adopted: 

R^ff.;y|^tion  No.    1317 

RESOLVED,  that  this  Commission,  on  recommendation  of  the  Gen- 
eral Manager,  does  hereby  approve  the  issuance,  transfer  and 
cancellation  of  permanent  and  temporary  aooring  licenses  at 
Yacht  Harbor  as  follows: 


(see  following  page) 
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yj<^(;yiQNS     (continued) 


Ito.13^7 


(a)  Hw  Fennflnont  LIcobmb  ^^ 

QMBSL              Mftme  of  Boat       ggf^h  Nft.  Ffff  ^. 

E.J.Glinden           LOUISE  G.                  47  412.50 

Warren  H.Stone     RUTH  S.                      76A  7.50 

Dr.Sviart  0.4      PATTIE-STEWART        ^8  12.50 
Mrs.Paxricla  Way 

(b)  pieenae  Tranafera  (Permanent  Llcenaes) 

Wm.    J.   Gray          GRAYLING                    58  (fm.#t)6)  $10.00 

John  Ffetarangaa  CHIP                           34  (fm.#l80)  5.00 


(o)  Canoellatlona 
Sol  Rabin  & 

Joseph  Nichols 
Val  lliomas 
W.C. Thompson 


(Temp. Lie) (Boat  moved  f^.Tacht  Harbor) 
n        n      i    n  n  nil  ") 

(Perm. Lie) (Sold  boat) 


ilNESS 


(1)   Report  on  Public  Use  of  State  College  Svinrolng  PqqI 


irt  of  Recrea- 
Super  in  tendent 
Ose  of  State 
Svimaing 
bgr  Public  - 
oDed  Until 
Meeting  in 


Mr.  Kimbell,  Recreation  Superintendent,  reported  that  avail- 
ability of  the  State  College  Swimming  Pool  for  public  use 
has  beon  delayed,  awaiting  a  coat  estimate  from  the  Cali- 
fornia State  Departments  of  Finance  and  Education  for  the 
provision  of  supervisory  personnel  and  other  costs  of  pool 
operation.     Mr.  Kimbell  requested,   and  the  Commission  ap- 
proved a  postponement  of  the  matter  until  further  develop- 
ments in  or  about  the  second  meeting  of  January,  1954. 


(2)  R^gtman  Kodak  Property 


8,  Report  on 
sition  of 

Kodak  Prop- 
Over  to  2nd 
ftiny  of  December 


Mr.   Lewis,  General  Manager,   requested  and  received  a  post- 
pomment  of  his  report  and  recomnendations  regarding  acqui- 
sition of  the  Eastman  Kodak  Coiupany  property  adjacent  to 
Aquatic  Park.     (Consideration  over  to  second  meeting  of 
December.) 


lHoAU^ 


(1)  Request  of  l*iritime  Itiseun  Association  for  Modification  of 

The  Secretary  submitted  the  letter  of  Mr.  Robert  E.  Mayer^ 
Vice-President  of  the  Maritime  Museum,  requesting  the  Com- 
ndssion  to  consider  a  modification  of  the  lease  agreement, 
to  permit  admission  charges  on  certain  days. 

Mr     myer  addressed  the  Commission,  explaining  in  detail 
the  iniortance  to  Museum  operation  of  the  f  °f  *<3/^7j»*^, 
admission  charges,  and  cited  as  a  precedent  ^^^  «»^J^f  ^^ 
X.     J  4»-4«n  rharires  in  many  museums  throughout  uie 
p„,tlce  of  ^"^»  f,:^«t;i"c!^«to™y.  Opinion  No. 
S?  ^^«™.lT  l3lty  of  the  propo«d  admi«lon  ch»rg... 
fJ'J.l'X  pTe^nflt/ee  I,  ^r^^^  ^  «»  ^na«„t  ap- 
proved  Ijy  the  Board  of  Supervisors, 
on  ™,tlon  of  Co^issloner  Buckley,  seconded  by  Co-d.sloner 

rx-       4  »««  vhrittme  Mmseum  Association,  Inc. , 
rnrn";ort  rrpo^tinrr  purpose  I.  the  operation 


'.-»W.NA<.J^ 


?2l^'-  ^'■^^'■''^ 


(continued) 
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No.ms 


^saion  Approves 
jjj^nt  to  Lease 
mt-Maritirae 
Association- 
Admission 
9  on  Certain 


euD 


ipemit 


of  a  museum  presenting  the  maritimo,  transportation,  and 
other  historical  phases  of  San  Francisco's  early  development 
and  related  to  the  early  history  of  California,  thus  con- 
tributing materially  to  the  cultural  lifo  and  enlighten- 
ment of  the  public  generally,  hag  requested  permission  to 
establisli  nominal  charges  of  admission  to  the  Maritime 
Museum  exhibits  on  certain  days  of  operation;  and, 

WHEREAS,  it  has  been  demonstrated  that  the  collection  of 
such  nominal  admission  charges  is  the  established  practice 
of  many  well-known  and  reputable  museums  throughout  the 
country  as  a  means  of  sijpporting  their  cultural  endeavors, 
and  the  San  Francisco  Maritime  Museum  has  clearly  eaqjressed 
its  Intention  to  continue  completely  free  admission  to  the 
General  Public  on  Fridays,  Saturdays,  Sundays  and  holidays, 
and  to  admit  school  groups  to  the  museum  eadiibits  without 
charge  at  all  times;  now,  therefore,  be  it 

RESOLVED,  that  this  Coinnission  does  hereby  give  its  general 
approval  to  the  request  as  submitted,  provided  a  legal  and 
proper  modification  of  the  lease  agreement  be  drawn  and 
approved  by  the  City  Attorney  and  submitted  to  and  approved 
ty  the  Board  of  Supervisors;  and,  be  it 

PROVIDED,  FURTHER,  that  upon  conpletion  of  the  drafting  of 
the  proposed  amendment  and  its  approval  ly  the  City  Attor- 
ney, it  be  returned  to  this  Commission  for  review,  before 
submission  to  the  Board  of  Supervisors, 

(2)  Award  of  Contract:  CONSTRUCTION  OF  ELECTRICAL  DISTRIBUTION 
gYSTEM  AT  CAMP  MATHER  -  MAHONEY  EIJ:CTRIC  00.-126.179.79 

l^e  Secretary  read  the  following  bids,  received  November  19, 
1953: 


of  Contract  to 
ELECTRIC  CO,, 

126,179.79- 

OC.  ELECTRICAL 

RKUTION  SYSTEM, 


Low  Bidder;  MAHONEY  ELECTRIC  CO., INC. 
^     *      1375  Valencia  Street,  S.F.IO 


126,179.79 


Q^tjer  Biddersi 
R.   Goo Id  &  Son 
Collins  Electrical  Co,, Inc. 
Del  Monte  Electric  Co. 
Engineering  Design  Co. 
fbothill  Electric  Corporation 


128,650.00 
29,8^3.00 
31,640.00 
3B,888.00 
40  400.00 


On  aotion  of  Commissioner  Bercut,   seconded  by  Conmissioner 
Buckley,   the  following  resolution  was  adopted: 

RESOLVED,   that  this  Commission,  on  recommendation  of  the 
feneral  Manager,  does  hereby  award  the  contract  ^or  the 
instruction  of  Electrical  Distribution  System  at  C^  Ma- 
ther,  Tuolumne  County,   California^  ^°.**^^i^S^  the 
TUT       T?7'.  Valencia  Street,  San  ftrancisco,   they  being  the 
J^it^l"  -d%eU.l'.l.  bidder  therefor  in  the  »=m,t 

of  $26,179.79)  end.  be  It 

r^rs^To^rtfthr.""«ir:ti^'ber^^^^^^^^ 

reation  and  Park  Commission;  and,  be  it 

-rirrifXiradrtfstsf^^^^^^^^ 

^r  of  tSe  City  and  County  of  San  Francisco. 
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(continued) 

(3)  Capital  Lnprovementa  Program 

Mr,  Lewis  reported  that  he  had  prepared,  for  aubmiasion  to  the 
Department  of  City  Planning,  a  Capital  lnprovementa  Program  for 
the  fiscal  year  195^-55,  totaling  ^578,900.00.   In  reciting 
items  comprising  the  list,  Mr,  Lewis  requested  authority  to 
transmit  the  list,  stating  that  each  individual  item  would  be 
a  subject  for  Commission  review  and  approval  under  the  195A-55 
departmental  budget. 

On  motion  of  Commissioner  Bercut,  seconded  by  Commissioner  ^ck- 
ley,  the  following  resolution  was  adopted: 

Roaolution  No.  1350 

Ltoproves  Sub-  RESOLVED,  that  this  Commission,  on  recommendation  of  the  Oener- 

ion  of  Proposed  al  Manager,  does  hereby  approve  submission  to  the  Department  of 

55  Capital  Lb-  City  Planning  of  the  proposed  Capital  Improvements  Program  for 

Bnts  Program  195A-1955,  as  prepared  by  the  General  Manager,  with  the  condi- 

lotpt  of  City    tion  that  such  items  will  be  placed  before  this  Commission  for 

final  approval  or  rejection  in  consideration  of  the  1954-1955 

department  budt^et. 

«««««««««««« 


(4)  Pipoposed  Extension  -  Marltlcw  i^89UB- 


Exten- 
•Maritime 


Ipowd 


Coamissioner  Dippel  reported  that  plans  for  the  glass  enclosure 
of  the  balcony  of  the  Aquatic  Park  building  would  be  submitted 
to  the  Art  Conmission  for  approval  by  the  Maritime  htiseum  Asso- 
ciation, Inc.  Mr.  Robert  Mayer,  Museum  Vice-President,  who  was 
present  at  the  neoting,  explained  that  the  balcony  area  was  not 
included  in  the  Ftiseum's  lease  agreement  and  that  a  modifica- 
tion of  the  lease  would  be  both  desirable  and  required. 

In  tho  matter  of  the  historical  dioramas  presently  stored  in 
the  Falace  of  Pino  Arts,  Conraissioner  Dippel  explained  the  h*i- 
seum's  plan  to  restore  the  damaged  dioramas  and  establish  them 
as  a  remanent  part  of  the  »4iseum  collection  in  the  basement 
•eotion  of  the  Aquatic  Park  building.   In  this  instance,  it  was 
also  pointed  out  that  the  basement  area  was  not  included  in  the 
lease  agreement,  and  a  modification  of  the  lease  is  necessary. 
President  Sutter  explained  that  the  Maritime  Museum  Association 
should  prepare  a  map  and  plan  of  the  t^x^rx   to  be  used,  so  that  a 
clear  and  precise  modification  could  be  drawn.  Mr.Mayer  agreed 
to  prepare  the  necessary  material  so  that  the  Commission  would 
be  fully  informed  and  a  proper  modification  could  be  drawn. 

At  this  point  m  the  proceedings,  Mr.  Sutter  was  excused  to  an- 
swer an  urgent  long  distance  telephone  call.  With  Commissioner 
parr  presiding,  the  members  consented  to  postpone  <>°"^i<^^;;^i°° 
to  the  next  meeting,  and  in  the  interim  Mr.  ^ewis  would  investl- 
gate  and  be  prepared  to  r^ort  on  the  dioramas  and  balcony  pro- 
posals. 


««««««*«• 


«  »  * 


Mr  Roy  Flamm,  President  of  the  Society  for  the  Preservation  of 
folden'oate  P;rk,in  company  with  ^''^f:''^^:'^J^^tl.   of 

^"."Tn  oTLrseVa^i  t:^:^^^  ^ibo:  T^,  ITJ 

TaL^  rth^  losr:f""erirees  and  -^-^ted  an^vestigation 
of  tho  matter.  Commissioner  Parr,  as  acting  chairman  referred 
^e  conTlaint  to^^.^Lewis^for^investigation  and  report. 

Ihere  being  no^fl-Ihlr* business  to  come  before  ^^^J'^^^^^''^^ 
Go^ssioner  Parr  declared  t^  meeting  adjourned  at  A:  10  P.M. 

Resp^^lly, 

Secretary 
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San  Fraiiciaco,  California 
December  10,   1953 


Ihe  Savanty-flrst  Regular  Hsatlng  of  tha  Raeraatlon  and  F^k 
Comnlatlon  waa  called  to  order  on  Thursday,  Deoaaber  10,1953 
at  3sOO  P.M.,  Freaident  Sutter  preaiding. 

Tha  following  Connlsalonera  \iere  preaentt 

Mr.  Louia  Sutter,  President 
Mra.  Henry  J.  Dlppel 
Rev.  Eugene  A.  Galla^er 
Mr,  Pred  D.   Parr 
Mra.  Slgaund  Stem 


There  being  no  errors  or  omlsalons,   the  minutes  of  the  70th 
Regular  Meeting  of  November  25,   1953  were  approved. 


(1)     rran  S.  A.  Claler,  Prealdent,  High  Fidelity  Broadcaating  Sta- 
tion KEAR,  proposing  that  a  series  of  high  fidelity  concerts 
of  -sultural  bbisIc  be  broadcast  from  12:00  to  12:30  P.M.   daily 
In  Oilon  Square,  during  tha  month  of  January  195A. 

On  motion  of  Commissioner  Stern,   seconded  by  Cofladsslonar 
Dlppel,   tho  following  resolution  was  adopted: 


jslon  Granted 

Bay  Radio  Inc. 
ftasant  Noon<^ay 

irts  in  Union  Sq. 
ring  January   195Z.. 


R§8QiutiOB  HP.    13St 

RESOLVED,   that  this  Commission,  on  recommendation  of  the 
General  Manager,  does  hereby  grant  permission  to  KEAR  Bay 
Radio  Inc.   to  present  high  fidelity  noon-^ay  concerts  in 
Union  Square  during  the  month  of  January  195 A,  wiUi  the  con- 
dition that  such  broadcaata  will  be  entirely  non-commercial 
in  nature  and  conducted  at  no  expense  to  the  city,  and  that 
this  grant  of  permission  shall  be  revocable  at  the  will  of 
the  Commission. 


(2) 


■iBtlon  Ap- 
mi  It  Accepts 
iponaorship  of 
.Citisensi  Hobby 


Prom  Selah  Chamberlain,  Jr.,  Chairman,  Social  Planning  Com- 
mittee, CoMunity  Chest,  asking  the  Recreation  and  Park  De- 
partment to  co-sponsor  a  city-wide  senior  citlsens*  hobby 
show,  to  be  held  in  the  Spring  of  1954. 

Mr.  Lewis  recoamended  approval,  and  on  motion  of  Commissioner 
parr,  seconded  by  Commissioner  Dlppel,  the  co-sponsorahip  of 
the  aenlor  oitlaens'  hobly  show  was  accepted  and  approved. 


(3)  From  Eugene  J.  Riordan,  requesting  Commission  approval  of 

five  (5)  resolatlons  for  submission  to  the  Board  of  Supervis- 
ors, covering  purchases  of  land  required  for  McLaren  Park. 

On  motion  of  Coimtlssloner  Parr,  seconded  by   Commissioner  Gal- 
lagher, the  following  resolution  was  adopted: 

^i?flglutrlnn  Nn-  1352 

Park  Land      RESOLVED,  that  this  Commission  approves,  for  submission  to 
the  Board  of  Supervisors,  the  five  resolutions  authorizing 
the  purchase  of  certain  property  for  McLaren  Park  as  followst 


Siss^dmirifr-'fj^mmn;:!i^»ssii:m?^^^ 


SlU 


onl  of 


San  Fr«nciiioo,  California 
Decembar  10,   1953 


IflfiSXSS 


Die  Sev«nty-fir8t  Ragular  Mseting  of  the  Recreation  and  Purk 
Conniasion  was  called  to  order  on  Thursday,  Daoaaber  10,1953 
at  3s 00  P.M.,  President  Suttar  presiding. 

The  following  Conaissioners  were  presents 

Hr.  Louis  Sutter,  President 
Mrs.  Henry  J.  Dippel 
Rev.  Sugene  A.  Qallagher 
Mr.   Fred  D.   Parr 
Mrs.  SigBund  Stem 


There  being  no  errors  or  omissions,   the  minutes  of  the  70th 
Regular  Meeting  of  November  25,   1953  were  approved. 


m 
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(1)     From  S.  A.  Clsler,  President,  High  Fidelity  Broadcasting  Sta- 
tion KEAR,  proposing  that  a  series  of  high  fidelity  concerts 
of  cultural  imisic  bo  broadcast  from  12:00  to  12:30  P.M.  daily 
in  Onion  Square,  during  the  month  of  January  195A. 

On  notion  of  Conmissioner  Stern,   seconded  by  CooBissioner 
Dippel,   the  following  resolution  vao  adopted: 

nission  Granted  RESOLVH),  that  this  Cojmission,  on  recommendation  of  the 

iBAR  Bay  Radio  Inc.  General  Manager,  does  hereby  grant  permission  to  KEAR  Bay 
ftvsent  Noon-day         Radio  Inc.   to  present  high  fideUty  noon-day  concerts  in 

Ifciion  Square  during  the  month  of  January  195^,  with  the  con- 
dition that  such  broadcasts  will  bo  entirely  non-commercial 
in  nature  and  conducted  at  no  eaqpense  to  the  city,  and  that 
this  grant  of  permission  shall  be  revocable  at  the  will  of 
the  Coandssion. 


•rts  in  Union  Sq. 


m 


ission  Ap-^         (2) 
«i  &  Accepts 
iiBorship  of 
[.CitiMnsi   Hobby 


■"wn  Park  Und 


Prom  Selah  Chamberlain,  Jr.,  Chairman,  Social  Plarning  Co^ 
■ittee,  CoiManity  Chest,  asking  the  Recreation  and  Park  De- 
partment to  co-sponsor  a  city-wide  senior  citisons'  hobby 
show,  to  be  held  in  the  Spring  of  1954. 

Mr.  Lewis  reconaended  approval,  and  on  motion  of  Commissioner 
Parr,  seconded  by  Co-dssioner  Dippel,  the  co-sponeorship  of 
the  senior  oitisens'  hobby  show  was  accepted  and  approved. 


(3)  From  Eugene  J.  Riordan,  requesting  Commission  approval  of 

five  (5)  resolations  for  submission  to  the  Board  cf  Supervis- 
ors, covering  purchases  of  land  required  for  McLaren  Park. 

On  motion  of  Coasiissioner  Parr,  seconded  by  Conmdssioner  Gal- 
lagher, the  following  resolution  was  adopted: 


fionnlnV""  M"-  ^^^^ 

RF^OLVED,  that  this  Commission  approves,  for  submission  to 
the  Board  of  Supervisors,  the  five  resolutions  authorising 
the  purchase  of  certain  property  for  McLaren  Park  as  follows: 
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(oontlmuid) 


10.1352 


(ft)  rt'om  Reddlck  Hoaer  Blckel,  or  the  legal  owner  or  owners, 
Lot  3  in  Aaaotaor'o  Block  6U<>,  for  the  aua  of  $2,400.00 

(b)  From  Marvyn  J.Goodman,  or  the  legal  owner  or  ownere. 
Lot  U  In  Aseesaor'o  Block  6187,  for  the  sua  of  1250,00, 

(o)  from  Evelyn  M,  Daly,  or  the  legal  owner  or  owners,  lots 
20  and  2it  In  Assessor's  Block  6188,  for  the  sum  of  »500. 

(d)  ft^iB  Peter  Venturino,  or  the  legal  owner  or  owners, Lots 
20  and  21  In  Assessor's  Block  6190,  for  the  sua  of  1700. 

(e)  Proa  the  State  of  California,  tax-deeded  Lot  A6  In  As- 
sessor's Block  6213,  in  the  aaount  of  $5,00. 


atlon  of 
rG,Golf  Co««"i 


U)     Pfoa  Percy  Slee,  834  -  Uth  Avenue,  giving  his  coaaents  on 
the  ntch  and  Putt  Golf  Course  in  Golden  Gate  Park,  and  pro- 
posing  its  expansion  to  an  18-hole  course, 

Meabers  were  most  appreciative  of  Mr.  Slee's  conpliaentaiy 
reaarks  about  the  present  nine-hole  course.  The  Secretary 
was  instructed  to  reply,  citing  that  no  funds  are  available 
for  ea>an8ion  of  the  Golden  Gate  Park  course,  b«t  that  pro- 
visioiTof  additional  golf  faciUties  in  McLaren  Park  or 
Harding  Park  are  under  consideration. 


(5)  ft^a  Mr.  Al  Derre,  Republican  County  ^^tral  Coaaittee  re 
questing  use  of  Kesar  Pavilion  on  Thursday,  ^bruary  11,1954 
?or  th^aK>earance  and  address  of  U.S.A.  Vice-President, 
Richard  Nixon. 

On  aotion  of  Coaaiesioner  Parr,  seconded  by  Coaaissioner  Dip- 
pel,  the  following  resolution  was  adopted: 

Pnfml^tlnn  ^"'   i^^3 

BISOLVKD  thnt  thl.  CoBBlsslon  does  hersby  approve  the  rental 
l..lo«  Approve.   ^°^^'p^Ji*„  t„  the  Republican  County  Central  Co-itte. 
tal  of  Ke»ar  Pavil-  or  ^eza^  ravx^j.^  President  Richard  Nixon  on 

.„  Ihur..  ,2-U-5A  for  the  P-Jll"  -^7^'  t^,  °t^T«nta  fee  of  $350.C«. 
ibiKbUcan  Co.Cen-  Tliur»Jw.  (^bruary  "• .  "'"'-o— Ittae  rt.all  be  required  to 

To..ti.sdU52^  with  't^Mif  u  biCt^^"^^"-*-^-*'  °'  *^«='"*?/ 

»moS  for  ii:  eient  1  Inde-lfy  the  Co-l..lon  against 
aiy  and  all  damages. 


ULiSLim 


.1.  Dl.t.  (6)     ,.»  3b.r«n  P    ^'^•^;,''irr PorruTe^rlct^'C-^^St' 

l.Club  Request  tr»-ittlng  the  "'"'^.f  ^^.^Lrk  1.  developed,  a 

;Um  Street  for  Club,  requesting  that  *«°^  „^a  In  honor  of  the 

lOatchell  Referred     streetln  the  «"  "^^^-^^iLr  of  the  School  Children's 
,M    .f  a,^rvlscr.     1.U  Byron  J.  Oetoholl.  "t 

traffic  patrol. 

The  secretary  was  Instn-cted  ^^^^^f/J;^',^^ ff  Supe^^A-or. 
titioners  of  its  disposition. 


T  „  French  Jr      President,   J.  E.   French  Co.   advising, 
^''^  ZZ  i;'g;eThis  a;;irion  to  no  longer  sponsor  the  annual 

City  Golf  Chsapionship.  12-10-53 


■^mz:?.:;}^ 


■.a>„U'^>afc''-6,-- 


(oontlRuad) 

(7b)  Frott  Robert  A.  Root,  Jr.,  Pr«8ia«nt,  Rooa  Bros.   Inc.,  r«qu«tt- 
lof  permission  to  sponsor  the  City  Golf  Championship  S'    sue- 
otssor  to  the  J.  K.  ftrenoh  Co.,  and  proposing  an  increase  in 
the  entry  ffe  from  |1,00  to  12.00  per  contestant.     . 

On  motion  of  Coialssioner  Dippel,  eeoonded  by  Connissloner 
QmlUgher,  the  following  resolution  was  adopted! 


iision  Expresses 
jti  to  Outgoing 
Bior  of  Annuel 
'  Championship  & 
MMS  New  Sponeor, 
I  Bros., Inc.  • 
_,«rei  Inorease  fka. 
too  to  12.00  Entry 


RESOLVBD,  that  this  Commission,  does  hereby  accept ,  with  a 
deep  sense  of  regret,  the  deoision  of  the  J.  E.  French  Co. 
to  disoontimte  its  sponeorship  of  the  annual  City  Golf 
Chein>lonihip,  but  is  pleased  to  act  on  the  reoomBendation  of 
the  J.  E.  PJrenoU  Co.  in  appointing  as  its  successor  the  firm 
of  Roos  Bros.,   Ino,,  as  sponsors  of  this  popular  tournament} 
and,  be  it 

FURTHER  RESOLVBC,   that  in  oonsideration  of  the  expenses  in 
connection  with  the  sponsorship  of  this  event,  the  CoBBiiesion 
approves  an  increase  in  the  entzy  fee  rate    from  tl.OO  to 
$2.00  per  oontestanti  and  the  Secretary  be  and  is  hereby 
directed  to  convey  the  Commlesion's  sincere  appreciation  to 
the  J.  B.  French  Co.  and  its  cordial  welcome  to  Roos  Bros.  Inc. 
as  the  incoming  sponsor. 

Irwoline  Hay  Be  (8)  FromGerdner  Griffith,  Editor,  a»dde  publications,  request- 
Included  in  195A^  ing  the  Commission  to  replace  the  tranpoline  equipment  at 
1955  Budget  -  Portola  Recreation  Center.     (New  tranwline  cost  estimate, 
jft.<-t«d  Coat  >70Q.  $700.00). 

On  notion  of  Coasalssioner  ftirr,   seconded  by  Commissioner 
Dlppel,   the  inclusion  of  the  tranpoline  for  core ideration  as 
a  budget  item  was  «g?proved,  its  final  approval  to  be  deter- 
mined by  the  results  of  the  South  of  Market  Boys,    Inc. 
campaign  to  finance  and  contribute  a  trampoline  for  the 
Portola  Center, 


Jod  Appraisal 
Clarendon  Ave.- 
lliln  Peaks  Area 
(GrMD  Belt)  - 


(9) 


Prom  Eugene  J.  Riordan,  Director  of  Property,  in  response 
to  request  for  appraisal  of  parcel  of  land  in  Clarendon  Ave- 
nue-Twin  Peaks  area,  estimating  cost  to  acquire  property  at 
$27,500.00.  (This  land  proposed  as  part  of  the  Interior 
Green  Belt). 


T^f f  ir-ormation  to  be  acknowledged  and/or  filed  by  the  Secretaryi 

Umvn^T   ^r-°™^;^Bonnie  Smith,  Chairman,  Conservation  Section,Amer. 
ican  Association  of  University  Women,  555  Dewey  Blvd..  San 
Francisco,  opposing  freeways  thru  parks,  and  erection  of  ad- 
ditional  buildings  or  other  encroachments  on  tho  land  in 

Golden  Gate  Park.  „    ^^   a^ 

(2)  ft-om  Janet  Pomeroy,  Director,  Cerebral  Palgy  Recreation  Oen- 
ter  Fleishhacker  Pool  Building,  thanking  the  Commission  for 
its'coo^r^ion  and  use  of  facilities  at  Fleishhacker  Swimming 

(3)  ^i*Roy  Flamn,  Chairman,  Society  for  Preservation  of  Golden 
Gate  Park  protesting  the  substitution  of  a  concrete  strip  to 
repla^lEie'plantin^area  on  the  ft^rk-Presidio-Nineteenth 

Avenue  crossover.  ^    .  «  •,. 

U)     F^om  Lverend  Cecil  G.Gsbome,  First  Baptist  Church, Bur lin- 
7^0   ^questing  the  loan  of  a  camel  for  their  Nativity  scena 
(^p;o^d  by  the  General  Manager  on  the  basis  of  last  year's 
satisfactory  loan  arrangement). 

12-10-53 


■tK^"-ltfjfjm^gf0mgKi-ftjfij ,  ij.  JJJ> 


i'^di^ 


""'• '-^~ii'' 


-c/9 


(I)     Approval  of  PrtllalnnrY  nmn  *"^  SpaelfloatlQnB-lfnpar  Nqi  Otr. 

Ifr,  Donald  Bt  Klrby  appawad  befora  the  Commidslon,  to  tubmlt 
for  approval  the  Preliminary  Plana  and  Spacifioations  for  the 
U^per  Noe  Reoreation  Center  and  Pieldhouee,     Mr.  Kirlay's 
graphic  report  was  well  received  and  hie  preliminary  drawings 
approved  for  ■utomiaaion  to  the  Art  Commieaion. 

On  motion  of  ConBiaaioner  Dippel,  aeoonded  by  Conniaaioner 
Stern,  the  following  reaolution  waa  adoptedi 


_iBtlon  Approves 

[jstlaatea  of  Coat, 
UOE  REC.CTR.   St 


Ra«olution  No.    1355 

RESOLVED,  that  thia  Commiasion,  on  recommendation  of  the  Oen- 
eral  Itenager,  doea  hereby  approve  the  Preliminary  Plana, Speoi- 
ficationa  and  Eatimatea  of  Coat  for  the  H?per  Noe  Reoreation 
Center  and  Playground,  aa  submitted  by  Donald  Beach  Kirhy  & 
Aaaooiataat  and,  be  it 

FURTHER  RESOLVED,  that  in  accordance  with  the  coat  eatimatea, 
the  Controller  be  and  ia  hereby  requested  to  approve  the  modi- 
fication of  the  architectural  contract  between  the  Connniaslon 
and  Donald  Beach  Kirly  &  Aasociates,  aa  indicated  in  the 
schedule  below,  and  representing  an  increase  in  th.e  architec- 
tural fee  in  the  amount  of  I109.U,  as  followst 

^fiaiCAfil  PrflT<minarv  EatlmatflB- 

Anount  M  AbBUQ^  £fifi 

Grounds    •    651  $150,000.00    $  9.000.00        t  73.382.00  U.402.92 

Building  •    751    ?'K).QQQ,QO    J7.^'QQ 
TOTALS.... »A00. 000.00    $26,500.00 


^7. 2^.00  ?2r2Qfe.52 
1390,618,00 12  t>,609.U 


Preliminary 
Architectural  FSe 
205t  of  total  fees 


15.300.00 


15,321.89 


AND  BE  IT  FURTHER  RESOLVED,  that  the  Secretary  and  the  Gen- 
eral Manager  be  authorised  to  take  whatever  steps  may  be  nee 
essary  to  give  effect  to  the  puxTose  of  this  resolution. 


( 2) prnpnnpl  r^  crgiu,  ^tn^nn  National  ftffBnr1flt,1on,  Inc. 


iision  Approves 
;&bli8hment  of  a 

It  Union  for 
LP.DflDt.EmployeaJ. 


Mr    C     Frank  Pratt,  representing  the  Credit  Union  National 
^*     :   !T         w     \7lVrket  Street,   San  Francisco,   addressd 
trcilllirslon  t;'e^  aiTa^ld  descriU  credit  union  opera- 
the  ^onmission  w  ejcp  establishing  an  em- 

^°^'pr;;"??.  .-ptL",  ..  the  *yor  ^  Cht.f  Aa^ni- 

trative  Officer. 

on  «tlcn  or  Co-l-loner  Parr,   -"f  edj^  Co-l.aioner  0.1- 

th.  ^'"'"""""fthrunlOT  would  b.  m  independent  employe. 
r4:^rtira^d  "rco-ealon..  endor,e.«nt  cer^  no 
atSSdlnt  obligation  upon  the  Co-l..lon. 


A.1   -  .ja»«»     Mr     Rov  Flamm  and  Miss 
other.  pre«nt  at  »^;^"f"^  ""f;,'^p;.^Letlon  of  Golden 
Beryl  Mchardaon    of  the  Society  for  ^_  ^^^^  ^^ 

Gate  Park,  Mr.  Tad  •*>"J'°"'  *'"co™roe,  Mrs.  Ernest  Born 
„.ber  of  the  Junior  ^J-^'  "^jTu,"  Association,  and 
S^,%t:CthTJ;rid°.rp«::^ntln«  the  Ua^ue  of  Wome^^Votera. 


■i«iT-<ir.  iTwi|,-a 


'^  *«^     *     ^^*'*>^ 


■^  Mf1M-'4^*t^'iii^t^^ 


■  .  *-iiw--.;i.;tv*'-i-.i 


K'-iM'i  tiiW"  ■■>. 


.;<  ^r;*'"' 


■j-llirtildtitf'iffitiffirVtff^'  I  ii  .1 

_H^.  ...  -  - .  »- 


■»•  i»  #.;■-■■ -'i'/T!" ,-;.,:- ii^i.*.-^.^,>j*;-.!:»A- 


Progress  and/or 

^j^^   fa-yiasnta 


(1)  Tenporary  Non-Clvll  3«rvloe  Appolntmonta  -  Poriod  Nov.  1,2, 1953 

On  notion  ot  Conmisflloner  Dlppal,  aecondod  by  Commiiiiontr 
3tarn,  tha  following  rasolution  uaa  adoptedi 

Raaolution  No.  ll^b 

RESOLVED,  that  all  Tanporary  Non-Civil  Service  Appointment a 
in  variouB  claaaifioationa  ropreeented  by  Requiaitiona  Noa. 
T-786  through  T-811,  aade  by  the  General  Manager  and  certi- 
fied by  the  Secretary  during  the  period  November  12,  1953 
through  December  10,  1953,  are  hereby  ratified  and  approved » 
and,  be  it 

FURTHER  RESOLVED,  that  a  report  of  said  appointment a  be 
tranandtted  to  the  Controller  and  the  Civil  Service  Commia- 
aion. 


(2)  prflgrami  imd/nr  Final  PftYiaentai 

On  motion  of  Coramiaaicner  Dippel,  aecondod  by  Coimlsaioner 
Parr,  the  following  resolution  was  adoptedt 

Rtnnliitft?"  No.  1357 

RESOLVED,  that  for  the  beat  interests  and  proper  conduct  of 
the  Recreation  and  Park  Department,  the  Controller  be  and 
is  hereby  requested  to  approve  the  following  Progress  and/or 
Final  Payments I 

/.)(;fffft;F^RyS»Q.G.PABK  pAND  -  CONTRACT  Nq.  2125 


To  Ralph  Murray,  Director  -  5th  Payt,  - 
Period  ending  11-30-53 


I  2,358.00 


To  State  Board  of  Bqualltatlon-' 
Yr.ending  12-31-5A  (Harding,  Unco  In  and 
Sharp  Park  Cafes) 


•75.00 


t"  M  &  K  Corporation  -  Ist  I^yment  -  |29,1U.25 

Period  ending  10-31-53. 

To  mX  K  Corporation  -  2nd  Psyn^nt  -  $21,618.34 

Period  ending  11-30-53. 

^  '   Jo  C.Ml^letz  Co.  -  2nd  Payment  -  $15,659.10 

Period  ending  11-30-53. 

^  ^   ?rmrtinelirCon8tructnCo.,Inc.,8th  Payt..e20, 591.09 
Period  ending  11-30-53. 

(g)  ail,YRH  m^«  WggOM;^;;nt/n>^"rt,rn1l.r;..^^»«- 

To  Gene  Carpenter  -  lat  Paymenx.  -  » 

Period  ending  11-27-53. 

Period  ending  11-30-53. 


»«»«••»»»• 


12-10-53 


r  ;v'_Vf^O:.-rTe<'*f-^',i^Vr."'^ 


,st  for  Funds- 


jp|^{igACTIPNS  (cont'd) 

(3)     ^qu>«t  for  FundBi  AllotttflnirJ 

On  notion  of  Coamlsflloner  Gallagher,   seconded  \tj  Commissioner 
Stern,  the  following  resolution  was  adopted: 

BtlQ^Ut^""  No.   1358 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of 
the  Recreation  and  Park  Department,  the  Controller  be  and  is 
herelv  requested  to  approve  the  following  Allotments: 

312.300.03  Contractual  Services-Commissary   1150.00 
Units 

312.200.04  Contractual  Services-Recreation- 

al  Units  J?^-r: 

333.321.12-01  Pliel  4  Lubricants  -  Genl.Division  120.00 

333  216.12-01  Maintenance  &  Repair  -  Automotive 
333.2i0.i^     Equipment  -  General  Division  -    400.00 


281 


tnsion  of 


on  motion  of  Commissioner  Stem,  seconded  l^  Commissioner 
Dippel,  the  following  resolution  was  adopted: 

^^r  ;^:rri;X^r  foiur^^^^^  :J  -: 


To  WilUam  Mooser  ana  John  W.  Ji°^'/!!^;2endlr  days,   thru 
^^"^ 23^^19^ forcrieSon  of  Self  rontrac^^  extan- 
rntequfs;.ris'durto  d'elays  of  others  in  making  test 
borings  and  soil  analysis  at  site. 


(5)     Q^^s££J^a^^-^SIliS&-SLJ3S)S. 


bders  for  Service 
laJflCk— — 


0„  ^tlon  of  C„-i«loner  I*rr.  «=onaee  ^Co-1. slower 
Sp^^rthe  following  resolution  «,  adopted: 

nvinnliiUnn  lin    ^^^ 

BESOLVH..  that  for  the  t«.t  l""-*=,f  J/^riLr^^^al, 

or  Work: 

«  ^   ♦«  R««l  Estate  Department,  covering 
(a)  Work  Order  to  Real  tsta^e  y        ^  ^^ed  for 

independent  -PP^^«'^ir°^in'somers,387-Uth 

McLaren  Park  \V  ^-   ^^'^^  "'^"^  .....    t425.00 

Avenue 

n  .   fn  R  &  P  I>ept.  in  «»ount  of.  .  IU.900.00 
(b)  Work  Order  ^°J;  *  ;•  ^  J  p^^A  Assistant 
to  continue  services  of  2  J^^   ^  ^  ^^^ 

Engineers,  3  F^DU  Jr.  ng      j^n.  ,Feb.  ,Mar. 
Sr. Architectural  Draftsman  ^o^     ^^  ^,  ^^, 

1954-services  -^f^^f  ^f  ^.^^ects  during  con- 
ttrcU;n^fT4?tc.l^d  ^d  projects. 

12-10-53 


t-, 


"^^SlS^gSSll^mi^^llfS^^^ttHi^^^'^^S^JSSST^:^ 


282 


N0.U60 


Ul^SJiSm.   (contln'd) 

(c)  Work  Order  to  Purchasing  Dept.,D«>.Reproduo'n4A,500.00 
to  cover  blueprinting,  mimeographing  &  photo- 
.tatic  work  required  for  plana  &  apeoe. during 
Jan., Feb.  &  March  1954. 


(d) 


Service  Order  to  Punnett,  Pare*  &  Hutchison, 
Consulting  Engineers,  58  Sutter  Street,.  . 
for  engineering  aervices-eoundlnga.  Aquatic 
Park  Pier— for  annual  inspection  to  obtain 
information  on  the  bottom  of  the  lagoon  in 
the  vicinity  of  the  pier  footings  in  order 
to  check  the  condition  of  the  pier  supports. 


lui.oo 


(6)     Request  for  Approval  of  Temporary  Employn>ants  from  Permanent 

On  motion  of  Commissioner  Dippel,   seconded  by  Connissioner 
Gallagher,  the  following  resolution  was  adopted: 


i  ,     *  RircinTVED     that  tMs  Commission,  on  recommendation  of  the 

U"t  Approval  of  ^^"Ti^.^^Ls  hereby  request  the  Controller  to  ap- 

pJ,i^roymsnts  from  ^^'^-'i^^^f  ^^/^t'  'p^^rSalaxT  Appropriations  for 

rSanent  Salazy  Ap-  P-^^^^-^f  ,^,1;;^  position-  by  Te^orary  Employments, 


(a)  BgSfa  PlnYn^wnd  PUgg^Qg     ,„  .ggx 

^reruTri^->rt!^5^^^^^ 

Sick  Lv.w/o  pay  12-1-53  to  12-15-53 

(o)  'J-'iff  Gardener 

Replacing  Lyndon  Hughes  (T-785 

Sick  Lv.w/o  pay  11-6-53  ^^J^'^"^'^^ 
Replacing  Robert  McNeil  ^l'^f\^   ..  „ 
^ick  Lv.w/o  pay  11-20-53  to  12-31-53 
Replacing  Mike  Varengo  (T-799^ 

^ick  Lv.  w/o  pay  ^'^'^^ ^^."^'^^'^^ 
Replacing  D.Circinsione(T-800} 

Sick  Lv.  w/o  pay  12-1-53  to  4-1-54 


11,500.00 

177.50 

118.75 
362.50 
275.00 
1,112.50 


•  •  «  * 


#»»»•« 


(7) 


Ea|,  No.  1362 

lacht  Harbor  Mooring 


Baanlu^^"'^  Wffi  1"^^ 


RESOLVED,   that  this  C°^^^^°"'   rovTthris's^ce  ^aLi  c'anceL 
General  Manager,  does  ^/f^/^^°^oring  licenses  at  Yacht 
lation  of  permanent  and  temporary  mo 
Harbor  as  follows: 


(a)   NS 

Fred  Bargioni 

John  I.Kannisto 
Prank  H.Scherf 


LADY  ESTHER  Jf 

(Retroactive  to  ^^'^'^J.^ 

DITREPID  ^fr 

LADY  ESTHER  ^^^ 


Rate 

Per  Mo. 

15.00 

5.00 

5.00 


12-10-53 


\ 


':s^dtiSf^.fMii.\'' 


f^Tj^AH^TlONa  (oonttnued) 
Bo.1362 


(b)  bbv  TMBgraTY  lioanw 

Paul  Sadk  NELNES  189 


Rate 

Par  Mo> 
♦5.00 


(o)  QanOTlUtlQM  of  TcmornrY  Ligcnwa  ,    ^    ^  ^^  „,^,. 

Louis  Flagg     (Asaigned  permanently  to  Berth  ff^^^l 


E.  J.  Gllntfen 
William  P.  Malone 
John  Matarangaa 
Kenneth  Fhelpa 
Milton  Shoong 
Warren  R.  Stone 
Dr. Stuart  C,  & 
Mra. Patricia  Way 


N 
N 


H 
11 


N 


A7) 
10b) 
180) 
175) 
lU) 
76A) 

48) 


..Iteration  of  (l)  Enclosure  of  Balcony  -  Restoration  of  Dioramas  -  Maritime 
iirovenenta  Post- 


at  Request 
'ow.Mgr.  to  First 


At  the  request  of  the  General  Manager,  consideration  of  Im^ 
provements  proposed  by   the  Maritime  Musoum  Association  Inc. 
((a)  enclosure  of  north  veranda  and  (b)  storage  and  restora- 
tion of  the  dioramas  for  exhibit  purposes),  was  postponed 
to  the  first  meeting  of  January  1954  in  order  ^^  ij^"^^^ 
gation  might  be  completed  and  recommendations  submitted. 


(2)    «^t.  Frr"'-^'^  ^'^"^ti  riub  ^""^^"'^  ^^^»^'  ^QPgaa^ 


Ission  Grants  A 

cable  Permit  to 

Lft-ancis  Yacht  Club 

|ar  Berths  7  &  7A  at 

licht,  Harbor. 


Tvo  r-r,fiv«l  Manager  submitted  his  rccoianendatlons  for  the 
SanUn^  ^-  Tr^v^cab^e  permit  to  the  St.Prancis  Jacht  Club, 
fa^eqll^sted  by  the  Club^s  Commodore,  Charles  A.  Unglais. 

On  motion  of  Commissioner  Parr,   seconded  bjr  Commissioner 
Gallagher,  the  following  resolution  was  adopted, 

BE30l.VII>,  that  thl.  Co-ls»icn    on  re-™"^'^^™  f^J^oT^ 

ing  conditions: 

f   X   an.  ♦  *>,«  «5f   FVancis  Yacht  Club  construct  the  landing 

non-members  for  landing  ^^  required  and  ap- 

Department. 

-        .     v-.-v>+  rinh  shall  moor  no  vessel  in 
(c)  T^at  the  St.^ancis  ^'^^^J^J^J^jJ^)   consecutive  days 

.TtTourprioV^^Utrn  p^e^^i^rr  tbe  General  Manager 
of  the  Recreation  and  Park  Department. 


(3) 


^  ♦  ^e  Thnmna  F    Chace,   Consulting 

^'  '""''Z  TllliS  Sn  -.SSrtlon-or  the'Ka.ar  Pre.s 
Engineer,     in  planning  wi«  12-10-53 


'•iPTt^iiiV^/ijji^y^' 


'0^" 


.«j^X^>.i  ilLIlr'i  "vAi  -> . 


(oontM) 

Box  In  which  h«  rtivlsed  his  orlglntl  cost  sstimato,  ts  woll 
as  the  f«»tQr«s  to  be  included  In  the  remodeling.  ConniB- 
sloners  received  seeurance  from  Mr.  Lewis  that  the  reconstruc- 
tloiv  as  proposed,  would  make  the  press  box  structurally  safe 
and  sufficiently  strong  to  bear  the  weight  load  of  the  tele- 
vision axtd  action  picture  equipment,  as  well  as  to  provide 
adequate  aisle  space. 

On  notion  of  CoaiBlssioner  Birr,  seconded  ly  Commissioner 
Stern,  the  following  resolution  was  adoptedt 

UHSHEAS,  the  existing  Press  Box  at  Kesar  Stadium  Is  Inade- 
quate to  meet  the  present  requirements  of  radio,  television, 
motion  picture,  newspaper  and  wire  services,  and  is  struc- 
turally incapable  of  accommodating  the  personnel  or  the 
weight  load  Involved;  now,  therefore,  be  It 

FIESOLVED,  that  this  Comrai salon,  on  reconmendatlon  of  the 
Consulting  Engineer  and  the  General  Manager,  does  hereby 
approve  an  estimated  reconstruction  eaqpenao  of  $86,000.00} 
and  the  Jfeyor,  the  Board  of  Supervisors,  and  the  Controller 
be  and  «re  hereby  requested  to  approve  a  Supplemental  Appro- 
priation of  186,000.00  from  such  funds  as  may  be  legally 
available,  to  the  credit  of  Kesar  Stadium  Press  Box  Recon- 
struction (Appropriation  312.500.88),  to  provide  for  the 
essential  features  of  a  new  deck,  new  roof,  strengthening  of 
footings,  and  the  construction  of  additional  areas  to  accom- 
modate television  cameras  and  equipment. 


In  connection  with  the  above  action,  Connissioner  Parr  .ex- 
pressed concern  over  the  Commission's  and  the  City's  pos- 
sible liabiUties  in  the  event  of  a  serious  accident  at 
large  spectator  events.  The  Commission  requested  General 
Manager  Lewis  to  thoroughly  investigate,  report,  and  recom- 
mend on  the  insurance  coverage  limits  under  existing  permits 
or  leases  of  park  properties,  with  a  view  toward  a  possible 
increase  in  amounts. 


i>onls8ion  Authorizes 
otal  of  Kesar  Pavl- 
|Uon  to  U.S.F.  and 

oves  Its  Basket- 
l^il  Schedule  for 
myg  gflflifln 


U)     Basketball  Schedule  &  Rental  of  Kezar  Pavilion  -  University 

nf  >hn  i^-'^nciflco — 

The  Secretary  submitted  the  schedule  of  ^^«  ""f  ^"^J^  ° J. 
San  ft-anclsco  basketball  team  for  the  rental  of  Keaar  Pavl- 
lion  for  the  1953-195^  season. 

On  motion  of  Commissioner  Dippel,  seconded  b>-  Commissioner 
Stern,  the  following  resolution  was  adopted i 


Rftml"^^""  No.  1365 

RESOLVED     that  this  Commission  does  hereby  authorize  the 

V\Zf  Keiar  PaviUon  to  the  University  of  San  Francisco 
f:"  1  s  195"S5raeasor.  co^rised  of  a  13.g-     basketball 
slJiL  'through  mrch  1,   19H  under  the  same    erms  an 
«««^^♦^r.na  AS  in  previous  years,   i.e.,   fifteen  vo7>;  p«r  ^« 

»ati«f.ctorjr  insuTMico  coverage. 


(5)     Actlon-Artinol.1  Stone  Benches.Callfornia.Market.DruM.  St., 


Mr.  Uvl.  -ibmltted  blueprint,  on  the  design  and  location 


• 
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fv'.tgiawiKisai'iKt'.i.y  ■ 


■i  ^Jfc»\-Ml*'(*ft."">^f>'/'i::^^acA*j*"^VV:^  V  --^  ■,-K.'f.\'(:^f\\^'t:'\%.'i^-,-^'-Jr^^t»'-^'i_'i>0k 


Igrffil**^^'  BUaPiESS  (oont*d) 


2S5 


IH^  pUSIMESS 

fiUrans  Shelter, 
ditr  Stadium  Bids 
•0  be  Awarded  at 


for  the  artificial  stone  benches  proposod  for  the  intersec- 
tion of  California,  Market  and  Drumm  Streets,  aa  prepared  by 
the  Engineering  staff. 

Action  on  construction  of  the  benches  was  postponed  at  the 
direction  of  President  Sutter  so  that  estimates  of  cost 
could  be  sutanitted  at  the  next  regular  meeting, 

(1)    Award  Qf  QoBliraQt-  YBtaranB  ShaUsr.  Kgaar  -  fpateoMd 

The  Secretary  subcdtted  the  bid  proposals  received  on  Tues* 
day,  Decwnber  A,  1953  on  the  Construction  of  the  Veterans 
Shelter  at  Kesar  Stadium. 

Mr.  Lewis  requested  postponement  of  award  until  such  tine 
as  the  alternate  proposals  could  be  studied  by  the  Engineer 
and  the  availability  of  funds  could  be  determined. 

The  Secretary  stated  that  the  expiration  date  for  making 
the  award  is  December  21,,   twenty  (20)  days  from  the  opening 
date  of  the  proposals. 


(2)  RfiQueat  for  Jurladieti,on  -  Board  of  Education  Properties 

Mr.  Lewis  referred  to  his  memorandum  to  Commissioners  dated 
December  7,  1953,  recommending  that  the  Commission  seek  to 
retain  certain  parcels  of  Board  of  Education  property  and 
to  forstally  request  that  Jurisdiction  be  transferred. 

On  motion  of  Commissioner  Parr,  seconded  by  Commissioner 
Dippel,  the  following  resolution  was  adopted: 


kl.  ^.U<^ 


\.  k  P.  Commission 
?4)quflsts  Transfer  of 
Jorisdlotion  of  Cer- 
•jdn  Parcels  of  Bd. 
iducatlon  Property 
Jw  Used  by  R.   4  P. 
Department  for  Rec- 


Rfl solution  Mo.    1366 

WHEREAS,  this  Conraission  uses  several  pieces  of  Jiroperty 
under  the  jurisdiction  of  the  Board  of  Education,   for  play- 
ground purposes,  and  these  properties  have  proved  themselves 
to  be  vjduable  areas  in  providing  adequate  recreation  ser- 
vices, but  their  jurisdiction  has  remained  under  the  Board 
of  Education;   now,   therefore,  be  it 

RESOLVED,   that  this  Commission  does  hereby  advise  the  Direc- 
tor of  Property  that  it  is     its  wish  to  retain  said  parcels, 
and  that  jurisdiction  be  transferred  to  this  Conmisslon  of 
said  parcels     described  below: 


^loek  No.  LoCflUon 

fl        S.slde  Greenwich  Street 

137' 6"  E.  of  Leavenworth 

573        S.    side  of  Broadway, 
137' 6»  W,   of  Larkln 

1009        S.   side  of  Clay  St. 
137' 6"  E.  of  Laurel 

1384        E.    side  of  25th  Ave. 
225*  S.   of  Lake  St. 

U03         E.    side  of  31st  Avenue 
225'   S.  of  California 

m5         E.    side  of  19th  Avenue 
225'  S.  of  California 


Siza. 

137' 6"  X  137' 6" 
137' 6»  X  137 'b" 
137«6'»  X  137' b" 
150'  X  2A0' 
150'   X  2ii0' 
150  X  2^0' 


Uaad  for 

Michelangelo 
Playground 

Helen  Wills 
Playground 

Presidio-  Hts. 
Playground 

Rochanbeau 
Playground 

Clement  Ten- 
nis Courts 

Richmond  Ten- 
nis Courts 
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m 


i 


I 


i 


.  •,■:-■^l)i»M.■,  ■^«., 


'S^- 


-  '--■'?^^*4J^:  '...f^^:  ;■:-(-*•»■  .■ 


(oontinutd) 
B^Qck  No. 
lS2b 

1670 

1681 

2126 

2i^93 

2829 

3597 

5707 

7068 


bfifiAUsn 


aut 


E.   sld»  of  19th  Avenua       150 i  x  240* 
225*  S.of  G«ary  Boulevard 

East  side  of  28th  Avanua  150*  x  2^* 
225*  S.  of  CabriUo 

East  side  of  39th  Arenua  150«  x  2^0' 
225'  S.  of  CabriUo 


East  side  of  9th  Ave, 
225*  S,  of  Ortega 

East  side  of  25th  Ave. 
225'  S.  of  Wawona 


150»xl81'll'' 

to  240 '-Irregular 

150'  x  240' 


West  side  of  Douglas  St.  176»7"  x  228' 
2ith  to  Elisabeth  St. 

S.E. cor. 19th  &  Linda  Sts.102'  x  205' 

(irregular) 


S.E, cor.  Andover  St, 
and  Cortland  Ave, 


UD'  X  323' 8i" 
lirregular) 


N.  side  Minerva  Street   125'  x  150' 
150'  W.  of  Plymouth  Ave. 


Argonne 
Playground 

I\ilton 
Playground 

Cabrillo 
Playground 

John  P. Mur- 
phy P/G 

SigDund  Stem 
Re 0, Grove 

Noe  Valley 
Tennis  Cts. 

Mi a8lon( for- 
merly Marsh- 
all P/G) 

Bemal  Ctr., 
Playground 
tt  Library 

Ocean  View 
Playground 


^1.  HQ.12W 


Jichange  of  Zoo 
laJjials  for  Birds- 
!lr.U)ui8  Goebels 
U)  Bear  Charges 
5f  Crating  4  Trans- 
"ftation 


(3)    ETfhnrg**  °^  ^n  An^^^i^*  ^fl  Birds  with  Lowifl-gaa^ 

The  SecretaiT  read  the  report  of  Mr.  Carey  Baldwin,  director 
of  the  Zoo,  reco«»ending  the  exchange  of  zoo  aninels  for 
birds  with  Mr.  Louis  Goebel  of  Thousand  Oaks  California, 
he  to  bear  all  costs  of  crating  and  transportation. 

On  motion  of  Commiasioner  Gallagher,  seconded  by  Commission- 
er Dippel,  the  following  resolution  was  adopted: 

llrZ'lrt'Z-^'  Her.^  approve  t.  r^U»-J^ - 
crating  «md  transportation: 


San  Francisco 
5  Aoudad  Sheep 


San  Francisco 

1  pr.  Rheas 
(South  American 
ostriches) 


Trader 

Louis  Goebel, 
Thousand  Oaks, 
California. 


(/)  Postponement  -  Palace  of  Fine  Arts  Report 


*  A  o  i«tter  from  Ted  Moulton,  requesting  a 
ll^Zt7oTtlXZX  U>e  .-o=.on  of  U.o  Hepo.t 
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^ 


ii> 


J^s-'^SAiW 


i;*'.«*?S*«J'*V- -^.r^-i'w  "^^,?- V  *=T>;i44#*!«-i-f''-'  • 
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( oontlnued) 

Z^,  of  Comrwrce    of  hia  Conalttee  of  the  Junior  Chamber  of  Commerce  on  the 
Trn  UtlU«atlon      utlU.atlon  of  the  Palace  of  Fine  Arts. 

^^''''  ^^1^^.   On  motion  of  Commissioner  Gallagher,   seconded  by  Commleslon. 
^  ^  "^"^°     er  Dlppel.  postponement  for  three  months  was  granted. 


«  ft 


»»«««»««»« 


(5)   Request  for  a  Supplemental  Appropriation  -  Drainage  Correc 
|,|pn  -  Balt^ft  gBgS«?r  Stadium .^ . — 


Mr    Lewis  reported  that  Mr.   Grabow.  Engineer,  had  recommended 
Thlt Te  draLage  correction  required  for  the  Bal^^  -- 
stadium  be  Installed  at  the  earliest  possible  date,   recalling 
tSat^iritem  had  been  withheld  frc«  the  ear  lor  construc- 
tion contract  In  order  to  permit  the  compleLlon  of  the 
soccer  stadium  In  time  for  the  1953  season. 

On  motion  of  Commissioner  Dlppel,    seconded  by  Commissioner 
Gallagher,   the  following  resolution  was  adopted: 

^.  Suppl..       WHE^^     ^''tJl^rr^r^UUrorr  B^lSTo-r  S'uai™ 
*  1  Appropriation        f'"'"''/'',^ ™i*  f  °  19«  "ccor  aeaeon,  «>a  «.cb  drair.age 

«tio„  -  Balboa  ^^^^^i^„^  ^  it 

^.V^.  ^.^  t.13  Co^lsalon  ao;'  -e^  a^ro™  »;sU. 

Mtad  expenditure  of  ♦''•5°°;°°  ^f  ^  «,«  Board  of  Super- 

required  aralnage  ja  a»    a„^  ^^^  ^^;'^;„^  „,„e,ted  to 

rr";  "^rtaf 'pp.0^^^^^^  s.Tso«r.o:u 

i^-:V.Z  '^Xt"p°ovl"e-rc^  neoeaaar,  drainage 
correction. 


(6) 


«  « 


»  «  «  «  • 


•a 


»  «  »  •  • 


Mr.  Roy  Fl«^  pre-nted  Photographs  of  trees  w  ^^  ^^ 

felled  at  Balboa  Park  to  P^^fA^^J^^f  t^seball  and  soft- 
prepare  the  area^or  ^e  cons^^^lo    of^^^^^^^ 

ball  diamonds.     •^•/''*!°^'     ^-„,   removal  in  order  to  prop- 
alsslon  the  necessity  of  ^h^  ^re  ^        ^^^^^^^  ^^  ^^^^^  ^ 
erly  perform  the  cut  and  fill  grao  n« 
playable  field. 

.  .  Mr     Flamm  and  the  Society  for  Preservation 
Members  thanked  Mr.   Flamm  an  ^^^  ^^^  ^^ 

of  Golden  Gate  ^fJ^l^^^^J^^^^^^^^^^^  reaoved  unnec- 

ourance  that  trees  on  park  prop« 

essarlly. 


I 


«•«»•* 


«  »  • 


A   th«t  the  Comnission  would  not 
President  Sutter  --^^^^^.f^.'^lte ,  Thursday,  December  24, 
„,eet  on  the  next  f  g^^^^^^^^iiS  ^  called  by  him  to  consid- 
but  that  a  special  "«f  inj  jul°     ^^^^^^^  ^    ,  ^h 

er  contract  ^--^f  J^°S:,  notices  in  accordance  with  the 
Secretary  would  9^"°^ 
Municipal  Code^requirements.^  ^  ^ 

Respep^l^y»  ^     _^l_ 


Secretary. 
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«c«gw:'p>air'*j;»-;'*''vs'^'^:>if''.>rv  [''-'j.flt*-'^-^* 


San  Franoistio,  California 
Poct'iabur  22,  1953 


Uiuy I&S 


Call 


A  Special  Meeting  of  the  Recreation  and  Park  Conmlsaion  was 
called  to  order  I7  President  Sutter  at  lli30  A.M.,  Tuesday, 
December  22,  1953,  In  the  Direotora*  Meeting  Room  of  the 
Anglo  California  NaUonal  Bank,  No.l  Sansooe  Street,  to  con- 
sider the  award  of  contract  for  Construction  of  Veterans' 
Shelter  at  Keaar  Stadium,  and  other  financial  transactions 
ond  routine  matters. 

The  following  Commissioners  were  presenti 

Mr.  Louis  Sutter,  President 
Mr.  Michael  J.  Rickley 
Mrs.  Henry  J.  Dippel 
Mrs.  Sigmund  Stern 

(1)  Rejection  of  Bids:  CONSTRUCTION  OF  VETERANS^  SHELTER.  KEZAR 

21ABIHM — " 

The  Secretary  read  the  following  ^J^^'  °P*"f  ^=00  P  M 
Friday.  December  U,  1953.  for  the  Construction  of  a  Veterans 
Shelter  at  Kozar  Stadium: 


Him  ft^  Bidder 
ANTONE  ffiTORSEN  &  SONS,  2758  San  Bruno  Ave. 
RDffiRT  L.  WILSON,   158  South  Park  Street 
raULIN,   BRAI  &  MILLER  BUILDERS,55  Lafayette  St. 
WILLIaA  MCINTOSH  &  SON,  7Z^  -  36th  Avenue 
LEON  CARLEN,  693  University  Street 
STENM;iRK  CONSTRUCTION  CO., 558  Hearst  Ave.) 

a  loint  venture  with  Joseph  Ciatti  ) 

K     ffiH^  4  WBLLNm  4  DeNARDE,   joint  ventures 

ni5  -  20th  street,  San  Francisco  i 

ffiRGQUIST  CONSTRUCTION  C0..Inc.,U5  Kern  St. 


La.  Vq.U^ 


ssion  Rejects 

ill  Bids  Received 
for  Construction  of 
Veterans'   Shelter 
it  Kezar  Stadium 

i^r,t^    12-A-53) 


^     «       «p  Thniin     Bray  &  Miller  Builders,  ad- 
Mr.   Bray  of  the  firm  of  ^hulin,  tJray  «  ^ 

dr;seed  the  Commission,   ^-^^^^"jXlhe  Required  .peclfl- 
,,„ored  ^cause^e  had  l<>^;;r^l,^^^ ^^^^^  .^tted 

rdrb:Urol%ro:irng°:nacceptable  elevator  ^uip^^nt. 

Following  a  detailed  r^;^^\toTrJ''u\T^f^^^^^^^^ 

,.,a  ^^1^:^C''JZ'^^^^^^  happened  to  ^ 

t:^;nrd:pari::?t  fstin^tes  and  f^.ds  available. 

On  motion  of  Conmdssloner  Dippel.   seconded^  Comiaaioner 
Ste^!  following  resolution  was  adopted: 

R^fl^.^yticrn  Nffi  ^^^ 

4  -4«n  cm   reconnaendation  of  Presl- 
BESOLVED,  that  til.  '^"f  "^°^;  ^u  propo..l.  received  tor 
dent  Sutter,  doe.  ^'"J^  "J^°^  Itollr  at  Ke.ar  Stadl<™, 

toe  Construction  of  a  "^^If'^^^^t,  estimate,  and  fund. 

aald  bids  being  In  exces.  of  departs 

available!  and,  be  It 

mRTHEh  RESOLVH),   "jf  'f  !::rtlS^^*of"the"°ffl=ltrM-.- 
^jectlon  in  the  ''"I'J'l^^^f satlrancl.oo,  and  ho  Is 
re^ii^eterrr^adrrj^or  new  bid.  under  revl.d 

specifications, 

12-22-53 


Amount  Bid 
{>r{jpnaal  Si 
151,770.00 
52,340.00 
52,355.00 
52,^67.00 
52,632^00 


Alternate  "A" 
fTQpg^qal  #2 — 
e-^7,970.00 
48,621.00 
47,966.00 
47,A61.00    • 
50,085.00 


56,336.00         52,2U.OO 

56,458.00        52,958.00 
64,640,00  5,525.00 


•'■^M^"- 
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(2)  Miirfln  Fnrlt  tiMd  ftirohnwi 

From  Eugene  J,  Riordan,  Director  of  Propurty,  requesting 
approval  of  six  (6)  resolutions  for  suferiission  to  the  Board 
of  Supervisors,  covering  purchases  of  land  required  for 
McLaren  Park. 

On  motion  of  Commissioner  Buckley,   seconded  by  Commissioner 
Dlppel,  the  following  resolution  was  adopted: 

R^aolutlon  No.    1370 

iren  Park  RESOLVED,   that  this  Commiasion  approves,  for  submission  to 

to  the  Board  of  Supervisors,  the  six  (6)  resolutions  autho- 
rising the  purchase  of  certain  property  for  McLaren  Park 
as  follows! 

(a)  From  Gwendolen  B. ,   Barton  A, ,  and 
F.N.Wright,   Jr.  -  Lot  37, Assessor's 
Block  62U ♦     250.00 

(b)  From  Earle  A.  and  Martha  Whicher,  wife. 
Lots  42  and  43,  Assessor's  Block  6188  -     512,54 

(c)  From  Beatrice  M.  Ingle  &  Helen  S.Fottcrhoff , 
Lots  32,33,34  &  35,  Assessor's  Block  5188  -1,600.00 

(d)  From  Donald  G.  Lillie,  Lot  12,   Block  6213     -     254.00 
"     Geo. Boxer  et  ux,Lot8  16,17,13,  Asses- 

sessor's  Block  6188 

«     Harry  Macartney, Lot  18, Block  6215  .    . 

(e)  From  Richard  Richter,Lot  19,  Block  6188.    . 
"     Mervyn  J.Goodman  et  ux,Lot  45, Block  6188 
•         «         w  It       »     H     Lots  7,8  in 

Assessor's  Block  62U  (3  lots) 
"     James  Lambe,  Lots  5,6,  Block  6186.    .    . 

(f)  "     Eugene  V.Cushman  et  ux.  Lots  2,3,4,6 
and  7,  Assessor's  Block  61U '37,500.00 


792.74 
406.28 
298.00 
750.00 


600,00 


(3)  McUren  Park  Land  Purchases  -  Encumbering  1315,000.00  from 
Appropriation  No. 312, 600.03  for  Remaining  Parcels  of  Land 
Rpqulred  by  ff^"""^  Domain  Proceedipga _ 

From  Eugene  J,  Riordan,  Director  of  Property,  requesting 
approval  of  resolution  authorizing  acquisition  by   the  City 
and  County  of  Sen  Francisco,  ly  eminent  domain  proceedings, 
of  the  remaining  parcels  of  land  required  for  John  McLaren 
I^rk. 

On  motion  of  Commissioner  Dippel,  seconded  by  Commissioner 
Buckley,  the  following  resolution  was  adopted: 


Ission  Approves 
olution  for  Sub- 
|ii8lon  to  Bd.Supv. 
horizing  Eminent 
Proceedings  for 
laition  of  Remain- 
:  Lots  Needed  for 
pen  Park-1315,000. 
red  Therefor 


(4) 


^fla^llltflff"  Nn.    1371 

RESOLVED,   that  this  Commission  approves,   for  submission  to 
the  Board  of  Supervisors,  the  resolution  authorizing  eminent 
domain  proceedings  for  the  purchase  of  the  remaining  prircels 
of  land  required  for  John  McLaren  Bark,  encumbering  Appro- 
priation No.   3L2.600.03  in  the  amount  of  ^315,000.00  for 
such  land  acquisition,   cortaining  a  net  area  of  326  acres, 
Zre  or  less,  and  the  Secretary  be  and  is  herety  instructed 
to^iie,   as  a  matter  of  Commission  record,   the  detail  descrip- 
tion of' the  property  to  be  acquired. 

^^.^  P1,nn  "-'  sn^cificanonn      r^nM  ArtlYltiflfl  ^Udiitf 

Mr     John  W     Gloe,   of  William  Mooser  and   John  W.   Gloe,Archi- 
Jl;ts    preUnted'the  Final  Plans  and  Specifications  of  the 
Cenl^ll  Activities  Building,   to  be  located  In  Duboco  Park. 

12-22-53 


<:^AJ 


U)   finn^-^l^    Ar^ilvitiua  Ultldlug   (oont'J) 

Mr,  Gloo  ejqplQlnod  U-o  sjvoral  feoturoa  of  tl.is  apodal  ac- 
tivities bulWlng  ai\d  f'.escribed,  by  uao  of  finiahy.^  dravingt, 
its  functional  aapaota,  architecture,  and  locution  wiUiin 
the  park. 

The  Secretary  read  the  letter  from  Mr.   Joseph  H,  Dyer,   Jr., 
Secretary  of  ttie  Art  Coimrlaalon,  adviaing  that  at  its  nuet- 
Ing  df  Decombc^r  7,   1053,  by  Reaolution  No.   33U*19f>3-f^, 
Mr.  Gloe«a  final  dravl-.gP  of  tho  Contrnl  Activities  Building 
had  received  Art  Conmiaaion  approval. 

On  motion  of  Comlosionor  Dlppel,   aecondod  ty  Corandsaioner 
Buckloy,  the  following  roaolution  waa  adoptedi 


aiaalon  Accepts 
1  Plana  4  Spec a. 
-«*rod  ty  Moosor  & 
[oe  for  Central  Ac- 
Crltioa  Building  & 
ttiorized  Pskyoent 
^-     -^119  yharefor 


RESOLVED,  that  thia  Coramiaaion,  having  reviewed  <iho  Flnnl 
Plana  and  Speclficatlona  of  the  Central  Aotivitioa  Building 
in  Duboce  Park,  does  harohy  opprove  said  plans  and  JPedfi- 
cationa  aa  propcrod  ly  WilUain  Mooaer  and  John  W.  Oloe,  Arch- 
Itecta;   and  auch  feo  aa  la  'lue  and  payable  for  conpletlou 
of  tho  Final  Drrwingo  under  the  contract  is  hereby  author- 
ized, to  bo  ratifio.'.  at  tho  next  ConmieoLon  uieeting. 


(5)  rnnfit,r"-t-^""  "f  Mi11V-"^  Qffico^q<.nior  Q^nt,gr-A(iunUs  Fari^ 


[miasion  Approves 
of  S.F. Senior 
(Dter  to  Construct 
;  Additional  Offico 
r.n,f.  V  City 


The  Secretary  road  tho  request  of  Miss  Florence  E.  Vickory, 
Mrect^r  o?  the  San  Franci,.o  Senior  Center,  for  pern  ssion 
to  co-tr^ct  an  additiouax  office  in  that  aection  of  ^e 
Aquatic  Park  Building  already  reaerved  for  Senior  ^i^^-*" 
activitiea.  Maa  Vickery  explained  that  the  P^-^^  -- 
atruction  would  be  accompUahed  at  no  cost  to  the  City, 
diagram  describing  the  improvement  was  oxomined. 

On  motion  of  Commissionor  Dippel,  ^t^^^^^f^f^/^l^.^j'r' 
Stem  the  request  of  the  San  Francisco  Senior  Center  to 
oon^;.ct  an  additional  office,in  accordance  with  the  floor 
plan  submitted,  was  approved. 


•  «  * 


«««•«•• 


(6)  nrTiint,  fnr  ^  ^-"^»°^^ ^    rrrinnnt.ion  nf  ll.W.PQ 

.   4«„«^  ftioVlev  seconded  by  Conmisaioner 
On  notion  of  Commisaionor  Buckley,  »«°°"^   / 
Dippel,  the  following  reaolution  was  adopted: 


M°-1373 


I at  for  A  Sup- 
antal  Appropria- 
.  of  |3,«)0.00  - 
ir  Pilla-  Mather 


RF50LVED     that  this  Comiaalon,  for  the  beat  ^^^^^^^\^, 
RESOLVED,   that  lhib       j,  „g-tion  and  Park  Department,  herely 
proper  conduct  of  ^«  ^^^^f/^J  Superviaora,  and  the  Con- 

TTr'  T:ZZe  Tsupp  eLftal  !;propriation  of  $,tCO.0O 
troller,   to  approve  a  >^i^yv  ,„-n.ble     for  Contractual 

rr»  »*  «>u.d.  a.  «e    'jfJ'^JI'^Cio-er  charge.  In 

June  195^. 


p ,t,  fnr  ft  ^-?r.^....u^  ^nnrnrriatinn  of  H./^W.OQ 

on  motion  of  Co^ssioner  Dipp.1.   seconded  by  Commiasioner 
bIIcU^     th.  following  resolution  was  adopted: 


12-22-53 


ViMtKtMfl^r.tnL  ^M^,.^^,  Ju(.. 
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fl,«8t  for  A  Supple-     RESOLVBD,  that  this  Coramiiilon,  for  th«  best  Interests  and 
!tftl  Appropriation      proper  conduct  of  the  Recreation  and  Park  Department,  hereby 
fell  450.00  -  lancing  requests  the  Jteyor,  the  Board  of  Supervisors,  and  ^«  ^on- 
\m„n  Park.  troller,  to  approve  a  Supplemental  Appropriation  of  11,450.00 

"^  from  the  Und  Reserve,  or  other  legally  available  funds,  for 

the  fencing  of  Larsen  Park  (along  19th  Avenue  from  the  base- 
ball backstop  to  the  aout^ierly  end  of  the  tennis  courts). 


)8t  for  F\indsi 


(8)  ^mr'*-  ^"^^  '^"^'  -  ALLOTMEOTS 

On  motion  of  Cownlssioner  Dlppel,  seconded  by  Coramiasloner 
Stem,  the  following  resolution  was  adopted: 

Rfllin^Ut^""  Mft,   1175 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of 
the  Recreation  and  Park  Department,  the  Controller  be  and  is 
herely  requested  to  approve  the  following  Allotments! 


ABPrflB*  tig* 


(^pvering 


Amount 


312.200,01      Contractual  Services  -  General 
Diyleion 

312.300,01      Materials  and  Supplies  - 

General  Division •  •   . 

(to  clear  presently  apparent  deficiencies  for 
January  19H) 


11,500.00 
4,000.00 


Lssion  Approves 
»tch,   Rioto  & 
kscription  of  Frank 
rlni  Memorial  Bast, 
be  Located  in 
litached  Portion  of 
rt^nrtf^"  Square. — 


(9)   frank  Marlni  Memorial  Bust  Approved  for  Detached  Portion  of 
Wiah1ny^7"  Souara _ 

The  Commission  next  considered  the  sketches,  f "^^fraphs  and 
descriptions  of  the  Frank  Marini  manorial  bust.     Earlier 
cZfsslon  action  under  Resolution  No.9M),  looting  of  Decem- 
b^ri       1952    had  approved  the  North  Beach  citizens     request 
TZ  deiiinat^d  the  detached  triangular  sector  at  Columbus 
:^n^  trS^ioTstreet  as  the  location  for  the  frank  f^^rini 

memorial. 

On  motion  of  Commissioner  Dippel,  seconded  by  Commissioner 

Stern,  the  following  resolution  was  adopted: 

QffcnTVEn  that  this  Commission,  in  aocordance  with  i^s  ear- 
RESOLVED,  that  LniB  ouiuuix     ,      maetintr  of  December  11, 

the  placement  of  said  "^^"i,"^'"^^  y^^^^^ton  Square,  bound- 
approval  W  the  Art  CotuniBslon. 


(10) 


The  secrete.  r..a  ^ ^'^-^iJ^^Z' ^^Z^^^'^^^^^X'^l' 
':nZ^7uZVZZ  o/sl^r  Terrace  n.ycro^. 

*  A  fh^t   the  oroperty  on  which  ttie  billboard 
T.\'^urrnT^Z^  e'tSrae/ert^ent.  end  U.at  u. 
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fH'Aiji^-^.i'f''. 


29i 


(10)  Billboard  K^laanoe  (oontlnued) 

aitufttion  described  la  outside  the  Commission' a  Jurisdiction 
or  control* 


m^Ci^rri  Shaltera  -  Golden  Gftte  Park 


of  Card 
iltsr  -  G.O.Pfcrk- 
JifiiilfttL— 


ll^yilRNMENT 


The  Secretary  read  a  letter  received  from  Mr,  John  R.McGrath, 
Clerk  of  the  Board  of  Supervisors,  requesting  a  report  on  a 
patitlon  asking  for  repaii'  and  inproveroents  to  the  card  and 
checker  players'  shelter  in  Crolden  Gate  Park. 

Mr.  Lewis  informed  the  Commission  that  he  had  personally 
visited  the  card  shelter  in  Cteldec  Gat©  Park,  and  stated 
that  the  glaas  roof  did  leak  and  the  roof  would  be  repaired, 
but  that  no  trees  would  be  cut  down  or  removed, 

Mr,  Lewis  further  reported  that  he  had  witnessed  gambling 
by   the  players  at  card  shelters  in  Golden  Gate  Park  and 
other  parks  and  squares.  This  situation  has  been  reported 
to  the  Police  Department  and  gambling  offenders  will  be  ar- 
rested. (The  Secretary  was  instructed  to  reply  accordingly.) 


There  being  no  further  business  to  come  before  the  Commis- 
sion, President  Sutter  declared  the  meeting  adjourned  at 
12i20  P.M. 


Respectfully, 

Secretary. 


.: 
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WESTERN  MICROFILM 

543  HOWARD  ST.,  SAN  FRANCISCO,  CALIFORNIA  94105 
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INDEX 
RBCRFATION   AND  PARK   CO?TOISSION   MINUTES 
JANUARY  THROUGH   DECEMBER   19514- 

ACCIPK\'T3 

Carol  Lee  Stoutsenberger,  |21,000.00  claim  for 

lebra  blte«  S*  F.  Zoolo(^lcal  Gardens. 
ANOELO  J«  ROSSI  PLAYGROUND,  Arguello  Blvd.  and  Edward  St. 

Gen.  Mgr.»8  I9I4.7  Rec.  Bond  Fund  Rept. 
APTOS  PLAYGROUND,  Aptos  and  Ocean  Avenues 

Res.  11441  modification  Contr.  II4.9;  decrease  ^5l6.66. 
AQITATIC  PARK, Foot  of  Van  Ness  Ave.  (See  S.F. Maritime  Mus.) 

Gen .  Mgr .  *  s  19if7  R«c.  Bond  Fund  Rept. 

Financial  support  withdrawn  from  Calif .Showboat  Inc. 

Rep. from  Com. for  Preservntion  Aq.Pk.  re  Barney 
Gould's  "Ft.  Sutter".   Comm.  Parr's  position. 
Re8.1l4.22,l8t  &  final  payt .Punnett-Parez  & 
Hutchison  $Ui4J..OO. 

Calif. Club  of  Calif.  -  Protesting  "Ft. Sutter". 
Postponement  of  further  consideration  of  "Ft. Sutter". 
Res. II4.73, Coram. approves  indoor  swimming  pool  at  Balboa 
Pk.  &  abandonment  of  Aquatic  Pk.Pool,^  modification 
Riemers  *  Overmire's  arch.  contr# 

Luckenbach  Steamship  Co. to  repair  damage  to  pier  by 
S.S.Harry  Luckenbach  ( est.$5»730) .  City  9c  L.S.S.Co. 
to  share  eng.  serv.  cost, 

Opin.  818,  power  boats  may  be  excluded  within  200ft, 
of  beach. 

Res, II4.9I4., Comm. stipulates  prerequisites  for  Caxif, 
Showboats'  operating  agreement. 

Res, 1303, Comm, approves  repair  contr.:  R.L.Wilson, 
$3, 389.00. (Dama.'^ed  by  S.S.Harry  Luckenbach) 
Settlement  of  Luckenbach  S.S.Co.  claim  for  damages, 
Aq.Pk. Pier,  signed  by  Comm.Pres. 

Res, 1565, Comm. approves  Ann. Art  Festival, Sept. 19514-* 
Res. 1585, final  time  ext.(Aug.l2)  for  Barney  Gould; 
stipulations  governing  "Ft.  Sutter". 
.  Res. 1610, Comm. terminated  negotiations  with  Calif, 
Showboats  Inc.,%  ordered  Barney  Gould's  "Ft. Sutter" 
removed. 

Approval  for  Col'jmbus  Day  Celebration, Oct. 10,1951;. 
Senior  Ctr. granted  use  Rainbow  Rm.( Maritime  Mus.) 
Grand  View  Comm. Inc. granted  use  S.F.Sr.Ctr. ' s  room. 
Res.  1614.3, Comm. accepts  rent,  of  eng. re  pier  repairs 
%  authorizes  payt.  to  R.L.Wilson. 

Res. 1614.6  to  P\innett-Parez  -V  Hutchison  4  Hayes, final 
payt.  $750.00, 

Res. 1703, S.S.  "Ft.Sutter"  ordered  removed. 
Res,1711|.  to  Punnett-Parez  k   Hutchison, soundings 
$1+50.00, 

Res, 1717  Proposed  »55-'56  Budget  $82,500.00. 
S,F,Tyee  Club  granted  permission  use  bldg. 
B.  Gould's  letter  on  "Ft.Sutter"  referred  to  C.Atty. 

ARCHITECTURAL  SKWVICES 

Res. 1381, Comm. approves  Appleton  k   Wolfard  pi.  fcspecs. 
^5xh.VBxpoi.Bldg,,Strybing  Arboretum, &approves  fees. 
Res. II4.73, Comm, approves  modification  Riemers  &  Over- 
mire's arch,  contr,  swimming  pool  from  Aq.Pk.  to 
Balboa  Pk. 

Re 8. 114.714., Thos.Chace  to  prepare  pi.  «c  specs  .for recon- 
str-ictlon  Kezar  Press  Box  (Fee  under  $7500.00). 
Res. I=;i3, modification  Wm. G. Merchant '  s  arch. plans, 

N.B.Ctr. 

Res, 1608, approval  Arch. J.A.Riddell' s  plans  &  specs. 

for  conversion  Ingleside  Police  Stables  to  athl. 

facilities. 

Res. 1609  approval  prel. plana  *:  specs. ^time  ext.Wm.G. 

Merchant  -  rehabilitation  No. Beach  Ctr.  k   Pool. 
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P/26 
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11/15 
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1/11; 
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k/Q 
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73 

k/22 
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8/12 

161 

8/12 
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FULBOA   PARK   (Continued) 

Res.li4l|i|.7   authorizing   transfer   Ina;leside  Police 

Stables   at   B.   Pk.    to  R,    &  Pk.    Coinin. 

Res. 1587   to  Watkin  &  Sibbald  -   6th  &i  final  pavt. 

|2l+,ia5.20. 

Res. 1608, approval  arch.  J.A.Riddell' s  plans  k   specs. 

for  conversion  Ingles ide  Police  Stables  to  athl, 

facilities. 

Res.l653»swiniminj3;  pool  relocation  due  to  Freeway  Plans. 9/13 

Preferential  use  to  be  afforded  soccer  groups, B.Stadium,9/23 

Art  Comm, approves  conversion  InR;leside  Police  Stables 

to  athl. clubhouse.  9/23 

Res. 1667  to  V/atkin  ^  Sibbald, 7th  *r   final  oayt  .|l5,5ij.3.  V23 

Res. 1673, award  of  contr.to  Oscar  Presco  ^  Sons|>ll5,920. 

-  conversion  stables  to  athl. facility. 

City  Collecre  Intercollec^late  Soccer  Oames  permitted 

at  Stadium. 

Arch. study  to  determine  swinuning  pool's  location. 

Res. 1687  additional  funds  conversion  stables  to  athl. 

facilities. 

Res . 1 JO6 , suppl . appr op . $27  7 , 5  00 . 00 . 

Res. 17144  to  J.A.Riddell  -  1st  payt.  ^721.60. 
BAY  VI aw  PLAYGROITND,  3rd  and  Armstrong;  Sts. 

Comm'8  intention  to  abandon  Bay  View  P.O.  when  Phelps 

*  Galvez  P.O.  constructed. 
BOARD  OF  EDUCATION 

Comm. supports  Supervisors'  Res, 13962 

trees  and  flora, Colrambia  Sq 

Supt. Schools  requests  surplus  park  prop. in  McLaren 

Pk.k  Columbia  Sq,  be  transferred  free  to  School  Dept. 

Res. 169?  aerial  survey  of  McLaren  Pk. defrayed  by  Bd. 

Educ;  ref.  to  earlier  a^^roement, 

Re3.l4.11-l6W2  -  if  prop.  exch.  made,  cost  of  McLaren 

Pk.  topographical  survey  to  be  included. 

BOARD  OF  SUPERVISORS 

Corran. supports  Supervisors'  Res. 13962  re  maintenance 

trees  and  flora, Columbia  Sq.{Now  Bd.Educ.proo. ) 

Comm.anproves  res  .transferring  Inpileslde  Police  Sta. 

to  R.^Pk.CoTPm.  (  Balboa  Pk.) 

Ra«^1)|)|)|7  authoriziniT  transfer  Ingleside  Police  Sta. 

at  Balboa  Pk.  to  R.^  Pk.Conm, 

Ord. [4.914.2  attendance  of  employees  at  conventions  must 

be  annroved  nrlor  to  events. 

Res, 1732,  Comm. declares  opposition  to  Freeway  Planning 

that  includes  G.G.Pk.  or  Panhandle,  requesting  City 

Plannln;:^  Comm,  &  Bd.  Sunvs.to  exclude  from  S.F. Master 

Plan, 

BUDG^ 

5en.M?r's  rept.on  dept's  Iv5l4--1955  Budget  postponed 
to  spec.  mtg.  1/25/514-* 

Res. 114.01,  Comm, approves  195i4--195b  Budge t|5, 5 2I4., [4.314-. 
Res.11412,  $7500  included  for  D. Pub. Wks' repairs  19514-- 
1955  Budget  (  Res.  II4.OI,  Spec. Mtg.  1/25/514-) . 
Res.ll4.i5  aoprovea  Suppl.  195l4--l'^55  Budget  request  for 
State  Leg.  Interim  Comm,  for  Statewide  Waterways  Sys. 
Res,  114.37,  Suppl.  appr  op.  requested  to  meet  Rudi;et  defic- 
iencies. 

Res.  114.77, Suppl. Budget  items  195l4-l'?55:  Personnel, Jr. 
Museum  $i4.*iiOi4^  Salary  increases  $69,215.;  Retirement 
$6,689,;  Allowance  -  Cars  $3,1^3.60.  Total$85, 14-71. 60. 
Res. ll4.98,Conm. approves  $150  suppl.  item  -  coin-oper- 
ated gas  stove. 
Res. 1717, Capital  Impvts. Program  for  1955-1956  Budget 

$7014.,  700. 

Request   for   additional   bleachers    ref   rred  to   Gen.Mgr. 

for   Budget    consideration. 

Res. 1735,   Mayor  ^   Bd.Supvrs. requested   to  approve 

$310,000   for  1955-1956  Budget   to   complete   acquisition 

McLaren  Park, 
CALIFORNIA   ACADEMY   OF  SCI^CKS 

Res. 1672,    .'ft5,000   from  Fuhman   ^eq\iest    to  assist  Art 

Comm. ^-.Callf. Acad. Sciences    In  mtg. installation  cost 

"Whales"   statue   in  G.G.Pk. 
CAMP  MATHER,    TUOLUMNE  COUNTY 

To  R.W,McCllntock  -2nd  payt.   $28,332.63, 


1/li; 

1/25 

16 
22 

1/28 

30 

1/28 

32 

2/11 

ke 

3/25 

75 

1^/8 

90 

11/15 

236 

12/9 

2k2 

9/23 

1/14 
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CAMP  MATHKR,    TUOLIJMNK  COTTNTY    (Continued) 

Gen.Mgr's   1914-7  Rec.Bond  Fund  Rept, 

Res.ll4.O8    to  Mahoney  Rlec.Co.    -   increase  $114.0.97. 

Res. 114-22   to  Rbt.W.rcClintock,  3rd  pay  t. $27, 312. 53, 

Contr.ll43* 

Res. 11441    to  Rbt.W.McClintcck,    increase   tll+214.. 

R6s,ll4.55,    19514-  Season  arrangements   inclxxding   dates, 

rates,    reservations  and   Camn  M^r. 

Res.  114.60, Suppl.enprop.    $1800   -  hot  wHter  system. 

Gen.Mc^r,    to  negotiate  with  Joe   Barnes   re  Saddle 

Horse  Concession, 

Re 8.114. 78, Conmi. approves   $6500  Suppl.Approp,»53-«5l4.. 

Res. l[i79,Comin. awards    rewiring   contr.of  $5599. to 

W  &  K  Elec.Co, 

Res. lliSO.contr.bldg. remodeling   to  Engelhardt  & 

Shaw  $26,850. 

Res. 114.69  to  Mahoney  Elec.Co.,  1st  payt.$765.09. 

Postponement  saddle  horse  concession  agreement. 

Res. ll4.96,Suppl. Budget  requirement  $27,71l4.« 

Res.  1505, Contr.  114.7  to  Mahoney  Elec.Co. 114141.96. 

Res. 1510, Comm. approves  Saddle  Horse  Agreement 

I95I4-  Season,  Yoseraite  Pnrk  &  Curry  Co. 

Res. 1518, C.S.  requested  change  Camp  Assistants' 

hrs.  to  I4.8  weekly. 

Res. 1525,  to  Engelhardt  &  Shaw, 1st  payt.ftlO,607.9l4.. 

Res. 1525,  to  Mahoney  Elec.Co.,  2nd  Dayt.$13,371.99. 

Res. 1527, to  Engelhardt  &  Shaw  -  increase  $1,730.50. 

Res. 1530  to  Malott  *c   Peterson-flrundy  35I4.27. 

Res. l533»Contr. Award  -  installction  H, Water  Sys.& 

Dishwashing  Equip.  Morrill  Plumbing  Co. ^9, 357. 

Res.1514.2  to  W  V  K  Elec.Co. Inc. $81, 50,  to  Mahoney 

Blec.Co.Inc.$8l7.27. 

Res. 1567  to  Mahoney  ^Uec.Co.  3rd  pavt. $7, 068,55. 

Res. 1567  to  W  ^  K  Elec.Co. ,1st  payt.$3,779.32. 

Res. 1567  to  En.-^^elhardt  v  Shaw,  2nd  payt  1:13, [496. 31 

Ready  for  I95I4.  Season. 

Res. 1587  to  Malott  %  Peters on-Grundy  -1st  ^  final 

payt.  ^427. 

Res.l5A7  to  R.W.McClintock,  l4.th  %  final  payt. 

$114,088.814.. 

Res. 1588  to  R.W.McClintock  -  time  est. 

Res. 1589  to  Engelhardt  k   Shaw  -  inc.  ^370. 

Res.  1589  to  Engelhardt  "r  Shaw  -  inc.  $60. 

Res. 1589  to  W  v  K  Elec.Co.-  inc.  $250. 

Res. 1589  to  Mahoney  Elec.Co.  $370.28. 

Res, 1593  Milk  dispenser  ^375. 

Appreciation  letter  re  vacation. 

Res. 1612  to  IVm.O. Merchant, final  payt.  $3,270.33. 

Res. 1612  to  Mahoney  Elec.Co.  ,14. th  payt  ^3,625.36. 

Res. 1612  to  W  flc  K  Elec.  Co.,  2nd  payt.  $1,259.78. 

Res. 1612  to  Engelhardt  k   Shaw,  3rd  pay  t. $2,114-8. 75. 

Res. 1612  to  Morrill  Plumbing  %  Heating  Co.  1st  and 

final  payt.    $9,357. 

Res. 1612, W  k  K  Elec.Co.,    3rd  k   final    payt.    $826.14.0. 

Res.l6l3,Contr.Modif icatlon  to   Wm.G. Merchant, Arch, 

Decrease   $93l4-.39. 

Res. 1616,  refunds  of  charges. 

Res.  16214-, Comm, approves  revocable  permit  to  Pac.Tel. 

4  Telg.  Co.  for  use  poles  at  Camp. 

Res. 1627  to  Engelhardt  k   Shaw,  final  payt. $2, 976. 50. 

0  for  S  or  Wk.  $250  to  Pub. utilities, Res .1635. 

Res. 161^6  to  Mahoney  Elec.Co.  -final  payt .$3,129.28. 

Res.  1681  order  for  s-^rvice  or  work  to  Hetch  Hetchy 

Water  Supply  *750. 

Res. 1695  to  Alfred  N.Davis, Tax  Collector  $790.56, 
CAYTTGA  PLAYGROUND,  Cayucra  and  ^arlee  Streets 

Res,ll4.00,  $10,000  for  landscaping  &  equipment  from 
I9I4.7  Rec.Bond  Fund. 
CfiM'RAL  ACTIVITIES  BLDG.  renamed  RECREATIONAL  ARTS  BLDG. 
Payt. to  Hyde  Forbes  for  tests, etc.  $l855. 
To  Wm.  Mooser  k   John  W.  Gloe,  2nd  payt.  $13,76I|..i|.5 
(Arch. Services) 

Gen.Mgr's  1914-7  Rec.  Bond  Fund  report. 
Renamed  "Recreational  Arts  Building" 
Res.l5l4j!4-,  inspections  by  A. A. Hanks  Inc.  $1,367.50. 
Res. 1612, 3rd  payt. Wm. Mooser  &  J. W. Gloe,  |;332.00. 
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required  to  anprove  1^5^. 

Cr.  Park. 

re  Commission's  liability 


Date 

1/25 

5/13 
5/27 

1/28 

5/27 

1/lU 

2/25 
2/25 


CHILDREN'S  CAMP  (Outside  San  Francisco) 
^         (See  Ike  tWe  Place,  Tuolumne  Co.) 

Rea.lUOO,  |250, 000. from  191^7  Rec.Bond  Funds. 

Inspection  Rept.of  Davis  Prep. in  Napa  Co. as  possible 

mountain  camp, 

Comm.re jects  proposed  Sonoma  Co.  site. 
CHINESE  PLAYGROTTND,  Sacramento  and  Stockton  Sts. 

permission  denied  for  operation  of  rides. 

Comm. approves  6/12  use  of  playground  for  Arabians' 

Parade  disbandment. 

CITY  ATTORNEY 

OplnT7S5,  Bd, Supervisors' 
Sports  Car  Road  Races,  C. 
Gen.Mgr.to  secure  opinion 

re  accident  or  injury  claims  on  park  property. 
Opin.787,  use  State  Gasoline  Tax  Funds  will  not 
deprive  Comm,  of  park  road  control. 
Opin.79i4.,  no  restriction  in  locating  Exhibit  Hall, 
Sutro  Heights. 

0pin.806,Rolph  P.G.  may  be  abandoned  without  proposal 
submitted  to  electorate, 

Opin.818,  power  boats  may  be  excluded  within  200  feet 
of  beach,  I4./8 

Opin.  tti».2.  Aquatic  Park  Rowins^  Clubs'  use  of  Lk. Merced. 6/10 
Opin, sought  on  Pub. Library  Comm' s  request  for  Juris- 
dictional transfer  of  some  West  Sunset  Comm. Ctr. prop 
for  branch  library. 

Opin, 858,  6/21/5U  r®  Showboat,  Aquatic  Park, 
Res. 1622  -  opinion  that  altered  bid  of  Louis  C.Dunn 
Inc.  be  rejected. 

Res. 1665  -  Claim  settlement  with  Matson  Navlg.Co., 
Pac.Far  East  Lines  V  Luckenbach  Steamship  Co.  - 
collision  7/li|/53.  (See  10/28/5i4.) 

Pal. Fine  Arts  fencing  and  signs  meet  requirements; 
City  Atty' s  office  states  no  liability  in  case  of 
trespassing. 

City's  claim  for  Ocean  Beach  dsme  i;®, 3. S. Hawaiian 
Pilot  k   S.S.Jacob  Luckenbach  settled  for  ^920.79. 
(See  Res. 1665) 

Opin, 896,11/8/51+,  TTn.Sq. Garage  Corp. cannot  make 
improvements  without  Rec.&  Pk.Comm' s  consent. 
Re  Union  Sq. Garage  -  Opin. 900  -  aporoval  by  Comm, 
of  a  lease  modification  will  not  affect  trust  a3;rpe- 
raent.  12/9 

City  Atty's  opin, sought  on  smell  park  lend  parcel 
nr  St. Mary's  Sq.  12/23 

CITY  PLANNING 

Rent, on  Pk,4  RecArees,  and  Master  Plen, 
Dir. suggests  locating  Calif, Relief  Map  nr  Cliff  Hs,- 
ref erred  to  \ct.Gen.Mgr. 
Res, 1732, Coram, declares  opposition  to  Freeway  Planning 
that  includes  G,G.Pk.  or  Panhandle, requesting  C.Plan-1^9 
ning  Comm.  k   Bd.Supvs.  to  exclude  from  S.F. Master  Plan, 
S.F. Planning  4  Hsg.Assn, endorses  objectives  of  City 
Planning  rept,  of  14-/1951+.  12/23 

Next  C. Planning  Comm's  discussion  on  Freeways  affect- 
ing Panhandle  &  G,G,Pk,  scheduled:  2/2ii./55 .  12/23 

CIVIC  CBTlTqR  PLAZA 

tent  for  A.M. A, 


6/2U 
6/21+ 

8/12 


9/23 

9/23 

10/28 
11/15 


5/13 
8/12 


J.L.Stuart  Mfg. Co.  to  Install 
Copy  of  letter  to  Bd.Supvrs.f rom  Roy  Flamm  (Secures. 
G.G.Pk,)  re  legality  of  bond  issue  proposal  for 
exhibit  hall. 

Res, 1722, Comm. disapproves  erecting  tent  for  conven- 
i:ion  purposes. 

Res .1718, Comm. endorses  underground  exh.hall.  Coin, 
requested  from  C.^^tty. 

Planning  k   Hs^.Assn, supports  sub-surface  expansion 
of  Civic  Aud,in  C.Ctr. 

Permission  granted  U.S. Marine  Corps  to  install 
traveling  exhibit. 
CIVIL  S^':RVICECOM^USSION 

Personnel  requirements  for  J.D.Randall  Jr. Museum 
sent  to  C.S. Comm. for  recommendation. 
Res. 11+21  temp.non-C.S.  apptmts  approved  1/11+-2/11. 
Res. 11+36  Engineering  Personnel  requested. 
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CIVIL  SERVICE  CONTOISSION    (Continued) 

Res. II4J19,  temp.    non-G.S.    apptmts.  throuf^h   3/11   appd. 

Approval   temp.    non-C.S.   &   exempt   appointments  3^1-^9. 

Res.l5l8»C.S.roQ'.ieated   change  Camp  Assistants'    hrs. 

to  [|.8  weekly. 

Res. 152k,  tenp,  non-C.S.  aoptmts.  I4./8-5/13  approved. 

Res. 1560, Controller  requested  approve  non-C.S.  & 

exempt  appointments  5/13-6/10. 

Res. 1611, Coram, approves  tamp. Non-C.S. appointments 

6/2ii.-8/12. 

Res. 1636, C.S.Gomm, requested  to  make  classification 

study  of  J. D. Randall  Jr.  Museum  personnel. 

Res. 1679  establishment  of  new  positions  k   approp. 

Res. 1686  suppl. approp, to  obtain  automotive  mechanic. 

Res. 17214.  approval  non-C.S.  appointments  9/13-12/9. 

CO IT  TOWKR 

United  Crusade  Camnaiflpi  f?;ranted  permission   to  li^ht 

C. Tower. (Res. 1660) 

Holiday  Season  licr;htinp;   of   C. Tower  approved  provided 

funds    available. 

Res. 1717,    $5,750  prooosed  for    «55-'56  T^udcret. 

The  Teleg.Hill   Dwellers   thank  Coram, for  Chris  tmas 

Season  Illumination, 

COLLATOR  OF  INTERNAL  RJVl-TJUE 

Res. 1507, Retail  Malt  Dealer  Tax  Stamps  |66. 
COLUMBIA  SQUARE  (Now  Bd. Education  property) 

Coram. supports  Supervisors'  Res. 13962  re  maintenance 

trees  and  flora, 

Supt. Schools  requests  surplus  park  prop,  in  McLaren 

Pk.  %  Columbia  Sq.be  transferred  free  to  SchoolDept, 

Bd. Supervisors,  Res.ll4.2i|.6,  transferred  jurisdiction 

of  Col. Sq. from  R.%  Pk.Comm.  to  Bd.Educ. 
CONCESSIONS  (Permits)  (See  Lease  Agreement) 

Res. IJ4.I8, Coram. issues  permit  to  P.G.5eE.Co.  for 

street  light  in  Panhandle. 

Res.ll4.29,ODposes  on-sale  beer  license,  O.V.Wilson 

nr  Gilman  P.G, 

R.    ^  Pk.    Coram,    following   suggested   procedures. 

Res.lplii,    revocable   oerrait,    comb   vending  machine, 

to  Carl  J.   Truram. 

Re 3. 15I4.6, Coram, renews    Stow  Lk. Boa  ting  ^Refreshment 

Concession  for   3  yrs.    to  6/30/57  with  Calvin  vrUden. 

Re s.l51j.7, permit  renewal   Sunny  Side  Visor  Co., 

Kezar   Stadiiiin,    7/l/sli-6/30/56;Re8JL5l4.8Cof  f  ee  Serv.Co. 

Res. 1514.9   oennlt   renewal    to  Cinteen   Serv.Inc. 

coin-vending  machines    7/1/514.-6/30/56. 

Res. 1550  permit   renewal   to  Viking  Poods   for 

coin-vending  machines    7/I/5I4.-6/3O/56. 

Res. 1551  renewal  concession  agreements  with 

Schuman  Catering  Co.,  7/1/514.-6/30/56. 

Res. 1552  agreement  aoproved  with  Schuman  Catering 

Co.  at  Phelan  Beach  Rec.Rldg, 

Res. 1582, Coram. eoproves  Food  &  Refreshment  Concession 

continuance  by  Mrs.  H.V, Miller  to  8/15/55. 
CONFERENCES,  CONVB'JTIONS,  C ON "rR ESSES 

Coram. invited  to  Calif .St. Rec. Coram' s  6th  Annual, 

Santa  Rosa  2/II4.-I5/' 5I4.. 

Res.li4.l6  authorizes  attendance  at  Calif  .Rec. Society 

at  Santa  Rosa  2/114.-15/ '  514-  -  expenses  $125. 

Ann. Conv. Shoreline  Planning  Assoc, Santa  Cruz,9/2i4.-25 

Res.l656,Comm.Secty.to  attend  56th  Ann. Amer. Inst, 

Pk. Exec,  Baltimore, Md.  IO/3-8/5I4-. 

Res. 1657, Rec. Supt. to  attend  N^it'l  Rec. Assoc. 

Conference,  St.  Louis  9/27-10/1/511- • 
CONTROLLER 

Res. 1382, approval  temo.  non-C.S.  apoointments. 

Res.l386B  Req.Sunpl. Approp.  :'^3,252.20  for 

Retroactive  Wages  k   Retirement  ( Sup.Ct.actlonl4.0l623). 

Res. 1387  approval  O.S/Wk  to  Real  P:st.Dept,  t'9.000 

"c  S.P.  Retirement  System  ,^12,000. 

Res. 1388, anproval  temp. employments  from  perm,  salary 

aDoron, 

Re8.ll4.OO  suppl. acprop.ljfel, 091, 725  from  'l|.7  Rec.  Bond 

Pd. Projects  for  1^14-7  Program. 

Res. II4.IO, Controller  requested  anprove  allotments. 

Res. II4.2 3, Controller  requested  approve  req.for  funds. 
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ARriHTTECTIIRAL  SKRVICHIS  (Continued) 

"         Rea.l^^^, final  plana  Kezar  Press  Box  approved. 

(Thos. P. Chace, Architect)  IT 

Res. I69I4., arch. contr. for  Conservatory  Kast  Stove  House.  10/28 
Res. 1738, Comm.anoroves  final  olans  ft  snecs. Upper  Noe 
p/a  *  Ctr.  constr.  k   payt,  f^Q%   arch.f ee.(D.B.Kirby)   12/9 

ART  COMMISSION 

Action  on  perm,  loan  by  Art  Comm, deferred.  1/28 

Approves  prel. drawings  Hamilton  P.O.  Arch. to  submit 
wall  sculptures.  1/28 

Approves  prel.drawings  Upper  Noe  P.Q.-^  wkg. drawings 
M.S.Hayward  Softball  field.  2/11 

Loan  offer  action  postponed.  2/11 

Further  postponement  of  loan  offer,  2/25 

Res. 1^.56, Coram. rejects  Art  Comra's  offer  of  sculptures.   3/ll 
Representative  seeks  financial  aasistonce  for  install- 
ation "Whales"  statue  Calif .Acad. Scier.ces  courtyard. 
Oen.u'^r.  to  report  on  matter.  9/13 

Approves  conversion  Ingleside  Police  Stables  to  athl. 
clubhouse.Balboa  Pk.  9/23 

Res. 1672, $5, 000. 00  from  Puhrman  Bequest  to  assist  Art 
Comm..-  Calif  .Acad. of  Sciences  in  mtg. installation  cost 
"Whales"  statue  in  G.G.Pk.  9/23 

Approval  location  Crocker  Est, fountain  in  Huntino; ton SqJ.0 Ail- 
Re  s.3i4.97-195i4.-S  approving  design  *c   location  Crock«r 
fountain  for  Huntington  Park.  Il/l5 

Aoproved  design  k   location  Crocker  "turtle"  fountain, 
Huntington  Pk.  12/9 

Art  Comm, requested  to  approve  removal  Mt,  Olympus 
Statue,  "Triumph  of  Light",  12/9 

Mt.  Olympus  statue  to  be  considered  at  Jan.  mtg.      12/23 
BALBOA  PARK 


1/11^ 
1/lU 
1/li^ 

1/lk 

1/11+ 

1/11+ 

1/11; 
1/25 


Alemany  Dis t.Co\mcil  Imp. Assn.  expressing  appreciation 
B.Pk. improvements. 

To  Wfttkin  r  Sibbald  -  1st  payt.  :S1|3,135.20. 
Res. 1385  to  Watkin  &  Sibbald  -  increase  $979.00. 
Res.l397»approval  contr, modification, baseball  facil- 
ities Watkin  %  Sibbald  $10,670.00. 
Comm. approves  Res. transferring  Ingleside  Police 
Stations  to  Rec.v,  Pk.Comm. 

J.A.RlddelljArch. ,  authorized  prep. plans  &  specs. 
In::5leside  Pol,  Stables  conversion  to  athl. facilities. 
(Pee  $10,690.00). 

Res. 1399, requesting  Suppl.  Approp. $117, 590. 00, recon- 
struction costs  In:^leside  Pol.  Stables  ,B.^k. 
Gen.Mgr's  1914-7  Rec.Bond  Pd.rept. 
Res. 1422  to  So.Pac.Co.  $5.00. (License  for  drain  pipe.)  2/11 
Res.ll;22  to  Watkin  %  Sibbald, 2nd  payt. $19, 729.80, 
Contr.  1311.  2/11 

Res. Il4i|.5, award  contr. new  drains  to  G.Paulsen, $2, 002. 25. 2/25 
New  Miss. Terr. Imp. Club  interested  in  swimming  pool  nr 
B.Pk.  3/11 

Res. 11^.50  to  Watkin  %  Sibbald, 3rd  payt  $2l4.,197.1|.0.  3/11 
Action  postponed  on  Balboa  site  for  Swimming  Pool.  3/11 
Improvements  blueprints  to  San  Miguel  Improvement Assn.  3/25 

Res, l[|.73,Com^. approves  indoor  swimming  pool   at  B,Pk,^ 

abandonment  of  Aq,Pk.Pool,  also  modification  Riemers  9c 

Overmlre's  arch, contr. 

Alemany  Dist, Council  of  Improvement  Assns, appreciates 

improvements. 

Res, 15014., to  Watkin  &  Sibbald, l4.th  payt  $2l4.,25l.'4-0. 

Res. 1506, Time  Ext. to  Watkin  k   Sibbald, Contr. I3I4-. 

Res. 1523, Comm. approves  plans  for  athl. facilities 

Ingleside  Police  Station. 

Res. 1525  to  O.Paulsen, final  payt. $2, 002. 25. 

Res.l5i4.0  to  Watkin  &  Sibbald, 5th  payt,;(>l4.,l58.00. 

Res. 1514.1  to  Watkin  &  Sibbald  -  time  ext. 

Res, 1563, Coram. approves  S.F.  City  College  Football 

Games. 

City  Planning  Coram. advised   Balboa  Pool   conforms    to 

Master  Plan. 

Gaelic  Athl. Assn. granted  permission  to  rent  Soccer 

Stadium  -  insurance  required. 
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CONTROLLER  (Continued) 

Res . Ik^k* Suppl . Aoprop . req . $10 .  .3?  -  Wa!3;e  sdJustTnent, 
Mower  Maintenance  man. 

Res.  114.25 .approval  temp, employments  from  Perm. Salary 
Approp. 

Re 8. 1426, Or. for  S/WK  to  Hyde  Forbes,  Tipper  Noe  P.a,- 
$1755. 

Res. H4.37»Suppl. approp. requested  to  meet  Budc^et 
deficiencies. 

Re8.1ij42,  request  for  funds. 

Re8.1liJ4.6,  Transfer  for  Collection  to  the  Bur. of 
Delinquent  Accts.  <^150. 

Res,  11^51  requested  approve  modlf  icat  lona:  C.Mather, 
credit  #395. 73(W.G. Merchant;  C.Mather.contr.l43, 
inc.  115214.;  V.Valley  contr.  156, inc. $1806.14.0. 
Res. 114.52  requested  approve  temo. employments  from 
Perm.  Salary  appropriation. 

Res.ll4.53  requested  approve  allotments  and  transfers. 
Res.ll4.50  requested  release  Rosenberr^  Hros.  forfeiture 
-  non-performance  of  ocean  sand  removal  contr. 
Res.ll4.6l,Comm.to  ratify  Oen.Mgr's  trpnsfer  of 
surpluses, etc. 

Res,  114.71* requested  approve:   Or'lers  for  S.or  Wk. 
for  en<7;ineerinp;  ^31,860;  W.O.Purchasinp:  Dept. 
blueprinting  etc.  ft2fi50. 

Res. 1508,  to  anprove  0  for  S.  or  Wk. :  to  Real  Kst. 
Dept.  ft500,  $500  and  t'250;  W  A:  K  Corp.  .1>;1925.13; 
Douglass  Insulating  Co.  $114.8. 

Res. 1509, request  for  S2200  Suppl. Anprop.f'or  pur- 
chase gasoline, et?.. 

Res.15314-  request  for  emergency  suppl. aoprop.  of 
122,000  for  Commissary  Div. 
Res.1514.3  requested  approve  fund  requests. 
Requested  approve:  Transfers  of  Funds (Res. 1569 ) ; 
Temp. Employments(Res. 1570)  ;0. for  S.or  V.'k.  (Res.  1571) .  6/10 
Res. 1586  requested  approve  Non-C .3. appointments 
6/10-6/21^/51;. 

Res. 1590  fund  transfers  fc   allotments. 
Res. 1592  request  to  carry  fwd.  unencumbered  bal. 
for  195i4--1955. 

Res.15914.  request  for  sunpl. aoprop. $632. 72  for 
scavenc^er  service. 

Rea. 1617, requested  approve  transfers  &  allotments 
Res. 1618, requested  approve  temp. employments. 
Res. 1619, request  approval  $5100  emergency  suppl. 
aoprop. for  temp.Sc  overtime  payrolls. 

Res, 1630, Controller  requested  approve  fund  request,   8/26 
Res. I6I4.5, requested  approve  all  non-C.S.  k   exempt 
appointments. 

Requested  anprove:  Res.l6l4.9,  funds  request;  Hes. 
1650,  temp. employments. 
Res. 1670  requested  approve  allotments. 

Hnprove  temp.emDloyments  from 


Res. 1680  requested 
Perm. Salary  Approp. 
Res. 1696  reouested 
Requested  approve: 
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9/13 

q/13 
9/23 


approvj  request  for  funds. 

Res. 1712,  temp.emnloymts  from 
Perm. Salary  approp.;  Res .1713»Req»f or  Funds. 
Res. 1729, Orders  S.or  iVk.  -  Dept. Pub. Wka.  -  Eng. 
Survey  Balboa  Pk. Swimming  Pool  $900  est.;  to  Dept. 
Rlec.  -  emergency  elec.  serv,S.F.Zool.Gf.$132. 
Res. 1737, req. sunple. approp. $14.1, S6I4.  to  R.ScPk.Dept. 
Accts.   for  gardening  and  tree  maintenance  wk. other 
depts. 

Res. I7I4.7, approval  allotments  &  transfers. 
Res .1714.6, approval  order's  for  s.or  wk. 

CORONA  HEIGHTS  GROUNDS 

Gen.Mgr's  1914.7  Rec.  Bond  Fund  report. 

Res.lll22  to  C.J.Collins,  1st  payt  $^814.3.76, 

Contr. 139. 

Res.llil4.0, final    payt. C.J.Collins   Co. $3, 14-39.214-. 

Res. 1698   to  C.J.Collins  ^9i4i4.. 
CROCKER - A yAZON.    Geneva  Ave.    and   Moscow   Sts. 

I<es.  114.00   purchase   prop.    Pub.Util.    $165,000. 

(I9I4.7  Rec.    Bond  ^und) 

Notify  Prop.Dir.   rhen  satisfactory  Crocker-Amazon 

restoration   af^reement  with  Hs^.Auth. obtained. 


lO/lli 
10/28 


12/9 


12/9 

12/23 

12/23 

1/25 

2/11 

2/25 

10/28 


1/25 
3/25 
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2/11 

kl 

2/11 
2/25 
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63 
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214.5 


250 

257 
25tt 

20 

39 

51 

22I4. 


21 

69 
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Date 

1/28 
2/11 

2/25 

6/10 
6/10 

6/2U 


to  declare 
ro8d, J, D.Randall 


Sk 


155 


.1/25 

22 

1/28 

29 

1/28 
2/25 

30 
52 

5/13 
fl/12 
8/12 

106 
165 
165 

8/12 

170 

10/li; 

21k 

12/23 

258 

2/11 

35 

11/15    236 


CRYSTAL  PLTTNGE 

"         Ras.li^O^  approval  for  repairs  $2,027.70. 

Re8.lU32  roof  repairs  ftl4.73. 

Roof  repair  approved;  $14.35  to  i^arl  Rooflnr  Co. 

(Refer  to  Rn8.ll4.32)  . 

Res. 1575,  Conm, requests  Dlr.Prop.  to  renew  lease 

with  R.A.Pedersen. 

Res, 1576, approves    S690    for   paint'ng. 

Res. 1602,    new  lease   with   R.A.Pederaen    '5l4.-'55    - 

rental   ^17,500,    repair  .fi2,500;    Res. 1575   cancelled. 
PITPARTMEMT   0^   PHBLIC   V/0RKS(See   Real   'Estate   Dent.) 

Res.ll4.i2  budget   195U-1P55   Includes   1^7500  for  renal rs 

Res.ll4.ll  Wk.Or.    Dept.Pub.Wks.for  $2300   field   survey. 

(I9I4.7  Rec.    Bond  Fund) 

Res.ll4.i2,    $7500  included  for  Dept.Pub.Wks'    repairs 

'51+- '55   T^ud;.Tet.(Re8.1i4.01,    Spec.Mtc;.    I/25/5I4.. 

Res. 11443*    Survey   Garfield   Sq.    ftftOO. 

Res.  1522, Comm, requests    Dept .Pub.Vfks 

assessment   dist.   k   improve   entrance 

Museum. 

Repair  pumps,  San  Andreas, Res  .I6l5,  fj267. 

Repair  motors,  etc.  Res,  I6l5,  $lflOO, 

Comm. rejects  Dept.Pub.Wks'  proposal  for  channeliza- 

Panhandle  (Baker  at  Pell  and  Oak) 

Res.16814.,  approval  sidewalk  construction  on  Lincoln 

Way. 

Res. 1714-8  Under  Conduit  Installation   at  S.F.Zoo.G. 

11,214.0. 
DIAMOND  H?I'"^HTS 

Res. 114.19  Comm,  concurs  with  Redevelopment  Agency 

plan  for  upper  Glen  Park  Canyon  in  Diamord  Hts.ProJ. 
DOLORFS  STRECT  (Center  Strip) 

Res, 1717,  1955-1*^56  proposed  budc*et  -  center  strip 
irri«;atlon  $10,000, 

DTTBOCB  PARK,  Duboce  and  Steiner  St. 

McKinley  P.T.A.  thanks  Comm, for  ImprovftTnents  -% 

requests  wire  fence.  1/25     22 

Res. 1717,  1955-1^56  ^ud<7et(  Proposed)-  f  encing$2250,  ll/l5    237 

EUREKA  VALL^  PLAYGROUND,  19th  and  Collini^wood  Sts. 

Protestino;  Issuance  linuor  license  in  store  adjacent 
to  D.g,  I/II4.      5 

Payt.to  Hyde  Forbes  for  tests, etc.  S1256.  I/II4.      « 

Gen.M^^r's  I9I4.7  Rec.  Bond  Fund  Rept,  1/25     20 

Res. 1538,  Comm. approves  final  plans  *e   specs. for 

p.g.  and  ctr,  5/27    118 

Res.1514.0  to  Appleton  %  Wolfard,  payt .$ll|,762,39.     5/27    II8 
Res,l5l4.1  Time  Rxt,  to  Appleton  k   Wolferd.  5/27    119 

Res.l5l44  inspection  by  A. A. Hanks  Inc.  $114.19.50.      5/27    121 
Magnolia  tree  to  be  or-med.  9/13    1814. 

Res. 1705,  Contr.  award  P,G,  and  Fldhs.  to  Martinelli 
Constr.  Co,  $367,500.  10/28    227 

Res, 1725  to  Martinelli  Constr. Co.  1st  payt.$l4.,939.20.12/9     2I4J4. 
Res.l752,suppl.anprop.$9,085  for  rec. ctr.  equlpmt. 
(I9I4.7  Rec.  Bond  Fund)  12/23    261 

EXHIBIT  AND  EXPOSITION  BUILDING,  Golden  Gate  Park 

Res. 1381,  Coinm. approves  Appleton  "c   Wolfard  pi,  k 
specs,  for  Bxh.  k   Expos.  ^Idg.  for  Stryblng  Arbor- 
etum k   approves  arch.  fees. 

No, Pac, Chap. Amer.Soc. Landscape  Architects,  opposed 
to  constr.  Expo.  Bldg.  in  G.G.Park. 
Res. 1I(.20, Comm, approves  submission  of  tentatl-e  plan 
for  Exh,  8c   Expo. Bldg.  k   seeks  State  funds. 
Res.ll4.27,  Time  Ext.  n;r8nted  Appleton  k   Wolfard, Arch. 
Soc.  Preserv,  G,G. Pk,  asks  clarification  Res.ll4.27 
re  Exhibit  Bldg. 

Comm. directs  arch, include  soace,  Calif .Relief  Map 
in  Exhibit  Bldg.  if  feasible. 

Contrary  to  Res. Il4.20-Comm. withholds  reiues*  for 
State  Funds,  ^xh.Hall.     C.Atty.Opin.79l4.,  no 
restriction  in  locating  Exh.  Hall,  Sutro  Hts. 
Letters  re  erection  of  Exhibit  Hall, 
Amer.Bec^onia  Society  approves  Flower  Hall  constr, 
in  G,G,Pk. 

Public  hearin^^  to  be  held  before  making  final  plans. 
S.P, Flower  Show  Inc.  requests  constr.  Hall  of  Flowers  6/IO 
Mrs.  Ernest  Bom  (S.F. Planning  V  Hsg.Assn.)  to  be 
notified  of  mt^.s.  re  Hall  of  Flowers,  8/26    1714- 
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RXHIBIT  AND  EXPOSITION  BLDG.( Golden  Gate  Park) 

Reactivation  plana  -  Jan. 6,  1955  mtg.  on  original 

Hall  of  Flowers  plan. 
FAIRMOUNT  PARK,  Pairmount  and  San  Miguel  Sts. 
"    Re8.13tB,  Joint  revocable  permit  to  P.G.&E,  and 

P.T.&T.  for  inatallation  temp. pole  line. 
FLEISHHACKT-R  POOL 

Gen.Mgr.  to  rept.  on  suggeatlon  to  convert  it  into 

enclosed  pools. 

Thanks  from  Cerebral  Palsy  Rec.Ctr.for  improvements. 

Res. 1623, Comm. approves  retention  of  Consultant  H.E. 

Squire  for  repair  outf all-inteke  pipeline. 

Res. 1651  to  C.R.Reichel  $fi86. 

Res. 1658  exch.  of  zoo  animals  from  L.  Ooebel, Thous- 
and oaks. 

Res. 1700,  auDpl.  anprop.  ext.  Snlt  Water  Line 

$60,000. 

Res.l71l4.  to  San  Jose  Steel  Co.,  chain  link  fence 

$1,756. 

Res. 1717,  1955-1956  Budget  (Proposed)  -  outfall 

line  ^60,000. 
PR  F^*TW  A  YS 
Res. 1390,  Comm's  policy  on  Freewsy  Development  in 

S.  F's  Parka. 

Res.l5l6,reaffirmRtion  of  Comm. opposition  to  Free- 
ways, G.G.Park. 

Civic  Lg.  Imp. Clubs  protests  G.G.Pk.  ''reeways. 

Res. 1732,  Comm,  declares  opposition  to  Freeway 

Planning  that  includes  G.G.Pk.  or  Panhandle,  request- 
ing City  Planning  Comm.&  Bd.Supvs.  to  exclude  from 

S.F. Master  Plan. 

Organizations    thank  Comm.for   op-)Osin?  freeway 

encroachment. 

Next  City  Planninc^  Coram' a  discussion  on  Freeways 

affecting  Panhandle  k   G.G.Pk.  scheduled:  2/2[|./55. 
FULTON  PLAYGROUND,  27th  Ave.  and  Fulton  St. 

Comm. accepts  gift  Jungle  Gym.  from  Mothers'  Club. 
FUNSTON  PLAYGROUND,  Buchanan  and  Chestnut  Sts. 

Res. 16^1  to  J. E. Riddle  Co.  $1,281. 

Request  for  ad  it. bleachers  referred  to  Gen.Mgr. 

for  budget  consideration. 
GARFIELD  SQ^TARE,  25th  feid  Harrison  Streets 

Dir. Prop's  appraisal  Jas.  Rolph  Jr.  P.G.«c  land 

adjacent  to  Garfield  Sq. 

Property  enlarcroment  Garf.Sq. postponed. 

To  be  developed  as  a  community  center. 

Res.li4.OO,  .')595,000  from  191+7  Rec.Hd.Fd.f or  center, 

including  s.  pool.  aq^^ 

Res. 11^43  survey  Garfield  Square, Deot. Pub. Wks.?tt00. 

Miss.  St.  Merchants'  Assoc. withdraws  request  for 

use  of  square. 

Res. 1687,  addit.  funds  for  certification 

Sq.  Arch.  Contract. 

Res. 1706, suppl.  approp.  $J4.l8,130» 

GIT^i\S 

18,914.3.90  reed,  from  sale  Treasury  Bonds 

Sharp  Bequest. 

Res. l6l4i4.,Rec.A:Pk. Comm. accepts  fountain  given  by 

Crocker  family  subject  to  approval  Bd.of  Super- 
visors &  Art  Comm. 

Res. 1690  accepts  offer  to  install  Crocker  Fountain 

at  Huntington  Park. 
OILMAN  PLAYGROUND,  Oilman  and  Griffith  Streets 

Res.ll4.29  opposes  on-sale  beer  license,  G.M.Wilson 

nr  Oilman  P.G, 
GLEN  PARK  PLAYGROUND,  Chenery  and  Elk  Sts.  (Also  see 

Silver  Tree  Camp) 

Gen.Mgr' s  Rept.  1914.7  Rec.  Bond  Fund. 
GOLDEN  GAT^  PARK  AND  PANHANDLE  and  (Sloop  Gjoa) 

Res.  114.18,  Comm.  is  sues  permit  to  P.G.  .^.  E.  Co.  for 

street  li-Jht  in  Panhandle. 

Father  Galla-^her  to  draft  Comm's  policy  re  G.G.Pk. 

Permission  granted  for  Prayer  Book  Cross  Services. 

Res. 114.66, Comm. approves  plan  of  De  Young  Museum  for 

ornamental  trellis  work  and  patio. 
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2/11 
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35 
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56 
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r}OLnT?N  GATT^  PARK  AND  PATTHANBL^  and  (Sloop  ajoa) 

Res.ll4.8l,Comm,re jects  Activated  Slud7;e  Plant  bids  - 
to  readvBrtlse. 

Congratulation  on  Mnrlan  Con-^resa  floral  display  at 
Conservatory. 

Res.l583»  Pac.Tel.A:  Telg.Co.  permitted  to  change 
serv,  lines  to  Army  'lun  Battery. 
Installation  of  drinkinc;:  fountains  at  Big  Rec 
referred  to  R.S.Rolph. 

Res, 15'?''  expenses  and  damap^es  -  Truardsnen's  Road 
Races,  6/6/51].  ^935.16. 

Res. l60i4.,Co*7Tin, awards  pamp  contract  to  Gene 
Carpenter  for  i^ll,501.92. 
Saturday  Eve.  Post  article  on  G.G.Pk. 
Comm. postpones  action  on  Baker  ijt, entrance  to 
Panhandle. 

Recommendation  th^ t  Panhandle  be  closed  to  automo- 
bile traffic  to  be  considered  in  Nov, 
Res. 16914., arch. contr. for  Conservatory  Kast  Stove  Hs. 
Res. 1710  Elk  Glen  Pumphouse  to  Gene  Carpenter, 

Isi,  payt.  S35»l4-00« 

Res. 1711  to  Gene  Carpenter, time  ext.  30  days, 
Contr.l6Li.. 

Res. 1716,  Coram. approves  Gen.Mgr' s  proposal  to 
close  panhandle  to  through  auto  traffic,  and 
provide  eraer .parking. 

Res. 1717,  $257,550.  proposed  for  'b)5-'56  Budget. 
Comm. approves  Gen.Mgr' a  r«pt.  on  asphaltic  concrete 
resurfacing,  G.G.Pk.  roads. 

Res. 1731, Dept. Pub. Wks.  authorized  to  install  side- 
walks at  easterly  entrance  of  panhandle. 
Res. 173;^, Comm. declares  opoosition  to  Freeway  Plan- 
ning that  includes  G.G.Pk.  or  Panhandle,  requesting 
City  Planning  Comm.  k   Pd.Supvs.  to  exclude  from  S.P 
Master  Plan. 

Lowell  P.T.A.  request  for  Panhandle  athl. field 
referred  to  Gen.Mfrr. 
Res. 1714;  to  Gene  Caroenter, final  payt. $6,101.92. 

GQLD^  GATE  PARK  BaND  AND  BAND  COriCOTJRSH: 

Res. 1383,  6th  payt.  R. Murray  $3,1+15.21. 
Res. 11440,  7th  payt.  R.Murray  $1,8!?5.00. 
Res. 114.50,  8th  payt.  R.Murray  $2,805.00. 
Res.li4.8lj.,  Coram. accepts  repair  offer  of  damaged 
balustrade. 

Re8.ll4.87,  Navy  Waves  participation  with  Band. 
Res.lll89,  9th  oayt.  R.  Murray  $1,793.89. 
Res. 1525,  10th  payt.  R.  Murray  $1,822.00. 
Thanks  from  S.F.Dist.  Zlcnists  Org.  I'or  program 
in  Band  Concourse. 

Res. 1567  to  R.Murray,  11th  payt .^U, 26 3. 20. 
Res. 1573  new  contr.  R.Murray  $31»770.00. 
Coram. approves  The  Araer.  Legion  Memorial  Day  Exer- 
cises for  1955. 

Res. 1587  to  R.?^urray,  final  payt. $1,  370.30. 
Thanks  from  Comite  Officiel  de  la  Colonie 
Prancaise  for  use  Concourse. 
Res. 1612  to  R.Murray  1st  payt. f.2, 931. 00. 
Res.l6[i.6  to  R.Murray  2nd  payt. ^2, 996. 00. 
Res. 1677  to  R.Miu*ray  3rd  payt. $3,612.14.9. 
Band  Concert  dedicated  to  Old  St.  Mary's 
Celebration,  Dec.  5,  19514-. 
Res. 1710  to  R.  Murray  ^th  nayt .$3,599.00. 
S.P. State  Colle'i^e  granted  permission  to  produce 
Greek  Plav. 
Res. 1725  to  R.Murray,  5th  payt.  SSl,9l4.0.00. 
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GOLDEN   GATE  PARK   GOLF   COURSE 

No. Calif .    Father  Sc  Son  Tournament   anproved. 

GOLDEN  GATE  PARK   STADIUM   (See   Policies) 

Res. 11+97   agreement  with  San  Mateo-Burlingame   Polo 

Club   and  S.P.    Polo  k  Racing  Club,  ^^o/o^    nn/ii. 

Res. 1688, Ext. G.G.Pk.  polo   Stadium  Contr.  thro.ighl2/26. 10Ai+ 

_GRAND   JURY  ^.  ,    ^  „      . 

Comm. votes   appreciation  for  19514-  Grand  Jury  Rept. 

pertaining   to  Rec.    k  Pk.    Dept.  J-^/^-5 

GRATTAN   PLAYGROHflD,    Stanyan   and   Rivoli    Sts .        ^   ^,  „   ^„  ,  /^^ 

Res.l^0l+  to  Anchor  Post   Prods.    Ist&final  $151+9.00.        U./22 
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(}RKATHI2HWAY( Along  Ocean  Beach) 

— ' Res.  1717   proTSOsed    '55-' 56   Budget    -   sidewalks  fle 

irrigation  $56,500.00, 

HAMTLTQN  PLAYGROUND 

JCrch. Services,  Wm.C5. Merchant  $22,226.96. 

To  Win. a. Merchant, pay t. No.  14-  $1,870.00. 

Res. 1385  to  Wra.G. Merchant  -  Increase  $9,037.)4-l. 

Oen.Mgr's  1914-7  Rec.Bond  Fund  Rept. 

Art  Comm.anprovea  prel. drawings.    Arch, to  submit 

wall  sculpt'ores. 

Res. 114.31  authorizing  wall  sculptures  on  Center; 

aoprop,  !!>6,l50  from  RecBond  Fund, 

Invitation  for  bids,  center  and  pool,  I4-/15  &  16. 

Res. 151414.,  inspections  by  A, A. Hanks  Inc.  |1,303«18, 

Res,l555»  Comm, awards  M  ^  K  Corp.  Contr  for  center, 

1514.3,169.00. 

Res. 1556, Controller  requested  trnnsfer  S13»000.00 

from  Bond  Fund  Surpluses  for  contr. award. (Res. 1555) 

Res. 1612  to  M  V,  K  Corp.  -  1st  payt.  $22,981.50. 

Res. 1629  to  M  &  K  Corp.  -  increase  $206.97. 

Res. 1614.6  to  M  &  K  Corp.  -  2nd  payt. $14.7, 276. 91. 

Res. 1675  Redevelopment  Agency's  plan  for  Blk.727 

(Fillmore-Hamilton  Area) 

Res. 1677  to  M  &  K  Corp.  3rd  payt. $14.2, 102.99. 

Res. 1698  to  Abbott  A.  Hanks  S760.00. 

Res. 1710  to  M  %  K  Corp.  i4.th  payt. $56, 261.70, 

Res. 1725  to  M  3c  K  Corp.  5th  payt. $39,014-3. 80. 

Res. 1714.8  to  Abbot  A.  Hanks  Inc.  $250.00. 

Res, 1752  3uppl,ADprop.  $22,700,00  for  Hamilton 

equipment.  (1914.7  Rec.  Bond  Fund) 
HARDING  PARK,  Skyline  Blvd.  nr  Sloat  Blvd. 
Res.  114.^0  final  payt.  Scott  Co.,  $3, 11?. 00. 

Res. 1557, Comm. awarded  contr.  to  Colorado  Fuel  «c 

Iron  Corp.  for  chain  link  fencing  $14., 867. 00. 

Res, 1589  to  Colorado  Fuel  k   Iron  Corp. $14.71. 50, 

U,S.  Golf  Assn.  accepts  City's  invitation  for 

1956  Amateur  Pub.  Links  Championship. 

Res.  1669,  Time  Ext.  to  Colorado  Fuel  &  Iron 

Corp,  to  Oct,  16,  I95I4.. 

Res.  1695,  Contr,  162,  1st  k   final  payt.  to 

Colorado  Fuel  &  Iron  Corp.  $5,338.50. 

Proposed  1955-1956  Budget(Re3. 1717) -Irrigation 

System  $35,000.00. 
HAYES  VALL^TY  RRCRr',ATin\'  CT^TER,  Hayes  and  Buchanan  Sts. 

Gen.M^r' 8  1914.7  Rec.  Bond  Fund  Rept, 

Res. 1530,  VTk.Or.  land  purchase.  Real  Est.  Dent. 

Coram. postponed  consideration  of  reali^^nraont  of 

Calif .Brewing  Co.'s  prop,  required  for  Ctr. 

Res. 15614.,  relocation  Hayes  Valley  Rec, Ctr,  site 

includes  prop,  sw  cor.  Grove  'c   Laguna  Sts.  (Elim- 
inated purchase  lots  22  ■%  26,) 

Res, 15814.,  Comm. reaffirms  location  so.  side  Grove 

bet,  Buchanan  k   Laguna  Sts. 

Consideration  postponed  on  new  location  for  Ctr. 

HOUSING  AITTHORITY  AND  PROJECTS 

Notify  Dlr. property  when  satisfactory  Crocker- 
Amazon  restoration  agreement  with  Housing  Auth. 
obtained. 

HUNTINGTON  PARK,  California  and  Taylor  Sts. 

Res. 16144, R.&Pk. Comm. accepts  fountain  given  by 
Crocker  family  subj.  to  approval  of  Bd.  of  Super- 
visors and  Art  Comm. 
Res. 1690, accepts  offer  to  install  Crocker  Ftn,  at 

Huntington  Pk. ^i.  ■ 

INT^IOR  Tostponement^uppl.Approp.purchase  Clarendon  Hts.  - 

GR^EN  Sutro  Forest  land, 
bflLT  Res, 1511,  req,  for  Suppl.Annrop,  of  i^Zl ,':)OU,uu   i  or 

purchase  3,65  acres  of  Clarendon  Hts. 
JAMES  D,  PHELAN  BE/'CH,  Westerly  end  Sea  Cliff  Ave. 
To  CM.  Peletz  Co,,  3rd   nayt,  ^22,014.1.36, 
Gen.Mgr's  I9I4.7  Rec,  Bond  Fund  rept,    ^„_^  .^   ^^, 
Res, 114.0a  to  CM. peletz  Co,    Increase  $1275.1^3  and 

Res,*ll4.22  to  CM, peletz  Co,,  l+th  payt.  f,12,93k'hh; 

Contr.  II4.0.  ^    4.   o 

Res.ll4.3O  approval  substitution  sub-contractors. 


Date 
11/15 

1/lk 
1/lk 

1/25 

1/28 


6/21+ 
12/23 


9/13 
10/28 
1^/8 
k/22 

1/11^ 
1/25 

1/28 

2/11 
2/11 


25 


2/11 

i+/8 
5/27 

h2 

90 

121 

5/27 

125 

5/27 
8/12 
8/26 
9/13 

125 

1614. 

177 
186 

10/114. 

11/15 

12/9 

12/23 

206 
210 
22I4. 
233 
2kk 
2^ii 

12/23 

261 

3/11 

58 

5/27 
6/21+ 

126 

ll|9 

8/12 

159 

9/23 

200 

10/28 

223 

11/15 

236 

1/25 
5/13 

20 
111 

5/13   115 


6/10   131 


258 


3/25    69 


185 
217 

86 
98 

8 
20 

28 

39 
k2 


If  I  ij-f    [Tirn  I  mrtua^  tiin 


■TAMT^a  D.    PHKLAN   BEACH   (Continued) 

■  Res. 114-150   to  C.M.Peletz   Co.    5th  payt.    $l5, 807.55. 

to   C.M.Peletz   Co.    -   ^ 


Res.ll4.68 
Re8.ll4.89 
Res. 1525 
Res. 1567 
Res. 1589 
Res. 1589 
Res.l5B9 
Res. 1589 
Res. 1589 
Res. 1612 


to  C.M.Peletz  Co. 

to  C.M.Peletz  Co. 

to   C.M.Peletz  Co. 

to  C.M.Peletz  Co. 

to  C.M.Peletz  Co. 

to   C.M.Peletz  Co. 

to   C.M.Peletz  Co. 

to  C.M.Peletz  Co. 

to  C.M.Peletz  Co. 


Date 

. im 

bldg. revisions  |106.1fl.    3/25 


6th  payt.  $lB,5lB.6B. 
7th  nayt.  i|l[4.,i4.87.87. 
8th  oayt.   <!ii«., 703.73. 

-  increase  125.00. 

-  increase  ^150.00. 

-  increase  ^110,00, 

-  increase  ^80.66. 

-  increase  $28,^^9. 
9th  payt.  til-, 335.10. 


k/fi 

5/13 

6/10 

6/2U 

6/21^ 

6/2U 

6/21^ 

6/2I4. 

8/12 

8/26 

8/26 
8/26 


1/11^ 
1/25 

U/8 


(Formerly  Burnett) ,0akdale 


12/9  2I4.2 


fiQa.xvxc  i/w  C.M.PeXet/Z  w.  /"»»  f.r~.j.»«  iTH- J  ^  j^  ' 
Res. 1627  to  C.M.Peletz  Co.  Pinal  ^12,701.85. 
Res. 1627   to  Wm.G. Merchant, Arch. (Pinal   payt. 

$3,697.87.) 

Res. 1629  to  Vta.O. Merchant,  increase  i$2,l4.6l.67. 
JAMES  ROLPH  JR.  PLAYORQTJND,  Potrero  Avenue  and  Army  St. 
Dlr. Prop's  appraisul  Jas.Rolph  Jr.  P.G.,  «nd  land 
adjacent  to  Garfield  Square.     Prop.enlarpenent 
Garfield  Square  postponed. 
To  be  retained  as  baseball  field. 
Opin.806,  Rolph  P.O.  may  be  abandoned  without 
proposal  stibmitted  to  electorate, 

JEFFERSON  SQUARE,  Eddy  and  Gough  Sts. 

Proposed  1^55-1^56  Budget,  irri^^atlon  system  ^11,000 

(Res. 1717) 
JOSEPH  LFK  RFCR  ■^ATION  CEITER 
and  Mendell  Sts. 
Res.ll4.OO  landscaping  h   equipmt.  $10,000  (Rec.Pond 

Fund  19i4.7>  ,^^^  ^^ 

JOSEPHINE  D.  RAMDALLJR.  MUSEITM,  Roosevelt  Way  h   Ibth  St. 
Personnel  requirements  for  J.D.Randpll  Jr.  Museum 
sent  to  C  .S.Comm.  for  recommendations. 
Res. ll4.76,Conm, approves  reclpssif icat ion  of  (2)  P.G. 
r»lrectors  *s.   e'lditlon  (1)  Director  to  staff. 
S.F.Youth  Council  thanks  Comm.  for  Improvement 

efforts.  ^   , 

Res. 1522,  Comm. requests  Dent.  Pub.Wks.  to  declare 
assessment  dist.  V  improve  entrance  road  to  Museum. 
Election  of  officers  of  Aux.  of  J. D.R. Jr. Museum. 
Res. 1636,  C.S.Comm.request'^d  to  make  classificetion 
study  of  Mu.'^eum  personnel. 
Science  Fair,  Sept.  214-  through  26. 
Gen.Mgr.  to  rept.  on  Julius  Kahn  P.G.  in  relation 
to  surplus  Presidio  Innds. 
JUillPERO  SrRRA  PLAYGROUND  (Block  7237)  Denslowe  &  Lyndhurst 
Drives. 

Gen.Mgr' 3  191+7  Roc.  Bond  Fund  Rept.     ,  ,^  .^  ^^,    ,  nV^ii 
Res. 11+50  to  C.J.Collins,  1st  payt. Contr. 135, $7, 556. 1+0.3/11 
Res. 114-89  to  C.J.Collins,  2nd  payt.  $13,756.50.       U/8 
Res. 1525  to  C.J.Collins,  Contr.135,  3rd  pay^. $8,^91.  5/13 
Res. 1567  to  C.J. Collins, Contr.135,  i+th  payt. $9, 19 350. 6/10 
Res. 1589  to  C.J. Collins, $56. 92.  6/2^. 

to  C.J.Collins,  increase  $3l+.50.  V/il. 

to  C.J.Collins,  5th  payt.  f8,3U7.50.  8/12 
to  C.J.Collins,  6th  payt.  ^18,211.50.  8/12 
to  C.J.Collins,  increase  $3214.. 53.  ^/-"-^ 

contr.  award  landscaping  $7,770  to  Larson 


1/25 

1/25 

3/25 

5/13 

5/13 
6/21+ 

8/26 
9/23 

1/28 


Res. 1589 
Res. 1612 
Res. 1612 
Res. 1613 
Res. 1637, 


Landscape   Service   &:  Nursery.  ^    *, ,-    .,o/^   r>o 

Res. 161+6   to  C.J.Collins  Co.,    7th  Dayt.$15 ,3^0.90. 

C.J.Collins,  Increase  !^19f3.73. 

C.J.Collins,  increase  in  contr. 135» 


Res.l6li7 
Res. 1668 
$370.39. 
Res. 1677 


to 
to 


to 


8/26 
9/13 
9/13 

9/23 
C.J.Collins,    final   payt.ni+,236.73.  lO/l^ 

Res. 1710, Larson' a   landscape   service,    1st  payt.3E32i+«.ii/ir> 
Res. 1725, Larson's   Landscape   Service  $11+13.00.  i^/V 

KEZAR   PAVILION  ^  ^  ,^^      ,,^, 

Polk  Dance   Council    to   use   on  i+/ll,    5/23,    °/-'-3' 
Gen.Mgr.    to  study  plans   for  improvemt.of  K. Pavilion. 

Comm. to  consider  5/13*  ,,,         ,       ^   - 

Jehovah's   Witnesses    granted   use  K. Pavilion   in  Juiy. 
Res. 1530,    S.O.    J. E. Riddle   Co.    $557. 
Postponement   of   proposal   of  H.   Wixliamsm  for 


3/25 

1+/22 
1+/22 
5/13 


remodeling,  ^^   _  ^^^-j   aa 

Res. 161+6  to  J. E. Riddle  Co.  -  1st  &  final  ^557.00. 

Res. 161+8  to  J. E. Riddle  Co.  -  ®^5*  ^^^^^^'^t^® * 
Proposal  to  alter  bldg.  referred  to  Gen.  Mgr. 


5/13 
9/13 

12/9 


82 


21 


180 
199 

33 


180 
186 
187 


78 


\ 


I 


KRZAR  STADIUM  AND  PARKING  LOT 


Date 


■J 


■IS' 


1/lk 
1/lk 


3/25 

3/25 
3/25 
5/13 


5/27 
6/10 
6/10 


Re8.1391  requostinp;  approval  transfer  suppl.approp. 

of  $86,850.37  from  Kezar  Stad, Ext. to Real  Prop. Acct, 

Res. 1392  requesting  approval  suppl.approp.  $86,000 

from  land  reserve  to  re'^onstructlon  Kezar  Press  Box. 

Res. 1393  requesting  approval  of  $30,000  suppl.approp. 

from  Real  Prop. Acct. for  gpra^e  at  522  Frederick  St.   l/ll^. 

Re8.1k3l4.,  contr, sward, Veterans  Shelter  to  R.L.Wilson 

$1^6,1|60.  2/11 

Res .11^.35 #  time  ext.  k   suppl.approp.  $15,000  for 

veterans  shelter.  2/11 

Res. 114.63,  Coiran,  favors  enlergement  but  defers  action. 3/25 

Res.li4.6l1.  Comm.  rescinds  !ft30,000  approp.  request  to 

purchase  Stad.  Oarage  (See  Res. 1393) 

Res.li4.7i4.  Thos.  Chace  to  prepare  plans  k   specs,  for 

reconstr.  Kezar  Press  Box. (Pee  under  $7500.) 

May  Day  celebration.  May  1,  195i4.. 

Approval  of  195i4.  Football  Schedule. 

Res, 1553,  Cornm. approves  Acad.  Athl.  Assn.  Football 

9/18-  ll/2V5i^. 

Res.l55i4.,  Conm. approves  use  of  stad. for  •5i4.  seeson 
by  S.F.  i4.9ers. 

Res. 1567  to  T.F. Chace,  2nd  payt.  $1,000. 
Res. 1577  approves  asjreement  modification  with  i4.9ers. 
B.P.Hagan's  request  for  Back-rest  Concession  post- 
poned* 

Res. 1582, Comm. approves  Food  &  Refreshment  Concession 
continuance  by  Mrs.  H.V.Miller  to  8/15/55.  6/2i4. 

Res. 1587  to  R.L.Wilson,  lat  payt.  $i4.,32i4..05.         6/2i^ 
Res. 1600,  agreement  Amer. Legion  7/25/5i4-  -  Drum  9c 
Bugle  Corps  competition,  6/2i4. 

Res. 1612  to  R.L.Wilson  -  2nd  payt.  Veterans  Shelter 
$6,i4i4.2.i4.2.  ^/}^ 

Res. 1612,  3rd  payt  to  R, L.Wilson  $7,i4.8i;.27,  8/12 

Hagan  Co's  proposal  for  back-rest  corxcession, denied.  8/12 
Comm. approves  Pop  Warner's  Boys'  Football  Games, 
9/26-11/7. 
Res. 16314.^  Comm. approves  Rlordan  High  Sch. Football 

Sch.  9/25-10/2?/5i+. 

Res. 1614.6  to  R.L.Wilson  -i4.th  payt,  ^15,717,92. 

Permission  granted  to  televise  some  football  games. 

United  Crusade  appeal  authorized. 

Res. 1685  final  plans  Kezar  Press  Box  approved. 

(Arch.    T.F. Chace)  ^,      ^   ,^^^   , 

Res.  1695, Contr.li4.5A   to  R.L.Wilsrn    -.7,78^.17   (6th  k 

final  payt.) 

Res. 1695  to  T.F. Chace  $ii00  -  3rd  k   final  pRyt. 

Res. 1695  to  T.F. Chace  $6,750.  (Cert. 2216) 

Res. 1701,  Comm. approves  stad.  rental  for  Shrine's 

Ann.  East-West  Game. 

Comm.Coffman  to  rept.  on  Stadium  enlargement. 

Res. 1739, Comm. requests  60-day  ext. of  time  to  award 

contract,  for  Press  k   Broadcasting  Standalterations. 

Action  postponed  on  contr.  award  Kezar  Press  Box 

reconstrviction. 

LAKE  MF.RCED 

perm. boat  house 


8/26 

9/13 
10/li^ 
10/11^ 


10/28 
10/28 
10/28 

10/28 
11/15 
12/9 


-13- 


13 
13 
13 

kh 

67 

73 
78 

113 


S/27   I2k 


Pac. Assn. Amateur  Oarsmen  req 

facilities.  „ 

Patrol  Services, Assoc. Sportsmen  of  Calif.  S14.33. 

Res. 114.05,  Mariposa  Boat  Club  granted  permission 

for  Regatta. 

Res. 114.67  Patrol  Services, Assoc. Sportsmen  of  Calif., 

$14-33. 

Res. 114.33,  lease  modification  A.V.Kuntz. 

Res.li^io,  Patrol  Services,  Assoc. Sportsmen  $i4-33. 

Res. 114.67  patrol  Serv. , Assoc. Sportsmen  of  Cplif  .$14-33. 

Res. Iil86, Comm. approves  installation  facilities  at 

Dolphin  Club  Training  Quarters. 

Invitation  to  Lk. Merced  Club's  Regatta. 

Permission  granted  271st  AAA  Gun  Battalion  for 

trackinc?  exercises. 

Opin.814.2,  Aq.Pk.  Rowing  Clubs'  use  o"  Lk. Merced. 

Res. 15.81  Contr. approved  with  Assoc. Sportsmen  '  514--' S5.  t/^4 

Res.1587  to  Assoc. Sportsmen  of  Calif., 1st  k   final 

payt. $14.33.  ^    *  *i  oi  R/I0 

Res. 1612  to  Assoc. Sportsmen  of  Calif., 1st  payt.?;i;33.  t^/12 
So. End, Rowing  Club's  request  for  shore  use  for 

Boathouse  referred  to  Act.  Gen.Mgr.  / 


1  '114- 
l/li+ 

1/28 

1/28 
2/11 
2/25 
3/25 

k/ti 

k/22 
6  10 


1214. 
132 
138 


6/21;       li^l 


li|2 
11^6 


I5i| 

163 
163 
1^<'/ 


8/12       171 


179 
186 

207 
207 


IO/II4.       211 


223 
223 

226 
237 
251 


12/23       258 


5 
8 

26 

27 
i+3 
51 
70 

81 

82 

93 
136 

li|l 

II16 
163 

171 


1 


\ 


-^ ^...r.-^  ....■  -  ^^r.j   ,:-jy^ 


LAKK  MT^RC^  (Continued) 
Res. 1627  to  Assoc, 


Sportsmen  of  Cnllf.,  2nd  payt. 
to  Assoc.  Sportsmen  of  Calif.,  3rd  payt. 


<>i;33. 
Res. 1667 

$U33. 

Approval  Mariposa  Roet  Club  Rogatta, 
Re8.l69i>,/4.th  payt,  to  Assoc,  Sportsmen  $!lt33. 
Midget  Auto  Op'irations  permitted  on  L,M's  no, lake. 
Re8.17i4.3»  r-^newal  concession  A.&  M.  Kuntz  dba  The 
Lake  Merced  Co. 

R e s.  171+4 » 6^1^  payt.  to  Assoc. Sportsmen  $433» 
LARSKN  PARK,  19th  Ave.  and  Ulloa  St. 

Re8,144.3»  S.O.  to  Colo. Fuel  ^  Iron  Corp.  $1271. 
Res. 152$,  to  Colo, Fuel  &  Iron  Corp,  Ist  k  final 
payt. |l, 271. 

Res. 1717  Proposed  Budget  ?511,fi50. 
LATJRKL  HILL  PLAYGROUND,  Vicinity  Collins  and  Euclid  Ave. 
Oen. Mgr's  1947  RecBond  Fund  report , 
Res,l4l3»Contr.awprded  S  ?c  Q  Const,r.Co.  for 
$165,327  field  house. 

Re 3.1414*  Suppl.  Approp.  from  '47  RecBond  Fund  for 
$22,<^97.  and  ext,  60  days  for  p.c*,  and  fldhs. 
Res. 1525,  to  S  ^  0  Constr.Co,  lat  oayt,:'^24,469.65. 
Res, l542f  increase  S  V  0,  Cons  tr, Co,  ^2,946,4.0. 
Res. 1567  to  S  ^  0  Constr.Co.  -2nd  payt .^24,293.79, 
to  Ryan  \  Lee  f5l4Pfi. 22. 
to  S  *:  0  Constr.Co.  |25.l5. 
Ryan  md   Lee  .■^1860.27. 
S  ^  Q  Constr.Co.  3rd  oayt  .!t^2B,44P ,  ^2. 
S  4  0  Constr.Co,  4th  payt. $13, 077, 77, 


Res, 1587 
Res, 1589 
Res. 1589 
Res, 1612 
Ros.1612 
Res, 1627 


to 
to 
to 
to 


Ryan  Ic  Lee   (5th  oayt J$5l'^.98. 


Ros,l646   to   S  ^   O  Constr.Co,    -  5th  payt, $13, 945 .36.      9/13 

Ros. 1677, 6th  payt, to  S  &  0  Constr ,Co,:^7,074.77. 

To  S   ^  Q  Constr.Co.    Increase   Contr.    137  $333.35 

(Res. 1678) 

Res. 1710,    S  k 

Res. 1726,    S  k 

Res, 1744,    S   ?c 

Res, 1744   Paul 


Q  Constr.Co.,    7th  payt .:^11,902.95. 
Q  Constr.Co.,    incrense     ;329.95. 
Q  Constr.Co.,    8th   payt.    i5l2, 881.70, 
A, Ryan  k  J, V.Lee    -   2nd   Doyt.*;409.3fl. 


LFJISR  A^tREBMHTITS 

Res. 1580,    Comm,    approves   sublease   cf  Calif .CHmera 

Club  auartere  at  $125   per  mo. 
LEGISLATION 

Res.  1415    approves   Suppl.  1954-1955    Budget   r'-qtiest 

for  State  Lec^is.    Interim  Conm.for   Statewide  Wnterways 


System. 

Res. 1420,  Comm. approves 
*'or  Exh.  k  Expos.  Bldc^, 
No  legislation  proposed 
notify  Comm. Parr  re  any 
Boats  Harbor, 


1/28 

submission  of  tentative   plan 
and    seeks    State   ^mds,  2/11 

for  St.    of   Calif,      Secty,    to 
lep;isl«ticn  affe'^ting  Small 

12/9 


LINCOLN  PARK,  34th  Ave.  and  Clement  Street 

Res. 1422,  1st  k   final  payt.  to  '^S. Steel  Corp. $2429.  2/11 
StartlnjT  times,  S.F.  Bus. Women' s  Tournnm3nt,  referred 
to  Acting  Gen.Mgr.  6/24 

1955-1956  proposed  Budget  -  irrigation  system$35, 000, 13/15 

(Res, 1717). 

To  be  reopened  for  i^olfers  with  suitable  eating 
accommodations. 

Res. 1733,  Comm. authorizes  proposal  for  public  bid 
for  Lincoln  Park  Cafe  operation. 
Bids  to  be  called  for  on  cafeteria  concession. 
Res. 1744  to  State  Bd.of  Equalization  $27.50. 
MARGARETT  S.  HAYVYARD  PLAYGROTTND,  Golden  Gate  Ave.&Laguna 
To  Hyde  Forbes,  final  payt. $1058,  tests,  etc. 


Res. 1384  to  C.F.Strothoff ,ext.of  time. 

Gen. Mgr's  1947  Rec.Bond  Fund  Rept 

Art  Comm,  anproves  wk^, 

Softball  field. 

Res, 1539,  Conm. approves 

rehabilitation. 

Res, 1544  inspections  by 

Res, 1567  to  C,F,Strothoff  $9,600.3^. 

Res. 1622,  Comm.awrrds  contr.  to  Martinelli 

Co.  for  S283,P73,re1ectinn;  low  bid. 

Res. 1677  to  ¥artinelli  Constr.Co.  ,1st  payt. :«; 35^^0.55.10/14 


drawinc^s  of  M<?t.S.Ha:>^ard 
final  plnns  k   specs,  for 
A. A. Hanks, Inc.  ^570. 

Constr. 


12/9 
12/23 
12/23 
St. 

1/14 
1/14 
1/25 

2/11 

5/27 
5/27 
6/10 

8/12 


-14- 

Date 

Page 

8/26 

176 

9/23 

199 

IV14 

206 

10/28 

223 

10/28 

228 

12/23 

254 

12/23 

257 

2/25 

52 

5/13 

109 

11/15 

236 

1/25 

20 

1/28 

31 

1/28 

31 

5/13 

109 

5/27 

119 

6/10 

132 

6/24 

147 

6/24 

148 

6/24 

149 
163 

P/12 

8/12 

1% 

8/26 

9/13 

186 

10/14 

210 

10/14 

211 

11/15 

233 

12/9 

244- 

12/23 

256 

12/23 

256 

6/24     141 


11/15  239 


247 

254 
256 


36 


171 
210 


Date 


12/9 
12/23 


MARGARET   S.    HAT^VARD   PLAYCfROlTND   (Continued) 

Res. 1710,   Martlnelll   Conatr.Co.    2d  pay t ,$11,070.31.    Il/l5 

Roa.1725,    Martlnelll  Constr.Co.    3d  payt.i%l$,823.96.    12/9 
MARINA   PARK,    Marina    Blvd. 
"~        Complaint  re   refreshment   booth  signs   referred   to 

(len.M'?r. 

Jr.  C.of  Commerce's  request  to  install  plaque 

honoring  Stanley  Hlller  Jr.  postponed. 

Further  postponement  on  installation  plaque. 
McKINLKY  SQUARE,  20th  and  Vermont  Sts. 

Appraisal  of  portion  McKinley  Square  for  St. Highway 

purposes  $22,5^0. 

Res. 1631,  Suppl.Approp.  .$9500  cost  of  State  of 

Calif,  land,  20th  &  San  Bruno  (see  transfer  Res.l2$8, 

9/10/53). 

Dir.Prop.  denoslted  $31,500  for  State-acquired 

McKinley  Square  land,  for  freeway. 

Res. 1717,  1955-1956  Budget  (Proposed)  -  Children's 

Playground  $11,5^0. 
McLAREN  PARK,  Visltaclon  Volley 
~    Res. 1377,  land  ourchflse  $1,500. 

Req.for  swimming  pool  in  McL.Pk.  by  Visltaclon 

Valley  Imp.  Assoc. 

Re 3.114.03,  land  nurchase. 

Res.ll4.i7,  land  Durchaaes. 

Supt. Schools  requests  surplus 

k.   Col.Sq.  be  transferred  free 

Res.ll4.38  land  nurchases. 

Res. ll4.39,Comn. authorizes  sale 

Res.ll4J4.7,  land  nurchases. 

Res.ll4li.8   Gen.Mgr.    to   rept.    on 

Re8.1ll62  land  nurchase. 


park  prop 
to  School 


,    in  ycL.Pk. 
Dent. 


of   acquired   bidets 
Master  Planning, 


Res.ll4.82  lend  nurchase. 
Res.  114.99  land  ourchase. 
Res. 1502,    Comm. approves 

school   site. 

land  purchases 

land 

land 

land 

land 

land 

land 

land 

land 


reservation  of  Block  6059 


B/26 

11/15 

1/11^ 

1/lU 
1/28 
2/11 

2/11 
2/25 
2/25 
3/11 
3/11 
3/25 

k/Q 

k/22 


as  public 
Res. 1519, 
Res. 1535, 
Res. 1562, 
Res. 1579, 
Res. 1605, 
Res. 1625, 
Re8.l6l42, 

Res.16714., 
Res. 1689, 
Res. 1692, 
by  Hd.  of 
Res. 1721, 
Bd . Hdnc . 


purchases . 

purchases. 

Durchases . 

purchases . 

Durchases. 

nurchases. 

nurchase, 

purchase, 
aerial  survey  of  McLaren  Pnrk  defrayed 
Education;  and  reference  to  earlier  concord, 
land  ourchase.  12/9 

Res.i4.11-l6W2  -  if  prop.  exch.  made, cost  of 

.....         2^2/9 


i;/22 
5/13 
5/27 
6/10 
6/21; 
8/12 
8/26 
9/13 
10/11; 
10/28 
10/28 


McL.Pk.  topo^'raphicfil  survey  to  be  included. 

Res. 173l(.,Comm. approves  nrel.  developrat.  plan  of 

12/3/5iI;  requests  Dir.Prop. give  nriorlty  to  crop. 

reoulred  for  roadways. 

Res. 1735,  Mayor  &  Bd.Supvrs.  requested  to  approve 

^310,000  for  l<^55-'56  Budeat  to  complete  acquisition. 

RPS.17I4.2,  land  purchases.  12/23 

r-,MBRRSHIP  IN  ORGANI-^ATIONS  k.  *  r- 

Res. l^K^,  membership  Amnr.  Inst.  PK.Exec.»5i;  ^35. 

Re8.17Ui4.,    membership  Amer. Inst. Pk. Exec.  «55  *35. 
MICHELANTrELO   PL/'YGRQTTND,    Greenwich   and  Jones   St, 

Res.  1681   to    *'m.    J.    Anderson   $l,li:^2. 
MIRALOVA   PLAYGRQTTND,    Bella   Vista  Way,    Sequoia  Way,    Omar 

Way  and  Rockdale  Drive 

To  M  %  K  Corp.  -  3d  payt.  $17,814.8.05. 

Gen.Mgr' 8  1914.7  Roc.  Bond  Fund  Rept 


-15- 
Page 

233 

2hk 


12/9    21+2 


12/9 
12/9 


l/lll 
12/23 


1/llf 
1/25 


K  Corp.  Uth  payt.  $21,014.9.88, 

K  Corp.  5th  payt.  ©7,959.81. 
Corp.  -  increase  $1925. 13« 
Corp.  6th  payt.  $7,289.51|;. 
K  Corp.  7tn  payt .$8,761.56, 
K  Corp.,  increase  '^1, 052. 39, 
June  9,  1951i. 

K  Corp.  Pth  nayt.  ->70l4.0.70. 
K  Corp.,  time eocteas Ion. 
K  Corp.,  increase,  £512.I|.9. 
Res. 1603, landscape  contr.$ll,775.10,S.L.Vistica. 


Res. 

.II4.22 

to 

M 

!c 

Contr.l30A, 

Res. 

.11+50 

to 

M 

5c 

Res, 

.114.68, 

M 

^ 

K 

Res, 

.1501;, 

M 

& 

K 

Res, 

.1525 

to 

V 

& 

Res, 

.1527 

to 

V 

% 

Dedication   ( 

late 

Res 

.1567 

to 

W 

k 

Res 

.1588 

to 

M 

<k 

Res, 

.1589 

to 

M 

Xc 

2/11 
3/11 
3/25 
k/22 
5/13 
5/13 
5/27 
6/10 
6/21; 
6/21; 
6/21; 


21;3 
258 


3/11    57 


178 

237 

2 

5 

21; 
31; 

36 
1|8 
i;8 
55 
56 
65 
79 
91 

92 

i^ 

129 
li;0 
158 

173 
183 

205 
217 
219 

21;0 
21;2 


21;9 
2l;9 

253 

7 
256 


10/11;   212 


8 
20 

39 
58 
70 

95 
109 
110 
128 
132 

II47 
li;8 

156 


\ 


MttM 


JinRALOMA   PLAYGROUND   (Continued) 

Res. 1612   to  M  &  K  Corp. 
Rgs.l6l2   to  M 


Date 


&  K  Corp.  9th  payt.  Ji3,898.25.        8/12 

k   K  Corp.  10th  payt 41,214.1.^4.9.        8/12 

Res. 1613. cancellation  6/21;  res.l589,credit$5ll.99.   8/12 


to 
to 
to 
to 
to 


M  &  K  Corp.    final  payt. #13, 980.21. 
S.L.Vistica,lst   payt. :fjl;, 680. 
Wfm.    G.    Merchant, 3rd   payt .$3,878.07. 
Wm.    G.   Marchant,    increase   ^2,65^.38. 
S.L, Viatica,    2nd  payt.    ^i4.,857.8ii.. 


Res. 1627 

Rea.1614.6 

Re8.l6l4.6 

Res.l6ii.7 

Res. 1725 

Res.l7U.5,  Contr.l63,to  S.L.Vistica, increase  :Il;l7i4.. 

Res.l7U6,  Contr. 163, Time  Ext ., S.L.Vistica, 37  days 
Mi:SI0N  PARK,  iBth  «i  d  Dolores  Streets 

Dolores  Hts.  Imp.  Club's  appreciation  for  concerts.  8/12   I60 
M0NT^^:^1TS  AND  MEMORIALS 

Res.lU-07  to  Arras  Bros.  navt.  •^Is.jBli.O.ii.i;  construc- 
tion Mary  Taylor  nonrdslee  Memcrlal  Gateway, 

Art  Comm.  requested  to  anorove  removal  Mt.OlyinDus 


8/26 

9/13 

9/13 

9/13 

12/9 

12/23 

12/23 


1/28 
12/9 


Statue,  "Triumph  of  Li-^ht". 

MOimT  DAVIDSON  PARK  nr  Portola  Drive 

Nat'l  Amateur  Radio  Field  Day  Exercises  permitted. 

NOK  ^^ALLKY  T^?'^'IS  C'^^TS,  214. th  ^  Dou^Jass  Sts. 

Res. 1717,  1953-19bt>  Budp;et(  Proposed)  -  new  area 

for  mothers  and  children.  11/15 

NORTH  REACH  PLAYGROUND,  Lombard  and  Mason  Sts. 

ften.Mgr's  19Lt.7  Rec.  Bond  Fund  Rept.  1/25 

Res. if 13,  modification  Wm. G. Merchant '  s  arch. 

plana,  '*I.B. Center  14-/22 

Res. 1591  to  Abbou  A.  Hanks  $17^.50.  6/2I4. 

Res. 1609  aoprovel  orel. plans  &  specs,  -c   time  ext. 

for  rehabilitation  No.B.  Ctr.  '•  Pool. 

OCEAN  Vlf'M  PLAYGROUND,  Capitol  Ave.  and  Montana  St. 
Res.  114.00, landscnpe  ^  equipmt.  «;19,l473.f'rorc  19li.7 
Rec.Bd.Pd,  1/25 

Res. 1666  renewal  revocable  oermlt  to  Ocean  View 
Play  School.  9/23 

ORGANIZATIONS 

Pac. Assoc. Amateur  Oarsnen  re q. permanent  boat  house 
facilities  Lk. Merced.  l/lU 

Request  for  swimmlnr  pool  in  McLaren  Park  by 
Vlsitacion  Valley  Imp.  /^ssn.  I/II4- 

Citizena'  Comm. for  Preserv.  Aquatic  Pk.  opnoses 
extension  Maritime  Museum.  1/1^ 

Thanks  from  No. Calif.  B.B.Mfrrs»  Assn. for  ^ic  Rec 
improvements.  l/lM- 

Society  for  Pres'^rv.  G.G.Pk.  commends  Comm.  for 
curbing  vandalism.  l/lU 

Alemany  Dist. Council  Imp. Assoc,  expresslnc^  apprec- 
iation for  Balboa  Pk.  improvements.  I/II4. 
S.F.  Girl  Scout  Council  to  sell  cookies.  1/28 
Crestlake  Prop.  Owners'  Assn.renuestlng  work  on 
Sloot  Blvd.  2/11 
Sunset  Hts.  Imn.  Club  sends  anpr«cintion  for 
improvements .  ^  /  i 
St. Mary's  Imp. Club  requesting  St. Mary's  P. G. repairs. 2/11 
Native  D.G.West  request  adiitlonal  snace  for  M. Mus- 
eum and  Sr.  Citizens.  2/11 
Res.ll4.2O,  Comm. approves  submission  of  tentative 
plan  for  Kxh.  &  Expo.  Bldg.  ^  seeks  State  funds. 
Soc.Preservatlon  G.G.Pk.  asks  clarification  Res. 

114.27  re  Exhibit  Bldg. 

Res. from  Amer. Assoc. Univ. Women  urging  S.P.Rec,&  Pk. 

Comm.be  separated. 

Caiif.Club  of  Calif .supports  above  resolution. 

Alemany  Dist.  Council  of  Imp. Assoc,  commending 

consolidation. 

Lincoln  Pk.  Golf  Club  presented  Commissioners  ^ 

Gen.Mer.  %  Supt. Parks  with  honorary  memberships. 

Comm's  congratulations  to  J.D.Rand^^.il,  former 

Rec. Supt.  -  honorary  life  membership  Calif. P. T. A. 

Supt.  Pks.  to  rept.  dent,  exoenses  Guardsmen's 

Road  Races,  G.G.Park. 

Res. 1587, membership  dues.  Shoreline  Planning 

Assn.  of  Calif.  $375.  ,      ^    o /, - 

S.F.L-'^.  Women  Voters'  letter  of  -ppreclation  re  tour.^^/ 1^ 
Good  Samaritan  Comm. Ctr. expresses 
swimming  activities. 


thanks  for 


2/11 

2/25 

3/25 
3/25 

k/22 

k/22 

k/22 

6/10 

6/21^ 


8/26 


-Ib- 

161; 
16l|. 
165 
176 
186 
186 
187 
21+4 
257 
257 


27 
214.9 
82 


Res. 1626, Comr.unan.anproved  T^own  Town  Assn' s  request 

to  hold  Christmas  Tree  Festival  in  Union  Square.    ^/2b 


237 
20 

99 
150 

8/12   162 


21 

198 

5 

5 

5 

5 

5 

5 
27 

36 

36 
36 

36 

38 

l;7 

69 
69 

91; 

91; 

103 

138 

11;6 
160 

171; 
175 
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nRa/VNIZATIONS(  Continued) 

Comm.  Parr  to  represent  Comrn,  at  Shoreline  Planning 


Date 


Assoc,  meeting.  9/23 

Downtown  Assoc,  abandons  ambitious  Christmas  Festival 


for  help  on 


10/114- 


for  Union  Square. 

S.P.^oy  Scout  Council  thanks  dept. 

"Conservation  Good  Turn  Project". 

Beach  Chalet  sublet  by  Veterans  of  Foreign  Wars. 

S.P.  State  Collec^e  granted  permission  to  produce 

Greek  Play  In  G.G.Pk.  Band  Concourse. 

S.F. Girls  Scout  Council  requests  Conservatory  Dell 

floral  design  for  Nov.  »$5  conv.   Gen.Mgr.to  for- 

mulfite  policy,  Feb. 1955. 

Nat'l  Youns^  Buddhist  Assn.  requests  Conv. facilities; 

referred  to  Oen.Ms^r. 
PALACE  OF  FINE  ARTS,  Marina  and  Lyon  Sts. 
Marina  Civic  Imp.Assn.conmienda  gardener  on  land- 
scaping care. 

Product  Dev.  Corp.  granted  permission  to  use  bldg. 

for  telephone  distribution  center. 

Marina  Civic  Imp.  &  Prop.Owrjrs'  Assn. re  fence  k. 

signs.   Secty.to  rept.on  C-cy's  liability  re  Palace 

Pine  Arts. 

pal. Fine  Arts  Fencing  &  Signs   meet   requirements   - 

City  Atty's   Office   states   no   liability  in   cpse   of 

trespassing,  V23 

Res. 1691,    Comm. denies    use    of   bldg.    until  found   safe.    10/2o 

Res. 1717,    1955-191^6   budget    (Proooaed)    -  Drainage$6,(XX)J.]/L5 
PARKSIDE  SQUARE   (Vicente)    26th  Ave.    k  Vicente   Street 

Playground  Director   aopointed.    Request   for    clubhouse 

rejected. 

personnel 

b'^Tness__manager 

I[es.l560,    Bus. Mgr. authorized  sign  Prog. Payments  & 
Tran. Funds,    2-wk.pd.    during  Gen.Mgr's  absence. 


10/11+ 
11/15 

12/9 

12/9 
12/23 

5/13 
6/10 

9/13 


I 


Res. 1*^714.  Comm.desigriates  R.H.Hoyt  as  Act.Gen.Wgr. 

during  Mr.   Lewis's   absence. 

Res. 1596   Actlnc  Gen.Mgr.,   &  Secty.    authorized  to  act 

for  Coimi, during  July  recess. 

Acting  Gen.Mgr.    to  prepare   compnrf^tive  rept.on 

munlcloal  yacht  harbors. 

Act. Gen.Mgr. to   rept.    of  proposed  location   for  Calif. 

Relief  Map. 

DIRECTOR   OF  THE  ZOO 

Res. 1683, approval   aoDointive   position,    Carey  BHldwin, 

Director   of  Zoo. 

EXBC.  SECRETARY  TO  GENERAL  MANAGER 

Res. 1683, approval  appointive  position,  Wm. Simons, 

Exec.  Secretary  to  Gen.Mf^r. 

GENKR/L  (Misc.) 

Res.  11+. 36  Enr.ineering  Personnel   requested. 

Res. ll|55, Camp  Mgr.    assigiiments    19514-   season. 

Res. ll4.76,Comn. approves   reclassification   of    (2)    P.G. 

Directors   &   addlt.(l)    Director   to    staf f , J.D.R.Jr.Mus. 

Res. 1595,    request   for  Suppl.Approp.$5ll5   for  Salary 

Pl4.0t|.  Asst.  Eng.  I  Civil. 

Res. 1633,  request  for  Supol .  Aoprop.  ::513,770  for 

employments  at  new  Bond  Fd. Projects.  -  nWi 

Res. 1679, est.  new  positions;  anoropriation.  /  7" 

Re8.l686,suppl.apDrop.to  obtain  automotive  mechanic.  IO/II4. 

Res. I7I1.I, Comm. approves  request  to  reclassify  pos. 

of  BI4.O8  Gen.Clerk-Steno.  to  RI4.I2  Sr.Cl. -Steno.  k 

requests  Suppl. Aoprop.  of  SI6OO.  to  nay  salary  to 

6/30/55 . 

aE^^ERAL  m/^Nkgt^ 

Gen.Mgr's  Rept.  on  'I4.7  Rec.Bond  Fund. 

To  rept.  on  mer^^er  of  Pine  Lk.  with  Stern  Grove. 

Postponement  of  Gen.Mgr's  rept.on  Eastman  Kodak 


5/27 
6/10 

6/2U 
8/12 
8/12 

10/11; 

10/11+ 

2/11 
3/11 


3/25 
6/21+ 


-17- 
paf-.e 

203 

208 

208 
231 

2I4.O 


21+1 

253 

107 
130 

192 


202 
218 
237 


8/26         I7I4. 


12/9 

1/25 
1/28 


Kahn  P.G.    in  relation  to  surplus 

of 


prop. (Aq. Park) 

To  rept.on  Julius 

Presidio  lands. 

Res.  114.61, Comm. to  ratify  Gen.Mgr's  transfer 

surpluses, etc. 

To  Investigate  complaint  about  condition  of  baseball 

diamonds. 

To  investigate  S.F. Zoological  SoC s  plan  for  Zoo 

expansion. 


1/28 
1/28 

3/11 
3/25 
3/25 


127 
137 
153 
169 
170 

213 

213 


75 
152 

179 
211 

215 

252 

20 
29 

30 

33 
61+ 

65 
67 


1 
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PERSONNEL  (Continued) 

l^fSRALMANAOM 

fo  rept.on  proposal  to  transfer  Crystal  Springs  Golf 

Cs.  from  Pub.Utll.Comin,  to  R  «e  Pk.  Coram' a  J\irisdlctlon,i4./8 

To'rept.on  suggestion  to  convert  Flelshhacker  Pool 

into  enclosed  pools.  5/13 

Comrn's  best  wishes  for  recovery  from  illness.         6/2I4. 

Res. 1638, appreciation  &  regretful  acceotence  of  D.E. 

Lewis's  resignation. 

Res. 1639, appointment  Max  G.Funke  as  General  Mc,r. 

Rep. I6i4.0, appreciation  of  R.H.Hoyt's  services  as 

Acting  Gen.Mgr. 

Gen.Mgr.  to  rept.  on  Portola  P.G.  repair  pro?-ram. 

To  rept.on  financial  assistance  for  installation 

"Wheles "  statue  in  courtyard  Cal. Acad, Sciences. 

Navy  offer  of  bronze  nlaques  from  IT.S.S.  S.F.  referred 

to. Gen.Mgr. for  rept.  and  rec. 

Gen.Mgr. to  rept.  on  requested  imoro^'ements  to  Sunset 

Comm, Center. 

Welcome  to  new  Gen.Mgr  -  M. G.Funke. 

To  act  on  Snec. Police  Officer  assignment  at  Aa.Park. 

To  rept.on  proposed  improvements  to  Pal. Fine  Arts. 

To  rept.on  acquisition  o^  land  on  Stanley  nrive  for 

park  nurposes. 

Library  Conm' s  req\iest  for  library,  No.  "eech, 

referred  to  Gen.  Mgr. 

Placement  of  Calif.  Relief  Map  nr  or  at  Yosemlte 

Nat'l  Pk.  referred  to  Gen.Mgr. 

Calif .Football  Assoc. requesting  notification  of 

imoortant  soccer  matters. 

Tr" formulate  policy  re  Floral  Designs,  Conservatory 

Dell. 

Complaint   re    refreshment  booth  si^ns    at  !Tarlna  Green 

referred   to  Gen.'/gr,  ^^    tj 

Lowell  P.T.A.    request   for  Panhandle  athletic  field 
"eforred   to   Gen.Mgr. 

Res.'l7iil, Comm. approves   request   to   reclassify  posi- 
tion of   F5i4.08   Gen.Cl.-Steno.to   ^12   Sr.Cl-Steno.    k 
requests   Su^pl .Anorop.of   *1600   to   pay  salary   to 
6/ 30/5 5 ( Gen.Mgr' s  Office)  .   .      „       „        . o/o 

Proposal   to  alter  Kezar   pavilion  referred  to  Gen. Vrr. 12/9 
Nat'l  Yonn-^    Pnddhlst  Assn. requests   Conv. facilities    - 
referred   to  Gen.Mgr. 
Requested   to   rept.    on   location  for 
SECRETARY,    COl^'ISSION 
Res. 15*58   Actinff   '^ren.Mgr.,    ?•   Secty. 
for  Comm.durinp;   July  recess. 

Res. 1656, Comm. Secty.    to  attend  56th  Ann. Amer. Inst. 
Park  Fxec,    Baltimore,   vd.,    10/3-R/5U.. 
STTPERPJTFNnTglT   OF   P-RKS 


Cr-l  if  .Relief  Map. 
authorized  to  act 


i  s^TP' 


Res. 1685, approval  anpoTntive  position  -  Julius 

Girod,  Supt.  of  Parks. 

S^TP^INT^^F*TT  OF  R^RRATION 

Res. 1657,    Rec. Supt.    to   attend  Nat'l   Rec. Assoc. 


ference,    St. Louis    9/?7-l0/l/5i+.  po^„n.i   <i 

Res. 1683,    Approval   appointive   position   -  Raymond  S. 

Kimbell,    Supt.    of   Recreation. 
PH^PS  AND  GALVFZ   PLAYGRO^^ID  ^  ,01-7   o 

Rea.lUOO,    $150,000   proposed   development  from  19^7   Rec. 

3ond  Fd.(Bay  View   P.G.    to   be   abandoned)  V^5 
PHOTOGRAPHY  AND   ViSUAL   RFCRFATION                ^   ^    ,,^    .        ^„    ri^v, 
Res. 1^80,    6oPn. approves    suhle-.se   of   Calif ...amera   Club 

quarters   at   $125   per  mo.  c*.   «.  oq^-v,    av« 

PINE  LAKE  PLAYGROUTTO,    Crestlake   Drive   !f    Wawona    St. 4  d^tn  ^ve. 
Gen.Mgr' s    1914-7  Rec. Bond  Fund  Rept.  ^.    ,^ 

Res. 1411,   Wk.Or.    Dept.Pub.   V.-ks .    for   v2300   field  ^^ 

survey. (1914.7    Bond  Fund)  ^ 

POINT  LP BOS    (Land's    Old) 

Res. 1360  Comm.    transfers    another   acre   to  Div. Beaches 
as  Pks.for  Shoreline   Dev.,    Pt.Lobos   P^^oject. 
Res.13914.  rescinds  Res. 1012  and  directs   ^36,000  for 
parking  area  be   returned   to  Refil   Prop.  Acct. 
City  Planning  reports   that  additional   a -re   of  Pt. 
Lobos   land  to   St. of   Calif .conforms    to  Master  Pxan. 
POLICE  DEPT.(See   Policies)  .       . 

Golden  Gate   Park  Prllce   to   take   action    apslnst 
distribution   of    campaign   literature. 


Con- 


\ 


^«*lt., 


pnr.TClES  OF  RBCRSATION  AND  PARK  COf.^^aSSION 

— "  Comm's  Intention  to  abandon  Bay  View  P.G.  when  Phelps 

&  Galvez  St.  P.G.  constructed. 

Ladies'  apparel  advertising  campaign  outside  of 

Comm's  purview. 

Coinm.wlll  not  protest  Off -sale  Liquor  License  to 

market  nr  Eureka  Valley  Rec.  Ctr, 

Consideration  of  on-sale  bar  license  at  998  Oilman 

St.  postponed. 

Res. 114.29,  opposes  on-sale  beer  license,  G.M.Wilson 

nr  Oilman  P.G. 

Comm. directs  arch.  Include  space  for  Calif. Relief 

Map  in  Exhibit  Bldg.  if  feasible. 

Father  Gallagher  to  draft  Comm's  policy  re  G.G.Pk. 

Parkside  Imp. Club  granted  permission  to  use  McCoppin 

Square  for  May  Day  celebration. 

Res.ll4.65  Oomin. opposes  acquisition  %  developmt.of  land 

at  San  Jose  Ave.,  Guerrero  V  Duncan  Sts. 

Res. 114.83  Comm. approves  payt.to  Amer. Trust  Co.  of 

contr.  payt.  to  Watkin  *c   Sibbald. 

No  Rec.  Jt  Pk.  Bond  Issue  for  19^14.  election. 

Comm. approves  Easter  Sunrise  Services  on  Rec*  Pk. 

oroperties.  ,  01-  ^  *. 

Jos.McQuaide  Post  permitted  to  sublet  Beach  Chalet. 
Amer. Legion  permitted  use  of  Band  Conccurse  May  31, 
with  proviso. 

Permission  granted  Calif .Whippet  Assoc,  to  use  j.G. 
Pk.  Polo  Fields,  Sat.  mornings  until  Au^.l95l4-. 
Gen.Mgr.to  rept.  on  proposal  to  transfer  Crystal 
Springs  Golf  Cs.  from  Public  Util.Comm.to  R.^Pk.Comm. 
Permission  granted  Littleman  Super  Groceterias  to 
install  sign  at  cor.  l8th  &  Collingwood  Sts. 
K.of  C.Golf  Assn.  may  hold  week-day  tournament. 
Res. 1516, reaffirmation  of  Comm. opposition  to  Freewavs 

G  G.Pk. 

Res '.1517  rate  change,  rides  Fleishhacker  playfield  % 

G.G.Park.  „  ^, 

Res. 1521, Comm. to  co-operate  with  Folk  Dance  Festivals 

Oct.  19514.  and  March  1955. 

Aoplication  for  lease  of  former  police  stables  in 
Golden  Gate  Park  denied. 

Coram, approves  four  athl. events  sponsored  by  Call- 
Bulletin.  (Res.  153?) 
Comm. denies  request  for  commercial  stable  operations 

on  park  properties. 

Res. 1^60  Bus. Mgr. authorized  to  sign  Prog. Payments 

4  Trens.'B'unds,  2-week  pd.  during  Gen.Mpr's  absence. 

Res. 1561, Comm. authorized  Pres.  Sutter  to  sign  all 

Dept.or  Comrn. documents . 

Conservatory  Floral  Inscription  approved  orovided 

officials  meet  cost.  ^  .,  o    ->r, 

Coram. reouests  Police  Dept.to  enforce  Art.3»Sec.32 

of  Park  Code. (Distrlb. Handbills) 

Francis  Scott  Key  Monument  to  receive  ann.  cleaning. 

3d. Supervisors'  Ori. 14914.2  -  to  approve  attendance  of 

employees  at  conventions  prior  to  events. 

Acting  Gen. Mgr.  to  rept.  on  proposed  location  for 

Calif.  Relief  Map.  .^  ^   n   t   ^ 

Res.l62li,  Comm. approves  Revocable  Permit  to  pac.iej.. 

&  Telg.^o.  for  use  poles  at  Camp  Mather. 

Navy  offer  of  bronze  plaques  from  U.S.S.   S.F. 

referred  to  Gen. Mgr.  for  rept.  and  rec. 

Res. 1659,  Comm. grants  permission  to  Don  Fla?f7  Prod. 

to  take  motion  pictures  in  Jap. Tea  G.  &  Arboretum. 

Res. 1661,  G.G.Pk. area  set  aside  for  supervised 

obedience  trfcining  of  doers. 

Res. 1662,  unusual  requests  for  Dept. Facilities  to  be 

formally  submitted  "or  approval. 

Permission  ^iven  Elks  Assn.  for  Golf  Tournament. 

Res. 1665  -  Claim  settlement  with  Matson  Navig.Co., 

Far  East  Lines  k   Luckenbach  Steamship  Co.  - 

collision  7/II4./53.  4  4.  ,^1- 

Res. 1672,  $5,000  from  Fuhrman  Bequest  to  assl;.t  Art 
Comm.  \  Calif.  Acad,  of  Sciences  in  meetinf^  installs 
tlon  cost  of  "Whales"  st-tue  in  G.G.Pk.       t4h«i« 
Comm. supports  established  allotment  of  70%  or  iiaexa 
Oil  Funds  to  Div. Beaches  ^   T>ks. 


Date 

1/25 

1/28 

1/28 

1/28 

2/11 

2/25 
2/25- 

3/25 

3/25 

1+/8 
l;/8 

h/^ 

1^/8 

l;/8 

1^/22 
i^/22 

\/22 
k/22 
5/13 
5/13 
5/27 
5/27 
5/27 
5/27 
6/10 

6/10 
6/2U 

R/12 

8/12 

8/12 

9/13 

9/13 

9/23 

9/23 
9/23 

9/23 

"  9/23 
nd 

10/26 


-19- 

21 
26 
29 
30 
k2 


i^8 
^k. 

65 

65 

80 
80 

81 

82 

82 
82 

89 

92 
93 

101 
101 
105 
106 
117 
117 
127 
128 
129 

139 
li+3 

159 

170 

172 

192 

193 

195 

196 

197 

198 

201 
221 


\ 


^/^TT^-TWR  0^  RKCRF.ATION  ANH  PARK  CQT.miSSION  (Continued) 
Midget  Auto  Operations  permitted  on  Lk, Merced' a 
north  lake. 

Loan  of  Trevi  Fountain  declined  -  referred  to  Bd, 
of  Supervisors. 

Res. 1708  permiasion  p^rsnted  Roos  Bros. to  sponsor 
19^"=;  Oolf  Championship. 

Permission  granted  KRON-TV  to  televise  parks. 
No  hard  liquor  permitted  at  Golf  Courses. 
Coram. disapproves  Wm.Parrish's  request  to  operate 
mobile  refreshment  stand  on  park  oropertios. 


D)itfl 
10/2fl 
11/15 

11/15 
12/23 
12/23 


"20- 


„...xxo  .«. . . 12/23 

V.P.W.  given  permiasion  to  hold  reception  inB. Chalet. 12/23 

PORT OLA  PLAYaROUND,  Felton  and  Holyoke  Sta. 

— Sen.Mgr.  to  rept,  on  repair  program.  9/13 

Minor  repairs  authorized.  9/23 

PfiRTSMOUTH  SQUARE,  Kearny  and  Washint'^ton  5ts. 

Permission  granted  for  Chinese  N.Yr. Festival  Committee 

to  erect  platform.  ^^/^^ 

Coram. authorizes  Ferris  kVheel  operation.  1/28 

Res. 1606, Comm, grants  use  of  square  to  Chinese  C.ofC. 
for  N.Year  Festival  l/28-30/'55  &  requests  $1000. for 
restoration  costs.  8/12 

Art  Coram,  recommends  new  text  for  Wm. Taylor  plaque.   12/23 

POTR^RO  HILL  PLAYrrROUWD,  22nd  and  Arkansas  Sts. 

"Res.lij.OO,  landscaping  &  equipment  $37,014-3.  (19i4-7 

Re  C.Bond  Funds)  J/o 

Mothers'  Club  expresses  thanks  for  Improvements.      5/13 

PUBLIC  LIBRARY  COMMISSION 

Rescinded  action  to  establish  library  in  Marini  Vera. 
Triangle  in  Washin-^ton  Square.  5/13 

Opinion  souf^ht  on  Pub. Library  Comm' s  request  for 
Jurisdictional  transfer  of  some  Afest  Sunset  Comm, 
Ctr.  nrop.  for  branch  library. 


Res. 1607,  permission  granted  for  library  on  West 

Sunset  Playground. 

Library  Coram' s  request  for  iibr-^ry.  No.  Beach 

referred    to  Oen.Mgr. 

P. Library  Comm.    to  be   advised    that   R.^  Pk.Comm. 

has   no   interest   in  Block  90. 
PUBLIC  UTILITIES   COMMISSION    (Water   Dept.    Included) 

Res.l591"for  Elec.   Work,    C.   Mather  $350. 

PURCHASER  OF    SUPPLIES 

Res.ll4.58   requested   Controller's   release   Rosenberg's 

forfeiture   -  non-performance   of   ocean   sand  renovel 

contract. 

Res. 1671,    order   for   S   or  Wk.    -   plana   !c   specs,    'ki 

Kec.   Bond  Fund  $2,109. 
REAL   ESTATF  DEPART^^NT 

Dir. Prop's    appraisr-.l   Jaa.    Rolph   Jr.    P.O.,    and    land 

adjacent    to  Garfield  Sq. 

Property  enlargement    Garfield  Square   postponed. 

Res. 1380  Comm. transfers   another   acre   to  Div. Peaches 

&  Pks.    for  Shoreline   Dav.,    Pt.Lcbos   Prol. 

Res.ll+OU   acquisition   land   for   Day  Camp   £5,000. 

Anpralaal   of   portion  VcKlnley   Square   for  St.Hlcrhway 

purnoaea  ^22,500. 

Res. 1500,  Glen  Park  Day  Canp  lani  ourchase. 

Re8.l56l4.,  relocation  Fa^es  Valley  Rec.Ctr.  Site 

Includes  prop,  aw  comer  Grove  V  La-'una  Sts.  (Pur- 
chase lots  22  V  26  eliminated). 

Res. 1575, Comm. requ^^sta  Dir. Prop. to  renew  lease  with 

R.A.Pedersen,  Crystal  Plunge.        ^  .,^  ^    r  ^  nr 

Res.1631,  Suppl.  Anprop.  *9500  cost  of  ^^^^®  °J^  .^;;^/J^: 

land,  20th  ^c  San  Pruno  (see  transfer  Res.125'^  yi^/^^> ' 

Dir. Prop. depoaited  iS;3i,500  for  State  acquired  McKinley 


6/2U 

8/12 

11/15 
12/9 
6/21^ 


3/11 
9/23 

I/IU 

1/lk 
1/28 

3/11 
k/?2 

6/10 
6/10 


of  l^nd  in  Belboa  Park 


Square  land,  for  freeway. 

Secretary  to  obtain  appraisal 

afi'ected  by  Freeway. 

ihi-^ene  J.  Riordan,  Dir. of  Prop.,  retiring  10/31/^^4-. 

Res. 1707,  ourchase  Glen  Park  Dav  Camp  l^nd. 

Dir. Prop.  requesteA  *^ive  priority  to  prop,  acquis- 
ition for  McLaren  Park  roadway. 
R3CRRATI0N  AND  PARK  COM^'ISSION  (See  Policies) 
'    Dr. Francis  J.  Herz  appointed  vice  Peter  Bercut, 

until  6/27/57.  ^   ^^^    ujonjc^i 

The  Rev. E. A. Gallagher  reeopointed  until  b/d(/'?i> 


B/26 


9/13 
10/2b 

11/15 
12/9 


1/11; 

1/11; 


ltil4. 
201 


107 


178 

190 
228 
230 

214.9 


1 

1 


s 


\ 


PPPPPATTHN   AND  PARK   C0?^II3SI0N    (Continued) 
— " wm.M.Coffman  appointed  vice  M.J.Piickley. 

Res.l395A  commending  Michael  J.    Buckley. 

ReS«139i^R  commending  Peter   Rercut. 

Elec. Officers   scheduled  l/28/5i4-« 

Wm.M.Coffman  appointed  vice  Michael   J.   Buckley  - 

term  ending   6/27/5i4-»  ,       ^    ^    ^        -,  ocn 

Pres. Sutter  &  Vice  Pros.   Parr  re-elected  for  1951^. 
invited  to  Nat'l  Shade  Tree  Conference,    5/5/b^.. 
Comm'8   concrratuletlons   to   J.D.Randall,    former  Rec. 
Supt.    -  honorary  ll'^e  membership  Cullf.    P.T.A. 
City  Planning  Kept,    on  Park  <fc  Rec.    areas,   and 

Re8.l57l|.,   Comm. designates   R.H.Hoyt  as   Acting  Gen.Mn^r. 

durlnp;  Mr.   Lewis's   absence. 

Commissioners   Sutter,   Parr  k  Coffman  reappointed  for 

four  years.  ,    _ 

Leaves   of   absence  from  the   State   were  approved   for 
Prel!sutter  9/l«-10/3l/'5l^  ^  Dr.   F.J.Herz,    10-27   to 

Meeting^to  be  held  on  9/13   In  place   of  AdmlsslonDay. 
Meeting   to   be  held  on  ll/l5   in  nlace   of  All  Veterans 
Day. 
B^BKATTONAL  AHTS^BLDG.    _^^^_^    ^^^^^^    ^^^^^    officially 

renamed  RECREATIONAL  /J^TS   BLDG. 
Res. 1527    to  Mooser   and  Gloe,    Increase  ^ki-^> 
Re8.17i4.0,    rejection  R.Arta   Bldg.   bids;    new  bids 
under   revised  specs. 

RPTRF.ATTON     BOND   FUND    (19i4.7)  /.    n  q1  7 

-         Gen.Mgr's   rept.    l/ll/5i|  on   current   status   of  191+7 
Rec.Bd.Fd.    postponer'    to    SpecMtg.    1/^i). 
Res. 1399   reauestine  Suppl. Anprop. $117.590. ,recon- 
structlon    costs   In^eslde   Police   Stables(  Ralboa   Pk.) 
On  War's   Rept.    on  1914-7  Rec.   Bond  Fund. 
rIs'iUII,    Wk^Or.    Dept.Pub.Wks.    S2300  field   survey. 
Res.iili      Suppl.    Anprop.    from  19U7  Rec. Bond  Fund 
for  ^22,997  and  ext.60   days   for  p.'^.   f<nd  fldhs. 
Re8.1ii31  authorizing  wall   sculptures   on  Hamilton 
Rec.Ctr.;    Pporop.    $6,1^0  from  Rec.    Bond  Fund. 
Res.ll4.36   Engineering   Personnel    requested. 
Res. 1501,    request   for   Suppl.    Aoprop.    of   r,l4.,n00 
land  purchase,    St.    Mary's   P.O. 
Res. 1601  reauest  for  suppl. epDrop.^H7M, 1^9   Tor 
recreation  projects. 

Res. 1671,    Orde-s   for   Service   or  Wk.    J^^»'i"^*-wn 
Res. 1719,    Comm. approves    temp.employmt. ,    jr.   uivxx 

Res!l736,    buppl.   Approp.    request  :!i;2i4.,77l|.    -  1914.7 
hec.Bond  Fund  employments.  Pnnin- 

Rea. 17^2, sunpl. anprop.    .'51+0,1+20.    for   Rec.Ctr.    Equip- 
ment   -   E.    Valle^r,    TTon-r  Noe   »c  Hamilton. 
REDEVELOPMEHT  AGENCY, 512   Golden  Gate   Avenue 

Res.lUl9   Comm.concurs   with  Redevelopment   A^.ency  plan 

for  upper   Glen  Park  Canyon  in  Diamond  Hts. Project. 
Res. 1675  Redevelopment   A^,ency' s    Plan  for   Block  727. 
(Flllmore-Har.ilton   area) 
REPORTS  KW>   PTTT^LT  CAT  IONS 


Date 

1/11+ 
1/11+ 
1/11+ 
l/li+ 

1/25 
1/26 

1+/22 

5/13 
6/10 
fi/12 


8/26 
8/26 

10/28 

3/25 
5/13 

12/9 


1/11+ 

1/11+ 
1/25 
1/28 

1/28 

2/11 
2/11 

1+/22 

6/21+ 
9/23 

11/15 

12/9 

12/23 


2/11 
10/11+ 


-21- 
Pa?.e 

11+ 
15 

15 

18 

19 

33 
102 

103 
105 
137 
157 


iBl 
181 

229 


Co. Fed, 
Preserv, 


Prog. Rent,    of  April   1951+. 
REPRESENTATIVES    AND  DEL^ATES 

From:    Grand  Jury,    Lg. Women  Voters,    City  k 
Women's   Clubs   %   Calif.    Club,    also   Society 

pi^mrSoc.Pres.G.G.Pk.,    ^^^nd  Jury,    S.F.'^onen's 
C.of   C,    Lg.   Women  Voters    of   S.P.,    Chinese-Amer. 

Veterans   Group. 

Grand  Jurv  Chairman  attends   meetincrs. 

Coro  Foundation  interns    introduced. 

From  League   of  Women  Voters    of    S.F.  park. 

From:    Gr!   Jury,    Lg.    Women  Voters      Soc.PresGG.park 
RUSSIAN  HILL  PARK,   North  of  Chestnut   St.   bet. Larking  nj 

t^es.m?,    proposed  for   1955-1956  Budget   ^»;500. 

ST.   MARY'S  PLAYGROUND,    Murray   St.    and   Justin    urivo  ^   ^^ 

Gen.Mgr's   l9l+?  Hec.Bond  Fund  Report. 

Res. 1501, request   for  Suppl. Approp. of   3;.1+,0UU        x  n  ^^^^ 

purchase. 


1/28 


3/11 
i+/8 

5/13 
6/10 
6/21+ 


71+ 
110 

251 


15 

18 
20 

29 
31 

1+2 
1+5 

92 

155 
200 

238 

250 
260 


35 

206 


Comm.congratulat;d"by  Dept.of   Planning   for   impressive  ^^^^         ^^^ 


27 

57 

90 

108 

131 

11+5 

236 

20 

92 
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ftPrffTi!ATIQN   AND  PARK   COWV.ISSION    (Continued) 
"^      WcuM.Cofrm&n  appointed  vice  M.J.Buckley. 

Re 8. 1395a  commending  Michael  J.    Buckley. 

Re8.139$B  commending  Peter  Bercut. 

Elec.Officers   scheduled  I/28/5I4.. 

Wm.M.Coffman  appointed  vice  Michael  J.   Buckley  - 

term  ending  6/27/514-*  ,      ..   ^   -       ^c.c\. 

prea. Sutter  &  Vice  Prea.   Parr  re-elected  for  195i4.. 
invited   to  Nat'l  Shade  Tree  Conference,    5/5/514.. 
Comra'a   congratulatlona   to  J.D.Randall,    former  Rec. 
Supt,    -  honorary  life  membership  Calif.    P.T.A. 
City  Planning  Rapt,    on  Park  *t  Rec.    areas,   and 

Res. l57U,*Comm. designates   R.H.Hoyt  as   Acting  Gen.Mgr. 
during  Mr.    Lewis's   absence,  .    ^    ^   ^^, 

Commissioners   Sutter,    Parr  &  Coffman  reappointed  for 

four  years.  j   <.  « 

Leaves  of  absence  from  the  State  were  approved  for 
Pres. Sutter  9/l«-10/3l/5l|.  &  Dr.  F.J.Herz,  10-27  to 
11-17-14-.  .     .  .  ^^  ^1^^  ^^  place   of  AdmlssionDay. 

on  11/15  In  place  of  All  Veterans 


-21- 

Date 

Paae 

1/14 

11+ 

1/11^ 

15 

1/llf 

1$ 

1/11+ 

1  /oc? 

18 

T  Q 

] 


to 
to 


be 
be 


held 
held 


Meeting 

Meeting 

Day. 

RBCRKATIONAL  ARTS   BLDG.  ,  ^^,    j    -,  -, 

-■Central  ActlvlUes   Bldg.,    Duboce  Park,    officially 

renamed  RECREATIONAL  ARTS    BLDG. 

Res. 1527   to  Mooser   and  Oloe,    increase  ^l4-li>. 

Res.1714.0,   rejection  R.Arta   Bldg.  bids;    new  bids 

under   revised  specs. 

RBCREATION    BOND  FUND    dW) 

G^.Mgr's    rept.    1/11/5U   on   current   status   of  191^7 

Rec.Bd.Fd.    postponed    to    Spec.Mtg.    1/2^. 

Res. 1399   requesting  Suppl. Anprop. $117,590. ,recon- 

atriction    costs   Ingleside  Police  Stables ( Balboa   Pk.) 

n*in  Mer»  s   Rept.    on  1914-7  Rec.    Bond  Fund. 

t^s%x\   Wk!o;.   Dept.Pub.Wks.   $2300   field  survey. 

Res.lUli^!    Suppl.    Aoprop.    from  191+7   Rec.  Bond  Fund 

for  $22,997  and  ext.60   days   for  p.^.    and  flohs. 

Res.lli31  author! zln'^  wall   sculptures   on  Hamilton 

Rec.Ctr.;    approp.    $6,l50   from  Rec.    Bond  Fund. 

Res.li;36   Engineering  Personnel   requested. 

Res. 1501,    request   for  Suppl.    Anprop.    of   Rl^.OOO   - 

land  purchase,    St.   Mary's   P.O. 

Res. 1601   reauest   for   suppl. approp. fM7n,l^V   i  or 

recreation  projects. 

Res. 1671,    orders   for-   Service   or  Wk.    f5^»^09. 

Res. 1719,    Comm. approves   temp.employmt . ,   jr.  oivix 

Res!l736,    Suppl.   Approp.    request   !g2i+,77l+.    -  I9I4.. 
Rec. Bond  Fund  employments.  t?o„i« 

Res. 1732, suDol. approp.    $1+0,1+20.    for  Rec.Ctr.    Equip- 
ment  -   E.    Vailev,    Ilnoer  Noe  h  Hamilton. 
RTT>TiVgL0BME8T  AaBNCY.5l2  »old6n  Gate  Avenue 

Res. 11+19  Comm.concurs  with  f  ^•y^i^PHts   ?rS^ect^ 

for  upper  Glen  Park  Canyon  in  Ole^'o^V      m«!v  ?P7 
Res. 1675   Redevelopment   Agency's   Plan  for   Block   727. 
(Fillmore-HaTr.ilton   area) 
REPORTS   AND    PTTHLICATIOWS 


1/26 

1+/22 

\J22 

5/13 
6/10 
8/12 

8/26 
8/26 

10/28 

3/25 
5/13 

12/9 

1/11+ 

1/11+ 

1/28 

1/28 

2/11 
2/11 

1+/22 

6/21+ 
9/23 

11/15 

12/9 

12/23 

2/11 
10/11+ 


Comrr.congratuleT^dTby  Dept.of  Planning   for  impressive 

_         _     .      _^   «  _~.4  T    T  dull  ''I         -^ 


Prog. Rept.  of  April  1951+. 
REPRP;SKNTATIVKS  AND  DELHSATES 
Prom:  Grand  Jury,  Lg.Women  Voters,  City  «c  Co.Fed. 

Women's  Clubs  ^  Calif.  Club,  also  Society  Preserv. 

?;o;rso;.pres.G.G.Pk.,  ^^r-vr^'chin;seX;? 

C.of  C,  Lg.  Women  Voters  of  S.F.,  Chine se-Amer. 

Veterans  Group. 

Grand  Jxory  Chairman  attends   meetings. 

Coro  Foundation   Interns    Introduced. 

Prom  Leaaue   of  Women  Voters   of   S.F.  no-v 

FroS:    Gr!  Jury,   Lg.    Women  Voters,    Soc.Pres.GG.Park. 
RUSSIAH  HILL  PARK,   North  of  Chestnut   St.   bet. Larkin  4  Hyde 

ftes.1717,   pFoposed  for   1955-1956  Budget   »38^500. 

ST.    MARY'S   PLAYGROUND,    Murrey   St.    and   Justin    urive 

Gen.Mgr' s   IW   Hec.Bond  Fund  Report.  V 

Res. 1501, request  for  Suppl. Approp. of   ^l+,000        xana  ^^^^ 

purche  se. 


1/28 


3/11 

1+/8 

5/13 

6/10 

6/21+ 


33 
102 

103 
105 
137 
157 


181 
181 

229 


71+ 
110 

251 


15 

18 
20 
29 

31 

1+2 

1+5 

92 

155 
200 

238 

250 

260 


35 

206 

107 
27 


57 
90 

108 
131 
11+5 

236 

20 

92 


Data 


=tY»3  PLAYQROUND,  Murray  St.  and  Juatln  Drive  (Cont.) 
Res.lUS?  Doxiglaaa  Inaulation  Co.,  lat  k   final  ^ll+S. 
Raa.lSSP  Time  ext,  to  Dovu;laaa  Inaulatlon  Co. 
Re8.l6l5  to  Devancenzl  Broa.  $1825 • 
R6a.l693  aoproval  aewer  llnaa  and  aubdralnac^e  aystem 
nr  St.  Mary' a  P.O. 
OT.  MARY'S  SQUARE,  California  and  Grant  Avenua 

'      conm.approvea  in«n»rlal  cereraonioa  for  Chine ae-Amer. 

War  Dead. 

Cathay  Peat,  Amer.  Legion,  re  relocation  Sun  Yat 

Sen  atatue. 

Rea.1536,  Comm.aporoves  appointment  of  C.P.A.  oy 
St.  Mary* a  Square  Service  Center  Inc. 
Cathay  Post  thanked  Coram, for  co-op.  dedication 
Chineae-Amer.  War  Memorial. 

Kuomlntang  of  China  requeata  cleaning  of  Sun  Yat  Sen 
Stqtue  86  permiaaion  to  pl(jint  Chineae  flowera.( Referred 
to  Park  Supt.)  ^/^f 

Re8.l61;2,  land  purchaae.  ^/•••^ 

Res. 1676,  approval  of  amendments  to  St. Mary's  Square 
lease.  ^^/  **t 

Action  postponed  on  lease  amendment,  St. Mary' a  Square 
Garage.  ^  ^^/^ 

3  F.  MARITIME  MUSEUM  (See  Aquatic  Park) 

^ Aq.Pk.  _,, 

I/II4 


6/24 

8/12 

10/28 


3/11 
U/22 

5/27 

(>/2k 


SEA 


cTtizena'  Coram. for  Preserv.  Aq.Pk.  opposea  extenaion 

of  Maritime  Museum. 

Request  for  Native  D.  G.  West  for  additional  space 

for  Vuaeum,  and  Sr.  Citizena. 

Res. 1512,  modification  of  lease  -  admission  charges. 

Res. 1559,  Comm.  anprovea  amendment  to  modification 

of  Maritime  Museum  Lease,  subj.  to  Rd.Supvrs* 

Trial  period  for  admission  charges:  Q/3/Sk  ~12/31/'^k     8/12 

Coram. recommends  Navy  Plaques  for  S. P. Maritime  Mus. 
CLI^  BEACH  (Baker's  Beach),  Beach  and  25th  Ave. 

Aen.^tgr's  1914.7  Rec.Bond  Fund  Rept.      ,   ^  ^  e-,  ^ 
SBWAGB  TREATMENT  PLANT,  GOLDEN  GATE  PARK  (Activated  Sludge 
Plant)  ~ 

Res. 1515,  Conatr.  Wk.  Contr.  award.  Gene  Carpenter 

$17,500.  ^    ..  ,,, 

Res. 1612,  1st  pay t. to  Gene  Carpenter  ^2,66k. 

Res. 1612,  2nd  payt.  to  Geno  Camenter  ;2,e)H2. 

Res.l6J4.6,  3rd  payt.  to  Gene  Carpenter  »3,l4.30. 

Res. 1614.8  to  Gene  Carpenter,  30  day  ext.  to  lO/lH/^a. 

Res. 1677  to  Gene  Carpenter,  ij-th  oayt.  $7,074.. 

Res. 1695,  5th  &  final  payt. to  Gene  Carpenter*, Contr. 

''HARP  PARK  I  SAN  MATFO  CO. 

$8,914.3.90  received  from  sale  Tre-sury  Bonds  of 


2/11 
1^/22 


5/27 
8/12 
9/23 

1/25 


8/12 

9/13 

9/13 

10/11+ 

10/28 


to  con- 


2/11 

9/23 

11/15 

11/15 

12/23 


Sharp  Bequest. 

Res.  1663  permission  'granted  Brentwcod  Co. 
struct  outfall  sewer  crossing  Sharp  Park. 
Res.l70P,  Comm. opposes  incorporation  Sharp  Park 
Municipal  Golf  Cs.  within  Linda  Mar  Boundaries, 
Res. 1710  to  Ralph  C.  MacArthur,  19514.-1955  Taxes 

Res.i7l4J4.  to  State  Bd. Equalization  .*;55.  (Sharp  * 

Harding  Golf  Courses). 
SIGMUND  STERN  GROVE,  19th  Ave.  and  Sloat  Blvd. 

Oen.Mgr'a  IW   Rec.Bond  Fund  Rept. 

Gen.Mgr.  to  rept. on  merger  of  Pine  Lake  with  S. Grove. 
SILVER  TERRACE  PLAYGROUND,  Silver  Ave.  nr  Bayshore 
Res.  11+06"  $6500  ^rom  'I4.7  Rec.Bd.Fd.  for  landscaping 

8e  equipment.  a-i  oa  1  1 

Res.ll44J.  to  Gene  Carpenter,  increase  8126.44, 

Contr.  132.  ^        . 

Res.lU59,  transfer  S.T. funds  for  mirchase  running 

track  redwood  boards.  ^,   ,     *.  *qqq  qi.  u/oo 

Res.l501i  to  Gene  Carpenter,  2nd  &  final  payt. $8 88.91+.  k/22 
Res. 1526,  to  Gene  Carpenter,  ext. 8 6  days.     _  ^.„.^.  ^^^ 
SILVER  TREE  CAMP (See  Glen  Park  Playground  and  Real  Kstatej 

(5en.Mgr'a  Rept.  191+7  Rec.  Bond  Fund.  Y/oQ 

Res.l5oi+  acquisition  land  for  Day  Camp,  $5,000.       l/^o 
Res. 1500  Glen  Park  Day  Camp  land  purchase.  ly^^ 

Res. 1520,  Glen  Pk.  Day  Camp  land  nurchase.  P/J-^ 

Res. 1578,  #3,000  from  Guardsmen  for  S.Tree  D.Camp.    b/iu 


1/25 
1/28 


1/25 
2/25 


11+7 
166 

220 


20 


223 


..i\-^il4(S»«»i*^' ■■■■''■'' 


r  ■'  ,*.     -  \'^J!r,''  i. 


1/28 
2/11 

32 
36 

2/11 

3tt 

2/25 

1^8 

2/25 

i;9 

3/25 

6tt 

1^/22 

91^ 

5/13 

107 

9/13 

191 

<^yj-VVR  TR1?E  CA^'P   (Continued)  t^S^ 

R^.l6l5,   S.O.   Real   Est.  Dept.    $250.  8/12 

Rea  1707,   Glen  Park  Day  Camp  land  purchase.  ll/lt> 

qnnTH  SUNSOT   PLAYGROUND,   l+Oth,   l^lst  Ave8.,Wawona  nr  Vicente 
^^^'es.li^Od  |7,ifcl  f'rom  19^7  Rec.   Bond  Fund  for  land- 

scaping  and  equipment.  ■'■/'^^ 

^TATK  OF  CALIFORNIA  ,    „^    ^      * 

"         Res. 137^ >   use  "and  occupancy  permit  granted  State  for 

additional  Armory  Site  developments.  Vl4 

Res. 1380  Comm. transfers   another  acre   to  Div.    Beaches 
&  Pics,   for  Shoreline  Dev.,   Pt.   Lobos  Project.  I/IM- 

Negotiations   still  under  way  for  use   S.F. State  College 

Swimming  Pool.  ^   ^      „        4.     t    *.      <«  iV^A 

Gen. Mgr. directed  to  submit  rept.to  Senate   Interim  1/20 

Coram,    on  Statewide  Sys.    Beaches,    Pks.   &  Roadside Stops. 
S  P. State  College  S.Pool   operational   costs   too  high,      l/^o 
Res.lla5   approves   Supol.l95l4--1955    Budget   Request  for 
State  Legisl. Interim  Coram,    for  Statewide  Waterways 

System.  _        -, 

City  Planning  Dept.  repts.  that  additional  acre  of 

pt.Lobos  land  to  St.  of  Calif,  conforms  to  MasterPLan. 

Res. 11^.20,  Coram. approves  submission  of  tentative  plan 

for  Exh.  fc   Expo.  Bldg.  k   seeks  State  funds. 

City  Atty's  Opin.  787  -  use  State  gasoline  tax  funds 

will  not  deprive  Coram,  of  park  road  control. 

Contrary  to  Res. 114-20  -  Comm.  withholds  request  for 

State  Funds,  Exhibit  Hall. 

City  \tty.  Opin.  79^  -  No  restriction  in  locating 

Exh.  Hall,  Sutro  Hts.  -.  q  « 

Ingles ide-Taraval  Youth  Council  urges  use  of  S.F. 

State  College  Swimming  Pool.  c  ,  *  T»««n 
Letters  re  use  of  S.F.  State  College  Swimming  Pool 
for  community  recreation.  ^,  ^,    -  « 

Comm.  urges  Rec.  Supt.  to  continue  negotiating  for 

iwimmin^  pool  use.  

Res.  1655,  Coram,  requests  Suppl.  Approp.  for  rental 
S.F.  State  College  Swimming  Pool  on  6  mos'  trial. 

STRY^ING  ARBORHTUM,  Golden  Gate  Park 

R0S.I38I,  Coram,  approves  Appleton  4  Wolfard  pi.  k 
specs,  for  Exh.  k   Expos.  Bldg.  for  Strybing  Arbor- 
etum, k   approves  arch.  fees.  ottmocwp  -dt  av 

SUNST?r  COMMUNITY  CENTFR  (also  known  as  WEST  SUNSFrr  PLi-.i- 

OTOTmC) ,  facheco  and  37th  Ave. 

See  Gen.  Mgr's  19U7  Rec.  Bond  Fund  Rept. 

SUNSgr  HFI'rHTS  PARK,  Rockridge  Drive  at  12th  Ave. 

Sunset  Hts.  Imp.Club*s  thankc  ^oif^J^P!"???"^*"*";. 

Res. 1717,  $14.2,500.  proposed  for  1955-1956  Budget. 

SUN*?OT  PT.AVaROUND  AND  RFCR^.ATION  CENTER 

Installation  of  outdoor  flood  lighting  approved. 

SUTRO  HEIGHTS,  Pt.  Lobos  and  14.8th  Ave. 

Contrary  to  Res.li4.2O  -  Comm.  withholds  request  for 

State  Funds,  Exhibit  Hall.  «o«.^„„ 

City  Atty's  Opin.  79^  -  No  restriction  in  locating    ^^^^ 

?^^cltll^or'lT.   Hall,  sutro  Hts.  taken  under  con-    ^^^^ 
sideration. 

TELEGRAPH  HILL  ,  ^  „    <-«  r-«  *i7J.t;  nt^  l/lk 
Res. 1383,  final  payt.  Bergquist  Constr.Co.$17l^5.03.    l/J^ 

TRAFFIC  CHANNELIZATION 

Channelization  -  Lincoln  Way  k   Gr.  Highway  -  post-    ^^^^ 

poned  to  meeting  of  14./8.        „,  v. T<««r.i« 

Postponement  channelization  Gr.  Highway,  Lincoln 

Way  *  So.  Drive.  _^  ^     t  4 «/.«!« 

Postponement  channelization  Gr .Highway,  Lincoln         ^^ 

Way  k   So.  Drive.  ^   ^^   ^   m  ^v,—^ 

Further  postponement  channelization  Gr.Hignway, 

Lincoln  Way  k   So.  Drive.        '        n^.o^-ion 

Action  on  Dept.Pub.Wks'  plan  f°^  Channelization    ,   ^/  . 

Gr  .Highway,  Lincoln  Way  k   So.  Drive  Postponed  to  «/ 12. b/ ^4 

Re;!l62l!^ipproval  Pi.  3,  $106,000  for  Channelization 

Gr.Highway,  Lincoln  Way  k   So.  Drive.     ^H«nneliza- 

Coram.  rejects  Dept.Pub.Wks'  proposal  for  channelize 

tlon  panhandle. (Baker  at  Fell  *  Oak.)       ^  .^^^^^   "''^^ 

Res.l651;,Comm.favor8  no  change  in  Baker  St. entrance 

to  PanhlAdle;  endorses  pedestrian  crosswalks  at 

il'l^Sn^tUpoSe^^Sn  %ker  St.  entrance  to  Panhandle.  1^/1^ 
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Pac^e 

166 
230 


ii-ii;;.:ti' 


1/li* 

1/25 

• 

3/25 
11/15 

10/28 


21 


29 


20 


222 


170 


1 
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.^*)?g^' 
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;-.  "■»  ru!— '--liiiTT'.  _■ 


'-»».■•.,-■.,*  .■l*-a>x>.« 


k  a*n>«*-Af  ^  i^'d 


12/23 


3/11 
k/b 

5/13 

5/27 
5/27 

8/12 
8/26 


■TRWR  PLANTING 

Bd. Supervisor 8'  Ord.  IOI4.O6  transferring  Street  Tree 
Planting  k   Maintenance  from  R  &  Pk.  Dept.  to  Dept. 
public  Wks. 

TTWIQN  SQUARE 

Salv.  Army  granted  permission  to  hold  services 

during  Holy  Weak. 

Sixth  Army  Band  permitted  to  use. 

Thanks  from  Pub. Schools  YTk.  Chairman  for  program 

co-operation. 

Comm. approves  WAP  Band  Concert. 

Com.n. approves  Shrine  Band  Concert. 

Thanks  from  Citizens'  Coram. for  use  of  square  for 

celebrating  S.P's  founding. 

Comm. rejects  proposal  for  Union  Square  Plaque. 

Res. 1626,  Comm. unanimously  approved  Down  Town  Assnis 

request  to  hold  Christmas  Tree  Festival.  8/26 

Salv.  Army  granted  permission  to  hold  prcctram  9/26.    B/26 

Supt.  of  Parks  to  rept.  on  proposed  "Hotel  v/eek" event. 8/26 

Use  of  square  for  "Hotel  Week"  disapproved.  9/13 

Hawaiian  Visitors  Bureau  granted  permission  to  use 

square.  lO/l^ 

Commitment  prevented  use  by  Amer.  Merchant  Marine 

Library.  ^^^/lo 

Request  to  distribute  pamphlets  denied.  10/28 

Un.Sq.darage  Corp.  requested  installation  of  escala- 
tors for  Union  Square. 

C.Atty's  opln.  896,  11/8/514-,  Un.Sq. Garage  Corp. 
cannot  make  Improvemts. without  R.&Pk.Comm's  consent. 
Un.Sq. Garage  Corp.'s  request  to  install  escalators 
to  be  submitted  12/9. 

Down  Town  Assn.  endorsed  escalator  instaxlation. 
Postponement  of  proposal  to  Install  escalators. 

UNITFD  STATES  ARMY 

Res. 1379,  use  and  occupancy  permit  granted  Stpte  of 
California  for  additional  Armory  Site  developments. 
Res.l661i,  Array's  release  from  claim  for  damap;es 
Bldg.  T-I4.89,  Pt.  Punston. 

Use  ofPt. Punston  structure  to  be  referred  to  U.S. 
Engineers. 
UNITgP  STATES  NAVY  AND  COAST  GUARD 

Comm. re commends  Navy  Plaques  for  S.P. Maritime  Museum.  9/23 
Res. 1723,  permission  granted  U.S. Navy  to  construct 
Pt.Mlley  defense  unit  access  road  over  city-ownedarea  J.^/^  9 
UPPPR  NO^  VALLEY  PLAYGROUND 

1/25 
1/28 
2/11 
hr/22 
5/27 
12/9 


10/28 
11/15 

11/15 

12/9 

12/9 

1/lU 
9/23 
9/23 


Gen.Mgr's  19U7  Rec.Bond  Fund  Report. 
Res. 114.09  to  D.B.Kirby  -  time  extension. 
Art  Conm. approves  prel. drawings  for  U.Noe. 
Res.15014.  to  H.  Forbes,  1st  &  final  $15B5.50. 
Res. 151^4.  inspection  by  A. A. Hanks  #1,14-93.50. 
Res. 1727  to  D.B.Kirby,  Arch.,  ext.  235  days. 
Res. 1738, Comm. approves  final  plans  &  specs.  U.Noe  V. 
P.G.  5c  Ctr.  constr.;  also  payt.80^  arch.  fee. 
Res. 17144  to  D.B.Kirby  &  Assoc. -1st  pa yt .$15,965.66. 
Res.  1752  Suppl.approp.  f^,635  for  U.N.  equip. ( 1914-7 
Rec.Bd.Pd. ) 
VISITACION  VALLEY  PLAYGROUND,  Cora  and  Leland  Sts. 

Res.ll4.5O 


12/9 
12/23 


Wm.    Merchant,    final   payt.   $2,138.80, 


3/11 


Contr.l56, 

WASHINGTON    SQU..RE 

No. Beach  Merchants    granted  permission  to   use  Washing- 
ton Square  for  Christmas   program.  12/9 

WEST  SUNSET   PLAYGROUND    (Also  known  as   SUNS5T   COffMUNITY  CTR.) 

Pacheco   and  37tii  Avenue  ^/    r*,  i/ii 

To  Martlnelli   Constr. Co.  ,9th  nayt.$21,22b.51.  V^-M- 

To  Wm. Mcintosh  &  Son, 1st  payt  $10,916.77.  1/-L4 

Rf^s.114.22   to  Wm. Mcintosh  k  Son,    2nd  payt.    ^10 , 33^4- •  1  «= » 
Contr.114.6.  .  ^    .^^   _„-    o^^ 

Re8.ll4.22   to  Martlnelli   Constr. Co.    10th  payt.f27,7  ri.3*J 

Contr.   126.  ,  ^,    ,  ^^^^ 

Res.llikl   to  Martlnelli   Constr. Co.    Contr. 126, increrse 

$333.01.  ^^ 

Res. 11441   to  Martlnelli  Constr, Co., change   or.   Contr. 

126,    increase  $171.90.  ^    .^^   ^^.    oi^ 

Res. 11^50   to  Martlnelli  Constr. Co. ,11th  payt. $23,071.91+ 

Contr. 126.  ^^^^ 


218 
218 


232 
214.2 

2I4.8 


3 
196 

202 

202 

2kl 

20 
28 
36 
95 
121 

21+5 
250 

256 


12/23       261 


58 

2I4.O 

8 

8 

39 
39 
51 
51 
58 


P8yt4l2ill7.35. 
;,*16,039.92. 


3/11 

k/2Z 
k/22 
k/22 


yBST  SUKSBT  PLAYOROTTNDf Continued)  Date 

RftB.lU^O  to  Wm. Mcintosh  !e  Son,  3rd 
Res. 11^89  to  Wni. Mcintosh  Sc  Son,  i;th  payt 
Res.ll|90,  modification  contr.Martlnelll  C.Co.  - 
$222.79  Increase. 
Res.l^Oi^  to  Martlnelll  Constr. Co. ,12th  payt., 

$20,8114..  31. 

Res.l50li  to  Watkln  &  Slbbald,l8t  payt. $1552. 50. 
Res. 1505, Contr, 136  to  Watkln  &  Slbbald.$l57B.50. 
Res. 1525  to  Watkln  k   31bbald,2nd  payt. $19, 082. 70, 
Contr. 136.  5/13 

Res. 1525,  to  Watkln  k   Slbbald,  5th  payt.$li|.,597.33, 
Contr.  11+6.  5/13 

Res. 1525  to  Martlnelll  Constr. Co. ,13th  payt.,  Contr. 
126,  $9,683.36.  5/13 

Res. 1526  to  Martlnelll  t^onstr.Co.  ,ext.71  days.        5/13 
Res. 1558  Comm. awards  Watkln  k   Slbbald  landscape 
contr.  $ll4.,373» 

Res. 1567  to  Martlnelll  Constr. Co.  -  li^-th  payt  - 
$7850.37. 

Res. 1567  to  Wm.  Mcintosh  k   Son, 6th  payt.$23,U08.6l, 
Res. 1568  to  »n.  Mcintosh  k   Son, Contr. II4.6, $1517.79. 
Opinion  sout^ht  on  Pub. Library  Comm's  request  for 
Jurisdiction  transfer  of  some  West  Sunset  Comm.Ctr. 
prop. for  branch  library.  6/2I4. 

Res. 1587  to  Watkln  k   Slbbald,  3rd  payt. $19,921. 30.    6/21; 
Res. 1588  to  Martlnelll  Constr. Co.,  time  ext.  6/2I4. 

Res. 1589  to  Martlnelll  Constr. Co.  $306. 3P.  6/2li 

Res. 1589  to  Wm. Mcintosh  k   Son,  $870.10.  6/2li. 

Res. 1607  permission  granted  for  library  on  West 
Sunset  Playground.  8/12 

Res. 1612  to  Wm. Mcintosh  k  Son,  7th  oayt. $18,^87.14-3  8/12 
Res. 1612  to  Martlnelll  Const. Co.  final  pay t. ^37,562.95.8/12 
Res. 1612  to  Watkln  k  Slbbald, 1st  payt. $9, 701. 77.  8/12 
Res. 1612  to  »to. Mcintosh  k  Son  -8th  payt. $30, 919.06.  8/12 
Res.  1628  to  Wm.  Mcintosh  k  Son  -  ext.  1^.5  calendar  days. 8/26 
Res.l6i^.6  to  wm. Mcintosh  k  Son  -  9th  payt.$ll4.,9b9.25.  9/l3 
Res. 1677  to  Wm.  G.  Merchant,  Arch.Servlces$l,933.23.  lO/lU 
Res. 1677  to  Wm.  Mcintosh  k  Son  -  lOth  Payt.*13,l4.03.56lO/ll4. 
Res. 1678  to  Wta.  Mcintosh  k  Son  -Increase  $188.00, 
Contr.  II4.6.  IO/II4. 

Res. 1697  Modification  of  Contracts  to  Wbi. Mcintosh 
k  Son,  deduction  $60,Contr.ll|.6;  Watkln  k  Slbbald, 
Increase  $527. 85, Contr. I36. 

Res. 1702  preliminary  plans  West  Sunset  Branch  Li- 
brary approved. 
Res. 1710  to  Wm. Mcintosh  k   Son, 11th  k   final  payt. 

$18,6814.. 14.9. 

Res. 1711  time  ext.  to  Watkln  k   Slbbald, Contr. 159. 
time  ext. to  Wm, Mcintosh  &  Son, Contr.  114.6. 

Slbbald 

Slbbald 

Slbbald 

Slbbald 


Res. 1711 
Res. 1725 
Res. 1726 
Res. 1727 
Res.l7l4l|. 


Watkln 
Watkln 
Watkln 
Watkln 
$14., 671. 23. 
YACHT  H ARBOR    (Marina   and   Gas   H8.Cove)and 


to 
to 
to 
to 


k 

k 
k 
k 


11/15 
11/15 
11/15 
final  pqrt.$7,592.l5.  12/9 
increase  $7114-. 15.     12/9 
time  ext.  2I4.5  days.    12/9 
2nd  k   final  payt. 

12/23 
(S.P's  Small  Boats 


Harbor) 

Res. 1389, 
Res.ll4.28, 

Res.ll|i4i4.» 

Re  3.114.514., 
Rea.lli.72, 

Res.ll4.93, 
Coram. Parr 

Res. 1531, 


issued  and  cancelled. 


licenses  issued  an^  cancelled, 
mooring  licenses  issued, 
licenses  issued, 
mooring  licenses 
licenses  issued. 

mooring  licenses  issued  k   cancelled, 
reported  on  plans  for  development, 
mooring  licenses  issued  k   cancelled. 

issued, transferred  k 


transferred  k 


Res.l5i4.5»  mooring  licenses 
cancelled. 

Res. 1572,  mooring  licenses  Issued. 
Res. 1596,  mooring  licenses  issued, 
cancelled. 

St. Francis  Yacht  Club  thanks  Coram. for  dock  Installa- 
tion. 

Marina  Civic  Imp. Assn. requesting  operating  cost 
information. 

Res. 1620  -  Mooring  Licenses  Issued,  transferred,  k 
cancelled. 

Acting  Gen.Mgr.to  prepare  comparative  rept.  on 
municipal  yacht  harbors. 
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YACHTHARBOR  (Marina  &  Qas  Ha. Cove)  and  {S.P»8  Small  Boats   Date 

Harbor ) 

City  Planning' s  rept.  on  harbor  development  &  relation 
to  State  or  Fed. financial  aBalatance,  9/13 

Res. 1652,  Mooring  Licenses  -  Transfers  &  Cancellati on8.9/13 
New  berth  rental  rate  being  prepared  by  Bus.M<^r.       9/13 
Res. 1682,  Mooring  Licenses,  Transfers  &  Cancellations ,10/11^ 
Plans  for  financing  improvements  of  S.P's  small  boats 
harbor  to  be  discussed  ll/17/5i|..  10/2b 

Res.  171^,  Mooring  Licenses  -  Transfr-rs  <fc  Cane  ell  at  ions.  13/15 
Res. 1730,  mooring  licenses  issued.   Oen.Mgr.  to  give 
attn.to  new  rental  schedule.  12/9 

Comm.Parr' s  rept.  on  Small  Boats  Harbc"«»  postponed.    12/9 
Res. 17l4.9,Comm. approves  gen. plan  of  Punnett-Parez  k 
Hutchison  &  J.E.Hayes  for  nrop.  improvement  S.P's 
Small  Boats  Harbor. 

Res. 1750,  Mayor,  Bd.Supvrs.  %  Controller  requested 
enact  legislation  for  Nov. '55  Bond  Issue  for  Marina 
Small  Boats  Harbor. 

Res. 1751,  Bd.  Supvrs. requested  adopt  resolution  request- 
ing Calif.  St. Pk.Comm. recommend  legislation  for  funds 
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169 
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221 
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S.P's  Small  Boats  Harbor. 

ZOOLOGICAL  GARDENS  (S.P.)   Qreat  Highway  fc   Sloat  Blvd. 

Res. 1396  exch.  animals  and  birds. 

Res. 1)4.02  Contr.  to  A.Petersen  &  Son  |15,832. 

Res.  11+57  exch.  of  animals. 

S.P. Zoological  Society  recommends  expansion  to 

100  acres.   Gen.Mgr.  to  investigate. 

Compliments  from  Oakland  people. 

Res.ll4.9O  to  Antone  Petersen  k   Sons  -  increase$733.37. 

Res. 15 30  to  Malott  &  Peterson-Grundy  $l,05i4-. 

Res. 1532, Contr. awHrd  -  S.P.  Zoolo^.ical  Gardens  Sews^e 

Plant  -  M.J. Lynch  $1,114-5.00. 

Res. 1587  to  Mallott  &  Peterson-Grundy, 1st  *  final 

payt. $10514.  •  _^ 

Res. 1587  to  A.Petersen  &  Sons  -Ist  k   final  nayt, 

$16,565.37. 

Res. 1591  to  U.S. Steel  Corp. $550. 00. 

Res. 1599,  exchange  of  animals. 

Res. 1627  to  M.J. Lynch  $1,114-5  -  1st  %  finel  payt. 

Res. 1627  to  Ward  k   Bolles  -  2nd  k   final  payt. 

Res. 1629  to  Ward  «e  Bolles  -  decrease  $61;.. 56. 

Res. 1632,  request  for  !%5,000  Suppl.  /\pprop. 

Res. 1651, Link  Relt  Co.  $533.50. 

Res. 1658  exchange  of  animals. 

Res. 1667  final  oayt.  Cyclone  Fence  $550.00. 

Res. 1699  suppl.  approp.  Master  Plan  for  Zoo  and 

Lk. Merced  area. 

Res.17014.  exch.  of  animals  with  L.  Goebel. 

Res. 1717,  1955-1956  Budget  (Proposed)  -  $30,300.00. 

Res. 1720  exch.  of  animals. 

Mayor  suggests  anprop.for  Master  Plan  be  placed  in 

in  Budget. 
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San  "iVanciaco,  California 
January  1A>   ^95 A 


liifi  9I&  a 


The  3«v«nty-aecond  Regular  Meeting  of  the  Recreation  and  Park 
Commisalon  was  called  to  order  on  Thursday,   January  U,   195A 
at  3tOO  P.M.,  President  Sutter  presiding. 

The  following  Conaissioners  were  present! 

Mr,  Louis  Sutter,  Plresident 
Mr.  Michael  J,  ftickley 
Mrs,  Honry  J,  Dippel 
Jfc-,  Fted  D.  Parr 
Mrs.  Sigmmd  Stern 
Dr.  Rrancis  J.  Hers 

At  the  direction  of  President  Sutter, the  Secretary  presented 
end  entered  into  the  records  the  following  certificates  from 
His  Honor,  the  ffcyor,  certifying  to  the  appointment  and  re- 
appolntaent  of  the  following  as  members  of  the  Recreation 
end  Park  Commission: 

•THE  cm  AND  COONTI  OF  SAN  FRANCISCO 

•STATE  OF  CALIPORNU 

•To  all  to  whom  these  presents  shall  co«ei  Greetingi 

•Reposing  special  confidence  in  the  fidelity  and  ability  of 
DR.   FRANCIS  J.HKRZ,   I  do,  ty  these  presents,  \iy  virtue  of 
the  authority  rested  in  me  cy  the  Charter  of  the  City  end 
County  of  San  Francisco,  appoint  toim  a  msmber  of  the  Recrea. 
tion  and  park  Comission  in  and  for  the  City  and  County  of 
San  ft-ancisco,  he  to  hold  said  office  for  the  term  •J^^^ 
June  27,  1957,  from  and  after  the  23rd  day  of  December,   1953 
▼ice  Peter  Bercut,  term  e3q)ired. 

•IN  TESTDONI  WHEFEOF,  I  haye  signed  ay  name  and  hxm  caused 
the  seal  of  ny  office  to  be  affi»d  hereto  this  23rd  day  of 
December ,   1953.  ^^^^^^  ^^^  ^^  j^giNSON 

Mayor 

•Attest 

•(Signed)  MAI  Q.FOWE 
Executive  Secretary  to  the  Mayor 
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•THE  cm  AND  COUNTI  OF  SAN  PRANCBCO 
•STATE  OF  CALIPDRNIA 

•To  all  to  whom  these  presents  shall  come:  Greeting! 

-Reposing  special  confidence  in  the  fidelity  and  ability  of 
REV.   EUCEW  A.  GALLAGHER,    I  do,  by  these  presents,   »T  virtue 
of  the  authority  vested  in  me  ly  the  CharUir  of  the  City  and 
County  of  San  Francisco,   appoint  him  a  member  of  the  Recrea- 
tion  and  M.  C«m»i8sion  in  and  for  the  City  and  County  of 
San  Francisco,  he  to  hold  said  office  for  the  term  en<li»« 
J^  27,  1957;  from  and  after  the  23rd  day  of  December,   1953 
vice  himself,   term  e^ired. 

•  IN  TESTJMDNT  WHEREOF.  I  have  signed  ny  na«  and  have  caused 
the  seal  of  ny  office  to  be  affUed  hereto  this  23rd  day  of 
December,   1953. 


(Signed)  ELMER  E. 


ROBINSON 
Mayor 


"Attest 

•(Signed)   Ma  G.    FUNKE 
Executive  Secretary  to  the  Mayor" 
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Approval  of 


Bin,  Ho.  1377 

HcLawn  Park 
y^  furchaaft 
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Th«P6  Ulng  no  errorB  or  ondsslons,  tlie  minutep  of  th»  7l8t 
Regular  Meeting  of  Doceraber  10,  1953  and  the  Special  Meeting 
of  December  22,  1953  were  approved. 


(1)  From  Eugene  J.  Riordan.  reque.tlng  Commission  approval  of  a 
resolution  for  submiaaion  to  the  Board  of  Supervisors,  cover- 
ing  purchase  of  land  required  for  McUren  Park* 

On  motion  of  Commissioner  Dippel,  seconded  by  Cowaissioner 
Buckley,  the  following  resolution  was  adoptedt 

RESOLVED,  that  this  Commission  approves,  for  submission  to 
the  Board  of  Supervisors,  the  resolution  authorising  the 
purchase  of  certain  property  for  McLaren  Park  as  foUowst 

From  Tess  I,  McOuire,  for  the  sum  of  $1,500.00 
Lots  31,  32  and  33  in  Assessor's  Block  6186. 


(2)  The  Secretary  read  the  requested  report  and  ^PP'^^Jf^J^^^ 
Mr.  Eugene^  Riordan.  Director  of  Property,  on  the  follow- 
ing  properties: 
(a)  A  parcel  of  land  1/2  block  square,  adjacent  to 

Block  652A  (25th  &  26th  Sts.,LucHySt.  A  Treat  ^^  ^^ 

Avenue).,, • ''*    ''/    '"         * 

Jtaes  Rolph  P/G,Block  A276  (Arn^r.  Hampshire 

Streets  and  Potrero  Avenue) •^o,va^. 


(b) 


Land  Rirdiases  - 
Block  652^;  -  ?'or 
Eolargement  of 
Garfield  Square  - 
Put  Over  for  Further 


Mr.  Riordan  observed  that  while  the  Rolph  Playground  proper- 
ty  was  purchased  for  recreation  purposes,   it  may  hj^^f- 
qulred  all  the  attributes  and  charter  conditions  of  park 
p^rty  when  the  Recreation  Department  was  merged  with  the 
S^Siartaent.     He  suggested  a  conference  t-  -ranged  -ith 
Se  CitfAttorney  and  his  advice  and  opinion  be  obtained. 

Mr     Lewis  lnfoi«»d  Commissioners  that  the  sale  of  Rolph  Play- 
^;«^a^d  Jhe  enlargement  of  Garfield  Square  by  the  acqui- 
SSSn  of  Block  652^,  was  a  reco«endation  contained  in  his 
written  report  on  the  19A7  Recreation  Bond  P\ind  under  date 
of  January  11,  195it. 

Approximately  thirty  per«>ns  wete  rr'clrfifld"^''' 
neetlmt  because  of  their  interest  in  the  Garfield  Square 
rec^ndltion^which  had  been  reported  in  the  dally  press 
^o  d^s  earliir.     Several  of  these  persons  addressed  the 
^fsion,  ^inly  protesting  the  propo^d  City  purcha«  of 
Block  652it,  which  would  result  in  the  f'^^''^^' ^^^ 
dwellings  located  therein  and  the  eviction  of  home  owners 

or  dwellers. 

On  motion  of  Coimnissioner  Dippel,  seconded  by  C«-^"^°"f  !^ 
P^rr,  the  matter  of  land  purchase  for  "^e  enlargement  of  Ga^ 
field  Square  was  put  over  for  father  study,  and  the  Secrete, 
ry  was  Instructed  to  obtain  the  names  and  addresses  of  all 
Sterested  persona  so  that  notification  pdght  be  sent  them 
prior  to  the  Commission  reconsideration. 


(3) 


From  Grover  S.  Tracy,  Manager,  San  Francisco  ^i^-^°'  ^f ' 
ic  Gas  ft  Electric  Co.,  U5  Sutter  street,  requesting  Joint 
revocable  permission  or  license  allowing  PG«  Co.  and  the 
Seme  Te^phone  &  Telegraph  Co.  to  make  temporary  pole  line 

l-U-54 


B 


C«f(UNiCATJDN§  (continued) 

Installation  on  Everson  Street. 


Qfia^jfiJJ2S 


Joint  Revocable  Per- 
alt  Gremted  to  PG&E 
Co.  4  PT&T  Co.   to 
Install  Pole  In 


Ihe  «port  of  Mr.  Rolph,  Sup.rlntena.nt  <>*  3truot«.l  «a 

would  not  be  uoed  In  the  near  future. 

On  motion  of  Co«aiieloner  ftu:r,   aeoonded  by  Comml.aioner 

Dlppel,  the  following  resolution  was  adopted, 

^SOLVED,  that  tHi.  Co-^^'J^on  J-J^^r.^  aPP-v.^«^^^ 

mount  rerK,  as  ou«a*      .^-.KKerv  be  removed  or  damaged 
condition  that  no  trees  or  shrubbery  oe  remove 

to  effect  the  InstallaUon. 


U) 


R.0-  Lt.Col.  Charles  M.  ColviibU,  Chief,  Construction  4 
Repair.  Branch.  Office  of  the  Adjutant  G-^^"**^'  f  *^  °!,^ 
clufomla,  re^uastlng  a  use  -d  occupancy  P^-^^Y^^^f^ 
areas  Indicated  on  plans  of  the  Fort  FUnston  ^rwry  Site,  as 
kilned  m  the  State  Departasnt  of  PubUc  Works'  plot  plan 
xinder  Work  Order  No.  2869^.6. 

Mr    Lewis  explained  that,   If  granted,  Areas  1  and  2  on  the 
^tc^  woui?^provide  additional  off-street  parking  ^or  Ar^ry 
^general  pubUc  use,  and  that  Area  3  -ould  '^^<»Pl^^'*.**^» 
mi  of  an  unsightly  ravine  and  stablll^i  a  sandy  area  ad- 
joining the  motor  service  shop. 

On  motion  of  Conmilssloner  ftrr,   seconded  by  Cooodssloner 
Dlppel,   the  following  relolutlon  was  adopted: 


Rflg.  No.  1379 

Use  and  Occupancy 
Pnnnlt  Granted  to 
Office  of  Adjutant 
General,  State  of 
California,  for 
Areas  1,  2,  and  3  - 
Anwry  Site  - 
Fort  Fiinston 


T^^ag^utio^]  Wo-  1379 


RESOLVED,  that  this  Commission  does  hereby  »fProve  and  author- 
l.e  the  Issuance  of  a  use  and  occupancy  permit  to  the  Office 
or the  Adjutant  General.  State  of  California,  for  the  further 
development  of  the  Armoiy  site  at  Fort  PUnston,  BEfilidSd  use 
^  oc^ncy    be  restricted  to  the  ^-^^^^''%^^t'''l'^l 
^  descSbei  for  Areas  1,  2.  and  3  on  Plot  ^^n  of  the  State 
Departnent  of  Public  Works  under  Work  Order  No.28696.«>. 


(5)  From  the  Board  of  Supervisors,  copies  of  ^^^^^^^^l^t^.ti^on 
No  13962  requesting  the  Board  of  Education  and  the  Recreation 
^i^rk'c3..1o^ jointly  to  arrange  for  the  continued  main- 
tenance of  trees  and  flora  in  Columbia  Square. 

(see  page  #^) 
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\^il0MM^ 


(oontlnuod) 


"Resolution  No.  139^2 


[caii^tigion  Expreaaea 
Its  Support  and  Con- 
currence in  the  Bir- 
poaesof  Rea.  139W 
of  Bd.of  Superviaora 
re.hbintenance  of  Tree 


Baa.  Ho.l?aQ 


CcjODdsaion  Tranafera 
An  Additional  Acre 
to  Div.  of  Be  ache  a 
and  Parka  for  Shore- 
line Development  - 


•nfflEREAS,  The  people  of  the  electorate  have  approved  a  pro- 
^  t;  abanfon  Columbia  hirk  Square  for  park  P^rpoae.  and 
U  ia  planned  that  the  area  coBrpriaing  aaid  Square  .hall  be 
transferred  from  the  Jurisdiction  of  the  Recreation-Park 
a  ^o::^s:ion  t^  "e  San^F^anciaco  Unified  School  t)iatrict,a„d 

-WHEREAS.  The  San  ft-anci.co  Unified  School  Diatrict  intenda 
to  utili^i  thia  properly  for  the  location  of  J»f  ^1;  ^ 
conatructe d  that  if  the  achool  population  ^^  ^^^^^  f 
miniahea,   the  school  baildinga  may  be  removed  to  another 
location  where  they  will  be  needed,  and 

•whereas     It  is  represented  that  the  type  of  school  planned 
Tr  cfl^mbia  Pa!^!^ Vre  can  be  constructed  ^hereon  without 

reLvL^f  the  trees  and  flora,  at  least  on  the  perimeter 

of  the  Square J  and 

HWHEREAS.   It  is  desirable  under  the  circumatancea,  ^^t  the 
^8  ^  flora  ^  left  where  they  are  preaently  aituate, 

now,  therefore,  be  it 
-RESOLVED,  That  Jointly  ti^  Board  of  Education  «;J^«  ^^^ 

reation-Park  Gommiasion  be  and  are  hereby  respectfully  re- 

reatlon  ^^k    o  ^^peby  after  Columbia  Park  Square 

ria^aferr      to  t^^^  "ni^^^^  ^°^-^  t'''''\ 

iu^r^rtrees  and  flora  located  thereon  as  can  be  spared, 
foListe^t  witj  tho  .•.  of  the  property  for  school  purposes, 
may  be  allowed  to  remaHo. 

•I  herebr  certll*  that  the  foregoing  reeolution  »»  adopted 
JyTe^Board  of  SuperH^r.  of  the  City  »d  County  of  San 
^ancUco  at  it.  »eting  of  D,«jb,r  ^J^'"-^^^^^ 

"Approved,  Dec. 22,   1953 

-EliffiR  E.ROBINSON, 
Mayor" 
•  •  «  • 
Upon  the  report  of  Mr.  Lewis  that  the  Columbia  Square  proper- 
S?s       ri^ction  has  been  transferred  to  the  Board  of  Educa- 
tion    t^  Commiaaion  expre.aed  ita  support  and  concurrence  in 
tie  iu^osea  of  the  B^ard  of  Superviaora-   Reaolution  No. 
13962. 

(6)  From  Eugene  J.  Riordan.  Director  of  Property,  ^dvialng  that 
thrstate  Diviaion  of  Beachea  and  Parka,  under  letter  dated 
the  State  ^^^"jo"  guggeated  that  at  least  another  acre 

r/^aS^L  offere     tf  thTft^te  for  matching  value  with  re- 
sLcrl  the  shoreline  development  of  t^  Point  Lobos  project, 
ms  ac^e  wLld  be  in  addition  to  the  6.3516  acre  parcel  al- 
^tL  a^ro^d  for  transfer  and  described  in  Dept.Public 
Torfs.Trl^ng  #1^5-31  of  December  15,  1952     ^H^'  !^-^-,. 
recommended  that  the  additional  area  be  a  strij.  of  land  115 
feet  wide     lying  contiguous  to  and  easterly  of  the  easterly 
^dllij  ;f  ti;^6,35l6  acre  parcel  ard  extending  northwester- 
ly of  El  Camino  Del  Ifer  to  the  Pacific  Ocean. 
On  motion  of  Contnissioner  Stern,   seconded  V  Commissioner 
Dippel,   the  following  resolution  was  adopted: 

RESOLVED,   that  this  Commission,   in  the  beat  ^"^^"f «  ^^.^* 
^eatiin  and  Park  service,   and  in  order  to  effectuate  the 
fa^S  Jio^Sne  developi«nt  in  the  Point  Lobos  Project,  does 
hSe^  strove  the  traTfer  to  the  State  of  California  of  an 
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UTI0M3  (continued) 


Raaolution  No.  1380 


•Lddltlonal  acre  of  Point  Lobos  land,  contiguous  to  and  eaat- 
erlj  of  the  eaitarly  boundary  of  Lot  U,  Block  1313,  being 
a  parcel  115  feet  wide  by  387.bA73  feet  in  length,  extending 
norttiweaterly  from  El  Camino  Del  Mar  to  the  Pacific  Ocean, 
and,  be  it 

FURTHER  RESOLVED,  that  the  said  proposal  of  transfer  bo 
transmitted  to  the  City  Planning  Commission  for  review  as 
to  its  conformity  with  the  Master  Plan,  in  order  that  legis- 
lation approving  said  transfer  may  be  adopted  ty  the  Board 
of  Supervisors. 

Luirn  nf  I'^^'^^^tlop  to  be  acknowledged  and/or  filed  by  the  Secretaxyi 

(1)  From  micolm  W.  Steel,  Secretary,  Pacific  Association  of 
Amateur  Oarsmen,  re^sting  permanent  public  boat  house  fa- 
cilities at  Lake  Morced,  and  citing  the  poaaibillty  of  San 
Francisco  as  location  for  the  1956  Olympics. 

(2)  From  Dion  R.  Holm,  City  Attorney,  ^is  opi«ion  No,76^  of 
January  A,  195A,  advising  that  under  Section  42  of  the  Char- 
ter, approval  of  tlie  Board  of  Supervisors  is  required  if 
The  Quardamen  are  to  hold  their  195^4  Sports  Car  Road  Races 

in  Golden  Gate  Park.  ^  rv4   -» 

(3>  From  Henry  Lem,  General  Chairman,  Executive  Board,Chine8e 
New  Year  Festival,  requesting  permission  to  erect  a  tempora- 
ry  platform  60»  x  W^   in  Portsmouth  Square,  Kearny  Street 
side,  for  Festival.  (Request  granted  in  accordance  with  orig- 
inal permission.)  „.  .^  j 
U)   ft-om  Herman  Hextrum,  Jr.,  Recording  Secretary.  Visitaclon 
Valley  Improvement  Association,  urging  that  a  iminlcipal 
swimming  pool  be  located  in  McLaren  ftrk,  to  eerve  the 
southern  districts  of  San  Francisco. 

(5)  From  Francis  Carroll,  Chairman,  Citiaer-'  Committee  for  the 
Preservation  of  Aquatic  Park,  opposing  any  modification  of 
the  mritlme  Museum  Association's  lease,  which  would  allow 
them  to  occupy  any  more  space  than  oritiinally  allotted  them. 
((a)  Glasaing-in  of  balcony  and  (b)  use  of  basement  for  dis- 
play of  dioramas  and  storage.)  ^  ,,  «.      i 

(6)  Fr<m  Trevor  Roberta,  Northern  California  Baseball  Managers' 
Association,  Inc.,  San  Francisco,  expressing  the  thanks  of 
both  players  and  managers  for  improved  playing  conditions  on 
San  Francisco  diamonds,  especially  "Big  Rec." 

(7)  From  Roy  Flamm,  Chairman,  Society  for  the  Preservation  of 

Golden  Gate  Park:  -  w  t   «  i. 

(a)  Commending  the  Commission  for  its  support  o^M^. Lewis  s 
plan  to  curb  increasing  vandalism  in  Golden  Gate  Park; 

(b)  Requesting  that  copies  of  all  calendars  and  minutes  of 
the  Recreation  and  Park  Commission  be  mailed  to  him. 

(8)  From  O.D.Ames,  Secretary,  Alemany  District  Council  of  Im- 
provement Associations,  Inc.,  expressing  appreciation  for 
the  improvements  being  made  at  Balboa  Park,  and  cor^liment- 
ing  tZ   Commission  on  its  expeditious  handling  of  the  base- 
ball diaiBond  construction  work. 

(9)  From  the  California  State  Recreation  Commission,  calling  at- 
tention to  the  Sixth  Annual  California  Recreation  Conference 
to  be  held  in  Santa  Rosa,  February  U-15,  1954.  and  inviting 
Commissioners  to  participate  in  special  discussions  and  con- 
ferences, on  the  administrative  policy-making  level. 


ft  «  « 


IffiffiESENTATIV^-'^  AMD  DELEGATES 


(1)   Protest  of  Pending  Liquor  License-Littleman  Groceteria- 
]pf.h   mid  ColUngwood  StrOfttfl.  

The  Reverend  Hugh  W.   Jamieson,   Pastor  of  the  Rid^e  Point 
Community  Methodist  Church,  appeared  before  the  Commission 
to  protest  the  application  of  the  Littleraah  Groceteria  for 
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th«  lasuanoe,  or  treuisfer,  of  a  liquor  license  to  their 
fltore  to  be  con8truoto(?  at  18th  and  Collingwoocl  Streets. 
Reverend  JkmioBon  stated  his  objection  to  the  issuance  of 
an  off-sale  license  for  beer  or  light  wines  in  the  vicinity 
of  any  playground  or  school. 

Messrs.  Miller  and  Becker,  representatives  of  the  Littleman 
Stores,  informed  the  Commission  that  thero  was  no  direct 
relationship  between  their  groceteria  operation  and  the 
adjacent  playground.  They  cited  their  clear  record  as 
iBsrohants  in  the  district  for  18  years,  and  that  nuch  of 
their  tracJe  would  consist  of  drive-in  purchasers  who  would 
use  the  free  available  parking  space  of  the  market,  which 
would  face  on  18tfa  Street,  with  its  rear  to  the  playground. 

On  motion  of  Commissioner  Parr,  seconded  by  Coianissioner 
Dippel,  further  consideration  or  action  on  the  matter  was 
postponed  to  the  next  regular  meeting,  during  which  time 
investigation  of  the  facts  of  the  case  would  be  made  by 
Hr,   Lewis  and  Mr.  Kimbell. 

«««««««««« 

(2)  Approval  of  Preliminary  Plans  -  Exhibit  and  Exposition  Build- 
ing  -  Strvbing  Arboretum.  Golden  Gate  FarK 

Mr.  Abe  Appleton,  of  Appleton  &  Wolfard,  Architects,  ad- 
dressed the  Commission,  submitting  descriptive  sketches  and 
Preliminary  Plans  and  Cost  Estimates  for  the  Exhibit  and 
Exposition  Building  to  be  constructed  in  the  Strybing  Ar- 
boretum, Golden  Gate  Park. 

Mr,  Appleton  explained  that  the  program  requirements  basical- 
ly call  for  an  Exhibition  Hall  of  approximately  ^^5,000  square 
feet  to  be  combined  with  facilities  for  meetings,  lectures 
and  snail  exhibits  of  Botanical  and  Horticultural  Societies 
and  Clubs.  It  was  felt  that  rather  than  becoming  a  massive 
and  monumental  Public  Edifice  the  building  should  merge  with 
and  be  surrounded  hy  its  natural  setting  and  that  a  large 
part  of  its  function  should  be  to  make  more  accessible  and 
more  dramatic  the  natural  exhibits  to  which  the  Arboretum 
is  dedicated. 

The  total  cost  estimate  for  the  stinicture  was  $1,305, 500, -00 
and  the  Architects'  Fee   for  the  preliminaiy  work  performed 
and  subndtted  was  $12,600.00. 

To  the  inquiries  of  Mrs.  Ernest  Born  of  the  San  Francisco 
Planning  and  Housing  Association,  and  Mr.  Roy  Flaram,  Chair- 
man, Society  for  the  Preservation  of  Golden  Gate  Park,  Presi- 
dent Sutter  explained  that  approval  of  the  preliminary  draw- 
ings was  required  in  order  to  make  payment  to  the  Architects 
under  the  contract  for  their  satisfactory  performance  of 
professional  services  and  did  not  constitute  a  commitment 
for  the  exact  construction,  also,  that  it  had  been  necessary 
to  obtain  the  preliminary  plans  for  use  as  a  basis  in  seek- 
ing State  Aid  in  the  conptruction  of  an  Exhibit  and  Exposi- 
tion Building  for  San  Francisco  with  county  fair  funds. 

On  motion  of  CoBBnlssioner  Buckley,  seconded  by  Conaissloner 
Dippel,  the  following  resoluUon  was  adopted: 


Coal  sal  on  Approves 
I^Uffl. Plans  &  Specs, 
for  Hall  of  Flowers  4 
ftqrwnt  of  ♦12,600.00 
to  Archts./^pleton  & 
Mfllfard    


WHEREAS,  by  Resolution  No.  ^96,  meeting  of  September  13,1951, 
this  Conmdssion  engaged  Messrs.  Abe  Appleton  and  Harold  N 
Wolfard,  Architects,  for  professional  services  for  the  selec- 
tion of  a  site  for  the  Exhibit  and  Exposition  Hall,  and  the 
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8ub.ni««ion  of  preliminary  plana  at^d  Bpecifications-fcr  aaid 
8tructur«|  and 

th*r«for«»  b«  it 

RESOLVED,  that  this  Comaisaion,  on  ^J^^^J^^^JiJ^  °J  ^^^3 
General  Manager,  ^oe.  here^  apP--^^;^  ^ali^  ^^  PI- 

^iJt^r.  W^oi'ai^'ana  U  fee  aa  -  -  jnd  Pay^l^  ^th- 
flSd  Preliminary  Drawings  under  the  contract  is  nerepy 
oriaed  in  the  amount  of  %l2,t00,w. 


mif\[i;TifiL  TB'iHS^^'^^P^ 


(1)  Tei^orary  Non-Civil  Service  Appointn»nt8 
]^^    ^9«^-^  thru   ^^''r^^l&rv  1/..    19U.  * 


-  Period  December 


^,,  Mo.  1382 


Or.  motion  of  Commissioner  Parr,   seconded  ^  Co«nissioner 
Dippel,  the  following  resolution  was  adoptedi 

Ijt^flpjntiqn    He.     1^2 


.,..^.u  3.^ce  --,,  -  .-:r-.X-  TC^^^^- 


^prfllptMB^^ 


EESOLVH),   that  ell  ienpor.ir,  .. ■--     -  ,  -,-^1     ,  »o. 

T  «19  thru  T-8A2.   and  2  exempt  appolntmenis,  i»uo  vjr 
'o^'n^raf  Lag!f  Ind  certified  ^  the  Secrets^  dur  ng^e 
period  December  10.  1953  thru  January  U.   19H.  are  herely 
ratified  and  approved;  and,  be  it 

wiRTHRR  RESOLVED     that  a  report  of  said  appointments  be 
riSt^rtie  Control^^r  and  the  Civil  Service  Commis- 

0ion. 


(2)  PrflgrBBB  '^tl/fir  ^"^^  PnYmenta 


«««-  Mo.   1383 
Progress  and/or 

Wppl    Paynanta 


On  motion  of  Co^dssioner  Parr,   aeconded^  Com^ssioner 
Dippel.  the  following  resolution  was  adopted, 

^T'  r  »a  srot"t::r- cosruerr:^; 

r/he^'^rrt^rt^^^-P^-'  th.'f0U,«ing  P.ogro3.  and/or 
Pinal  Payments: 

for  sustaining  laembership  -  Tr.  ending 
December  1934^* 


To  Ralph  Murray  -  bth  Payment 
Period  ending  12-31-53. 

(o)   COHSTRX.,BIN.TYffi  RETAINING  WilIX,gLEGRAPH  HILL- 


21 


^■!:;^ur.l  CctracUon  Co-2d  *  Fln.t-^t.ti.  ^i,.US 
Period  ending  12-11-53, 


(continued  on  Page  #8) 
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ImiiJiCtftliTIViNiA^^*^ 

(continued) 

Progress  •nd/or 
ami  fflr"P^« 


To  Ai»ooUt«d  Sportamen  of  G&llfornU 
hirlod  •naing  12-31-53.    i^^  P»y~nt) 


I    433.00 


To  WllUta  G.  Mtrohont  -  ftyt.  No,3  -  f22,zzo.'^o 

Archlttotural  Sarvlcee  r«nd«r«d  on  Pl«na» 

(f)  M.  3.  HAYWARD  P/G  -  OSW  #184  -  Departaent  No. 206 

To  Hyde  Fbrbes.  Conaulting  Kngr.-Geologiit  . 

iBt  and  Pinal  Pigrmant  -  »1,058.00 

for  Ust  boring, aoll  analyBla,  report  and 

reooBNwndatlona, 

(g)  CENTRAL  ACTIVmES  BIDG.-MDOSER  &  GLOE,   ARCHITECTS. 

Pmr^"^  NQ.1Q«i  -  Q3W  #87 -—---: 

To  Hyda  Forboa,  Conaulting  Engr.-Geologlat  ^^-  „ 

lat  and  Final  Payment  -  »1, 855.00 

Fbr  teat  boring, aoil  analyaia,  report  and 
reconnendationa. 

(h)  EUREKA  VALLEY  P/G  -  /PPLETON  &  WOLFARD,   Arohitecta  - 

To  Hyde  Forbea,  Conaulting  Engr.-Geologiat 

lat  and  Final  Payment  -  •l,25t>.og 

For  teat  boring,   aoil  analyaia,  report  and 

reooaaendationa. 


To  hfertlnelli  Conatruc.Co.,Inc.-9th  Hyt.-  »21,22to.5i 
Period  ending  12-31-53. 

(j)  um  ^^^  ^f^'^  RF.Q.fiU?q.-Qont  '^^^^'^^'^I^^^jl^l^/j^^ 
To  C.  M.  I^leti  Co,  -  3rd  Payment  -  »22,04l..Jo 

Period  ending  12-31-53.  • 

(Jc)  n^WUim  ^^^  '  ^^^^    Cnntrtict  IH'i?  of  ftnt.,  ^ ,  m9        ■ 
To  Willie*  G.  Merchant  -  PayMnt  #4  -  »l,8W.w 

For  filing  of  fee  paid  to  Division  of  Arch- 
itecture, State  of  California,  as  per  State 
Architect's  Receipt  No. 34159. 

To  Wm.MoInto8h  &  Son  -  1st  Payment  -  »10,91t>.  n 

Period  ending  12-31-53. 

To  M  4  K  Corporation  -  3rd  Payi^nt  »17,848.05 

Period  ending  12-31-53. 

(n)  r^MT  ^'^^  Q"g-^T  ?fffF'^  ^  "^    ^'^"^  ^^^''^'^"^''!'"  !y^^ 
To  Robert  W.   MoClintock  -  2nd  Payment  -        |28,332.W 

Period  ending  12-31-53. 

To  Watkln  4  Sibbald  -  1st  Payment  -  f4-J,AJ5.-^J 

Pteriod  ending  12-30-53. 

(p)  CRNTRAL  ACTIVFFr'?  ""njiir.  fCnntmct  #?Q3QJ 


To.  Wm.Mooser  and   John  W.   Gloe  -  2nd  Pay' t-|  13, 764. 45 
Architectural  Services-furnishing  drawings 
&  specs.,  estimates  of  cost  and  supervision- 
Period  ending  12-21-53  (Ratifying  Res.   1372- 
Special  Meeting  of  12-22-53). 
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(continued) 
(3)  ]BTft.i^nflUT)  "^  'f^^ 

on  motion  of  Co«aissioner  Parr,   ^^on^V'^^.T"'''''^'' 
Dippel,  the  following  resolution  vas  adopted. 

General  Manager,  approves  the  following  r.««n. 

or«ll  lnv6.tlg.tion.  founa.tlon.,  el.otrlo.1  ud  »- 
chanioal  layouts. 


(^)  ttiilflfl"^^""^  ^^  CnntrflBtfl 


I  Modifications  of 


Ra».  Mo.  1386 A 
Request  for 


on  taction  of  Co:^ssioner  Parr,   ««-"'^/^^,^°™^"'^"*' 
Dippel,  the  fdliowing  resolution  was  adopted, 

■^r-  r  '.^a  jrr.i::."t::rt:"r?ortrxLrr»r 

r:^^ZX>Tur^^^Tor.  t..'foUowi„«  Hoainction. 
of  Contracts: 
.   ,       ,^^.   a.-TTR-'TT    p-'^'-TT   .rr^r^T^rt  #13^-Controller« s  #3109 

To  Watkln  &  Sibbald  -  for  installation  of 

(b)  HAMILTON  BEC.CTR..  Archlt.ctur.1  Contr.ct  of  lO-t-^9 

?Srt^^,^.nt  -  ^.^  o„  «-.-—  „.„,.,, 
Of  construction  costs  -  ftQ  iafltaaaft  of  ♦'^»"^  •'^ 


(5)  Bamnnt  f"^  ^^^^ 

dn  motion  of  Con^issioner  I^rr.  ^^-^^f  2,'.^"'^"' 
D^pp^l,  the  following  resolution  was  adopted: 

^.vE.,  t..t  ror  - -^-rt^rcoS^fouerrri. 

r/X^^rteftot^rrrroUowin.  B«^e.t  for  1^.. 


333  216  12-01  Maintenance  and  Repair  - 

*        *  Automotive  Equipment 

312  300  03        Materials  and  Supplies  - 

■        *  Coinmissary  Division 


U,300.00 
650,00 


n 


A  forthT  r«r«.t  tor  fund.  -a.  ""-""f^fj^f  *;  ^'-Int. 


UCTI0H3  (continued) 


jlequeit  for  A 

Isuppltiaental 
I  Appropriation  of 
h3,252.20  for 

Court  Action 

Mo.  4D1W3  (H.S.Allen 

«t  al  TS,  City  *  Co. 


AcUon  No.  A01b23  (Hugh  S.  Allen  et  al  v..  Citor  and  County 
of  San  Ftancieco) 

On  motion  of  Coomisaioner  Buckley,   seconded  ^  CoBmlsaioner 
Pftpr,  the  following  resolution  was  adopted! 

RESOLVED,  that  thi.  Co««iasion  does  ^«"^^«*>^"'i  '^^,^^;: 
trfller,  ihe  Mayor,  and  the  Board  of  Supervi^r.    to  a^rove 
.  amni«BBntal  Appropriation  in  the  amount  of  »3,252.20  rrom 
thf^lS.  «da??^ln  the  Reereation  and  R=irk  Department 
?o:peTaU  n  Saii:?  (Appropriation  312.199.00)  to  the  -a- 
iHJ  the  following  appropriation,  for  the  PU^T^-e-  jtate^ 

et  al  vs.  City  and  County  of  San  Ptanciaco;: 


^PPTTO''^*tion 
312.176.01 

932.860,00-3 


Retroactive  Wages  - 
Recreation  &  Park  Dep't 
Retirement  Allowances- 
Employee  a'   Retirement 


AasiuJt 

♦2,899.56 
352.  bi^ 


TOTAL-    13,252.20 


AND     a  IT  PURTffiR  RESOLVED,   that  the  General  Manager  and 

tfe'socreta^  be  ^  are  herel^  -^-X^^fsoXr 
acts  necessary  to  effect  the  nurpose  of  this  resolution. 


(Mars  for  Serrioe 
flO&Ck — 


(b)  flrf^fii-**  Tor  SniTlfifl  "^  ^^^^ 

On  motion  of  Commissioner  Rirr,   seconded  by  Commisaioner 
Dippel,  the  following  resolution  was  adopted* 

RESOLVKD,   that  for  the  best  interests  and  proper  conduct  of 
STRecrUtion  and  Bu-k  Department,   the  ^ontr^ler  be  and 
is  hereby  requested  to  approve  the  following  Orders  for 
Service  or  Work: 

(a)  To  Real  Estate  Department  -  $9,000.00 

Services  and  expenses  -  appraisals  and  pur- 
chase  remaining  privately  owned  land  for 
McLaren  Park,  and  sale  of  city-owned  land 
outside  the  park,   for  fiscal  year  1953-5^, 
supplementing  $10,000.00  approved  by  ««»<>- 
lutions  Nos.   1170  and  1275. 

(b)  To  S.   F.   City  and  County"  Retirement  System  $12,000.00 
Workmen's  Con^naation  Disability  Benefits 
and  Medical  Charges,  fiscal  year  195>195^- 
st^plementing  $18,000.   approved  by  Res.  1170. 

(7)'Req^est  for  ilpproval  of  Ta«5>oraxy  Employments  from  Permanent 
irnlBIT  ApnrQpriationfl ^ — "  " 

On  motion  of  Ccamdssioner  Parr,    seconded  Jy  Commissioner 
Dippel,   the  following  resolution  was  adopted: 
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Isute  College  Swlm- 


(1)  Report  on  Riblic  Use  of  San  Pranoiaco  State  College  Swinging 
Fool      ■■ ^'^  " 

Mr.  Klmbell,  Recreation  Superintendent,  '°P°^J«^^  °;;,f,:  =°'^- 
*<L^A  pffort  being  made  to  complete  neaotiatlona  wtiorecy 

^.liable  for  oonmnity  use  on  a  part-tlM  basis.     Mr.XlB- 
S^U     r^rfJn^^ths  aep„t»snt  during  the  pa,t  «Taral 

So»I  coat,  connectad  with  tho  »,i™dng  Pool  •  uae  ^  tho^ 
nubile  waa  the  main  problem  encountered.  He  expreesea  nopa 
'tSat  a  fl^l  report  could  be  aul«ittad  in  the  near  fixture. 


^»^  N0.139Q 

Belationahip  Between 
frMvAy  Dev«lopnent 
Program  and  Public 

ftrtfi. 


(2)  Relationship  Between  leeway  Development  Program  and  Public 

flttki- — 

The  Secretary  read  a  memorandum  dated  December  30,  1953, 
r  !r?^BW  Booker.  Assistant  State  Highway  Engineer, in 
ihlTh  tS  ;r^;re^ce  of  City  and  State  officials  on  the  sub- 
ject  of  mure  atate  highway-freeway  f -/f-^^/.^J^^^^*- 
cuased.  Portions  of  the  report  pertninod  tc  the  Comis- 
slo^s  policy  toward  freeway  development,  as  expressed  ly 
Mr.  Lewis  when  ha  attended  the  conference. 

Commissioner,  expressed  approval  of  the  "'-°^'^.^^;;f^^p*„ 
of^  Lewis's  statement  and,  on  motion  of  Commissioner  Parr, 
afco^dedS  Commissioner  Dippel,  ti.e  following  resolution 
was  adoptedi 

RESOLVED  that  this  Commission  does  hereby  express  i^s  ^uU 

fccorHltTthe  statements  made  by  ^^^^^i^f  "T'^eld  De 
La^l  at  a  conference  of  State  and  City  officials  held  De- 
t^b^r  lo  1^  on  the  subject  of  State  Highway-FVeeway 
^flop^itsfand  hereby  directs  that  Mr.  Lewis's  remarks 
te  ee^^^rth  in  the  minutes  of  this  Commission  as  an  offi- 
r^arLU  of  cohesion  PO^-; -J^^^^^^^^^^^^^^ 

fo^eZv   oFthe  State  7  California  and  representative,  of 
ms  CoL^ssion,  wherein  the  subject  of  future  freeways  and 
SeJr  relationship  to  public  parks  in  San  Francisco  may  be 
fully  discussed  and  considered. 

Pursuant  to  the  foregoing  resolution,  the  follo^  atate- 
Z.Ts   of  Mr.  Lewis,  made  at  U.e  meeting  of  December  1,1953. 
are  herein  set  forth j 

-In  raapona.  to  a  que.tlon.  Mr.  La.i.  »*'"«J.  ^*p^  ""'."".x- 
.gr^Zt  with  ^  plan  which  woud  <"="JW[.  the  ^andl.  « 
4.4^-  >«ir«j  irrade  with  restoration  of  the  parK  lacixxi-xoo 
7t^  1or.i™=S:t'  Ha  suggaated  that  on-vjpa^"™  "' 
Oak  and  fy.U.  or  one-way  viaducts  over  Fell  and  Oak,  ap- 

riir.tt^rt  rp^^dJnrrS^^^^^^^^^ 
Hrirb:'r.ori:iornni^"i --^^^^ 

nofdtprrss  or  raise  the  Park-Preaidio  to  effect  off-grade 
crossing,  of  existing  streets.     No  tater^"^-J;^i:^^,3 
rroaai^  Golden  Gate  Park  on  Route  56  was  made  by  Mr.Lewis, 
r  e^'^ad  ti  Save  the  meeting  early,   "oyever     h3  s  pre^  ous 
opinion  has  been  that  any  facility  crossing  the  park  should 

be  below  grade." 
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teqMStiaC  Approtal 
of  &  Sopplawntal 
jpfropriBtlon  of 
|»,850.J7  froB 
iMir  Stad.ExUnsioo 
AeeooDt  to  Lud  R»- 


In  eonnectitm  with  inqproveaents  to  Kesar  Stadixm  and  the 
acquisition  of  the  prirataly  owned  garage  at  Noe.  522-530 
R-ederick  Street  for  departMOtal  use,  the  three  following 
resolutions,  on  ■otiot  of  Co«issloner  Birr,   seconded  ty 
CosMissioosr  Dippel,  were  adopted: 

ltoa..lntlo«  Mo.   1391 

WBKAS,  pursuant  to  Board  of  Supervisors'  Ordinance  Ko.5535, 
M17  2t>,   1949,  appropriating  funds  in  the  SMunt  of  $220,000. 
for  the  acquisition  of  land  required  for  the  extension  of 
Kesar  Stadius,  this  Co«d.ssion  has  now  collated  the  pui^ 
chase  of  all  the  required  properties  at  a  cost  of  ♦133»U9.23 
and  there  renalns  an  aosxpended  balance  of  $8b,850.37;  and 

UHESBAS,  the  1220,000.00  originally  appropriated  under  Ordi- 
nance Mo.  5535  was  obtained  froa  the  Resenre  for  Real  Proper- 
ty -  I^rk  CcMd.s«ion,   it  is  therefore  the  sense  of  this  Co»- 
■ission  that  the  balance  of  $8b,S50.37  can  best  serre  the 
Recreation  and  Park  Departnent  if  restored  by  reappropria- 
Uon  to  the  credit  of  the  Real  Property  Account-Recreation 
and  i^rk  Departwnt;   now,   therefore,   be  it 

BE30LVSD,   that  the  Matyor  and  ti-e  Bbard  of  Superrisors  be 
and  they  are  hereby  requested  to  approve  e  Suppleaectal  Ap- 
propriation of  the  Surplus  PUnds  rei^ining  in  Appropriation 
Ordinance  »o.5535,  to  the  credit  of  the  Real  Property  Ac- 
count-Recreation and  Park  Departaent. 
««csaseift* 


MqBBfting  Approval 
af  i  a^ipleaental 
i^jpropriation  of 
(8b,000.X  froB 
i  4  P  Und  Reserve 
to  Iscocstmction  of 
Pftss  Box,  Kesar 

1m 


"•Viesting  Approval 
3f  A  SopplflMotal 
^(ipropriation  of 
tX.QOO.  tram  Land 
^Nsrva  Account  for 
^^nthasB  of  Garaf* 
it522.^X  Ik^derick 

tkai 

So.  U&t.!ftg.  3-25-54} 
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UHEIEA5.   the  existing  Press  Box  at  Kesar  Stadina  is 
qnato  to  «et  the  present  reqnirewnts  of  radio,   televlsioo, 
■oUon  picture,  newspaj^r  and  wire  services,  and   is  struo- 
taraUy  incapable  of  accoMwdating  the  persoooel  or  the 
weight  load  involved;   now,  therefore,   be  it 

HBS0UV2D,  that  this  CooBissioc,   or.  reeoasKndation  of  the 
Consulting  Si^iaeer  aaJ  the  General  Manager,   does  hereby 
approve  an  estiaated  recocstruction  expense  of  $ 36,000. X; 
and  the  Jfcyor,   ttas  Board  of  Supervisors,  and  the  Controller 
be  and  ar«  bervly  requested  to  approve  a  Supplaaental  impro- 
priation of  186,000,00  froo  the  ffasppropriatad  Balance  of 
Pkmds  Beai  Property  -  Recreation  and  ftu*  DepM-taeot  (Appro- 
priation io.  A990) ,   to  the  crwlit  of  Kesar  Stadiua  Press  Box 
RecoostrucUon  (Appropriation  312.500.88)  to  provide  for  the 
•nenUal  features  of  a  new  deck,   new  roof,   strengthening  of 
footings,  and  the  construction  of  jsdditional  areas  to  accoa- 
Bodate  televisioc  eaaeras  and  eq^paent. 
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the  present  repair  end  storage  facilities  for  aedi- 
anixed  eqaipMat  and  Mt«rial  of  the  hecTMUon  end  Park  D©-- 
partoaot  are  inadeqoata,  and  there  being  a  definite  need  for 
a  proper  structure  in  which  to  rqialr  siid  store  valuable 
nechanised  equipaent;  and 

it  is  the  sense  of  this  CoM&asion  th*t  the  garage 
located  at  los.   522^530  P^edsrick  Street  will  vary 
satisfactorily  aset  the  needs  of  the  Depsrtasat;  now,  there- 
fore, be  it 

■BOHEZ),  t*«t  this  Cci«d.sclon  does  herety  request  the  M^or 
an]  the  Board  of  Tbpsi  ilsi  1  n  to  approve  5  Supplaaental  Ap|r«^ 
priatioc  in  the  mtamt  of  $30,000  fron  tne  Qbexpended  Balance 

1-U^5A 
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of  the  Real  Proporty  Aocount-Recroation  and  Park  Dopartment, 
?or  tSe  a^JuTsiUon  of  the  following  doaoribed  Property  to 
S  uaod  aa  a  repair  and  maintenance  shop  for  n«ohani.ed  roU- 
fng  e^ipnent  Lh   as  tractors,  mowers  graders,  and  other 
u^inerTdesigned  for  specialty  work  and,  of  equal  import- 
^S  I^wlil  provide  sheltered  over-night  storage  space 
?or  ms  costl?  equipment  and  stock-room  facilities  for 
automotive  partst 

Lot  7  in  Block  1263,  as  per  the  current  Block  Books 
of  the  Assessor  of  the  City  and  County  of  San  Fran- 
cisco, located  at  the  north  side  of  Frederick  Street 
150  feet  11-3A  inches  west  of  Stanyan  Street;  siae 
107  feet  6-1/^  inches,  more  or  less,  ^  82  feet  9 
Inches,  more  or  less,  irregular;  together  with  the 
improvements  located  thereon  consisting  of  a  one- 
story  brick  garage,  for  the  sum  of 130,000.00 


U)   On  recommendation  of  Mr.  Lewis,  and  on  motion  f  ^ommission- 
er  Parr,  seconded  by  Commissioner  Dippel,  the  following 
resolution  was  adopted: 


lj,fl,  No.im 


CoBdssion  Directs 
that  136,000.00  for 

'  ConBtnictlon,Pt.Lobos 
Parking  Area  be  P^t'd 
to  Real  Property  Acct.j 

'  Rescinds  Res. No.  1012 


liMiQj^S 


^^ffftlntioil   No.    139Z. 

WHEREAS,  it  is  the  intention  of  this  Commission  to  submit, 
a7a  pak  of  a  bond  issue  for  Recreation  and  Park  Improve- 
Lntsft^^  construction  of  a  parking  facility  ti^at  wiU  ac- 
commodate approximately  four  hundred  (400)   cars  at  the  ob- 
s^^ftion  pSnt  opposite  Sutro  Heights,  at  Merrie  Way;   now. 
therefore,  be  it 

RESOLVED,  that  this  Commission  rescind  its  Resolution  No^ 
1012  of  i^uary  22.   1953.  wherein  the  transfer  of  ♦36,000.00 
from  the  Real  Property  Account  to  the  construction  of  the 
Point  Lobos  Forking  Area  was  authorized,   and  does  hereby  di- 
rect that  said  sum  of  $36,000.00  be  immediately  returned  to 
the  Real  Property  Account  so  that  it  will  be  available  for 
other  purposes. 


fl)  As  a  first  witter  of  new  buatness,  announcement  was  made 
that  induction  ceremonies  would  be  held  in  the  Mayor's  of- 
fice on  Friday,   January  15,   1954  at  11:00  A.M.,  in  which 
Michael  J.  Buckle-  would  accept  appointment  to  the  City  Plan- 
ning Conadssion    and  Mr.  William  M.  Coffman  would  accept  ap- 
pointment to  the  Recreation  and  Park  Commission,   succeeding 
Mr.   Buckley, 

Gonalssionor  Parr,  in  expressing  his  high  regard  for  the 
ability  and  integrity  of  both  Commissioners  Bercut  and  ftick- 
ley  who  are  leaving  the  CoMission,  moved  the  following 
resolutions,   seconded  by  Conmiissioner  Dippel,  and  unanimous- 
ly adopted: 

Ico^nding  Co«is8ioner  WHEREAS,  upon  the  expiration  of  his  term  of  office  and  upon 
Imohiyiw    ft,oVi..v  the  completion  of  five  years  of  outstanding  public  service. 

I  MICHAEL  J.   BDCKLEY  has  tendered  his  resignation  as  a  member 

of  this  Board,  and 

WHEREAS,  His  Honor,  Mayor  Elmer  E.  Robinson,  recognizing  and 
appreciating  the  high  qualities  of  leadership,  prudence  and 

l-U-54 


8m.  yp.ir^^A 


•''.■■'>r;'jv'^i 


^  \,^rT7S^SSWi^la!l~ 


L,.  M0.1395A 


foresight  which  havo  characteri«ed  MICHAEL  J.  BUCKLEY'S 
tenure  of  office,  haa  appointed  MICHAEL  J.  BUCKLEY  a  now 
member  of  the  City  Planning  Commission  so  that  continuance 
of  his  invaluable  contributions  to  public  service  may  be 
assured;  now,  therofore,  be  it 

RESOLVED,  that  this  Coramlssion  does  hereby  publicly  record 
its  ainoere  regret  upon  the  conclusion  of  an  association 
which  MICHAEL  J.  BUCKIEY  has  made  enlightening,  profitable, 
end  pleasurable  for  each  of  his  fellow  members,  and  express- 
es its  gratitude  eind  appreciation  for  the  wisdom  and  coun- 
sel which  he  has  brought  to  the  deliberations  of  this  Doardj 
and,  be  it 

FURTHER  RESOLVED,  that  the  members  of  this  Coranission  offer 
their  beloved  and  esteemed  colleague  all  best  wishes  for 
good  health  and  happiness  in  the  future,  and  the  Secretary 
be  directed  to  prepare  a  suitably  engrossed  copy  of  this 
resolution  that  will  serve  MICHAEL  J.  BUCKLEY  as  a  memento 
of  our  high  regard  for  his  worthy  accoiqjlishments  as  Recrea- 
tion and  Park  Commissioner, 

•  «  « 

^Bflff  WO-1195B  BflnftJwtion  Wo.  1?9» 

Coa*nding  Commissioner  WHEREAS,   the  expiration  of  his  term  of  office  markf    the 
frter  Barcut completion  of  four  years  of  outstanding  public  service  ty 

BETER  HERCUT  as  a  member  of  the  Recreation  and  Park  Commis- 

aionj  therefore,  be  it 

RESOLVED,  that  thia  Coranission,  in  recognition  of  the  qual- 
ities of  leadership,  prudence  and  foresight  which  have  char- 
acterised reiER  BERCUT'S  tenure  of  office,  does  hereby  pub- 
licly record  its  sincere  regret  upon  the  conclusion  of  an 
association  vrtiich  lETER  BERCUT  has  made  enlightening  and 
profitable  for  each  of  his  fellow  members,  and  expresses 
gratitude  and  appreciation  for  the  counsel  whichi  he  has 
brought  to  the  deliberations  of  this  Board}  and,  be  it 

FURTHER  RESOLVED,  that  the  members  of  this  Commission  offer 
their  beloved  and  esteemed  colleague  all  their  best  wishes 
for  good  health  and  happiness  in  the  future,  and  the  Secre- 
tary be  directed  to  prepare  a  suitably  engrossed  copy  of 
this  resolution  that  will  serve  lElER  EERCUI  as  a  memento 
of  our  regard  for  his  worthy  acconqplishments  as  Recreation 
and  I^rk  Commissioner, 

«  «  « 

In  connection  with  the  above.  Commissioners  individually  ex- 
pressed their  regret  in  losing  the  services  of  Commissioners 
Buckley  and  Bercut,  and  appropriately  expressed  their  pleas- 
ure and  words  of  welcome  regarding  the  appointment  of 
Dr.  Francis  J.  Hera  and  Mr.  William  M.  Coffman  as  Commission- 
ers.  Members  expressed  particular  interest  in  anticipation 
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n 


of  gaining  Mr.  Coffman' s  administrative  experience  and  abil- 
ity in  Recreation  and  Park  matters,  with  particular  atten- 
tion to  Kesar  Stadium  management, 

(2)  1Q/7  Recreation  Bond  f\And  ftePQrt 

Consideration  of  the  General  Manager's  written  report  of 
January  11,  195-i  on  the  current  status  of  the  19^7  Recrea- 
tion Bond  FVind  was  postponed  to  a  special  meeting  to  be 
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held  at  2:00  P.M.,  Honday,   January  25,  1954. 


Exchange  of  Zoo 
^nllffl"^  Birds 


(3)  l*?Vrl9'i'?  ft^'^'^«^  RQPQ^ 

Th.  report  of  the  General  Ifanager  f  ^^%P^«f 'f/°"  ^ 
i::Uarion  of  the  department  ^^J^eZstot  ZT.  at 
1954-1955  was  postponed  to  »  n«cial  meeting 
2:00  P.M.,  Monday,   January  25,   iV>U. 

of  the  Zoo,  recommending  the  «o»^^6«  °'  ^^       ^ 

tlrds  with  other  foreign  an^  fafdT-Jc^  ot'ei  .o^s. 
transportation  charges  to  be  paid  cy  »«« 

On  nation  of  Conmdssloner  ^ckley,   seconded  ly  Con^ssloner 
Mp^l,  the  following  resolution  was  adopted: 

Pcnnliitlan  H^-  ^^^ 

BESOLVa,  that  thl.  Co^^i-lon-  f«  ^^•^^^"roUeefloToi'* 
„,  -7- -if/«:r„„'ro:^nafttoi°r/c:«y  Ba^win. 

"^i'  "?  *ir^L  1«^  htrety  «PP"«  <*«  following  .x- 
Dlrector  of  the  ^~'^°=^^;^^„  Zc  «d  othor  done.tlc 

ri^eC-.     thrtrlT."=  p.,  an  e.en«.  of  er.tin, 
axMi  transportation! 


San  IVanclsco 
t"  Give 

1  male  Camel 
1  Ostrich 
4  Bison 
3  Llamas 

««« 

1  Muntjac  Deer 


««« 


San  Francisco 
\^   Receive. 


tf'TW  gf  '^^^"'^Q'^ 


1  pr.Dromedary  Canh-  Louis  Goebel, 

g^g  Thousand  Oaks, 

1  Black  Leopard  California 
1  Sun  Bear 


««« 


1  Sarus  Crane 


««« 


««« 

San  Antonio  Zoo, 
San  Antonio, 
Texas 


r«4..iv  Bears  3  ?lant  Red  Kanga-   Sydney  Zoo, 
3  young  Grl»«ly  Bears  ^  gi«'^  Sydney, Austra- 

lia 


A  written  request  from  Watkln  a«,  Sibbald  l-/j^^P«^  -f^^r 
tors,  for  a  modification  of  ^f/^"°"^"°i//^ir submitted. 

Uon  of  f -^^J,f,:trirth':^un^^^^^  110,^70.00  Is  based 
Request  for  an  increase  In  J^^  "^    ^  ^^  ^op  soil  re- 
on  the  need  for  additional  flU  "*^^^;^^?^^^^  „»ovement 
quired  to  offset  compaction  caused  by  continuous  move 
and  weight  of  heavy  equipment. 

.   1  ^-  rn««<»i   neconded  by  Commissioner 
On  motion  of  Commissioner  Dippel,  ^^°^'^ll'^ 
Stem,  the  following  resolution  was  adopted: 
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kjo^lfioatlwi  of  Con- 
l  tract-Bftsaball  ftcll- 

Litbtetkln  ft  Sibbald, 
llLtelVrrl^  of  »10.670.QQ 
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nSOLVED,  that  this  ConaBisslon  do«8  hereto  approve  a  nodi- 
fleatlon  of  tha  oorrent  contract  with  Watkin  and  Slbbald, 
landscape  architects,  for  the  clearing  and  grading  of  Baee- 
bftll  l^ei 11 ties-Balboa  Park,  in  an  anount  not  to  exceed 
•10,670.00,  to  cover  the  cost  of  additional  fill  and  top 
soil  required  for  the  project,  as  set  forth  in  their  letter 
of  January  13,  1954. 


il)  Transfer  of  Jurisdiction- Ingle side  Police  Stablei 
lU<i«intiQn  and  Park  Cnmnlsslon 


Coaitsion  Approves 
'  teaolution  for  9ul>- 
I  liMlon  to  Bd.Supvs. 
Officially  Transferring 
JurisdicUon  of  Ingle- 
tide  Police  Stables  to 

Insloa 


to 


The  Secretary  presented  a  proposed  resolution,  prepared  ty 
the  Director  of  Property,  by  which  the  Board  of  Supervisors 
will  officially  transfer  jurisdiction  of  the  Ingle side  Po- 
lice Stables  to  the  Recreation  and  Park  Commission.  This 
action  is  in  accordance  witii  tha  Commission's  earlier  re- 
quest to  obtain  the  police  stables  for  conversion  to  an 
athleUc  faciUty. 

Also  recorded  was  receipt  of  the  letter  of  f4r.  Paul  Opper- 
wmn.  Director  of  Planning,  stating  that  the  transfer  of 
police  Btabls  jurisdiction  is  not  in  conflict  with  the 
Master  Plan. 


"i 


(5)  Appointment  of  Architect  -  Ingle side  Police  Stables  Conver- 
alon  — 

Vt,  Lewis  reported  that  lie  had  received  estimates  from 
J,  A,  Hidden,  Architect,  for  the  proposed  alteration,  con- 
verting the   Ingleside  Police  Stables  at  Balboa  Park  into 
an  athletic  facility,  providing  showers,  dressing-rooras, 
and  clubhouse  q)ace  for  athletic  teams,   and  recommended 
the  award  of  contract  which,   on  motion  of  Coanissioner 
Dippel,   seconded  by  Commissioner  ftirr,  was  adopted  as 
followst 


Appointing  J.  A,  Ridden 
u  Architect  for  Prepa- 
ration of  Plans  ft  Specs. 
for  Conversion  of  Ingle- 
Hdi  Police  Stables  to 
jAthUtic  Flacility  ft 
Clnbbcuse  at  Balboa  Bl, 
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RESOLVED  that  this  Commission  does  hereby  approve  the  award 
of  a  contract  for  professional  architectural  services  to 
Jerry  A.  Riddell,  Architect,  25  California  Street,  for  the 
preparation  of  plans  and  specifications  covering  th«  Ingle- 
side Ptolice  Station  Stables  to  athletic  quarters,  said 
construction  to  be  made  at  an  estimated  cost  of  1106,900.00, 
the  Architect  to  receive  a  fee  of  ten  (lOJt)  per  cent  of  the 
total  estimated  cost,  that  being  $10,690.00|  and  the  General 
Itonager  and  the  Secretary  are  hereby  authorised  to  negotiate 
and  execute  said  agreement  for  and  on  behalf  of  this  Coomiis- 
sion.  * 


(6)  Sunnlaaentftl  A^^ronrl atlon  Reauflst  for  >117.590  - 

».  Lewis  next  reported  that  a  Supplemental  Appropriation 
would  be  required  to  permit  the  reconstruction  of  the  Ingle- 
side PoUce  Station  Stables,  the  fUnds  required  totaling 
1117,590.00. 

On  motion  of  Conmissioner  Dippel,  seconded  by  Commlsslonev 
Pferr,  the  following  resolution  \m9  adopted* 
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ItMMftliiC  •  Sup.Approp. 
of  1117,590.  toCowr 
Co«t»  of  Const  rue,  4 
jlrob.-«n«r.Servic«»- 
Rtconitruc.Balbot  Hi, 


BiiinliiMnn  Ho.  im 

RESOLVED,  that  this  CocEal88lon,on  r«coinn»ndatlon  of  the 
General  »fena«er,  doee  hereby  request  the  Mayor,  the  Board 
of  Supenlsort,  and  the  Controller  to  approve  a  Supplemental 
Appropriation  of  1117,590.00  to  the  credit  of  Appropr^aUon 
No  180.550,57  (Reconstruction  -  Balboa  Park  Stables),  to 
coier  the  oosts  of  construction  and  architectural-engineering 
eenrlcest  said  funds  to  be  appropriated  in  eq^al  aaounts  of 
♦58,795.00  from  Appropriation  312.500.122  (Soccer  Football 
Field  -  Balboa  Park)  and  ♦58,*/S'5.00  from  the  Unexpended  Bal- 
ance of  the  1947  Recreation  Bond  Aind. 


suction  of  Officer*.      The  election  of  Officers  for  the  calendar  tenn  195^  was 
!L';'!r,T°n  4h  Hta.       scheduled  for  the  next  regular  meeting  of  the  Coromlsslon, 
asrin  mumMim  .».       ^  ^  ^^^  Thursday,   January  28,  195A. 


City  Attorney's  Opln. 
Baqussted  on  Coomls- 
lioo'l  Liability,   Both 
iDdlTldually  4  Several- 
ly -  Accident  or  Injury 
ntiM  -  ^^^  Property 


Mr     Roy  Flaam  of  the  Society  for  the  Preaervatlon  of  Golden 
Gate  i^rk,  and  Mr8,B"sther  Bom,  San  Francisco  Planning  and 
Housing  Association,  addressed  the  Commission  on  the  ques- 
tion of  Individual  commissioner  UablUty  In  the  event  o. 
serious  accident  on  park  properties,  particularly  with  ref- 
erence to  the  proposed  Sports  Ca»  Road  Races. 

Pbllowlng  discussion,  at  the  suggestion  of  Coimlssloner  Parr 
Mr    L«il8  was  directed  to  obtain  the  City  Attorney's  written 
opinion  and  advice  as  to  the  extent  of  the  CoMlsslon's 
UablUty,  both  Individually  and  severally,   In  the  event 
of  damage  cUlas  for  accidents  or  injury  incurred  on  depart- 
ment property. 


Acjoat—T 


There  being  no  further  business  to  come  before  the  CoibbIi 
slon.  President  Sutter  declared  the  aeetlng  adjourned  at 
4:35  P.M. 


Respectfully  submitted, 


/r^/ju^rou-<^  O^ot  '^AUA^^CT" 


Secretary 
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jippointaent  of 
WIUmM.  Cofftoftn 


San  PranclBCO,  California 
January  25,  195i 


uiiiy  I&  S 


A  Special  Meeting  of  the  Recreation  and  Park  Commission  was 
called  to  order  by   President  Sutter  at  2t00  P.M.,  Monday, 
January  25.  195A.  In  the  Commisaion  Offices,  McUren  Lodge, 
Swe^G^ti  Zi:   for  consideration  of  the  195^-1955  Gadget 
and  other  special  matters. 

The  following  Commissioners  were  present! 

Mr.  Louis  Sutter,  President 
Mr.  William  Coffman 
M*s,  Henry  J.  Dippel 
Rev.  Eugene  A.  Gallagher 
Dr.  ftranois  J.  Hera 
Mr.  ft-ed  D.  Parr 
Mrs.  Sigmund  Stem 


At  the  direction  of  President  Sutter,  the  Secretary  presented 

and  entered  into  the  records  the  ^^''^^^^^'^i^i^^,!^^'  "°"°''' 
the  Iteyor,  certifying  to  the  appointment  of  Mr.  William  M. 
Coff^  ai  a  member  of  U^e  Recreation  and  Park  Commieaioni 

"THE  cm  AiO  COUNTX  OP  SAN  FRANCISCO 
■STATE  OP  CALIPORNIA 

"To  all  to  whom  these  presents  shall  comex  Greeting: 

"Reposiiig  special  confidence  in  the  fidelity  and  ability  of 
WILLIAM  M.  COFFMAN,  I  do,  ty  these  presents,  by  virtue  of  the 
auW^ority  vested  in  me  by  the  Charter  of  the  City  and  County 
oflu.  Francisco,  appoint  him  a  member  of  the  Recreation  and 
plrk^am^saion  In  ^  for  the  City  and  County  of  ^-J^^f- 
CO.  he  to  hold  said  office  for  the  term  «^J^^^J,,?^'  J^^' 
fr«  and  after  the  15th  day  of  Amuary,  195A  vice  Michael  J, 
Buckley,  resigned. 

"IN  TESTDOHI  WHEREOF,  I  have  signed  ny  name  and  have  caused 
the  seal  of  ny  office  to  be  affixed  hereto  this  15th  day  of 
^January,  195^.  ^^^^^^^  ^^^^  ^^  roBINSOH 

Mayor 

"Attest 

■(Signed)  MAI  G.FONKE 
Executive  Secretary  to  the  Mayor" 


(1)  popnr.t.  nf  the  Gen-f"!  ^^-^^  ""  ^'^  ^^^^  figcrftntilon  Bond  Ru^d 

M>.  Lewis  referred  to  his  written  report  to  the  Commission, 
dated  Ji>.nuary  11,  195il,  in  which  the  current  status  of  the 
remaining  projects  yet  to  be  started  or  completed  under  the 
19A7  Recreation  Bond  P\and  were  set  forth'  --  the  report  ex- 
plaining the  degree  to  which  progress  had  been  made  on  each 
improvement. 

The  following  projects  were  reported  as  awaiting  construction 
bids,  or  actually  under  construotion: 

(See  page  #2) 


1-25-5^ 


Prejaots  Out  for  Bid 
or  Under  Construo- 


projecti  In  the 
HiBTling  Stage 


Projects  in  Engineer- 
ing Riase  or  Land 
Rirchaae  Required 


m^'W^d  Cast 

Fhelan  Be*oh  -  bathhouM  I  137,000. 

Corona  Halghte-drainr^, walls, paths, eto,  1U,512, 

Hiraloma-new  playground-fieldhouse .  play 

area,  tennis  courts  170,000, 

Sunset  Caanunity  Center-bassball-play  area, 

Softball  fields  603,303. 

Laurel  Hill  -  new  playground  173,000, 

Camp  Nsther-new  guest  cottages, new  ware- 
house 220,000. 

Auxipero  Serra  -  new  playground  115,000. 

Balboa  Park-  baseball  and  softball  fields  2^0. OOP. 


TOTAU  $1,772,815. 
The  following  projects  were  reported  in  the  planning  stage i 


St.  Max7*s  Playground  -  Ath  level 
Sigmund  Stern  Grore-ai see 1 lane ous  items 
ingolo  J.Rossi  Playground  (including 

enclosed  swiooing  pool) 
Eureka  Valley  Playground 
I^per  Noe  Playground 
Margaret  3.  Hayvard  Playground 
Hamilton  Playground 
North  Beach  Playground 
Central  ietiTities  Building 
Aquatic  P&rk-pool  or  substitute 

(see  later  coDnent) 


•   35.389. 

U,773. 

A33,000. 
452,000. 
455,000. 
310,000. 
525,000. 
150,000. 
352,000. 


12IAi-43,027,162. 

On  the  following  projects.  Pine  Lake  is  in  a  preliminary 
engineering  phase,  while  Hayes  Valley  and  the  Glen  Canyon 
Day  Camp  require  land  purchase: 


Pine  Lake 

Hayes  Valley 

Day  Ctaap  (Glen  Canyon) 

Sea  Cliff  (Baker's  Boach) 


1100,000. 
465,000. 
164,000. 
11^-000- 

TOTAL-    18^,000. 


The  report  stated  that  all  projects  in  the  foregoing  groups 
can  be  coqpleted  with  unappropriated  and  unencumbered  Bond 
l\2nds,   leaving  an  estimated  balance  thereafter  of  $1,091,725. 

The  Commission  approved  the  continued  development  of  all 
projects  Usted  in  the  above  three  construction  stages,  wlUi 
the  following  two  exceptional 

(1)  the  location  of  Aquatic  ftirk  as  a  swimming  pool  site 
was  abandoned,  but  the  item  of  $300,000.  would  remain 
for  a  substitute  location. 

(2)  the  development  of  Sea  CUff  (Baker's  Beach)  was  de- 
ferred and  would  not  be  reconsidered  until  the  Phelan 
Beach  construction  had  been  completed  and  experience 
gained  from  its  operation. 

The  Coomlsslon  then  considered  Mr.  Lewis's  reconmwndation 
for  the  ea^nsion  of  Garfield  Square  and  the  proposal  to 
dispose  of  Rolph  Playground,  as  presented  at  the  meeting  of 
Thursday,   *inuary  U,   1954.      In  view  of  the  protests  made 
by  persons  who  would  be  forced  to  sell  or  vacate  t*»«  *f«lj-- 
Sgs  to  be  purchased  in  the  Garfield  Square  enlargement,  the 
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LflJ^ui^ 


MbquBst  for  a  Supplfi- 
■tntal  Appropriation 

to  Tarioui  1947  Rec- 
I  rtition  Bond  Rind 


Connlsalon  favored  Mr,  Lewises  revised  recomnendatlon  to 
develop  Garfield  Square  aa  a  Miselon  ooraaunity  center  with- 
out acquiring  ai^  additional  land,  and  confining  the  devel- 
opment to  the  preeent  area  of  Garfield  Square.  The  Coiamis- 
Bion  also  approved  the  retention  of  Rolph  Playground  to  ac- 
oomnodate  baaeball  and  softball  activities. 

After  further  diacusaion  as  to  diapoaition  of  the  balance 
of  the  19i^7  Recreation  Bond  F\ind,  on  motion  of  Commiasioner 
Barr,  seconded  b{y  Cotaaissioner  Hers,  the  folloving  resolu- 
tion was  adopted! 

Tte^olntlnn  No.    UOO 

RESOLVED,  that  this  Connission,  on  recommendation  of  the 
General  ffemager,  does  hereby  request  the  Ffeyor,  the  Board 
of  Supervisors  and  the  Controller  to  approve  a  Sv^plenental 
Appropriation  in  the  amount  of  11,091,725.  f^oo  the  Unex- 
pended Balance  of  the  1947  Recreation  Bond  FVind  to  the  cred- 
it of  the  following  projects  to  be  completed  in  the  1947 
Bond  Program} 


Childnn's  Canp  (outside  San  Arancisco) 
Mission  Recreation  Center  at  Garfield  Square, 

including  enclosed  swimming  pool 
Crocker-^LcAion  -  purchase  of  property  from 

Public  Utilities 
Phelps  and  Galves  Playground  (supplanting  aband- 

oDDsnt  and  sale  of  Bay  View  Playground) 
Landscape  work  and  equipment  for  projects 

otherwise  complete i 


♦250,000. 
595,000. 
165,000. 
150,000, 


Ocean  View 
Pbtrero  Hill 
Joseph  Lee 
Silver  Terrace 
Cayuga 
South  Sunset 


♦19,473. 
37,043. 
10,000. 

6,500. 
10,000. 

7.t&i 


9Q,177. ■ 


yCfTAL  -        ♦1,250,177 


AMD,  BE  IT  FURTIER  RESOLVED,  that  the  General  Manager  be  and 
he  is  hereby  authorised  to  suknit  for  CoBanlasion  approval 
the  re appropriation  of  the  unencumbered  balancea  aa  have  pre- 
viously been  nAde  for  1947  Recreation  Bond  F\ind  projects 
which  have  been  coa5)leted  or  which,  ly  adoption  of  the  fore- 
going program,  are  now  revised  or  abandoned. 

«  «  «  •  « 

In  concluding  conaideraUon  of  the  Bund  F\ind  Report,  the  Com- 
mission, on  motion  of  Coamissioner  I^rr,  seconded  ty  Conmis- 
sioner  Hers,  directed  the  following  statement  to  be  entered 
into  the  record:     "It  is  hereby  recorded  that  it  is  the  in- 
tent to  abandon  Bay  View  Playground  at  such  tine  as  the 
Phelps  and  Galves  Streets  playground  has  been  conatructed 
and  pUced  in  operation,  for  the  reason  that  at  that  tine 
Bay  View  Playground  will  no  longer  be  required  for  recrea- 
tion purposes!  and  funds  derived  from  such  sale  of  Bay  View 
Playground  nay  then  be  added  to  the  Recreation  Bond  F\ind." 


Mr.  Lewis  next  subnitted,  for  Commisaion  review,  the  proposed 
departmental  budget  request  for  the  fiscal  year  1954-1955. 

FbUowing  a  detailed  discussion  of  the  operation  «^  P^^^^J" 
nellSms  and  conpariaona  with  the  budget  ^propriationa  of 
^vio^ryeara,Tmotion  of  Co«nissioner  Rirr,  seconded  ly 

1-25-54 


22 


prove*  195i;-55 
Budget  of 


CoMBldslontr  Dlppel,  th«  following  rtiolution  was  adopted! 

teaffiutipn  Wo,  UQl 

RESOLVED,  that  this  Coamisaion  following  a  review  of  the  recon- 
mendationa  submitted  by  the  General  Manager,  does  hereby  approve 
a  Request  for  JHinds  for  the  195A-1955  Departmental  ftidget  In  the 
total  amount  of  |5,524.-UA.00,  said  figure  representing  an  Operat- 
ing Budget  in  the  amount  of  $4,9^5,53^. 00*  and  a  request  for 
funds  for  Capital  L^rovements  in  the  amount  of  1578,900,00. 

•  (An  item  of  17,500.00  for  the  repair  account  with  the  Department 
of  Riblic  Works  is  included  herewith  and  was  later  authorised  and 
ratified  at  the  regular  meeting  of  Thursday,   January  28,  195A,  ty 
Resolution  No.U12.) 


Award  of  Contracti  CONSTRUCTION  OP  ADD'L  QUARTERS, PRIMAIBS  A  PAN- 
pf.RS/TH  UNIT.  AT  5. F.ZQQLOQIOAI.  GARDENS-AMTOffi   reiSRSBW  4  SQWg 


The  Secretary  read  the  following  bids,reoei; 
Loy  BiDDERi  Anount  Bid 


■eoelTei 
Alufx 


d  Jistnuarr  19,  195^t 


ANTOSE  lETERSEN  &  SONS    115,832.00  ^525.  "      *1,010.  Kb  Chge. 


C.J.Collins  Co,  16,aU.00 

McGahey  ft  Olson  17,54<>.00 

Bergquist  Cwistr.Co.Inc.  17,917.00 

Arras  Brothers  18,7-U.OO 

H.E.Rahlmann  Co.  20,12^.00 

L.J.McDermott  21,9^.00 

O.C. Jones  ft  Sons  22,385.00 

Robert  R.  Murdoch  ^'^•^ 

Danco  Construction  Co.  24* 880. 


Bftg.  No.UiQ2 

Coadssion  Awards 
Contrefft  for  Addl. 
Cagea-Zoo-  to 
Antone  Petersen  ft 
Son  .  il'>.8^2.Q0 


525. 

525. 
687.50 
525. 
525. 

954. 
9C0. 
500. 
850. 


1,010. 
1,010. 

1,331. 
1,010. 
1,010. 

2,154. 
2,000. 
1,000.. 
2,000. 


493. 
1,250. 
200. 
250. 
430. 
350. 
250; 

370. 


On  motion  of  CoBsaissioner  Dippel,  seconded  ty  Conaissioner  Coff- 
laan,  the  following  resolution  was  adopted: 

RESOLVED,  that  this  Camnisslon,  on  reconnendation  of  the  General 
Manager,  does  hereby  award  the  contract  for  the  Construction  of 
Additional  (Jiarters-Primates  and  Panthers,  4th  Unit,  at  San  Fran- 
cisco Zoolcgioal  Gardens,  to  ANTONE  PETERSEN  ft  SONS,  2758  San 
Bruno  Avenue,  San  Ptancisco,  they  being  the  lowest  regular  and  re- 
sponsible bidder  therefor  in  the  amount  of  $15,832.00;  and,  be  it 

WRTHER  RESOLVED,  that  the  General  Manager  and  the  Secretary  are 
•iq>Otfered  to  execute  this  contract  on  behalf  of  the  Recreation 
and  Park  Coamisaion}  and,  be  it 

FURTHER  RESOLVED,  that  the  Secretary  shall  file  notice  of  approv* 
al  in  the  official  advertising  of  the  official  newepaper  of  the 
City  and  County  of  San  Rranqisco. 


Off<4:alendar  Dis- 
cuaaion:  Duboce 
hA  k  Central 


The  privilege  of  the  floor  was  then  given  to  Mrs.  ^arl  Sundahl 
of  the  McKinley  School  Rirent-Teacher  Association,  in  whi^  *• 
coBBiended  the  Cos^ission  for  the  inprovements  made  at  I>uboce 
Square  during  the  last  year  by  placing  the  P*^'[^^"."^^,'ir 
and  eliminating  the  dense  shrubbery.  She  complimented  the  play- 
^ound  directo?.  Earl  Masaoni,  Jr.,  informing  the  Ccmmiss  on  that 
SJwren's  attendance  had  greatly  increased.  Mrs.  Sundahl  asked 
Sat  the  playground  be  enclo«,d  with  wire  fencing  to  protect  the 
chUdren  ?r«a%raffic  ha^u'ds  arising  from  ball  playing  and  or- 
ganiied  active  geass. 

Mr  Lewis  stated  that  it  was  doubtful  if  the  Bond  PVind  appi-jpria- 
u;n1frtS.  Central  Activities  Building  was  sufficiently  la^-ge 
to  include  the  fencing  item, 


1*25-H 


CiSl 


'^■-, 


FsrafTP**^  RfiQuireTO 


■^>t^na  D.  Raq^^BU  JW^''^   Hiaeum 


Mr  Bert  Walker,  curator  of  the  Josephine  D.  Randall  Junior  J4i- 
sem,  had  recently  submitted  a  list  of  clasaifications  and  num- 
bers of  assistants  required  to  adequately  complete  the  liiseum 
staff. 

■  n.  «««ii  Reauire-  The  list  of  personnel  requirements  has  been  forwarded  to  the 
I  P«"ormel  Require^  ^^^^^  ^^^^^P  ^^^^^^^^  ^^^  ^^^,^^  ^^  recommendation,  after 

Mi^Jteiffl «^^°*^  additional  employments  may  be  requested. 

Adloumment 

There  being  no  further  business  to  come  before  the  Commission, 
President  Sutter  declared  the  meeting  adjourned  at  3»05  P.M. 


Respectfully  submitted, 


(c<^^<^ 


a^M  du^c^jAA-LU 


Secretary. 
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San  iiVauclaco,  California 
January  23,  1954 


tflfiSI^^ 


The  Sevanty-third  Regular  Meeting  of  the  Recreation  and  i^rk 
Commiaaion  waa  called  to  order  on  Hiuraday,  Januaiy  28,  1954 
at  3tOO  P.M.,  Ereaident  Sutter  prealding. 

The  following  CoaBdaaipnera  were  preaenti 

Mr.  Louia  Sutter,  Preaident 
Mr.  WilUam  M.  Coffman 
Mra.  Henry  J.  Dippel 
Rev.  Eugene  A.  Gallagher 
Dr,  Francla  J,  Hera 
Mr.   Fred  D.  Parr 
Mra.  Sigmund  Stem 


^ffffTfll  0^  Minute  a 


There  being  no  errora  or  oaiiaaions,  the  minutea  of  the  72nd 
Regular  Meeting  of  Ainuary  U,  1954  were  approved. 


UmfflCATlOHS 


(1) 


[CoBBlttee  for  Cele- 
[bration  of  Chinese 
I  lev  Year  Granted  Per- 
iaission  to  Operate  a 
UrrlsWheel  at  Porta- 
[■cuth  Square  -  Ridea 
I  at  Chinese  Playground 


From  Thomaa  Tong,  Public  Relations  Director,  Chinese  New  Year 
festival  Committee,   requesting  the  following  permission  in 
connection  with  the  Chinese  New  Year  Fteatival.  which  the 
CoBBiiasion  haa  approved  for  Portsmouth  Square,  February  5  to 

lT^ZilsiTt>  operate  a  Ferria  Wheel  in  Portsmouth  Squar., 
(b)   Permiaaion  to  use  Chinese  Playground  for  operation  of 
two  (2)  kiddle  rides  and  one  (l)  pory  ride. 

On  motion  of  Coamiissioner  Coffman,   seconded  by  CoBBissioner 
Dippel,  permission  was  granted  for  the  operation  of  «  «rrl» 
Wheel  at  Portamouth  Square.     Permiaaion  for  the  operation  of 
kiddie  ridea  and  povy  ride  at  Chinese  Playground  waa  denied. 


IXcLaren  Park  Land 
U 


(2)  Ptom  Eugene  J.  Riordan,  Director  of  Property,  ';«f»«f  ^/l. 

^^  miaaion  approval  of  tw'o  (2)  reaolution.  for  »"t^"^°^  *^  J^ 

Board  of  ^rvisors,  covering  purchasee  of  land  required  for 

MoLaren  Park. 

On  motion  of  Commiasioner  Stem,  seconded  b,  Commissioner 
Dippel,  the  following  reaolution  was  adopted: 

RESOLVED,  that  thia  Conniaaion  approves,  for  aubcdsslon  to 
the  Board  of  Superviaors,  the  two  reaolution.  f"^°^i»J"«^**** 
purchaae  of  certain  propertiea  for  McLaren  ftirk  aa  follow.: 

(a)  P^om  larael  Schnee,  I^t  9,  AaaeasoHs  Block  61^  J300.00 

(b)  From  Alfred  Watt,Lota  47,48,  and  49.  Block  6188  -1900.00 


(3)  From  Joseph  H.Dyer, Jr.,  Secretaiy,  forvarding  7«<«"^**^" 
of  the  ArVcommiaaion  for  the  permanent  loan  of  certain  aculp- 
ture.  to  the  Recreation  and  Park  Department  a.  followa: 

(a)  Male  figure  M,d  one  torso,  for  location  on  the  Marina 

(b)  T^Tanite  groupa  of  dolphina,  for  placement  at  swimming 
pool,  to  be  con.tn*oted  fcy  the  department. 


^3S^iS^:: 


I  Action  on  Permanent 
i    ^  ly  Art  Commia- 


On  motion  of  Caamlsaioner  Her.,  seconded  hy  Comndsaloner 
C^?Ln.  action  on  the  above  proposal  waa  <5f «"f ^"^f^^ 
t^^ideeion  would  have  the  opportunity  of  seeing  the 
sculptures  before  pasaing  judgment. 


'  Approves  Prelim- 
inary Dravinga  of 
Kaailton  Playground. 
Architect  W.G.Msrchant 
to  b«  Sequeated  to 
Subaiit  Proposala  & 
Cost  Estimatea  on 
Suggested  «all  Sur- 


P^on.  Joseph  H.  Dyer,*.,  Secretary.  ~»^i»^'^,*^f  ^f^^^* 
Commiasion  had  approved  the  P"^»if*5J,^^^«^^«»  °f .^^ 
Hallton  Plsygr<«nd.  aa  suboitted  ^  ^i^^^*  f/^^,,. 
Arehltact    with  special  attention  to  the  Cooaittee  on  Arena. 
tfti^e^a'rfclTdation  that  .o^  f om  of  --^P^' -f  .J^ 
e^loyed  on  the  large  exterior  wall  surface  of  the  gynnaaium 
building  and  the  swinming  pool. 

On  motion  of  Coannissioner  Parr,   seconded  by  Cojoiaaloner 
mpBel    Mr.  Lewia  waa  directed  to  obtain  from  Mr.  WilUam  G. 
^r^it  proposal  and  eatimatea  of  cost  for  exterior  wall 
^ffc:  a'clxirt^a,  Art  ConMssion.a  P-Poaal  to  Je  r^consid^ 
ered  when  the  above  cost  estimates  and  designs  have  been 
suboitted. 


«««««•«« 


«  « 


/c>  Bv.rt«  Eugene  J  Riordan,  Director  of  Property,  subnitting  the 
^'^  7oTt  St:'ffr  acquisition  of  certain  isolated  land  par- 
cela  in  the  Glen  Park  Day  Camp  area,  aa  followa: 

(a)  Block  2952,  Lota  3,  4  and  5  -  ownera  of  record, 
WilUam  and  Sylvia  Johnaon. 

(b)  Block  6625,  Lot  5,  owner  Reginald  A.  Bruce. 

penaea. 

On  motion  of  C««iaaloner  Dippel.   seconded^  C«nmi.sioner 

Coffman,  the  following  resoluUon  was  adopted: 


Itei.  Mo.UQZ. 


R^ft^^lytlQ^    BT.    ]A9^ 


Director  of  Property 
tathoriied  to  IVooeed 
with  Acquisition  of 
Lots  },U  and  5| 
Block  2952  and 
Lot  5,  Block  6625  - 
at  Cost  of  $5,000.00- 
Glm  1%.  Day  Canp 


RESOLVE),  that  thia  Coomiaslon  does  ^^^^^^^fPJ^TTfi^r 
iw  the  iccjuisition  of  the  following  parcels  of  land  required 

for  the  Glen  Park  Day  Caap: 

(1)  Block  2952.  Lota  3,  4  and  5  -  ownera  of  record, 
William  aad  ^Ivia  Jtrfmaon. 

(2)  Block  6625,  Lot  5,  owner  -Reginald  A.  Bruce 

at  a  total  acquiaition  coat  not  to  exceed  »5,0a)^J  *nd  the 
Sir^ctor  of  Property  be  and  i a  hereby  requeated  to  proceed 
vm  sSd  la^  Tcq^aition  «^ . ^«l^o^"«  ~«°it**i?!  ^^^ 
l^toit,for  approval  of  the  Bo«-d  of  Supervisors,  the  neces- 
sary authorising  resolutions. 


Oeoeral  MazMger         (6) 
Directed  to  Cooi- 
pl«te  and  Transmit 
to  Senate  Interim 
Cosmittee  on  State- 
vida  System  of  Beaf^et 
I^iti  and  Roadside 
Stops-Portion  of  ftie»- 
tlonnaire  Affecting 

In  friaQlMfl 


fi-om  John  R.  McOrath,  Clerk  of  the  Board  of  Supervisors^  Jbr- 
JlSlng  letUr  and  questionnaire  from  the  3«^  ^^^23. 
S^on  Statewide  System  of  Beaches.  Parka  ^"^^^^ 
Sops,  and  requeating  the  coa*l«tion  and  tran.mia.ion  of  the 
questionnaire  prior  to  February  10,  1954. 
'^       *«       ^e  n«i«i ■■loner  Coffman,   seconded  by  Coanisaioner 

t^f  »nd  return  tho»  portion,  of  th.  .^rtlonnar.  .f- 
fecting  San  Francisco. 
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CoiaiMion  Consid- 
ered Beqvtfst  of^ 
3  f  CftU-BuUetln 


Prom  Don  Mason,  Advertising  Department,  S.P.CaH-ftilletln, 
requesting  permission  to  use  the  neaue  of  Harding  Park  Golf 
Course  in  a  newspaper  advertising  canpaign  to  feature  places 
of  local  interest  and  relating  to  ladies'  apparel. 

Following  discussion,  it  was  the  sense  of  the  Commission  that 

the  above  request  was  not  within  the  Commission's  purview  to 

approve  or  disapprove  the  reference  to  Harding  Park  in  news- 
paper advertising. 

(8)  Prom  Ernest  Viola,  Mariposa  Boat  Club,  requesting  permission 
to  hold  the  aimual  outboard  motor boat  races  on  Lake  Merced, 
Sunday,  April  25,  i95ii. 

On  motion  of  Conmlssioner  Parr,   seconded  by  Comnissioner 
Hera,   the  following  resolution  was  adopted: 


hraission  Granted 
)blpo8a  Boat  Club 
far  BMWt^"  ^-25-5^. 


(9) 


Coad salon  ^proves 
Ciystal  Plunge  Re- 

BrtrBfgrt2.Qg7.7P 


RESOLVED,  that  this  Connlssion  hereby  grants  permission  to 
the  Mariposa  Boat  Club  to  hold  its  annual  regatta  at  Lake 
Merced,  on  Sunday,  April  25,  195^^,  with  the  proviso  that 
all  rules  and  regulations  of  the  Commission  shall  be  ob- 
served in  the  preparation  for,  and  the  cleanup  after  the 
races  are  held;  and  that  certificates  of  Insurance  satisfac- 
tory to  the  Commission  shall  be  dolivered  at  least  five  (5) 
days  prior  to  the  staging  of  the  Chaa^jionship  Races. 

Prom  Robert  A.  Pedersen,  Lessor,  Crystal  Plunge,  requesting 
approval  to  proceed  with  certain  painting  and  repairs  at  the 
Crystal  Plunge,  and  submitting  detailed  work  program  and 
estimates  of  cost.  Mr.  Lewis  recommended  approval  of  the 
work  as  outlined. 

On  motion  of  Commissioner  Hers,  seconded  by  Commissioner  Dip- 
pel,  the  following  resolution  was  adoptedi 

WHEREAS,  the  terms  and  conditions  of  the  lease  at  Crystal 
Plunge  require  that  ^11  repairs  made  by  the  lessors  must  be 
submitted  to  the  Board  of  Supervisors  for  approval  before 
proceeding  with  such  work,  as  set  forth  in  Board  of  Supervis- 
or's Resolution  No. 13570  (Series  of  1939) |  therefore,  be  it 

RESOLVED,  that  this  Commission  does  hereby  approve  the  fol- 
lowing proposed  work,  as  submitted  ty  Mi-. Robert  A.  Pederson, 
together  with  supporting  bid  for  contract  as  follows: 
PBintlni  Girls'  Quarters  $1,100.00 

Painting  Boys'  Qaarters  800.00 

Rehabilitation  of  1-meter  and  3-meter 

Diving  Standards  122*JZ2 

$2,027.70 

PROVIDED  FURTHER,  that  upon  satisfactory  completion  of  the 
above  work  and  presentation  of  the  proper  invoices  covering 
the  aforementioned  .repairs,  this  Commission  approves  and  auth- 
orises the  subnlsslon  of  said  Invoices  to  the  Board  of  Super- 
visors for  paynent  approval. 
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^'^^Vv'i^'^"^.^*'. 


^T'ygratiaT!' 


,:..,. ^^^^0^^ 
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UfiBiaxi^ 


(oontinuod) 


L*tterfi  fl£  lp<'Q™*tion  to  b«  aeknowladced  and/or  filed  ty  the  Secretary! 

^^^      (1)  From  the  3wi  Fi-anclaoo  Girl  Scout  Council,  Inc.,  2015 

Steiner  Street,  requesting  permisaion  and  approval  to 
Mil  cookie B  during  the  annual  cookie  sale  March  5  thru 
March  27  on  park  properties,  (Approved  in  accordance 
with  past  custom.) 

(2)  From  C.L.Eldradce,  Box  1106,  Elko,  Nevada,  informing 
the  Commission  that  he  has  withdrawn  his  financial  sup- 
port and  interest  in  California  Showboats  Inc. 

(3)  From  Harold  A.  Breen,  Secretary,  North  Pacific  Chapter, 
American  Society  of  Landscape  Architects,  enclosing  a 
resolution  expressing  opposition  to  construction  of  an 
Exposition  Building  in  Golden  Gate  Park, 


President  Sutter  extended  a  cordial  welcome  to  Mr.  James  W, 
Griffith,  Chairman  of  the  Recreation  and  Park  Committee  of 
the  County  Grand  Jury  for  195A,  on  his  initial  attendance. 

Others  present  at  the  meeting  were  Mrs.  Meta  Rothschild, 
representing  the  Uague  of  Women  Voters,  and  Mrs.  J.H. Roan- 
tree,  representing  both  the  City  and  County  Federation 
of  Women's  Clubs  and  the  California  Club, 

Mr.  Jack  Hillmer  and  Miss  Beryl  Richardson  were  also  present 
on  behalf  of  the  Society  for  Preaervation  of  Golden  Gate 
Park. 


f^fJI^l^L  TRAMSACTIONS 

(1)  frncrreaa  ang/ftF  f^"**^  Payments 


Progress  and/or 
flMl  FflYBffntfl 


Hea.  Mft.liiyffft 
•VxUfications  of 


On  motion  of  Conmiasioner  Dippel,  seconded  fcy  Commissioner 
Hera,  the  following  resolution  was  adopted! 

Pfif^rl"^^^"  No.  1/Q7 

RESOLVED,  that  for  the  best  interests  and  proper  conduct 
of  the  Recreation  and  Park  Department,  the  Controller  be 
and  is  herely  requested  to  approve  the  following  Progress 
and/or  Final  Payiaents: 

(a)  CONSTRUCTION  OF  MARI  TAYLOR  ffiARDSLEE  >CMDRIAL  GATEWAY 
3nti^   flY*^     '^"^   ^^^qn  St-raat  -  Contr?ict  <(<31Q3 


To  Arras  Brothars,  Ist  &  Fin. Payment  -  $4,840. U 

Period  ending  12-24-53. 

(b)    PATRflT.  agRVICEp  -  TJJCR  MERCED  SR)RT  FBHiyG 


To  Associated  Sportsmen  of  California  - 
Period  ending  1-31-5^. 


1433.00 


(2)  Mft^SlftoatlQPii  of  Contracts 

On  motion  of  Coianissioner  Parr,   seconded  by  Commissioner 
Hen,  tbs  following  resolution  was  adopted: 

RESOLVED,   that  for  the  best  interests  and  proper  conduct  of 
the  HecreaUon  and  Park  Department,  the  Controller  be  and  is 
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( continued) 

„„^  r.<r».te.  to  appro™  th,  foUovlne  Moaifloatlon.  of 

Contractot 

(.)   M.D.PHEUN  aiAOH  HECBEATKN  BUO.-Contract  #UO-Control- 

ifbif^xU.  Co..  Oh««e  Orde,-  #i  -  cJ-l^ 
p:op;«a  cha^e.  ^'LZ^'T^r^^T^- 

LTrS'->iraS%n:Umi^Sri.l  not 

l^^^Si  inlontraot  for  proper  protection 

to  electrical  w-tem  -  an  iuSSlOS.  of ♦""•' 

(c)   JAS.D.HEUS  ffiAOH  REOBEATIOM  EU>G-Contract  fW. 

rnntirnllflr'n  "'"'^ 

'■"■'.  _  .    ITT  o_      r 


i;  C  iuPelet.  Co.Uihange  Order  #?  '  f  ^  °^^' 
flaw  pipe  for  sm>,  ^^  «hovm  on  Sheet  CD.3, 


an  ],nqreaaQ  of 


.^270.40 


«  »  •  •  « 


*  «  »  » 


(3)  ^It^gnnlnn  nf  T^"^ 


on  motion  of  Ccmuisaloner  Herz,   seconded  ty  Co^is.loner 
^^rSe  following  re«,lution  was  adopted: 


}^f(f,^1^,t.inq  Hn,    ]^'^ 


^.     o--^4««ion  on  reconmendatlon  of  the  Gen- 
SSrn;.rarr:«ni:ru»l.  .^-.n  Of  Tl.: 

To  Donald  Beach  Klrty  and  t    !hr,i  toril  19.  1954, 
extenaion  otfOo.U^^  tf  ^  *rin^:i'p«ject.  ilao 
du.  to  ^f o"""'  f^ia^^  the  many  conference, 
^-^-rl^f  r,/r.r^  i::?,«sted  CU,  officer.. 


(^)  pnnmnt.  f"^  ^intln  iftll"*^^"^^) 


Raquest  for  Plmde- 


r  *■*>».««     ■aconded  by  Coomisaioner 
On  ™,tion  of  Con^nissioner  f^^J^^^f '^^"pt^af 
Dippel,  the  following  resolution  was  adopwa 


Bfinnlut-^°n  Nff-^^Q 


S^rr:^e::erto^a;^r^rtHe  follo-ln.  Repeat  for  ^d.. 


(a)  fi]lQl^°^° 

Approp.312.300.01 2:r.!^s,:f^r""'' 

^r,,.3ia.385.0a     Pora^.^* -;  -  .nl»al. 
Approp.333.3.1.xa-01     -^^J -^:r  - 


♦7,000.00 
2,000.00 
3,700.00. 
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I  Orier  for  Service 


Genera  *na«er  to 
I  Report  «d  Recomaend 
I  It  t  Uter  Meeting 
on  Possible  Merger 
of  Pine  Lake  and 
j^^ni  Grove _ 


On  n.>tion  of  Coimiaaioner  Dippel,   seconded  by  Comisaioner 
Her*,  tho  following  resolution  was  adopted, 

RgaaluUiTTi  Hfti  ^^^ 

or  Work: 

X  <.  r>.,Kn.»  Unrka  Work  Order  for  ♦2,>00,CX) 
(a)  To  Department  of  Public  Works,  •'o^'  ^ 

for  aTestiiaate  of  cost  to  make  a  field  surw 
-n^  tnno^/raohical  map  of  Pine  Lake  Park.  (Rinds 
^e  !^SSbfa  for  thL  work  in  IW  ^.nd  FV^d). 

»  •  »  »  « 

m  connection  with  the  survy  of  ^*  J^^,^,,^^*;,^ 
Co««lssion  discusssd  the  practicability  ^J  "'^'^"^^ 
sl^d  Stem  Grov.  area  and  the  -<^^''^^^ir^^J^\  ^l 
4  ?r«nA  unit      CoB«i8sioners  considered  the  merger  a  gooa 
into  one  unit.     ^»"  motion  of  CoBalssioner  Parr, 

report  and  reco»end  at  a  later  meeting. 


(1)  ?t{|^  Colleft;  ?v1ii«l"^  ^°^ 

iUt.  ColUg.  S«i-lng  In  the  »tUr  of^  State  ^"li:^!"^^.?^'"^  ^"' 
fc.1  Opwation.!  Co.t.  t«7  read  the  report  '^^^  ;;„'^„^„to,  CUfomte.  In 
r^Z^  To,  Hi^.       :i«f  \tT.'.^l^tea Tat  t^  operational  co.t  of  the  pool 

;^r  dej  w^llwtTlW^.  e«l«.l«  of  ^i-n,  «.per,i«.r. 

and  lifeguards. 

Mr.  Lewi,  -ported  that  U,e  State  ^"J^f  .""^^.^f^C/X 

^  pool  would  '^  "f,f^»j:/!J^re''.;.:fted  operation- 
CoMlaalonU  con.ldered  <»»"^f  /^-    ^    ^t    ya^li  be  re- 
,^red to  fumiah  the  "*»";"r^^^  irfor»atlon  and  obtain 
Z  iir:?t::.ra^irr  Cromn,  -bo  orU^naH, 
initiated  the  proposal. 


«  • 


(2) 

CoiBission  Will  Not 
latest  Issuance  to 
llttleaan  Stores,  Inc. 
of  Off-sale  Liquor 
License  at  Super> 
Mrint,  18th  and 


Next  considered  was  the  protest  of  the  Rev.  H««^  «;  ^-^^-^^ 
to  the  Co-mission  on  the  Littlaman  Stored*  application  to  t^^ 

State  Board  of  EquaU.ation  for  ^'•'«»^*^^ J^„^  "JJ;J^^a  Col- 
cense  to  the  supernaarket  under  construction  at  18th  and 

lingwood  Streets. 

»    l*.i.  -.ported  that"  loTe.tlgatlon  rtowed  that  th.  P^P"** 
^^yet^ould  conduct  nor«l  bualnea.  operation,  which 
7Z^  would  interfre  with  the  proper  conduct  and  «pe^ 
rtalon  of  the  Eureka  Valley  Recreation  Center,  On  »otlo« 

Tr  C^ealoner  Dippel,   «.conded  t,  '^-'i"^"-',?^"'     i«. 
!>.  thTconaldered  pinion  not  to  oppo«>  tl»  appUc.tlon  ^ 
Z  SttS::^  Store:^  mc  ha«  filed  with  the  State  ^    of 
E<r»lliatlon  for  «  off-«ile  Uoen«  in  the  18th  and  Colling 
wood  location. 
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0g0l&M3^^ 


(continued) 


(3)  Consideration  of  the  application  for  "J  «»-»^l!f^  "j^^""" 
.  ,A.r[      filed  with  the  State  Board  of  Equalization  hy  Bruce  and 
Cession  Consldora-  ^^^^^  f  ^^^^^  ^^^  ^^,^,  restaurant  at  998  Oilman  Street 
tion  of  Liquor  Li.    ^^/f/  i„,,^  ^.^aing  further  staff  in-f  i^-JJf  °f  ^^^ 

ticulars.   The  Secretary  was  instructed  to  write  the  state 
^d  iSal  offices  of  the  Board  of  Equalisation,  -questing 
Satthehsaring  on  the  application  scheduled  for  J^bruary  4. 
be  postponed,  in  order  to  permit  the  Commission  to  investi- 
gate  and  report « 


tion  0*  «*i— - 
eenae  Application 
for  998  Gilaan  St. 
Postponed  for  Pur- 


|ftit»M»  lodak  Prop- 
»rty  Postponed  to 


{l)  ^f^ntn"^T>  Kojfttf  fi-operty 

Report  and  recommendation  of  the  General  Manager  regarding 
^eTcqulsition  of  the  Eastman  Kodak  V^cn^-"^  ^l^lJ-^^-^ 
Van  Ness  Avenue  was,  at  his  request,  postponed  to  the  first 
ttft^ting  of  March, 


«  ft 


««•««««• 


Bflfl  ifn  V-^g 


Coalasion  Authorises 
Inclusion  of  $7,500. 
for  DHf  Repairs,  in 
1954^55  Budget  Adop- 
ted B^  Res.  UOl  at 


Mr    L«il«  reported  that  it  would  be  necessary  to  make  a  late 
^;rt^  the  S5I-I955  departmental  budget  request,  as  aj^ 
pr^edSy  the  emission  at  the  Special  Meeting  held  Janua- 
?J  25,   W5A,  this  item  providing  for  repair  services  to  be 
perfonned  by  the  Departnent  of  Public  Works. 

On  motion  of  Coi«lssioner  Dippel,   seconded  by  Commissioner 
Hera,  the  following  resolution  was  adoptedi 

Brnnlntilnn  Hn.  ^^^^ 

I«SOLVED,  that  this  Cos-lssion.  on  recoomendation  of  the 
Genera  Manager,  doe.  herely  authorise  and  direct  that  an 
adrmon^S.  of  $7,500.00  be  Included  in  ^«  ^-/^Ji;^" 
slon  Account  of  the  1954-1955  Budget,  to  Provide  for  re^ir 
^rvices  to  be  performed  W  the  Department  of  f^^li^  ^°f  J* 
fnrt^e  Secrets^  be  and  is  herely  Instructed  to  Include  in 
the  minutes  of  the  Special  Meeting  of  January  «,  1954. 
Resolution  »o.   UOl.  the  ratification  of  said  $7,500.00  item. 


llMQigSS 


(1)  ifflwrftl  "^^^  nnTJTmmtl  nnrt  r«*^^°"^ 


In  eonalderlng  the  bids  received  for  the  Construction  of 
Su^ri  Sill  nayground  and  Fieldhc.^,  ^^  ft^ctrf orS. 
the  following  letter  from  Ryan  and  Lee,  Architects  for  the 
project,  under  date  of  January  28,  1954t 

"Gentlement  ^     «.**««-^  ..  la«U 

-Inasmuch  as  Mr.  Robert  A.Moore,  ^om  we  ^^*^«f  "  ^ 
scape  Architect  for  the  proposed  Uurel  Hill  ?lWO«na, 
n  flso  the  low  bidder  for  the  installation  of  the  land- 
icapi^,  thereby  placing  himself  in  a  position  incompatible 
!i^  ^e   rendering  of  professional  ^^^l^^^^.fZ 
that  Mr.Moore  withdrew  as.  our  Landscape  Architect,  we 
Jave,^erefore,  retained  Mr.ftiul  Steinmets,  Landscape 

jlrchitect. 

•Very  twly  yours, 
/s/  PAUL  A.  RYAN  " 

The  Secretary  then  read  the  sealed  bids  received  and  opened 
on  Tuesday,  January  19,  1954,  as  follows: 
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(continued) 


Ljfi-Uil 


LnlBSion  AwardB 
Contract  for  Construc- 

tion  of  l*""^  «^i^ 

P/G  I  Pleltihott»«  to 
?4  Q  COMSTROCTIOH  CO. 

Tfor  1165,327.00,  Sub- 
j^ct  to  Availability 


T^  Bidder;  S  &  Q  Construction  Coinpany  $165,327.00 

I^  BldjJaC^  ^  So.Linden  Ave.,  So.Sen  ftancisco 

flthor  Bld<3gra»  use.i^DO.oo 

Jacks  *  Irvine  iqjj  /i^  OO 

Martinelli  Construe. Co. Inc.  198,^5.00 
Elvin  C.  Stendell  218,918.00 

On  motion  of  Cc^niseioner  Dippel,  aeconded  by  Co««is»ioner 
t^"X-  following  resolution  was  adopted, 

.eSOtVEB.  that  thi.  0««i.^-;  -  rer.:J:crror'cr.truc- 
$165,327.00;  and,  be  it 

#    »   «   »    » 

!„  eonnecucn  with  the  .t«.e  Hr  ^J^^^rr^quitd" 

in  that  axaount. 

Parr,  the  following  resolution  was  aoop 


^In  fi^iWi^ 


RnimlTitl^n  Hn    1^^^ 


CcHdMioo  Requests 
Additional  Tiae 
(to  April  9,  1954) 
for  Anrd  of  Contract^ 
CoMtractlon  of  Uurel 
Hill  P/G  k  Pieldhouse. 
B^qmsts  k  Suppleoen- 
I  Ul  Appropriation  frc« 
I W  Rso.Bond  Fund 


^.vB,,  «-t «,!.  0-i-ion.  j^^^^rrmi^-. 

ua  the  ControlUr  to  »»""  '  r^i  Btltnc  of  th.  19*7 

»'  422.997.00  f^V'tot^^^  2:!SS:»0.U  (Con.t~o. 

B«»,«Uoo  Bona  »t»«  *°^'*C^t 

Hon  -  IM»1  l^"'*  •°*' 

TOTIHER  aSOLVET.  th.t  t^  ^r  »a  ^',J^(»^/^f "" 

*>  41  000  00  to  State-wide  Citiwns  Cc-d^tee 
<2)  Contribution  of  »1»«»-^^  ^^  for  the  Development  of 
for  a  State  Waterways  System  *"°  ^° 


wMAi  Walt  »■*>'■"■  elose  associa- 

pinion  th.t  «  Ite.  *ouU  b,  ^^"^„,  „,  .„u  boat 

fei.'^rx  r..rtbi"i^rr»o.Tth.  cc-i..io»'. 

harbors,     ne  swoo  i^28-54 


■^:^:'m-^ 
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(continued) 


Cession  ^proves 
laclttsion  of  a  Sup- 
^iMwntal  Budget 
BMBtflt,  1954-55, 
m  laount  of  $1,000  & 
C<ffltribution  to 
Statewide  Citiaens 
CflMlttee  (State 
Legislature  Interim 
CoMittee  for  State- 


aligning  its  forces  with  other  cities  and  counties  in  the 
general  problem  of  shoreline  development  and  the  advancement 
of  snail  boat  and  pleasure  craft  facilities. 

On  motion  of  Commissioner  Parr,   seconded  by  Cossnissioner 
Hers,  the  following  resolution  was  adoptedt 

RESOLVED,   that  this  Commission  does  hereby  approve  and  auth- 
orise the  inclusion  of  a  Supplemental  Request  for  the  195^1- 
1955  Budget  in  the  amount  of  11,000,00}  and  the  General  Man- 
ager be  and  is  hereby  directed  to  submit  said  request  in 
the  amount  of  11,000.00  to  the  proper  appropriation,  cover- 
ing contribution  to  the  State-wide  Citisens  Ccnmittee  , chair- 
manned  by  Nell  C\mninghMi,  and  appointed  ty  the  State  Legis- 
lature Interim  Comnittee  for  a  State-wide  waterways  ^nttem 
and  for  the  deveiopmsnt  of  small  boat  harbors  and  marlnaa. 


«««««««««« 


(3)  Rapreation  Conference  -  Saata  Rosa.  February  U-1^.  195Z.. 

The  Secretary  read  the  letter  from  the  California  State  Rec- 
reation Conmission,  inviting  Commission  members  to  partici- 
pate in  a  special  ^ssion  of  the  Sixth  Annual  Conference  of 
the  California  Recreation  Society,  to  be  held  in  Santa  Rosa, 
February  U-15,  195A.  Commissioners  Sutter,  Gallagher  and 
Dippel  were  named  as  delegates  to  attend  the  conference. 

Mr.  Lewis  stated  that  some  steiff  members  had  been  invited 
to  serve  as  panel  members,  and  approval  of  their  attendance 
was  requested. 

On  motion  of  Conmissioner  Parr,  seconded  by  Conmissloner 
Stem,  the  following  resolution  was  adopted: 


kLJSxUI^ 


[iathoriiing  Commis- 
liao  k  Staff  Members 
I  to  Attend  Conference 
i  of  Calif. Rec. Society 
|atSta.Ro8a,  Fsb.U- 


RESOLVED,   that  this  Commission  does  hereby  authorise  the  at- 
tendance of  its  laembers  and   such  staff  members  as  may  be 
designated  as  delegates  to  the  Sixth  Annual  Conference  of 
the  California  Recreation  Society,  to  be  held  in  Santa  Rosa, 
15, February  U-15,  195A,  and  the  payment  of  travel  and  other 
expenses  in  an  amount  of  not  to  exceed  $125.00  for  the  en- 
tire group  of  representatives  shall  be  paid  by  the  City 
from  such  funds  as  may  be  legally  available. 


U)   CAVfnrnia  Shqtf^^nAf   Inc.   -   (BsmeY  GOttld'l!  VOf^  SgTTSRl 

Mr.  Philip  Hunter,  representing  the  Committee  for  the  Pres- 
ervation of  Aquatic  Park,  was  granted  the  privilege  of  the 
floor  to  inquire  what  action  the  Commission  planned  regard- 
inTMr.  Gould's  showboat,  now  located  in  a  semi-beached  con- 
dition at  the  western  side  of  the  Aquatic  Park  lagoon. 

President  Sutter  took  issue  with  Mr    Hunter  fovXhe^Ti^B. 
tory  contwt.  of  a  letter  received  bjr  him  from  Mr.  Carroll, 
Chalnnan  of  the  Comdttee.    Commissioner  Parr  also  voiced 
his  displeasure. 

WIK4  1.  the  matter  was  not  formally  before  the  Board,  Comis- 
^'J^XJ^ITL^  to  enter  into  the  record  for  ^ture  «.et- 
jiT  hi^arsonal  position  and  opinion  regarding  the  sh«^^ 
i^J;He  sifted  b.  wH  unalterably  opposed  to  having  the  bo-i 
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^■i*  ^^<? 


gjnij(^jjiyy|;,|£J^li.''^ 


tngSS  (continued) 


Placed  on 
y.  of  Hex* 
r  Meeting) 


on  the  beachj  that  Mr.  Gould  should  he  ordered  to  reaore  the 
boat  and  repair  its  condition  eo  that  it  would  be  ■^wfJ'W 
as  a  floating  veeeel,  and  that  a  tine  Unit  of  "ify  V«>i^ 
days  for  conyUanoe  should  be  established  and  strictly  ad- 
hered to. 

President  Sutter  ordered  the  matter  placed  on  the  agenda 
for  CoBimission  consideration  at  the  next  regular  meeting. 


(5)  ]^]ft^v»n  Qf  qtV'"""'  '  Cei«'"<^«T'  Ysar  19!tA 


jent  Sutter 

.P.  Pwr 

ected  for 


The  election  of  officers  constituted  the  next  matter  of 
business,  in  accordance  with  the  Commission's  rule  for  the 
annual  election  to  be  held  at  the  second  regular  meeting 
in  January  of  each  year, 

Coadssioner  Hers  acted  as  Chainaan  protempore  and  called 
for  nominations. 

On  CoBmdssioner  Stern's  nomination,  seconded  by  CoaBdssionsr 
Diittel,  Mr.  Louis  Sutter  and  Mr.  ft-ed  D.  Parr  were  unani- 
»oS!^  elected  President  and  Vic-President,  respectively, 
for  the  calendar  year  1954. 


(6)  gmrlViB  P^■^<^^o  ^^^ 


jwi9  to  Inven- 
ts and  Report 
lUue  Kahn  P/G 
pplus  Presidio 

I — 


Commissioner  Stem  inquired  as  to  whether  or  not  «>me  pro- 
^o^s  were  being  made  for  the  "^entl-  of  the  ^u.  t^ 
Playground,  in  event  that  a  purchase  of^I^^'^f  °i*^*  ^„ 
^f  be  d;clared  surplus  as  a  result  of  local^ort.  being 
made  for  the  Federal  release  of  Presidio  property. 

Mr.  Levis  explained  that  while  Julius  K«hn  Pl-ygro«^J«a 
Sid  under  revocable  lease,   it  had  been  made  available  to 
t^  City  br  an  Act  of  Congress,  which  should  assure  its 
^tiiSnci;  for  that  purpose.     He  stated  that  the  matter 
would  be  Investigated  and  confirmed. 


■jMSSUEm 


There  being  no  Mrther  business  to  come  before  the  Cooidi 
Tion!  ^Sdent  Sutter  declared  the  meeUng  adjourned  at 
i^:20  P.M. 


Respectfully  suhnitted, 


fec£oc^. 


OA^dui 


Secretaxy. 


I.2d*54 


Sui  Francifoo,  California 
February  U,  195^ 


^SftU 


Tha  Savanty-fourth  Ragular  Ifcettng  of  tha  Racraation  and 
Hxk  Ooo«liilon  waa  oallad  to  ordar  on  Thuraday,  Fbtoruary  U, 
1951  fct  3tOO  P.M.,  Ptaaldont  Suttar  praaldlng, 

Tha  following  Conaiaalonara  vara  praaantt 

%.  Loula  Suttar,  Praaldant 
Mr.  WlUiaa  M.  Coffnan 
Ifra,  Hanxy  J«  Dipp*l 
Rev.  Eugena  A.  Qallagher 
Dr«  Kranoia  J.  Bars 


4]SSflZlis£  msiiSAM 


Thare  being  no  errors  or  onlsaicna,  the  minutes  of  the 
Special  Meeting  of  January  25.  19.V,  and  the  73rd  Regular 
Meeting  of  January  28,   195A  ware  approred. 


f^atfljICiTIOHS 


jiflf    MO.U17 
McLartn  Fark  Land 


(a)  From  Eugene  J.  Riordan,  Director  of  Property,  enclosing  for 
approval  twelve  (12)  resolutions  for  suboiiseion  to  the  Board 
of  Supervisors,  covering  the  purchase  of  additional  lands 
required  for  McLaren  Park. 

On  motion  of  Comissioner  Dippol,   seconded  by  Co«iisaioner 
Hers,  the  following  resolution  was  adopted! 

FESOLTED,  that  this  Comnission  approves,  for  subnlssion  to 
the  Board  of  Supervisors,  the  tvelve  {12)  resolutions  author- 
iaing  purchase  of  certain  properties  for  MoUren  Park,  as 
followit 


Da.eritation  of  PtOPertY 


(1)-  Sail  Kretsohmer 
(2)-  Marvin  R.  Rried 
Ellen  A,  Brennan 
V.  Pilippis  at  ux 

-ditto- 
Andrakln  et  ux 
Ullle  B.   Bigsby 
Bernard  Lassere 
(3).  Eva  Dvelle 


Lot 


3 
8 

n  2i 
"  42 
"  2 
Lots  9,10 
Lot  26 
"  29 
•  19 


-  Block  6213 

•  6213  - 

*  ^^? 
"  6213) 
»  62U)  - 
"  6186  - 
«  62U  - 
"  6187  - 
••  6215  - 


-      I 


Purchase 


Higglns  iSoaB  Raalty  Co.Lotr  40,U-  "  ^^^  " 

U).  A.G.A  K.R.Gardiner  Lots  5,6,7,8-  "  6U6  - 

W.  K.  Prince  •    26,27  -  -  6179  - 

tta.  L.  Koch  Lot  29        -  "  ^179 

-ditto-  -     32        -  "  6179)  - 

(5)-  J.C.  4  P.J.Carter  I      I        '  [  ^?^  " 

(6)-  R.T.  k  M.  Burke  "      5        -  "  "33 

-ditto-  Lots  23,24  -  "  <>18fe)  - 


(7)-  R.T.  &  M.  Burke 
-dltto- 
-ditto- 
-dltto- 
-ditto* 
-dltto- 
-ditto- 
-ditto- 
-dltto- 
-ditto- 
-ditto- 


Lot 

« 


1 
21 
25 

26 

39 

40 

37 

3 

7 

8 

50 


-   .  " 


^      « 


_        n 


^  H 


6186 
6186 
6186 
6186 
6186 
6186 
6179 
6187 
6187 
6187 
6187 


200.00 
200.00 
850.00 

500.00 
700.00 
350.00 
500.00 
400.00 
500.00 
5,400.00 
800.00 

1,000.00 
8,250.00 

2,100.00 

450.00 
i^.OO 
400.00 
400.00 
400.00 
400.00 
600.00 
iWW.OO 
^00. 00 
400.00 
400.00 
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(7)(oont*d)  ££fi& 
R«T.  4  K   Barke 
-dltto- 
-dltto- 

-dltto-  (5  lott)- 
-dltto- 

(8)  R.T.  &  M.  Burko  Lots 

(9)  Loretta  M.  Best 
(10)  R.T.  6  M.  Burke 

-ditto- 

-dltto- 
(U)  Sal&rac  Lazid  Co. 

•dltto- 
(12)  Agn*»  E.D.Jiordtran 


DaacrlPtlon  of  ProPQrto 
Lot  5L         *  Block  6187 
■    52  -      w      6187 

»       1  -      "      6212 

Ut«  2-6, Ino.-     ■      6212 
Lot  32  -  62A2 

27,28,43  A  U  -  '»186) 

Lot  U         -  <>187) 

6179 
5998) 
6136) 
6139) 
6186) 
6213) 
62U 


«    35 

- 

Ut8  7  *  7A 

• 

Ut    2 

• 

«•    6 

- 

Lots  16,17,18 

• 

Lot    9 

- 

an                *    W 

Purohass 

..ism  ■ 

I      A0O.0O 

400.00 

450.00 

2,000,00 

600.00 

1,950.00 
600.00 


4,800.00 

1,450.00 
2X.00 


(b)  From  Harry  A.  Lee,  Division  Itenajer,  Pacific  Gas  and  lleo- 
tric  Co^)aiv,  roquestliig  a  revocable  permit  for  the  Installa- 
tion  of  a  street  light  unit  on  the  easterly  aide  of  Shrader 
Street,  in  the  Buihandle  area  of  Golden  Gate  Park. 

On  motion  of  CoBBissioner  Parr,   seconded  ty  Commlseioner 
Dippel,  the  following  resolution  was  adopted: 


gfl,,  ito.Ulg 

Conlsslon  Authorises 
Itwanoe  of  Revocable 
I^nit  to  FGtt  Co. for 
Installation  of  St. 


Rftftnlntilnr  »»-  ^^^ 

RESOLVED,  that  pursuant  to  Order  No.  3898  of  the  Public  Util- 
ities Commission  for  the  Pacific  Gas  and  Electric  Company  to 
install  a  street  light  on  the  easterly  side  of  Shrader  Stwet 
in  the  Panhandle  area  of  Golden  Gate  Park,  this  Conaission 
does  herely  authorise  such  installation  and  the  issuance  of 
a  revocable  permit  covering  said  installation,  as  indicated 
on  the  print  W0-1386oG,  suboitted  February  4,  1954. 


flii.  Hq.U» 


'^<aBi«sion  Concurs 
I  vith  Radevelopnent 

kwcy  Plan  for 
I  EitabllihiDg  Land 
^••8  4  Airisdiction- 
I  ''PP«J"  Glen  Canyon- 

'wt  Makes  No  Conmit- 


(c)  from  Dr.  J.  Joseph  Hayes,  Chairman,  Redevelopment  Agency, ask- 
ing the  CoBBdssion  to  concur  in  submitting  to  the  Board  of 
Supervisors  a  suggested  redevelopment  plan  relating  to  the 
upper  end  of  Glen  Krk  Canyon  in  the  Diamond  Heights  Project. 

President  Sutter  explained  that  it  was  necessary  for  the 
Redevelopment  Agency  to  obtain  approval  of  the  B<»'^'*  of  Su- 
pervisors of  the  proposed  land  uses  for  the  Diamond  Heights 
project  area. 

Vt    Lewis  reoojfflnsnded  Commission  concurrence  with  the  plan 
on* the  condition  that  such  concurrence  was  in  nowise  a  com- 
mitment that  any  of  the  areas  involved  would  necessarily  be 
acquired,  developed,  or  maintained  for  recreation  or  park 
purposes. 

On  motion  of  Commissioner  Hers,  seconded  by  Commissioner 
Gallagher,  the  following  resolution  was  adopted: 


nnnnlntiinn  Nn    ^^^-'^ 

RESOLVED,  that  this  Commission  concurs  with  **>«  ^J^^^Jf". 
ment  plai  for  establirtiing  land  uses  and  Jurisdiction  in  the 
:;^r'end  of  Glen  Canyon  for  the  Diamond  Heights  project 
a?ra,  on  the  condition  that  puoh  concurrence  is  in  nowise  a 
conmitment  on  the  part  of  this  Commission  that  *ny  P^^^^°^ 
of  said  area  shall  necessarily  bo  devoloped  for  «i^^^^^«°'- 
ation  or  for  park  use,  even  though  indicated  in  the  plan  as 
a  possible  use. 
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r|^g0|f|*'rTQM3  (oo 

gn  for  R  *  P 
Purpoina  -  Cur- 
.,.*ly  m  Procesa 
,    ranift'  by 
School  Departiwnt 


(d)  ft-om  Dr,  Herbert  C,  Cllsh,  Superintendent  of  Schools,  copies 
of  his  requests  tn  Mayor  Robinson  t»iat  the  parcels  declared 
surplus  park  property  In  McLaren  Park  and  Columbia  Square  be 
transferred  to  the  School  Department,  without  monetary  con- 
sideration. 

In  anfuer  to  President  Sutter's  Inquiry,  Mr.  Uwis  reported 
that  the  profram  for  the  transfer  of  title  to  the  Recreation 
and  Park  Coomisslon  of  several  parcels  of  school  property  now 
utilised  for  recreation  purposes,  is  currently  in  process. 


(b) 


(c) 


Tnttfiri  nf  information  to  be  acknowledged  and/or  filed  ty  the  Secretaryt 
" (ft)  Fpoo  John  J.  Goodwin,  Treasurer,  City  and  County  of  San  Fran- 
cisco, enclosing  Cashier's  check  on  Bank  of  America,  in  the 
amount  of  $8,943,90,  proceeds  of  the  sale  of  nine  (9)  U.S. 
Treasury  Bonds  of  the  Sharp  Bequest  (also  known  as  Spreckels- 
Murphy  Special  Deposit),  authorised  by  Resolution  No.  1280, 
nseting  of  October  1,  1953. 

From  ftul  Opperaann,  Director,  City  Planning  Department,  re- 
porting that  the  transfer  of  an  additional  acre  of  Point 
Lobos  land  to  the  State  of  California,  as  proposed  by  the 
Commission,  is  in  conformity  with  the  Master  Plan. 
Pfom  Joseph  H,Dyer,Jr,,  Secretary,  Art  Commission,  reporting 
approval  of  the  following i 

(1)  Preliminary  drawings  for  the  \Jpp9r  Noe  Playground,  as 

submitted, 

(2)  Working  drawings  of  the  Margaret  S.  Hayward  softball 
field,  subject  to  widening  of  the  entrance  walk  at  Golden 
Gate  Avenue  and  Gough  Street. 

Froo  Mrs.  Hildur  S.Nelson,  Secretary,  Crestlake  Property  Own- 
ers Association,  requesting  a  weeding  out  of  the  center  strip 
of  Sloat  Boulevard  (work  now  under  way  by  the  Department  of 
Public  Works.   This  department  will  maintain  the  center 
strip  In  the  future  on  a  work  order  basis. ) 
(e)  Prom  Mrs.  K.T.Lunde,  Secretary,  Sunset  Heights  Improyement 
Club,  expressing  appreciation  of  the  improvements  being  made 
in  Sunset  Heights  Birk.  *  «,  w 

ft-«a  ^fciry  General,  Secretary,  St.Mary's  Park  Improvement  Club, 
requesting  the  trimming  of  shrubbery  and  repairs  to  roof  of 
building  at  St.Maiy's  Playground.  (Referred  to  Q^n.Menager; 
F^om  G.M.Smith,  Secretary,  El  Vespero  Parlor  No. 118  Native 
Daughters  of  the  Golden  West,  asking  that  additional  space 
m  the  Maritime  Maseum  Building  be  made  available  for  proper 
display  of  exhibits,  and  recommanding  that  other  facilities 
be  provided  the  Senior  Citlsens  Club. 


(d) 


(f) 


(g) 


[■fBSaiTATiyES  AND  DELEGATC3 


FropoMd 
I  Saa  Fy-ancisco 
!  Jxhibit  BiA 

Ino^ition  Hall 


The  Commission  meeting  room  was  filled  to  capacity  with  p^- 
eo^.  interested  In  the  scheduled  hearing  and  discussion  re^ 
gardlng  the  proposal  to  erect  an  Exhibit  and  Exposition  Hall 
S^Fl^ers  in  ^Iden  Gate  Park.     Because  of  the  general  pub- 
Uc  iTterest  m  this  matter,  radio  station  Jf /-^jj  -^  «i;. 
crophones  and  tape-recording  equipment  to  «f  ^\*  J^^J^f  •"- 
acrlptlon  of  the  dlscussi^on  for  re-broadcast  ty  radio  the 

following  day. 

President  Sutter  opened  the  hearing  by  reading  ^^/^J^*^";. 
Sa?  0?  orgLlsat^Tna  or  Individuals  who  ^^^^^^^^^i^^JJ^** 
or\uteltt!d  in  writing  their  opposition  to  the  construction 
of  the  proposed  building  In  Golden  Gate  Parki 

Northern  CaUfornla  Chapter,  A"-'^^-/"-*/?;*;,^!',^'^^^!!'' 
North  pacific  Chapter,  American  Society  of  Landscape  Archi 
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(cont'd) 


3an  franclaoo 
l^iblt  and 
Ijiposltion  H»ll 


Sftn  Rpanclaoo  Pleiialng  and  Housing  Aaaociatlon 

Th«  Garden  Club  of  St.Prancis  Wood  (Mrs. Irving  C.Irslan) 

Forsst  Hill  Garden  Club  (Mrs.  Clark  L.  Mahany,^5  Alton  Ava.) 

Arthur  B.  Simon  -  3550  Baker  Street 

Mrs.  Clayton  Stafford  -  1685  Seventh  Avenue 

Cicely  M.  Christy  -2853  Shasta  Road,  Berkeley 

Tes  Wall  -  691  Post  Street 

Great  Highve^  Club 

California  Horticultural  Society 

Speaking  for  the  opposition  weret 
Wendell  Spackman,  American  Institute  of  Architects 
Mrs.  Ernest  Born,  San  Francisco  Planning  and  Housing  Asso- 
ciation 
Howard  loung,  North  Pacific  Chapter,  American  Society  of 

Landscape  Architects 

Robert  Saxe,  San  Francisco  Businessmen's  Garden  Club 
Messrs.  Rpy  Flanm  and  Jack  Hillmer  of  the  Society  for 

Preservation  of  Golden  Gate  Park 
Mrs,  Hilary  Crawford,  American  Association  of  University 

Women 
Mrs,  A.  Stanley  Hartman 

Summarised,  the  three  main  points  of  objection  were:  the 
building's  purpose,  its  sise,  and  its  location.  They  argued 
that  (1)  the  building,  designed  and  intended  for  multi- 
purpose county  fair  use,  would  be  detrimental  to  the  devel- 
opment and  proper  use  of  the  park;  (2)  the  proposed  floor 
space  of  the  building  (^,000  square  feet  -  with  a  seating 
capacity  of  8,500  persons)  would  require  approaches  and 
parking  areas  to  a  degree  that  would  be  detrimental  to  the 
parki  and  (3)  the  proposed  location  was  termed  one  of  the 
most  congested  parts  of  the  park,  as  far  as  parking  and 
traffic  are  concerned,  being  imasdiately  adjacent,  to  the 
already  crowded  faciUties  of  Kesar  Stadium,  the  Band  Con- 
course area,  the  Tea  Garden  and  "Big  Rec,"  Some  ef  the  op- 
ponents offered  suggestions  for  the  relocation  of  the  build- 
ing outside  Golden  Gate  Park,  including  the  Palace  of  Fine 
Arts,  the  produce  district,  the  Geneva  Avenue, Crooker-Amaion 
district. 


ancisco  Flower  Show 


Speaking  in  support  of  the  structure  wer 

Alfred  Stettler,  Secretary  of  the  San  Ft 

George  A.  Hubbard,  2032  Eighteenth  Avenue 

Mrs.  Charles  White,  Pacific  Coast  Horticultural  Show 

Mr,  Si  M,  Ifcrtin,  President,  Dahlia  Society  of  California 

Mrs.  W.  P.  Brendell,  Flower  Show  exhibitor. 

The  supporters  of  the  project  contended  that  the  proposed 
floor  space  is  not  excessive,  experience  having  proved  that 
there  is  insufficient  room  in  the  City  Hall  where  the 
Flower  Shows  are  presently  staged,  that  San  Rrancisoo's 
future  growth  should  be  considered, and  the  building  should 
not  be  reduced  in  sise.  They  stated  further  that  there  are 
numerous  buildings  a«!  facilities  in  the  park  for  special 
recreational  interests  or  hobbles  and  that  flower  enthusiasti 
and  other  civic  interests  Are  entitled  to  the  same  consider- 
ation. 

Connaissioner  Parr  and  Commissioner  Coffman  suggested  post- 
ponement of  any  final  action  in  order  to  permit  a  full  con- 
sideration of  all -suggestions  which  had  been  offered  and  to 
obtain  a  more  detailed  knowledge  of  the  problem,  Commission- 
er Cofftnan  adding  that  both  Coranissioner  Hers  and  himself, 
being  newly  appointed  members,  WoulO  require  tine  ,to  study 
<?etrJLl8  of  thvi  proposal  frofi  the  state,  local  and  park 
viewpoints. 

Coomissioner  Cofftban  also  asked  for  clarification  of  all 
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(cont'd) 


the  1««*1  «flpeotB  relating  to  the  uao  of  State  IfUnds  for  a 
^ruoture  in  Golden  Gate  Park  and  the  P^-i^'^t.^^J^'if ^^j; 
S  th.  building's  uee  in  the  park  location,     ^^f  "^f  ^^^• 
Wr  Vaeured  all  persons  present  that  there  would  be  a  full 
review  and  opportunities  for  further  exploration  before  any 
acUon  on  final  oonstruction  would  be  taken. 

Mr    Al  Stettler,  Secretary,  San  Francisoo  Flower  3h^»"g««'* 
^^ong^  for  prompt  action  in  placing  a  petition  before  the 
jS^lSu«  for  County  Mr  FUnd.  with  iMch  to  construct 
^e  SJlrng.     He  warned  the  Co»«nission  that  -1-.  the  Pre- 
liininary  plans  were  submitted  to  Sacraoento,  the  project 
aij^t  well  be  abandoned. 

Following  discussion  of  the  urgency  of  placing  San  Francls- 
lo's^st  before  the  Legislature,  the  motion  of  Co^- 
sLUer  parr  for  postponenu^t  of  the  matter  was  withdrawn  in 
favor  of  iamadiate  action, 

On  notion  of  CoBOissioner  Dippel,   seconded  by  Commissioner 
Coffttian,  the  following  resolution  was  adoptedi 


RESOLVH),  that  this  Con««is.ion  subnit  *«  ^%f '^.^ j!^f  ^' 
^s  in  toe  State  Legislature  the  Tentative  ^^^^^^J  ^^^ 
Construction  of  a  Hall  of  Flowers  (^^i*'^!.'^^^^'''''^,, 

^^,]l^  TRAtf?ACTI0N3 

(.)  t«,or«,  Non^lvll  service  «pp.l,tn..t.  -  Period  Jem«r  U. 


CoBBission  Approves 
Sutolsslon  of  Tenta- 
j  tiw  Plan  for  Hall 
of  Flowers  to  Legis- 
lature ft  Requests  Rmdt 


03^ 


Ttsperary 

SoD-Clril  Service 
AppflintpeatB 


on  motion  of  Co«-issioner  Dippel,   secobd^d  l^  Cc«nissioner 
Parr,  the  following  resolution  was  adopted: 

nnnnliiiilffn  Hffi  ^^^ 

HESOLVED,  that  all  Ten^ora^Jon^iviJ  rKt^^^irionrSfs! 

in  varies  f  "!T''l°:^t7p^rn?^ntS ,  ^^-  ^   ^he  Gener- 
T^O   thru  T.865  (n° /^"^  ^^c^tary  during  the  period 
al  Manager  and  certified  bjr  the  secreary         ratified 

January  U.  195A  thru  February  U,  1954.  are 

and  approved t  and,  be  it 

™««K  RESOLVED,  t..t .  "5°'^;',,:ji^3:rit:Tr  .^on!"- 

Bdtted  to  the  Controller  and  the  Civil  aervx 


Progress  and/or 


(b)  rrnirrtffn  r"*/"''  ^""^  ft^yMn^g- 

On  motion  of  Co^nissioner  Coffin,   sec^nde^  by  Commissioner 
Mppel,  the  following  resolution  was  adopted: 

R^iqlution^No     1^1?? 

.BSOLVED,  thet  for  the  beet  i"»»""'  f J^JTiIerbf^e^l. 

«.e  ><.-•"""  rto™rorr?oll^4^C«.  «-/« 
hereby  requested  to  approve  wi«  * 

Pinal  Payments: 


Mii.l*^>«"-A  ,Vii.ar !  r>5»4« 


Qljga*UaAiSA£li2fiS 


(oontlznxdd) 


R.I.  H0.1A22 


I  B*qu08t  for 


(b)   friTir""*  "^^"^  ""^^  foYlMntfl  (conttd) 

(2)  ENGINEERING  SERVICES-SOUND  DIGS,  AQUATIC  PARK  PIER 


ibPunioett,  5rei  &  Hutchison  -Ist  &  Fin.Payt..    $U1.00 
Period  ending  2*2*5A. 

(3)  Lie     TO  CONSTRUCT, REC0N3TRUCT,MAINTAIN  &  OPERATE  8" 
CAST  IRON  PIPE  LINE  CROSSING  FOR  CONVEYING  STORM  WAIER 
BENEATH  SO.PAC.HWDIERTY,   AT  BALBOA  PARK  (Loaae  #103518 


To  Southern  Pacific  Conpary-  ^5.00 

PB^ront  In  full  consideration  of  license  to 
oonstruct  8"  drain  pipe  line  beneath  Southern 
Pacific  property  adjoining  ^Iboa  Park. 

U)   COF^MA  HEmHT^  DRAINAGE   f^ffTI^nnt.^]  y^.Control'ra  #21Q8 
To  C.   J.  Collins  Co,  -  let  Payment  -  $8,8^3.76 

Period  ending  1-31-5A. 

(5)  tfBST  «^nNaET  B^fiApHERS  ,  Contrnct  ^iLb.Qnnt.mVTfi  KniZ^ 
To  Wn.  Mcintosh  &  Son  -  2nd  Payment  -  110,354.12 
Period  ending  1-31-54. 

(6)  fffiJiN  mcH  ^fflf/^TiDN  Bua.-Cnnt.#UD>Gnnt,rnl'rg  UQL 
To  C.M.Peleti  Co.  -  Ath  Payment  -  ♦12,9X.U 
Period  ending  1-31-5^.. 

(7)  HjpA^/^MA  P/G  t  FffirnHniiaB,  Contr>ict.#13QA^ontrffi'rfl  UQl 
To  M  4  K  Corporation  -  iVth  Payment  -  f21,04V.HB 
Period  ending  1-31-54. 

(8)  TOT  ?"WSET  sriTr  pnvrs,-CQntr»ct  #l2(?.CQntrQl'ro  #a?7S 
To  M&rtlnelli  Construc.Co.  -  10th  Payt.-  »27,77l.J0 
Period  ending  1-31-54. 

(9)  ^^^MP  MATHER  GUEST  CAPTT^S  k  WHSB.-fnTiti  #U,l-nontror  8  31P<?. 
To  Robert  W.  McClintock-3d  Payment  -  f^/,Ji^.5^ 
Period  ending  1-31-54. 

(10)  ft^T,pr>A  PARK  m^mv-  FACiLrrjF.s-Gnnt.#l34-Cnnr.rn]'B  nw 

To  Watkin  &  Sibbald  -  2nd  Payment  -        $19,729.80 
Period  ending  2-1-54. 


(c)  Rftfl^gpt  for  Funds 

On  motion  of  Commissioner  Dippel,  seconded  by  Commissioner 
Hers,  the  following  resolution  was  adoptedt 

nnnn1iit.1nn  »r    ^^-^^ 

RESOLVED,  that  for  the  best  interests  and  proper  c<«^c*  »f 
the  Recreation  and  Park  Department,  the  Controller  be  and  Is 
herely  requested  to  approve  the  following  Request  for  F\inds« 


1954.00 


Ji 


(1)  ALLOTMENT 
Approp. 333.237. 12-1  Scavenger  Service- 
General  Division 

(A  Supplemental  Appropriation  of  $1,056.72  will 

be  required  to  con^jlete  the  year.) 

(2)  xa42iSI&fi£ 

^op.312.-yX).04       Approp.  334.  «eO.  12      1205.00 
Equipment-  Rentals  (Civic  Audlto- 

Recreational  Units       rium  &  Riotography  Ctr.J 
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V  '■■^:  'i^.i'W^si^ 


1^ 


( continued) 

Bflfl'tfflt-  f"''  ^»^da  (oont«d) 
lBiyfil£aa(eont«d) 
yram 

Approp,312.*00,08 
Lands  End  Shoreline 

Approp.  312,500.24 
Telegraph  Hlll^ 
Retaining  W&ll 

Approp.  312.400.04. 
Equipment  - 
Recreational  Units 


lA 

Approp.4990  $1,661,28 

Unajiprop,  Balance  of  Funds- 
Real  Property 
i^pprop*  4990 
Ifoapprop,  Balance  of  Fluids- 
Real  Property 
(Project  cor^jleted) 
Approp,  312,600.00 
Land  - 

Misoellaneous 
(Easeiaent-pipeline,  S.P, 
Property  nr. Balboa  Park  - 
Uase  103518  of  10-20-53) 


2.00 


5.00 


(d)  Request  for  A  Supplenental  Appropriation  of  $10.32  -  Cost  of 
;,<v4ng  Adiuat-mont  ,  Wages.   ^L  Movar  MllTltflnftngfl  Man 

On  motion  of  Coomisslonar  Hers,   seconded  by  Conalssioner 
Dippel,  the  following  resolution  was  adoptedt 


fill  flUiU?!^- 


Rtl.  gg.  U 


ij. 


jHeq.for  Suj^lemen- 
;  tal  Appropriation 
1(10.32  -  Adjustoent 
j  In  Ua^t  of  J-64 


Resolved,  that  this  CoBudsaion  does  hereby  request  the  Con- 
troller, the  Mayor,  and  the  Board  of  Supervisors  to  approve 
a  Supplemental  Appropriation  in  the  amount  of  $10.32  from 
the  surplus  in  the  RecreaUon  and  Park  Department  Compensa- 
tion Reserve  to  the  credit  of  Appropriation  312,130.01  (Wages- 
General  Division)  to  provide  funds  for  an  8-cents  per  day 
cost  of  living  adjustment  in  the  wages  of  the  J-o4  Mower 
Maintenance  ^fen,  raising  the  rate  from  $17,94  to  $18.02  per 
digr* 


fill.  Hfl.LU^ 

8iq.ipproval  of 
iTtsp.&BploTaents 
[frea  Fena.  Salary 


(e)  Request  for  approval  of  Temporary  Employments  from  Permanent 
^f^larv  Ap^raP^'^^tiona — 

On  motion  of  Connissioner  Hers,   seconded  by  Commissioner 
Gallagher,  the  following  resolution  was  adoptedt 

RESOLVED,  that  this  Commission,  on  recommendation  of  the 
General  Manager,  does  hereby  request  the  Controller  to  ap- 
prove the  use  of  funds  in  Permanent  Salary  Appropriations  for 
fllUng  the  following  positions  by  Temporary  Employnents* 


(T-843) 
(T-823) 
(T-816) 

(T-865) 

(T-850) 
(T-862) 


•  Vincent  Cre8ol-CoB?)ensa'n-2/  1/54-2/15/54      137.50 

•  Aart  Verhulst  -S.Lv.w/o  pay ^1/54-2/28/54 
»        Chester  Rice     -Compensa'n-2/  2/54-3/  1/54 

Replacing  Joanne  Amende  s-Lv.w/o  P«^-2A5/54-6/30/54 
n  Grove  Mohr  -      Lv.w/o  pay-2/  9/54-5/11/54 


275.00 
275.00 

1363.64 
923.18 


(f)    <;>r^rfl  for  Service  or  WorJt 


|S«nrice  Order- 


On  motion  of  Comi^ssioner  Dippel,  seconded  ly  Commissioner 
Hers,  the  following  resolution  was  adoptedt 

R^polution  No  M2() 
RESOLVED,  that  for  the  best  Interests  and  proper  conduct 
of  the  Recreation  and  Birk  Department,  the  Controller  be  and 
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n 


I'll       .1  '»ni\»>ii'«ri»<o<i«i  ,i>)«Wl«i>a 


\^0iiAJsmi^^^^^^ 


(cootiiaiBd) 


(oofttlnu«d) 

is  hereby  requested  to  approve  the  following  Order  for  Ser- 
vice or  Worki 

(1)  To  Hyde  Fbrbos,  Consulting  Engr. -Geologist, 

for  profesaional  senrioesi  making  test  borings  and 
soil  analysis  to  obtain  iub-surfaoe  informa- 
tion at  UPPGH  NOB  FUIGROUND,  fiai  ttSl  fiJKSfi&d**>*t^>755.00 
(Requested  ^  Arohitects,  D.B.Kirby  and 
Associates) 


U 


(e)  Extension  of  Tims»3Propoied  Exhibit  and  EaqjosiUon  aiilding- 


n 


Ltenaion  of  Tine- 
h84  Calendar  Days 
(thwl/lV5^)  Granted 
I  to  Architects  Apple  ton 
Ultelfard  for  Comple- 
jUon  Prelia.  Plans  & 
Cost  Sstioates  - 
h^sed  Exhibit  & 


On  motion  of  Coianissioner  Coffman,   seconded  by  Commissioner 
Hers,  the  following  resolution  was  adoptedi 

WHEFEAS,  this  Commission,  by  Resolution  No.  93^  (meeting  of 
October  23,  1952)  officially  designated  location  of  the  site 
for  the  proposed  Exhibit  and  Exposition  auiding  to  be  Gold- 
en Gate  Park;  now,  therefore,  be  it 

RESOLVED,  that  for  the  purpose  of  canq?liance  with  the  condi- 
tions of  the  architectural  contract,  an  extension  of  time 
amounting  to  38A  calendar  days,  to  and  including  January  U, 
1954,  be  granted  to  Appleton  &  Wolfard,  Architects,  in  the 
coin)letion  of  Preliminary  Plans  and  Cost.  Estimates  for  the 
structure. 


Ill 


iii.  NQ.U28 
llteht  Harbor 


(h)  Y/^«ht  Harbor  Mooring  LiCfl 

On  motion  of  Commissioner  Cofftann,  seconded  by  Commissioner 
Hen,  the  following  resolution  was  adopted: 

Rrnnliit.lnn  HfTi  ^^^^ 

RESOLVED,  that  this  Commission,  on  recommendation  of  the  Gen- 
eral yfenager,  does  hereby  approve  the  Issuance  of  Permanent 
and  Teraporaiy  Licenses  at  Yacht  Harbor,  as  followst 

Rate 


7  and  7A 


(^^^^Y  P..rmLicenaea  Maae  of  Boet  SSlliLM' 

I^ter  Kudrovseff  SUMA  175 

Mrs.  Opal  von  Hofen  LBCONU  62 

(form. licensed  to 
dec Id  husband) 
St.Rrancis  Yacht  Club 
(To  be  used  as  a  lanoing  and 
visitors'   float.     Retroactive  to  Jan. 1,1954) 

(2)TflmQrttrY  LlQaaflea 

Dr;  Thomas  G.  Bond      LOREI£I  IV       69 
George  S.  Haden        STEELHEAD    Gas  House  Cove 
Hartwell  Jordan       LAHCEn  65 


Par  ^te. 

♦  5.00 
7.50 


(  7)20.00 
(7A) 10.00 


7.50 

7.50 
10,00 


(a)  Mnuor  Lieansft  AnnliCfltlOD  - 

The  Secretary  reported  that  E.  J.  Clark,  State  Liquor  A*»ini- 
strator,  had  granted  the  Commission's  request  to  delay  the 
hearing  in  the  case  of  the  Wilson  Cafe  application  for  an 
on-sale  beer  license  at  their  establishment  near  the  Oilman 
Playground.  2-11- 5it 


a 


(continued) 

Mr,  Lewis  reported  his  porsonal  invoatigetion  of  the  location 
and  recontaanded  that  the  lioenae  be  opposed.  Commissioner 
Oellagher  having  personally  in(q>eoted  the  location,  concurred 
in  the  recommendation. 

On  motion  of  Caenissioner  Hers,  seconded  by  Commissioner  Dip- 
pel,  the  following  resolution  was  adoptedi 


[caadision  Opposes 
lippUcttion  of  Bruce 
|«ad  O«orgi«  M.  Wilson 
Ifor  On-Sals  Bter  Li- 


HESOLVED,  that  this  Commission,  on  recommendation  of  the 
General  Manager  and  Superintendent  of  Recreation,  hereby 
records  its  opposition  to  the  issuance  of  an  on-sale 
beer  license  to  Bruce  and  Georgia  M.  Wilson,  owners  of 
Wilson* s  Cafe,  998  Giloan  Avenue,  San  FVancisco,  said 
cafe  being  in  close  proximity  to  Qilman  Playground, 
and  there  tuning  other  liquor  establishment!  currently 
operating  In  the  vicinity. 


j Action  Postponed 
]  on  Art  CooBBiision's 
I  Offer  to  Pimanent- 
jly  Loan  Sculptures 
I  Fending  Suboission 

l.fDli^trsg   QT"    Prints 


(b)  Art  Commission's  Offer  to  Permanently  Loan  Sculptures    Post- 


BfiBid. 


Consideration  of  Mm   Art  Conmission's  offer  to  permanently 
loan  certain  sculptures  to  the  Recreation  and  Park  Conmis^ 
sion  was  pos^oned  pending  submission  of  descriptive  photo- 
graphs or  prints  of  the  pieces  offered. 


ttLjLi^SQ 


(c)  Sutpatitution  of  Sub-Contractorai   HIELAN  BEACH  RECREATION  CTR. 

Following  the  reading  of  a  written  request  from  C.M.Peletz  Co., 
Contractor  for  the  Fhelan  Beach  Recreation  Building,  and  the 
supporting  reoonnendation  of  the  Supervising  Engineer,  on 
motion  of  Conmissioner  Coffmzm,   seconded  by  Cocmissioner  Heri, 
the  followir^g  resolution  was  adopted! 


jCoBBilssion  Approves 
jSubftitution  of  Sub- 
ICaQtractors-FHBLAN 
ISiCB  fSCREATIDN  CTR. 
luBacoownded  ty 
|C.K.FiBlsti,  Contrac- 


Reaolution  No.  1Z.3Q 

RESOLVED,  that  this  Commission,  on  recommendation  of  the  Su- 
pervising Engineer,  and  with  the  condition  that  no  change  in 
the  contract  price  will  result  from  a  substitution  of  sub- 
contractors, does  hereby  approve  the  request  of  C.M.Pelets  Co. 
for  permission  to  substitute  the  Portman  Mill  k  Cabinet  Shop 
as  a  replacement  for  the  J.A.Hart  Mill  It  Lumber  Co.,  for  fin- 
iehing  the  millwork  required  under  the  contract,  for  the  rea- 
son that  the  latter  firm  is  going  out  of  business. 


(d)  Hamilton  Recreation  Center  -  Prayings  4.  Surface  Wall  Sculaturo 

The  Secretary  next  read  a  letter  from  Joseph  H.  Dyer,  A*., 
Secretary  of  the  Art  CoBsnission,  advising  that  the  working  draw- 
ings of  Hamilton  Recreation  Center  were  disapproved  without 
prejudice,  pending  further  development  of  the  suggestion  that 
architectural  sculpture  be  enq}loyed  on  the  blank  exterior  walls 
of  the  building. 

In  connection  with  the  above  report,  the  Secretary  read  the 
letter  of  William  G,  Merchant,  Architect  for  the  Hamilton 
Recreation  Center,  submitting  the  suggestion  that  the  architec- 
tural sculpture  eD9)loy  a  tile  of  glased  terra  cotta  on  the 
blank  exterior  walls  of  the  building.  Mr.  Lewis  explained  the 
descriptive  drawings  emd  recommended  Commission  approval. 


2-11-5^ 


Ti&sei'- 


■.■^i/~,'jri'V*'t<*^cvrir;i't-^-«**'wmii 


jji^gHED  Kgjsaa 


(continued) 

On  notion  of  ComLdBsloiier  Han,   auoordod  by  Coraiiilsalonar 
Qftllagher,  the  following  roaolution  vaa  adoptedi 


CflDBl«8ion  Authoriaea 
r]^o««nt  of  Deaorip- 
UT«  Wall  Sculptures 
on  Surfaca  Walla  at 
jiftnilton  Rec.Ctr,  & 
R9qM0t»  *  3u|>pi«- 
a»ntel  Approp.  of 
$6,150  ftrom  19it7 
me.  Bond  Fund  for 
Hlj^  ftireoaa 


RESOLVED,  that  on  recommendation  of  the  Art  Commlaaion,  this 
Commiaaion  does  hereby  authorise  and  approve  the  placement 
of  deaaoriptive  aoulpture  on  the  exterior  wall  aurfaoe  of 
the  propoaad  Hamilton  Recreation  Center  building}  and,  be  it 

FORTHER  RESOLVED,   that  the  hiayor,  the  Board  of  Superviaora, 
and  tiie  Controller  be  requeated  to  approve  a  Supplemental 
Appropriation  in  the  amount  of  $6,150,00  from  the  19^7 
Rooreation  Bond  Fund  to  the  credit  of    Appropriation  Ko, 
180, 550. Ai^  (Hamilton)  to  provide  funda  for  the  deaign 
placement  and  coiiqiletion  of  the  propoaed  surface  wall  sculp- 
ture. 


Rfl».  NQ.U32 


(e)  Crvatal  Plunge  Roof  Repalra  -  ^^73.00  -  Authorised 

From  Lester  C,  Bush,  Superintendent,  Bureau  of  Building 
Inspection,  reporting  on  the  condition  of  the  roof  of  Crys«> 
tal  Plunge  and  outlining  certain  precautions  and  curative 
measures  to  be  taken  iinaediately. 

Mr,  Levis  reported  that  Mr,  Robert  A.  JE^derson,  operator 
of  Crystal  Plunge,  had  been  directed  by  letter  of  February  9 
to  undertake  the  corrective  measures  immediately. 

On  motion  of  Commissioner  Dippel,   seconded  by  Commissioner 
Coffman,  the  following  resolution  was  adoptedt 


Coaalsalon  Authorises 
b^Dditure  of  $473. 
for  Roof  Repairs  at 
Ciyital  Plunge  (Bal- 
:net  of  Repair  F\ind 


WHEREAS,  the  terms  and  conditiona  of  the  lease  at  Cry a tal 
Plunge  require  that  all  repairs  made  by  the  lessors  oust  be 
suboiitted  to  the  Board  of  Supervisors  for  approval  before 
proceeding  with  such  work,  as  set  forth  in  BoaM  of  Super- 
visor's Resolution  No. 13570  (Series  of  1939) |  therefore,  be 
U 

RE30LVH),  that  th:\s  Commission  does  hereby  approve  suqh  re- 
pairs to  the  Crystal  Plunge  roof  as  are  outlined  in  the 
report  of  the  Burflrua  of  Building  Inspection,  dated  February 
1,   1954,   to  the  extent  of  the  uneaqwnded  balance  of  the 
12,500.00  Repair  Account,   namely  $473.00, 


(f)   l^^tfication  Qf  Leaae  Agreenent  -  Lftke  Mftrced  CofflPMY 

The  Secretary  subnitted  the  draft  of  the  modlficatiop  of  the 
Lake  Merced  Con5>«uv  lease  agreement,  drawn  by  the  City  Attor- 
ney in  accordance  with  the  Commission's  intent  under  Resolu- 
tion No,   1302  of  October  U,   1953.     He  aaked  Commission     ac- 
tion to  incorporate  the  exact  modification  in  the  official 
record. 

On  motion  of  Commissioner  Herz,   seconded  by  Commissioner 
Coffman,   the  following  resolution  was  adopted: 


"^fication  of  Lease 
I  *P««»nt-Lake  Merced 


RgflpluUgn  Wo.  U33 

RESOLVED,  that  this  Commission  does  hereby  approve  the  folloi#* 
ing  modifications  in  the  terms  of  the  lease  agreement  with 
the  Lake  Merced  Con^jany,  and  authoriaea  the  amendment  of 
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u 
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Resolution  No.  1302  to  the  extent  that  the  following  changes 
m  the  wording  of  Itoragraph  U  (b)  of  the  aforesaid  agreement 
be  modified  aiid  changed  to  read  as  follows » 

«(b)  For  the  second  year  of  the  lease  agreement  and 
for  eaoh  succeeding  year  through  March  31,  195^  the 
Usaee  shall  pay  the  sum  of  one  hundred  dollars  »100.00; 
a  month,  or  a  sun  of  money  equal  to  one-twelfth  il/12; 
of  105t  of  the  previous  year's  gross  receipts  from  the 
sale  of  tobacco,  food,  refreshments,  and  all  other  mer- 
chandise, plus  one-twelfth(lA2th)  of  2(*  of  the  previous 
year's  gross  receipts  from  all  other  activities,  which- 
ever amount  is  larger,  payable  on  the  1st  day  of  each 
and  every  month,  for  each  year  commencing  on  the  1st  day 
of  JUly  and  continuing  to  and  including  the  let  day  of 
JVme. 

"Ftom  and  after  April  1,  195A  the  Lessee  shall  pay 
the  sum  of  one. hundred  dollars  ($100.00)  a  month  or  a 
sum  of  money  equal  to  one-twelfth  {l/U)   of  t^  of  the 
previous  year's  gross  receipts  from  the  sale  of  tobacco, 
food,  refreshments,  and  all  other  merchandise,  plus  one- 
twelfth  (l/12th)  of  1556  of  the  previous  year's  gross  re- 
ceipts from  all  other  activities,  whichever  amount  is 
larger,  payable  on  the  1st  day  of  each  and  every  month, 
for  each  year  comiaencing  on  the  1st  day  of  April,  195A 
through  the  1st  day  of  JUne,  195^,  '^.^"J'^'^f  °^,« 
the  1st  day  of  July  to  and  including  the  1st  day  of  Jun» 


||g)(  bUSINESa 


(a)  Award  of  Contract:  Construction  of  Veterans'  Shelter,  Kezar 

The  Secretary  next  read  the  sealed  bids  received  and  opened 
on  February  9,   195-;,  as  follows,  ^^^^^^^  ^^ 

ROBERT  L.  WILSON  $50,273.00  0^6,460.00 

158  South  ftirk  Street 
San  Franaisco  7 


■'•SjiSSS 


*«ard  of  Contract- 
Veterans  Shelter, 
Uiu  Stadium-  to 

80ERT  L.  WILSON 
for  1^,^.00- 
(Ut«rntte  "A"- 


m**^  Biddersi 

Jacks  &  Irvine 
Thulin,Bray  &  Miller 

Builders  Inc. 
Antone  Petersen  4  Sons 
William  Mcintosh  A  Son 
Dance  Construe' n  Co. 


|51,2A9.00 
$51,474.00 

$51,770.00 
$52,125.00 
$58,691.00 


$47,084.00 
$46,629.00 

$47,270.00 
$46,982.00 
$55,491.00 


On  motion  of  Commissioner  Dlppel,   seconded  by  Commissioner 
Gallagher,  the  following  resolution  was  adopted: 

Bflfinl^itilnn  Nft.  UU 

RESOLVED,  that  this  Commission,  on  recommendation  of  the 
General  Manager,  d^s  herein  award  the  -f^J-i/,°^^,r^~^- 
♦  4  on  of  Veterans  Shelter,  Kesar  Stadium  (Alternate  a  - 
Cr  nl^^o^)  t^  BO«BI  ^-   "i^".  158  South  P'^k  Stre.t^ 
^r^In^Ko"  object  to  «all.bllltjr  of  fund.,  he  being  th. 
foDeftT.^!^  :^  «.poB.ible  bidder  therefor  In  the  »ount 
of  $46,460.00;  and,  be  it 

FURTHER  RESOLVED,  that  the  General  Manager  and  the  Secretary 
are  empowered  to  execute  this  contract  on  behalf  of  the 
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Res.  >fo.  If^^ 


Recreation  and  Hrk  Co  mission}  and»  be  It 

FURTHEn  KESOLVia),  that  the  Secretary  shall  file  notice  of 
approval  In  the  official  advertising  of  the  official  news- 
paper of  the  City  and  County  of  San  Francisco, 


(b)  Requests  foi?  Extension  of  Time  for  Awarding  Contract  AND  a 
Supplemental  Appropriation  of  015,000,00  from  Land  heserve  - 
KQjar  Veteypniy  Shelter , — __^ 

In  connection  with  the  above,  Mr,  Lewis  reported  that  addi- 
tional funds  in  the  arwunt  of  015, 000,00  would  be  required 
to  meet  the  proposal  of  ROEERT  L.  WILSON,  Contractor,  and 
asked  that  a  Supplemental  Appropriation  be  tieqoestod  In  that 
amount. 

On  motion  of  Commissioner  Dlppel,  seconded  ty  Commissioner 
Gallagher,  the  following  resolution  was  adoptedt 


Request  for  A  Sup- 

jpleaBntal  Approp.of 

I  }15,00O.OO  &  An  Ex- 

I  tension  of  bO  Days 

to  Award  Contract: 

Veterana  Shelter, 


Rftnnlwtlnn  Ho.  m^ 

RESOLVED,  that  this  Commission,  i»  order  to  proceed  with  the 
Construction  of  the  Veterans  Shelter  at  Kesar  Stadium,  does 
hereby  request  the  Mayor,  the  Board  of  Supervisors,  and  the 
Controller  to  approve  a  Supplemental  Appropriation  of  ^15,000. 
from  Appropriation  No.  4990  (Unappropriated  Balance  of  Rinds- 
Real  Property)  to  Appropriation  312.500.88  (Construction  of 
a  Veterans  Shelter,  Keior  Stadium;  and,  be  it 

raRTHER  RESOLVED,  that  the  Mayor  and  the  Board  of  Supervisors 
be  requested  to  approve  an  extension  of  sixty  (60)  calendar 
days,  to  provide  sufficient  time  in  which  to  appropriate  the 
funds  to  legedly  award  the  contract. 


BeqtWBt  for  Addi- 
tional Engineering 


(r^T^p^^„^^r^ny  P^raonnel  p^r^ut r»nanta  ■.  Balance  Of  FlSgal  IsaS 

The  Secretary  read  the  report  on  anticipated  Engineering  per- 
sonnel requirements  for  work  in  connection  with  the  1947 
Recreation  Bond  JUnd,  as  submitted  by  Mr.  G.S. Barman, Super- 
vising  Engineer. 

Following  Mr.  Harman's  explanation  of  the  reasons  for  in- 
creases in  the  various  position  classifications,  o^^°^^°« 
of  Commissioner  Hera,  seconded  by  Commissioner  Cofflnan,  the 
following  resolution  was  adopted* 

RESOLVED,  that  this  Commission,  in  order  to  assure  the  unin- 
terrupted prosecution  of  the  work  under  the  1947  Recreation 
Bond  PVuid,  does  herety  approve  the  recommendations  and  re- 
port  on  Engineering  personnel  requirements  as  submitted  by 
Supervising  Engineer  Harman  under  date  of  February  4,  1954; 
and  the  Ciril  Service  Commission  b*,  and  is  hereby  requested 
to  approve  one  (l)  additional  permanent  appointment  of  an 
F4D1  Junior  Civil  Engineer,  and  three  (3)  additional  tempora 
ry  appointments  of  F401  Junior  Civil  Engineers  on  an  -as, if, 
and  when  needed"  basis. 


rf^^h^if:. 


Ki-".iC^t,K' 


"."""''■' y^'r.  -  ■  Walii, 
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Cd) 


Request  for  FMnds  to  Meet  Budget  Deficienclea-Fiacal  Yr.  Ending 

ffo^rirLager  reported  the  need  for  Supplemental  Appropria- 
tlons  m  both  the  personal  and  noi^-personal  service  accounts  to 
neet  deficiencies  up  to  and  including  the  close  of  the  fiscal 
year,  and  requested  Commission  action. 

Following  a  detailed  report  br/  Mr,  Lewis,  on  motion  of  Comnds- 
sJonerc^ffman,   seconded  by  Commissioner  Hera,  the  following 
resolution  was  adopted: 


.  Requ«t  for  PVmds 
'  to  Meet  Budget  De- 
ficiencies for  Bal. 
ifiicallr.  1953-54. 
(Arsenal  and  Non- 

'  mnm^  gflrvicea) 


[ilijqjiyiUff 


RESOLVED,  that  this  Commission,  on  recommendation  of  the  General 
Wbnager.  does  hereby  request  the  Controller  and  the  Board  of  Su- 
^r^^^^a  to  appro^^  the  appropriation  o^^^/|^-;^-^  J^^" 
as  may  be  legally  available,  in  the  amount  of  1^12,572.00,  to 
LeHhe  estimated  deficiencies  to  June  30,  1954  for  personal 
^^ices,  and  in  the  amount  of  $U. 832.00  to  "««*  estimated  do- 
TiVieTcies   for  non-perscnal  services  to  June  30,  1954  -  auch 
deficiencies  being  set  forth  in  detail  as  follows: 

fBft^^nwAL  ss;(qw^'  ESTD4(\Bg  CBTKI^il^'Tfftg  -  '^"«^  ^-  '^ 


Overtime 
Holidays 
7,09  DIVISION 
Holidays 

Holidays 

Hir.r^HF.ATIQNAL  UNITS 

Holidays 

Temporary  Salaries 
RETIREMENT 


ftflprnpriation 

312.111.01 
312.112.01 

312.112.02 

312.112.03 

312.112.04 

312.120.08 


600,00 
1,567.00 

278.00 

163.00 

364.00 

1,000.00 

^600.00     ei2,572.00 


wn^-p^<^n»fAL  SEPVT^-'^-  ESTIMAIED  PKFTCIENpiES  -  .Ti^n?   ?9.    '?4 


(aUBPAL  DIVISION 

Contractual  Services 

Allow.Employees'  Car 

Materials  8c  Supplies 
ggg  piVISIDN 

Forage 
gnftlTfffl^"^  DIVISIQW 

Contractual  Services 
FIB^REftTMAJ-  SERVICES 

Contractual  Services 
CAMP  MATHER 

Contractual  Services 
SCAVENGER  SERVICE 
AUTO  MAINTENANCE 
PIEL  k  LUBRICANTS 


312.200.01 
312,203.01 
312.300.01 

312,385.02 

312.200,03 

312.200.04 

312.200.08 
333.237.12-1 
333.216.12-1 
333.321.12-1 


6,000.00 

550.00 

15,375.00 

4,500,00 

1,000.00 

750.00 

3,600,00 
1,057.00 
4,500.00 


flBAffi  ISm  (requested  ly  Supplemental  Appropriation  ^^^  ^^^^ 

^^  ^^    dated  Feb.U,   1954  (Rea.No.l437)  J^Tt.Wft.wv, 

A^  ffi  IT  FURTHER  ^^OLVED,   that  the  General  ^«^nager  -d^he  Secrete- 
Sy^L-n^ceTsa^^V^^^^^^^^^  tf  f  ^^^^ose^  STthis  resolution. 

l^ere  being  no  furthlr^llslness  to  come  before  the  Cojmission, Presi- 
dent Sutu?  declared  the  meeting  adjourned  at  5:00  P.M. 


.1 

Respectfr**!/  submitted, 


^rf-w  ecu*/  <rc*"'W'^ 

f^        Secretary 
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San  Ppanclsco,  California 
February  25,  1954 


RfiU^ 


^BBlSZOi  fi£  UifiUifiA 


tg[tmncATiDNS 


The  Seventy-flftl.  R-gular  Meeting  of  the  ««creaUon  ^d  Park 
Conidssion  was  called  to  order  on  Thursday, February  25,  195A 
at  3iOO  P.M.,   President  3utter  presiding. 

The  following  Commissioners  were  present: 

Mr.  Louis  Sutter,  President 
Mr.  Williani  M.  Coffman 
Mrs,  Henry  J,  Dippel 
Rev.  Eugene  A.  Gallagher 
Dr.  Francis  J.  Hers 
Mr,  Rred  D.  Parr 


Mr.  Roy  Flanun,  Chainnan.  Society  for  P^«f  ^f  J°^  ^J^^^?^? 
^;o  IvK  asied  for  a  clarification  of  ^^^^^^^  ^^^f^ 
in  the  minutes  of  the  neeting  of  February  11,   1954.     fhe 
sLretaS  explained  that  Resolution  No.U27  was  not  in  con- 
m  t  ^th  Ssflution  NO.U20.  and  that  the  --;^-  therein 
nf  ^e  designation  of  Golden  Gate  Park  as  a  site  for  the 
^ro^sedlxTbit  Building  was  a  reference  ^o  a  prior^o^^nis- 
Son  action,  made  solely  for  purposes  of  ««P^»i°J^.^« 
Jtnhitectt s  need  for  an  oxtension  of  time.     Resolution 
S^ll^deJlnitely  established  that  the  Cornndssion  cohsiders 
?^;^te  oJ  S^e  E^ibit  Hall  to  be  undetermined  as  of  Febru- 
Z  li:   1954.     With  this  clarification,   the  ndnutes  of  t2.e 
?^R;gursr  Meeting  of  F^bruaiy  U,  1954  were  approved. 


HcLaren  Park 

^b1  fiirgj?*?^* 


of  Supervisors,  covering  the  purchase  of  additional  lands 
required  for  McLaren  Park, 

On  motion  of  Commissioner  Parr,  seconded  by  Commiasioner 
Dippel,  the  following  resolution  was  adopted. 

Unnnliitlnn  f"    i^^ 

^LVED.   that  t^i-  ^°-^«t°Vrenu)'reso'^Sfi"^^^^^^^ 
the  Board  of  Supervisors,  the  eleven  ^^^^ Jf"°       p^    „ 
iilng  purchase  of  certain  properties  for  McLaren  m*,  as 

followst 


ftom 


Pnnrir1r^^°n  nf  p^"p««-ty 


(1)  Katharine  Sauter  -  l/2  int.  Lot  28 
^  1/2  int. Lots. 53, 54 


(2)  Jtee  G.  Warfel 

(3)  Adolph  Walter,  Jr. 
U)  Otto  k  Dora  Slerck 

(5)  Paul  Kovall 

Robt.ft  Latresaa  Lewis 

(6)  R.T.  4  Madeline  Burke 

(7)  Anthony  S.  Flore 

(8)  F.A,  &  Nora  Best 
Jtory  E.   McCauley 

(9)  R.  T.  4  Madeline  fturke 

(10)  Morris  Klink 

(11)  State  of  California 


Lot  38 
Lots  8,  9 
Lot  9 
Lot  20 
Lot  12 
Lot  12A 
Lot  16 
Lot  36 
Lots  33, 
Lot  2 
Lots  7,  I 
Lot  5 
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Block  6242) 
6189) 
6138 
6135 
6134 
6189 
62U 
6003 
"   6215 
••   6179 
«   6179 
«   6139 
"   6188 
"   62U 


Purchase 
■  PrlM  ■ 

>  600. Op 
250.00 
7,250.00 
7,500.00 
297.58 
350.00 
52.20 
300.00 
600.00 
1,200.00 
1,600.00 
700.00 
5.00 


n 
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'^*^^        (b)   PVomEugena  J.  WLordan,  Director  of  Property,  resolution  for 

Mission  to  the  Board  of  Supervisora  which  would  authorise 
Srslllrat  public  auction,  of  any  buildings  Presently  owned 
or  hereafter  'acquired  in  McLaren  Park,  provided  J-h  build- 
ings will  not  be  needed  for  park  purposes.     Commissioner 
Cofftnan  asked  that  the  Coiamieslon' s  approval  stipulate  that 
no  buildings  be  sold  by  the  Director  of  Property  without 
tois  department t 8  prior  review  and  clearance  for  such  public 
•ale. 


CoeiBl88ion  Authorises 
Sale  of  Buildings 
icquired    at  McLaren 
Psrk,  When  Cleared 
ig  Sot  Required  for 


California 


PUn  Proposed 
to  Include  Map 
is  Exposition 

Umdi 


On  motion  of  Commissioner  Dippel.   seconded  by  Commissioner 
parr,  the  following  resolution  was  adopted: 

RESOLVia).  that  this  Commission  approves    for  submission  to 
the  Board  of  Supervisors,  the  proposed  resolution  for  adop- 
tion  by  the  Board  of  Supervisors,  the  effect  of  which  will 
auSorJze  the  Director  of  Property  to  sell  ^\P^^^^l^l'''i';\ 
all  buildings  and  improvements  acquired  in  McLaren  Pj^k.which 
buildings  and  inprovements  have  been  cleared  for  such  public 
sale  by  this  department  as  not  required  for  park  purposes. 

(c^Dft-om  Supervisor  J.Eugeno  McAteer.  dated  February  15,   1954, 
requesting  advice  as  to  what  progress  has  been  made  ty  the 
special  committee  assigned  the  task  of  finding  a  location  for 
the  California  Relief  Map  in  a  public  park  or  square.       Mr. 
MoAtoer  referred  to  his  earlier  correspondence  with  Mr .Brooks, 
Chief  Administrative  Officer,  in  which  cost  estimates  for  We 
construction  of  a  building  to  house  the  Relief  Map  were  given 
ranging  from  ♦72.000.00  to  $82,500.00,  depending  on  the  accom- 
modations for  spectators, 

(c.2)From  Supervisor  J.Eugene  McAteer,  dated  February  18,   suggest- 
ing  that  the  proposed  Exhibit  Hall  be  considered  as  toe  loca- 
tion for  the  bousing  of  the  CaUfornia  Relief  Map,  and   suggest- 
ing  that  Exhibit  Hall  plans  which  would  include  provisions 
for  the  map  might  possibly  enhance  San  Francisco's  receiving 
State  financing  for  the  building^ s  construction. 

Following  recognition  of  the  merits  of  Supervisor  McAteer«s 
wggestion.  on  motion  of  Conunissioner  Coffman.  fj'O"*^^^^ 
J^ssionir  Parr,  the  matter  was  taken  under  advisement  and 
the  General  Manager  directed  to  instruct  the  ^°^^''^^^<'^"- 
sider  the  foasibility  of  the  suggestion  of  including  the  Ra- 
Uef  Map  in  Exhibit  Hall  plans  when  each  of  the  several  sug- 
gested sites  is  being  studied. 


L.T„  ^.ds:        (d)   From  City  Attorney,  Dion  ^-  «°f '   -P/^^^^^.^P^f.^^l^^^^^ 
Cit,  Attorney  J^bruary  15.   1954  advising  that  ^-^  ^'coiL'ssJon  of  con- 

UlM  \v  Opinion  funds  on  park  roadways  will  afii  deprive  tne  uommiss 

\mi  that  Cotmission   trol,  management  and  direction  of  roads. 
Kn.  Control  of  ^^  ^^^  ^^^,,  ^^^  City  Attorney's  opln- 

^^ fo;  !:^d  advlL  because  two  o'S-^"^^--'   tietv^rP^  'ae'-«. 

Planning  and  Housing  Association  and  the  Society  for  Preserva 

tion  of  Golden  Gate  Park,  had  raised  the  J""^^°"^*^f.!^_^ 
Cormolssion.s  control  of  park  roads  might  be  ^^;;l\lZZl 
if  maintenance  work  on  such  roads  were  performed  by  the  Depart- 
oent  of  Public  Works  with  State  gasoline  tax  funds. 
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^^i,^-t,-.^.XH 


UTTBT- 


2:S"o!p.^firs-.t«..Vi.t.  D.1  *r  Oor..n  Club. 
Tin   33nd  Avonue,  San  Franolaco, 

i;rUtc::tSr^=  «.'&-■  si; Jr  co«.ntea  that 

wouiu  ^    luHiiar     ^^3  Rodwood  Avenue,   Corte  naaera, 

d)   Prom  Clemant  W.  Miller,  U3  ^^^^gtrybing  Bequeat  funda  be 

rtnff  to  the  public  meeting  on  the  Hail  oi   '^^'^"'..'^ 
ring  ^o  *-"«  i'  ^     -  Q^  ^at  the  word  "igaiftilXa 

and  calling  ^^^''"^'^^^^^  ^"^3  of  the  proposed  Exhibit  Build- 
does  not  appear  on  the  drawings  01   w»«  y    *~ 

tng,  as  stated  by  Mr.  Stettler.  Highlands  LnproTe- 

(f)   R-om  Mrs.   FVank  Montoro    Secretary     Crocker  ^fj  ^^^ 

n«nt  Association,  78  Chicago  ^^y'  "°*J;[y^^^^!^_c°ntly  formed 
that  their  neighborhooj  oga^^  '^ 

II  Terr^t^eTst  "G:nevf  A^enu'e'on  the  north,  a«i  south  and 
!rst  I  thrcoli^^y'line,  ^  expressed  interest  in  recreation 
and  park  services  for  their  people. 


liEfflESENTATIVES 
!  L\S^  DELEGATES 


Ccaisiion  Makes  No 
I  BiqiMtt  for  State 

tmit  for  E3diibit 

Bill  -  Contra 
\h».  NO.U20 


I  Ihiror  Robinson 
i9i)a*it8  Sutro  Hts. 
(or  Exhibit  Hall 

m . 


and  Exposition  Hall  (Hall  of  Flowers). 

San  Pr«cl.=o  ha,  oflclally  «"f '"^bU  Hfirt^  Sm.  -HI 

tion. 

p„,W,nt  S..tter  .:.plai„.a  that  tj'  =2r'J^"o?  Cp«v'». 
ply  for  Stat.  Pond.  '»'^'  """i""";  f,;  ^r«d  a,  '  r.»lt 

r/r=w:  r =:  j^  ^rnio^o:"  "ceaur..  xh.  co^ 
^.f.;.?o^.a  u.  -"-o"i-.r"cra"rt":'.:uorwa. 

S  .0  inalcat.  in  the  Mlnut..  of  fcbruaiy  U,  WA). 
Pr..ia«.t  Suttar  then  r.port.a  thai  Hi.  «»""•  ^^'^f!',^* 

any  restrictions  in  the  Sutro  will  f  J^^l^^^^^J;^,  eluding 
hibit  the  erection  or  operation  of  ^^^^^^  ^"^^,  city 
in  Sutro  Heights.  The  Secretary  read  the  text  of  the  City 
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?0 


L^0I41flSUm-2li«S4« 


Lty  Attorney 

Sating  Sxi^iWt 
Light!  (Opinion 


..,        ..,.  ^.M^.  H-     7Q/.,  aated  February  25,  195A,  which  an- 
''    '^'ll^^^fr^ihr'aeverk  quertions  regarding  the  use  of  a 
"^M       oflutii  HeigS^rJor  the  Exhibit  Hall.     The  written  opin- 

Kient  ^turtan  a*'d  for  expr...lon.  fro»  ^  delegate.. 

the  San  iV«a.l.eo  Flower  ^»;  P^"-  f  ^^e  Comml.sion'.  atten- 
u"  t  Z  prop"  JTo^'^r  ^oiViiaing  »a  Garden  Center 

tion  to  "i*  P'°P°°  originally  sutnlttad  several  years  ago. 

l„  Golden  °»^,^'^  "  "^|i^7  Show  Building  originally  pro- 

Toi  •r.irurortJro'^t:^  ao  -o  ^-^-rt^r*J'c.r 
:r.  ;rr.dnrte^'^t^rrr '-^ -^^^^^^^^^ 
-  r  aHSs'ss^  r  S!  rodo?rrra.:r"!;  r.,:oi.. 

cost  of  under  •300,000.00.     «r.  resolution       , 

tion  of  Landscape  Architects,  ppeseoi^a  ww  *^c» 
i     ♦^  wth«rr Board  of  Directors  on  February  19,  195A,  in 

hlblt  ftiliaing  anywhere  In  °°"»"  °!^..  ,i^° ^Jherihu.  park 
aealgnatea  '«  park  u«.  and  urged  ^^^J^^^IJ/^f.^  ,,  California. 

;riU%ir.:?x?r::.Chircrnvlctlon  t^-t  t^.  .,.000  .,u.re 
>oot  .truetore  rtiould  not  b.  reduoed  In  .iM. 

following  con.lder.ble  dl.ou«lon  .nd  cogent,  by  °f «'  7"""** 
luin^^L  delegate.,  Co-l-ioner  Parr  J.^  red  whe^«t^    ^^ 

Cc»l..lon  would  '-'^^"^^^^^'i^J^aentaUve..     Father 

rri-Li^j^^ginte^j  -  ^^^^^^ 

loc.ted  elMwhere,  would  be  avallaoie  lor  v. 
question,  could  not  be  definitely  anwered. 

Then  CoMnl..lon.r  l^rr,  •P'f ^°«/'  »  "^flg^f J;ftu«rL°.ocla: 
rector,  of  the  Cow  Palac.  (Ho.l-A  ^l»"lct  Agrlcu 

tlon).  Offered  '>>•  -g^^'J^^^/f^^;^,"  .^IbUltlf.  of  u.lng 
rcrri.:^ bu"ll.=f  ?-  -  of^San  Fran^d-co..  larger  e*lb- 

It.. 

A  „<»i.  P>-..ldent  Sutter  that,  lacking  definite 
Comnlaaloner.  agreed  with  """!"  "J^  ^^^  ^  jh^^e  remained 
plan,  and  .it.  location  for  f^ ^f^^^l^f^l/",^  state  Ugl.la- 

-•"jUi^r-cr/r  "s^^  rtr.tra^di"ai- 

Tarr  o?^ri?;hr.:ruorwSrhrSeroffer.d  «,d  loc.. 

tlons  that  have  been  proposed. 

on  motion  of  =-^f -EiijrH;u  ri'.Sid^rs^rH:^' 

r.  Xrd:rToLI5:ror.r^re  -  other^^^^^^ 

tlon.,  Idea.    «vd  P-P°«;;"„7,t"!o^.     on  "'t"".  member. 
:rdrt-a."a"Li«erin"u.  foLlderatlon.  ln«.tlg.tlon, 
^  ,tuS  of  the  entire  E*lblt  Hall  matter. 


2-25-W 


(a)   fTQgreaa  an^^Ar  Pinal  R^vmentS. 


jfQgte»3  and/or 


On  motion  of  Conaalssioner  Dippel,  seconded  ty  Commissioner 
Her2,  the  following  resolution  was  adopted: 

iffiSOLVED,  that  for  the  best  interests  of  the  Recreation  and 
Park  Department,  the  Controller  be  and  is  hereby  requested 
to  approve  the  following  Progress  and/or  Pinal  Payments! 

(1)  n^Tff^-w  GATC  PARK  RAND  CONCERTS  -  rant.rnnt,  WH'  2g^  ^  - 
To  Ralph  Hirray,  Director,  7th  Payt.  -     »1, 855.00 

r-eriod  ending  1-31-5 A.  ,^„^ 

(2)    pftTROT.  SERVipif^'^  -  LAKE  tigm?  {ffiCHSATION  AREA 


!  Modifications 

'g(  Contracts 


To  Associated  Sportsmen  of  Calif. -8th  Payt.-    IA33.00 
Period  ending  2-28-5^.  ,   ,^  ,« 

(3)  f^rm  P^^'  '^"'^  PIF.TrtiniK>B-Cont.#Hi9    f1flt,ft^  ^"^^^g,  ,, 
To  William  G. Merchant,   Architect-Fin. Payt.-  f  J.->4 

As  per  contract  and  Modification  #1  based 
on  final  construction  coat,  «_«  ^     ^     ,,     ,,na 

To  C,   J,  Collins  Co.  -  Final  Payt.  -  »3,439.^ 

Work  coiq)leted  2-11-54. 

(b)  Mgi1ff^g>^^^Q"g  9^  Contracts 

On  motion  of  Comnissioner  Dippel,  seconded  by  Commissioner 
Hers,  the  following  resolution  was  adopted: 

FinnnliiJilnn  Hhi  I/i/'' 

RES0LV3SD,  that  for  the  best  interests  and  proper  co^J^uct  of 
the  Recreation  and  Park  Department,  the  C°"^^f^^«%^^^/» 
hereby  requested  to  approve  the  following  Modifications  of 

Contracts: 

(1)  ftfT^?f^  ?/r.  ^  FiETnHOt?y>R-Contrarti  JM^M  1-1^^3 

To  Wm,  G.  Merchant,   Architect-Modification  fl, 

to  adjust  estimated  construction  and  plan  cost 
of  construction  in     ccordance  with  terms  of 

t      t  -  ft  decre&aft  of,  , •5''-".^'° 

(2)  TEN  GUESt"*CABINS,   ONE  WHSe'.-CAMP  MATHER^  Contract  #U> 


To  Robert  W.  McClintock^hange  Order  #1  -  for 
changes  not  indicated  in  contract  or  plans, 
necessary  for  proper  completion  of  cabins  -  ^^  ^^^ 

(3)  SSsT^SUlBET  CoJwUNm  CBNTBRSITE  iMPVTS.-  Pont.  #126  - 

To  Martlnelll  Construction  Co.-  Change  Order  #3- 

for  changes  made  as  per  Change  Drawings  CD-2, 

CD-3  -  curb  wall,  electrical  work,   stairway, 

lawn  boxes,etc,  -  AB  iBfitftMft  o^-    •   •   !   '    '   :Zis\221 

^^'  ?o  iSne  Carpentei>^ha^^^  Order  No.   1  -  for 
relocating  2"  water  line  and  change  electric 
ground  wire  from  #10  gauge  to  #8  gauge  -  ^^^  ^ 

^.^  ^f^  r.n;^m  TTR  ^T^lr^nni,  ^1?^>'nTit,roTr;  #2Q7S 

^^'  T^TMartlnelll  Constwct        Co.-Change  Order  H- 
for  rebuilding  pneumatic  pressure  tank  from 
design  working  Pre-ure  of  ^  ^^^']^J^Z\ni.<^ 
working  pressure  of  90  p.s.i.,  fiB  infitwaBg 


2-25-54 


(c)  gftfl^|^«t  for  yiindii  "  AlMff^W? 


OrdBTS  for 
jlfY^BB  or  WoA 


On  «,Uon  of  Ca»i«lo~r  Dlw-l,  »cond.d  «»  C<«l..lon.r 
0.ll««h.r,  th.  foUonlog  resoluUon  ««•  «iopUdi 

l^iiiliitlnri  Hn    UP 

■BSOUnS    th.t  for  th.  tart  lnt«r.rt.  «d  prnper  «>»*««  »* 

U  h«^  «q».rt.d  to  .wroT,  th.  follo«i»«  fteVt.  for 
TUndtt 


312,200,CWl 


3U.300.04 


fiirpoift 
Contractual  Sarricea-Reoreatlonal 
Units  (Request  for  ftip.Approp.  or 
Tranafer  of  1750.  In  transit) 
rbtls.  *  9upplie»-Recreational 

Doits  -  «  _^   , 

333  321.12-01  FUel  ft  Lubrlcants^n*  1  Divialon 
(Request  for  Sup.Approp.   or 
Transfer  of  $4500.  in  transit) 
312  aOO.Ol        Contractual  Senrices-Gen«  1  Div. 
(Bequest  for  Sup.Approp.  or 
Transfer  of  $6,000.  in  transit) 


(d)  ^^flT*  f^  glTTlfl*  Q''  ^^^ 


on  «U.n  of  Cc-i..lon«  H.r,,  «eon*d  ^Cc-1 -loner 
Dlpp.1,  th.  foUowtng  r.»luUon  WM  »Sopt.d. 


Park  (Appropriation  312,500.35) . 


(,)  j'^iii  pgrbor  nnnrm  ^•<««*— 


I>(^t  Harbor 


Service  or  Workt 

(1)  Sw^ce  Order  to  Colorado  Riel  and  Iron 
Corporation,  Pacific  Coast  Di^«io«. 
.^ock-  F^nce  Pn>Tt»ent  -  f<«-^^^- 
Uon  of  b-ft.  Chain  Link  Pence  at  Larsen 


11,271.00 


(2)  Work  Order  to  Deparfsnt  of  J^^^;.""^^;:^^ 
to  «ake  engineering  mrr^  of  ^^'f  <^f  *'*•" 
tion  Center  Site  (Garfield  Square) ,*^d 
prn)are  «p  of  sa»e,   showing  P«1«r2Li^ 
^  sections  sTenr  50  ft.,  any  *t«^ 
ch«iges  of  gr.de.  any  existing  ^^°;-f  ^» 
J^iag  Uadscaping,  and  all  "^J^^^^"  .  ^ 
SrS2r  various  characteristicts,  -^^"^^  ^ 

which  win  serve  tMs  area 


On  «,tion  of  Cc-isloner  Dip|*l.   ^<^^^  ^  Co-i..io«-r 
t^'tZ  ?ollawing  resolution  was  adopted: 


'.;.  -  -i.-'  '^^'^**^'>'^^<  >v 


m 


■mimS9amausasKX£.-.. 


.  :^:^v=i^:-ix-:.,^ris.y^.'f:jj(,i 


(1) 


R.9.  *>.l^ 
[jjfflilil— — 


Enil  Magllocco,  Jr.  *n<J 

toll  mgUocco,  3r.  LWH  »™ 

(Transferred  from  Berth  #183 i 


Bate 

110.00 
♦5.00 


n 


l^goaifiJ^^^ 


iai.  Mn-IAAS 


The  secretary  reported  he  >^'^^^,^:^^^^^^^ 

^Jd'tTtS;  ^xt^regular  meting  when  the  photogra,*.s 
could  be  rerieved. 


(a)  Award  of  Contract:    DBTAIi^TIDN  OF  DRA DC- BALBOA  PABI^H 

^"^  rim^  r^.  nr>2  n      t,n  ^^r^ri  PAULSEN 

The  Secretes  then  read  the  sealed  bid.  received  and  opened 
on  Tuesday,  F^bniary  21,  1954  a.  follow.: 

pprtue.#2 
I  ^.00 


l^l^^y^ynt   Bid 

12,002,25 


p^^c.#l 
1250.00 


mj  BIDDER: 
(ZOKZ  PAULSEN 
2922-25th  Ave.,  S.F, 
W!i9T  Adders: 
Bernard  Geynan 
E.J.Treacy 

Coast  PipeUne  Contrac»r 
Associated  Engineers  Inc 
tteguire  and  Hester 
Watkin  k  Sibbald 

Flora  Crane  Service 
Gene  Carpenter 

F.W.Spencer  *  Son, Inc. 

J.Henry  Harris 

Bemal  Construction  Co. 

C.   J.  ColUns  Co, 

Edwin  L.  Berkley 

Sl!^er,  th.  following  re«.luU«.  w«  «iopt.<i. 


Coaditlon  Awards 

Contract:   INSTAU.A«H 
n  DIUQB-BALBOA 
SKORFIEIL.  to 
lORGE  PAULSEN  for 


♦2,535.00 
♦2,^48.00 

.♦2,699.15 
.♦2,822.00 
♦3,UD.0O 
♦3,227.00 
♦3,450.00 
♦4,500.00 
♦4,770.00 
♦5,186.00 
♦5,335.00 
♦5,341.00 
♦7,700.00 


♦400.00 

♦280.00 

♦404.15 

♦200.00 

♦380.00 

♦200.00 

♦300.00 

♦400.00 

♦261.00 

♦471.00 

♦200.00 

♦100.00 

$280.00 


♦100.00 

♦  85.00 

♦  131.00 

♦100.00 
♦200.00 

♦  100.00 

♦  50.00 

♦  iOO.OO 

♦  120.00 
♦111.00 
♦200.00 
♦200.00 
♦300.00 


figflgiutifin  Woi  ly-'* 


tion  and  Park  Commission;  and,  be  it 
SnS.  city  «^   County  of  S«.  Fr«Kl.oo. 


2-15-5A 


(cont»d) 

On  Botion  or  CouBisaioner  Dlppel,  aeconded  by  Commissioner  Galla- 
gher, the  following  resolution  was  adopted: 


iTriDiftr  for 

|coll»ction  to 
Itbe  Bureau  of 


RESOLVED,  that  for  the  best  interests  and  proper  conduct  of  the 
Recreation  and  Park  Departiwnt,  and  on  reco«endation  of  the 
General  Manager,  the  Controller  be  and  is  hereby  requested  to 
approTe  the  transfer  of  the  following  delinquent  account  to  the 
Bureau  of  Delinquent  Revenue  for  collectioni 
M.^  Covering  ABfiimi 

Dob's  Bait  k  Tackle  Shop  150  (1953  season)  Lake  Merced  $150.00 
3177  Hisalon  Street      Pishing  Permits  Nos.465 1-^800- 
San  PfaiElsoo,  Calif.     not  returned. 


(c)  Bgpfira  to  Cfryat-""'  ^^^^  Roof  -  U35.QQ 


lliptirs  to 

IcryiUl  Plunge 

iBoof  Approved 
lis  iMODt  of 

j.OO.  Cflifer 
liD  1473.00 


The  Secretary  read  the  e.ti«ite  sul  aitted  ly  the  Earl  Roofing  Co., 
3122.16th  Street,  co^ring  repairs  to  the  Crystal  Plunge  roof 
as  i*co.«nded  in  the  Building  Inspactor's  report  of  ^^f^^jy  5, 
1954.     The  Earl  Roofing  Company  offered  to  do  the  work  ^or  %05^ 
this  amount  being  $38.00  less  than  the  unexpended  balance  in  the 
Crystal  Repair  Account  (Ref.  ResoluUon  No.   U32,  meeUng  of 
Ffeb.  11,  1954). 

On  motion  of  Commissioner  Herm,   seconded  ly  Commissioner  Coffman, 
the  Earl  Roofing  Co.  estimate  of  $435.00  was  accepted  and  ap- 
proved for  submission  to  the  Board  of  Supenrisors  as  a  substi- 
tute  for  the  original  request  of  $473.00. 

(d)  Commdssioner  Gallagher  to  Draft  Co-mission  Long-teni  ^^^  ^' 


Ihther  Galla^er 
Ito  Drift  CQmy.8- 
liioc  Long-term 


Commiwiioner  Gallagher  rffered  the  observation  that  many  Matters 
hTcome  before  the  Co-mission  during  the  past  two  year,  ^ich 
directly  affected  the  present  use  and  future  planning  fj^^^^^ 
^Zm.     Because  of  the  dual  responsibiUty  of  pro^ijing  both 
ww^atioi  and  park  services  for  the  general  public,   there  have 
^Jistarrs  SLn  the  Co«i.sion  fouiid  the  inclusion  of  su^ 
-rvices  within  the  park  to  be  80«what  incos^tible  in  nature, 
n^s?     it  w^s  his^inion  that  certain  individuals  and  groups 
tlei^^  si^tion  Z  that  light.     He  asked  if  it  would  not  be 
;t:ribirfo;^  Cc«is.ion  to  draft  a  <«etailed  statement  of  pol- 
ler awarding  Golden  Gate  Park' s  present,  as  well  as  future  use 

to  provide  the  best  possible  recreation  and  park  service  for  «a 
greatest  number  of  people. 

At  Co-i»lon.r  l^rr'.  ««e.tlon,  ^-^''^ffJ^^Jitf  ^I^''"" 
tr,  nranuv  a  draft  of  Ca«i».lon  poUejr  r.,Oolden  Oate  »«, 
*trSr«b^wouia  tak.  under  co«.ld.r.tlon,  develop,  «.d 

eventually  adopt. 


There  being  no  further  Ixxsiness  ^^^^^^'^6^  l^^^T' 
President  Sutter  declared  the  meeting  adjourned  at  4.35  P.M. 


Respectfully  subniitted, 


Secretary. 


2-25-54 


55 


3«n  FSranoliCO,  California 
Maroh  11,  1954 


ttiiiyi&s 


SsUSsU 


The  S«Y«nty-«Urth  Regular  Maeting  of  the  Recreation  and  Park 
Condaalon  waa  called  to  order  on  Thursday,  March  11,  195A 
at  3:00  P.M.,  ftreaident  Sutter  pr«Bldln«. 

The  following  Coomlaaioners  were  present* 

Mr.  Louis  Sutter,  President 
Mr.  William  M.  Cofftaan 
Mrs.  Henry  J.  Dippel 
Rev.  Eugene  A.  Gallagher 
Dr.  ft-ancis  J.  Hera 
Mr.  Pred  D.  Parr 
Mrs,  Slgnund  Stern 


jBTOTOi  fit  iftauisi 


There  being  no  correotions  or  omissions,  the  minutes  of  the 
Seventy-fifth  Regular  Meeting  of  February  25,  1954  were  ap- 
proved. 


aMCmCATIOKS 


NcUren  Park 
Had  Piirchaaea 


(a)   From  Eugene  J.   Rlordan,  Director  of  Property,  enclosing  for 
approval  four  U)  resolutions  for  submission  to  the  Board  of 
Supervisors,   covering  the  purchase  of  additional  lands  re- 
quired for  McLaren  Park. 

On  motion  of  Commissioner  Parr,   seconded  by  Commissioner 
Dippel,   the  following  resolution  was  adopted: 

RESOLVED,   that  this  Commission  approves,  for  submission  to 
the  Board  of  Supervisors,  the  flv«   (5)  resolutions  authoris- 
ing purchase  of  certain  properties  for  McLaren  Park,  as  fol- 
lows: 

Pvfner 
From  John  R.  Andrakin  ot  ux- 
■     Mary  E.  Dahle  - 

Earle  A.Whicher  et  ux- 
R.T.4  M,Burke,wlfe  - 
-ditto- 
-dltto- 
W. Christian son  &  wife 
C.A.Andersen  et  ux. 
Peter  Venturino 


(1) 


(2) 


(3) 
U) 
(5) 


« 
■ 

H 
N 
N 


6186 

62U 

6003 

6105 

6069 

6212 

6000 

ol89 

6190 


£cl£fi 
%     700.00 

357.00 
2,700.00 
1,200.00 

800  JX) 

600.00 
3,500.00 
1,400.00 

795.16 


«  «  * 


««««««« 


Ifenission  Granted 
|SelTatioD  AnQT  to 

Id  loon-day  Sez^ 
I^WB  in  Un. Square 
l^ariiig  Holy  Week, 
Ppr.l2  to  Apr.  16, 


(b)   Fl-om  Lieut.Colonel  Richard  B.   Fltton,  Salvation  Arsy,  requests 
ing  permission  to  conduct  noon-day  services  in  Onion  Square 
during  Holy  Week,  Mondv.   April  12,  to  Friday,   April  I6,l954. 

On  motion  of  Commissioner  Dippel.   seconded  by  Commissionsr 
H^r^  the  above  request  of  the  Salvation  Ar^  f or  pemlssion 
t^  c;nduct  servicerm  Onion  Square  during  Holy  Week,  was 
iqpproved. 


(c)  rrcm  am  P.  Ue,  General  Chairman,  Chinese-American  War  Memor- 
ial Committee,   requesting  permission  to  hold  a  formal  dedica- 
Uon  Tthe  Ciinese-American  War  Memorial  at  St.Maiy's  Square, 

3-11-54 


■^^■^^irespp 


/■;      »'«:■!'!'-■ 


x-f^^t V  fv.-c^-«>'  7»*fr^w^f^f  > 


>Tt'Tr'^tV.V»fl.»?«: 


5b 


52|g|JiiSAlI2ifi  (continued) 

e^.^on  Approv.        M««,rUl  Day.  May  30.   1954  at  4:00  P.M. 

5^catory  Cereoon-  ^„  p^^ent  and  informed  Com- 

i,5  for  )temorial  to        Mr.   f«^»  "*J^ J^^  ..-^^6  to  hold  dedicatory  ceremonies 

'^'•"^''?rsSuIre  ^r'^iSJ^Jl-e^e'St'of'the'^i^ent  bronze  grille  mvi  stn.c- 

^'  ^';Sf^    A^  r  tS^  for  the  Chineee-Anerican  War  Memorial  in  t>onor  of 

te-3QU2S/i  ■  i  f  >«>-  ';;7^^^„  ,,  chlneee  Ance.try  killed  in  Une  of  duty  dur- 

ing  World  Wori  I  and  IJ. 

On  motion  of  CoBBiseloner  Parr,  seconded  by  Comiaeioner 
^Jp^Sl!  ?he  d^STation  of  the  permanent  War  Memorial  was 

approved. 


(d) 


Co«l..loner,  concurred  with  I>r..ld.nt  Gutter- s  opinion^ 

funds  for  development, 

Mr     L«wia  reported  that  he  had  requested  the  assistance  of 
Mr,  ;f*'^''^"P°'^!;°p.^^  Planning  in  the  preparation  of  a  pre- 
the  Department  of  City  *^*°^"«  ;°         «letine  had  been 
liminaiy  master  plan  study  ar.d  that  a  ^^^^^^^ 
arranged  for  Wednesday  faoming.  Marcn  17,  with  Planning 
^^s^ntatives.  as  well  a.  interested  ciUsens. 

On  motion  of  Coanissioner  Parr,   seconded  hy  Co^dssioner 
TotZnn,  the  following  resolution  was  adopted: 

;im.u..te,  ^-^■^^^'■^^.'zxz  ;£i^»  ?i:r?:r  :l^" 

laiea  city  ucp      ^oT>nrt  with  recommendations,  on  the 
ry  investigation  and  report.  ^^"/J*      ^^^   ^t  the 
niater  planning  and  development  of  McLaren  rarK 
earliest  practicable  time. 


il^ft,  Mrt.Laa 


•  •  •  • 


•#•»»• 


Permission  Granted  (•) 
V)  Cburchoon's  Round 
tible  to  Hold  CaB»ex»- 
vative  Services 
for  English  Book 
of  Coomon  Prayer 
«3at.,J^e  5,1954 
at  frtenr  Book  Croflfl 


•-      Mr    Ulrt  Grl-K8    901  California  Street.  Churchmen's 

er  Parr,   the  CooBlssion  graiiv^    ^1+.^  -«rvice  at  Prayer 
QBn«  s  group  to  hold  this  commemorative  service  ai;  rray 
Book  Cross  in  Golden  Gate  Park. 


,„ltiiin  nf  T— '    ■     ^^'"""'^^^"^  ""  ''''''"''  ""^^"  "'^' 

letter  to  the  ^^^^/^^^f^.^^  Square  for  State  Highway 

>ll-54 


imt 


' r'''P'V*  J^Z'V^'^'^ '^L^jLt^ ""P^  '■'■ 


gigaSAUS^ 


geeting  that  n  judgment  and  convoyonca  of  title  of  the  land 
exchange  be  prepared  in  order  that  the  noney  nay  ^  ^<'J«P^^_ 
by  the  Board  of  Superviaors  and  deposited  In  the  City  Treaau- 

(b)  Utters  pertaining  to  the  erection  of  an  Exhibit  Hall: 

(1)  Pron  B.W.Ash,  33  Dalewood  Way,   suggesting  tnat  the  Bx- 
hibit  Hall  be  located  in  the  Mt.  Davidson  Area, 

(2)  Tr<m  Mrs.  Hector  J.  Ceschi.   571  -  ^bth  Avenue,  represent- 
ing  parents  of  the  Outer  Riohnond  District,  eyressing 
oimcsition  to  any  change  in  the  development  of  Sutro 
Heights  that  would  deprive  children  of  the  originally 

olanned  play  area,  .«,,_* 

(3)  Worn  Grace  A.Allteon,  Secretary,  California  Club  of 
California,  1750  Clay  Street,  infoming  that  her  organi- 
.ation  officially  recoiaaends  the  locatiDn  of  the  Exhibit 
Hall  in  Sutro  Heights,   instead  of  Golden  Gate  ^^^. 

(c)   n-om  Grace  A.   Allison,   Secretary,  California  Club  of  Califor- 
nia,  protesting  the  continued  toleration  of  the  huUc" PORT 
SOTTER-  as  presently  located,  and  reconuaending  the  develop- 
nent  of  Aquatic  Park  as  originally  planned. 


gjf^KffTATIVES  AND  PgLgGATM 


Mr.     Rose  White     President  of  the  New  Mission  Terrace  ^ov^ 
lit  S^     to^eihe^  with  Mr.  William  White,   President  of  the 
rilnyDlstrfct  council  of '  I^rovanent  Associations,  were  pres- 
ein^the  meeting  in  the  interest  and  support  of  a  swimming 
pool  to  be  located  near  Balboa  Park. 

Mr    Rov  Flamm    and  Mlts  Baryl  RlchM^dson,  representing  the 
S^k^  ^TiX.mU.u7n  of  Golden  Oat.  I^rk,  were  pfsent 
ftt  the  the  aMtlng. 
Other  representatives  present  at  the  meeting  ^'^^  **^'   *T»  ^i^ 

^ffiS'of  «.  195.  Or-i  ^'J^^Xl:  ^thTchild  ff  t^t" 
CO  Women'  a  Chambor  of  Corimerce  and  Mrs.  Meta  nox^acaxAu 
League  of  Women  Voters  of  San  Francisco. 

can  ^^^•""■JJ* "T"*  ^     ,55 ,   in  dedication  of  the  permanent 
niea  to  be  held  May  30,   ^"^54  in  a  ^^   ^^^ 

aeoorial  to  the  Chinese-Americans  killed  in  woria  w 


mUK^lAL  TRANSACTIOHS 

(b)   n^-i;ii>41  Serrl-r  nVfl  ^Iflm^    Annolntomta 

On  motion  of  Commissioner  Parr,   seconded  ly  Conwissioner 
Dippel,  the  following  resolution  was  adopted: 


8m.  8fl.]iL^9 

I«|iorary 

fca-Civil  Service 
kmointmaptM 


nnnnliitilTin  Wrt,^^-^^ 

RESOLVED,   that  all  Temporary  BorvXivil  Serrice  Appointments 
^^oi.  classification,  represented  by  ««<»^»^i°^-  ?°^^, 
i!aJrthru  T^15   (no  ex«i^t  appointments),  made  »V  the  Gener- 
afmna^  and  certified  bjr  the  Secretary  *^^^%P^'if 
t^n7l9iA  thru  Jfcrch  11.  1954,  are  hereby  raUfied 
and  approvedi  and,   be  it 

FWWHER  RESOLVED,  that  a  report  of  said  appointments  be  trans- 
S^d  tft^tToitroller  and  the  Civil  Service  Commission. 


>ll-54 


Progwsa  and/or 


(oontlnu«<3) 

(b)  rrnmat  r^^^^  ^""^  ftYMnfai 

Sr^  tha  following  resolution  wai  adoptadi 

Biin  lilt  Inn  Hftn  ^^^^ 

Pinal  Payaents! 

(1)  flQim  r.ftIT  PftRK  gyg  WM^nr     rnntrnnt,  ^f^]^,^^' 

To  Ralph  tkirray,  Director  -  8tb  Payt.- 
Ferlod  ending  2-28-5A. 
(S)  HABDDC  Pm  CVmmSE  MILER  BOOH  0*3  WNVE^IDN- 


?o  scou  CO.  -  i.t »  «"»i  loyt  - 

Contract  c<MH)let«d  2-18-54. 


(3) 


♦3,115.00 


Ajm. 


17, 55b. AD 


To  C."    CoTlins  Co.  -  1st  I^ynent  - 
Period  ending  2-28-5A. 

^^^  ?o  vSatkin  &  Sibbald  -  3rd  ftiyn»nt  -  »24,W/.4" 

Period  ending  2-28-54. 

To  C,M.Pelet«  Co.  -  5tb  Payoent  - 
Period  ending  2-28-54. 


^°'  To  itertlnelll  Conatmc.Co. .  Inc.-llth  Payt.-  f 23.07i.V4 
Period  ending  2-28-54. 


To  \ln.G.»ferchant,Architect-Pinal  Payt. 
Contract  coin>leted  7-7-53. 

To  M  ft  K  Corporation  -  5th  Paynem, 
period  ending  2-28-54. 

Period  ending  2-28-54. 


(c)  ttitHfU?^-^"""  ^^  ^''ontrarta 


0„  «Uon  or  Co»i..lo«r  H.r..  ""-^'X'^'"""' 
sJorn,  th.  toUowl»6  reK,lutlon  «.  .doptod. 


Modifications 
of  Contracts 


Rtscinds  Item  (b) 
of  R«8.  No.  1294- 
f4tg.  of  lO/U/53. 


^^n^^Mtion  Hn.  ^^-^^ 


^SOLVED,  that  for  »•» 'rvrrt'':.rcrtruaX'°.^°i. 
r.rn;^-rtoi:^«vrrrour.  -a,auo..  o. 

Rescinding  <^oDmu.oo              ^A,^¥\ncT  a  new  resolution  to 
10/14/53),  item  (*>) '  ^,f,f 't?^/Hr3  in  the  contract 
reflect  adjustment  of  «°f^"!^'/,°%^-Lproven«nta  at 
of  WilUam  G.Merchant,  ^<*^^f '  "^t^ces  is  reduced 
Camp  mther.wherehy  the  payiwnt  ^^^ Z^^^^*"      1395,73 
trZ  a  dfitoil  of  11903.15  to  a  SIflflii  of '^i^.j^ 


n 


I 


^ .— «™n»-«WM«»J!<»»»!««*'™!' 


(e)  Uimnnitlnni  n^  ''--"t.raof  (continued; 

^*'  ifwuiiam  Q?  HbroJ^it,  Archif  ct,  to  adjust 
oontrLt  .  Modlfloatlon  Me,l  -  ^if  ""°«^ 
b.tvn  ..tlB-ted  «d  actual  construction  ^ 

coats  -  ift  InBCUIt  o' 

(3)  CAMP  MATHER  OUBST  CABWS  4  WABEH0USE-Cont.|14>Control- 

TS^IlJbeJtW.McClintock-Changa  order  f x j^M- 
afiiBdiiBitodification  #!.«••!*»•  i^^'J^^l^' 

not  indicated  in  contract  or  plans,  but 

necessaxy  for  proper  co«„letion  of  cabins  -    ^^  ^^^^ 

^  ^Bppeaae  of  ,,...♦•   •  ' 

(f)  Re<r...t  for  owrovaX  of  I«*or«7  E«ploy«nt.  fro»  P.rB«..»t 
taU^er.  th«  following  p.»luUon  wa.  »iopt.<l. 

fcjjUiSJ  Pninlirtlnr  Ho,  U« 

,     .  laaoUIB)    th«t  this  ConulBBlon,  on  reeonoendatlon  of  th« 

lb,.i»roTal  of  f  J^'^T^It    io»»  herelw  roqu.lt  the  Controller  to  ap- 

,  t«,.h|.lo,«nl.  '^""'^f"!^"^  r^;.  in  ^rm^nt  Salary  Approprlationi 

J^^SIC!!  ?rfmi,^  thf  fSowU*  position.  W  Te.*ora^  E^lor«nt., 

..^)  '^^  ^hm.r.i.t  -  ^;^t^,^    »  -•- 

fT-ll23)  •        V.Cresoi       -  Con^.  Vo  P^     -  275.00 

^^-®23/  2/16/5^  to  3/15/54 

rT-8az.^  •        D.Cirinaione-Lv.  w/o  Pay  -  207.50 

(T-884)  5/12/54  to  3/3V54 

/«_^x  •        Carl  Slnon  -  Sick  Lv.w/o  Pay  -  320.82 

(T-^'  a/24/H  to  3/31/54 

/T-ftbS^  •        Chester  Rice^onp.  «/o  Hjjr  -  537.50 

(T-W>5)  3/2/5^  to  4/30/54 

/T  Qnfe^         •    Anos  Harmon  -  Sick  Lv.  w/o  Pay  -     387.50 
(T-906)  3/3/5^  to  4/15/54 

(T-883)  Repl'^ci^fi  «»•  ^"-^^  ",  ^'"S/S'to  V>5^54 

(3)  Q.m  1   y^^-"*^"  ^'^jy^  c,  Jlv    w/rPay  -        1.400.00 
(T.904)  I^Pl«<^i«€  ^«^  ^"^'•°'*i)V54  to  V36??4 

(^)  11  ii^  nnYfrmmd  ^r"^«  .  .  .y   w/o  Pay  -      i,2b6.b6 

(T-879)  Replacing  Sheva  «-«^^-i)^5/^^\7:/5^54 


!-■ 


n 


iMMlrt  fnr    ftindl 


(g)  p-intfnt  fft^  ^^^" 

on  motion  of  Co«d.aioner  Stem,  ^^^^^H^^^'"'^'^' 
Coffman,   the  following  resoluUon  was  adopted: 

rr '  r  '.s  rr.Cr"t::rtH:ioS--^°"- - 

rr.^"r:;:t:urtot^r^"  U.  rolwne  K,.^.t  for  ^a.. 


3-11-54 


jg'.v?:^.^.:.-.... 


t 


R.6.  "0.1^53 


(2)  iRANsreBa 

Approp. 312. 130.03  Approp, 312.130.01 

Uaees-  Wages  - 

Commissary  Div.  General  Division 


Itcbt  Harbor 


On  notion  of  Cor»niBSioner  Parr,   seconded  l^  Co«ndssioner 
Tofl^Ttt^  followir^g  resolution  was  adopted: 


H^OLVH)     that  rn^Co^s^^^^^^ 

?:r.trrP^r:in^rt\rcrn^B)%«i  t.   I-euance  a«.  cancel, 
lation  of  Teaporary  Licenses: 

Rate 
f^r  Mr.nth 

I  7.50 


(1)  LiMaaaJrfiBirfiifi  ^^smm^  ^^^^^1 


RACXNE 


STAGEHAIJD 


QKQBX 
R,  0,  Carpenter 

(Tsf.from  Berth  #88) 

R.Carriere  &  Stanley 

Cochran  (Tsf.from  #98) 

C.  Huber 

(Tsf.  froo  Berth  #89) 

J.Marshall  k  John  Schmidt  SAIZEMA 

(Tsf.  from  Berth  #209) 

(2)  Tflmrfirnnr  Licenaaa 

J.  Hedden  CEl£^ 

(To  occupy  during  absence 

of  perm. tenant)  vrmwAKE 

E.  H.  Moore  KXTTWAKE 

(To  occupy  until  required 

for  permanent  tenant) 

(3)  Qju^fiaUaUfifi 
Hartwell  Jordan 


189 
209 


216 


135 


5.00 
7.50 
5.00 


12.50 


7.50 


65  (Relinq. berth) 


HffmiSffiP  W§HB$^ 


(a)  CniiiTi  mWTiT  -  19V.  SaaBon 


Mr.  Levi.  «Ut.d  that  ^/^^^n ttrct^Vtlirr'tir 
pUcations  and  «^^^J/*^',tr^  [Z^.7i..  and  hardship, 
past  year.  »^f /•■^J^/     He  explained  that  Bom  person,  were 
on  f^^-^*;^l,^ii';i^\'^iy  limited  period  in  which 
es«>loyed  by  "«•  "*    llVz      ua  ha*  hoped  to  invoke  an  ad- 
to  take  an  n^'i^^^^li'lke  ,es^'rv^^^^^^     fro.  thsse  per- 
vance  period  in  which  ^^«*y^^^^  procedure  In  a  pub- 
sons,  but  because  the  ^^^"^^^  .■**!:  ^^ewi.  withheld  his 
lie  departs^nt  ^^r*.**!!?!::'     JTat'tTe'c^aaion  authorise 

C;o  ^^:^'r^^^-^^^^ 


3-11-54 


WM:?.miiiMf^"rS': 


■~-\ 


immfflWi  111?*°*^ 


Caif  Hither  * 


On  notion  of  Couniieloner  Parr,  fecondod  \9  Co«oi8«lon*r 
Dlppol,  the  abov«  roquott  was  approved,  and  th«  Ganaral 
Hanager  waa  authoriaod  to  laaua  aald  written  notioai. 

>fr,  Lawla  then  reported  on  the  opening  and  oloalng  datei, 
the  rate  •truoture,  and  the  aaalgwwnt  of  oaip  manager  a. 
He  reoomended  approval  of  the  appolntnent  of  Mr.  Paul 
Moore  aa  Cai*  »tenager  during  the  flrat  half  of  the  aeaaon, 
and  Mr  Saa  Uwln  of  the  latter  half  of  the  aeaaon.  He 
explained  that  these  tan>orary  appolntaenta  had  the  approv- 
al of  the  Civil  Service  staff,  and  he  had  been  advlaed 
that  a  civil  aervlce  exaadnatlon  for  the  caq)  manager  poai- 
Uoowould  be  conducted  prior  to  the  1955  aeaaon,  at  which 
tine  Meaare.  Mleuraoa,  Nelaon  and  P»tcb.  Caiq?  Managers 
during  the  1953  aeaaon,  would  be  eligible  to  ^oi-peto  for 
the  pemanent  position  along  with  Messrs,  Lewln  and  Moore. 

On  notion  of  Co«ni.sloner  Parr,  seconded  Jr  Commissioner 
Hera,  the  following  reaolution  waa  adoptedt 

Fnnnm\1nn  ttr    ^^^^ 

RESOLVED,  that  thl.  Conunlaalon.  on  "<^7*"^»^^°"  ^^^l^!^; 

General  onager,  doea  »^-»^ JJ^'^'^^r/iJl'nt.  for  ci^;' 
dates  of  operation  and  Ganp  »tenagor  aaaignnenta  for  uanp 

htather  for  the  195i  aeaaon,  ae  followat 
patsai    Ame  26  to  September  11. 


Ratea:       Under  3  years 
3  thru  9  years 
10  thru  17  years 
18  years  and  over 


-  Ho  charge 

-  $1.50  per  day 

-  13.50  per  day 

-  15.50  per  day 


Saturday,  April  3.  .a^*.  r.f 

CofflDsncing  Monday,  May  17.  ^o^-^^'^^"**',^ 
San  Francisco  nay  apply  for  reservations  for  Canp 

Mather. 

^*™*  «-«««.  ^^^^  ^^^^  ^^  season,  Mr.  Paul  Moore 

Second  half  of  season.  Mr.  Sanuel  Lewin 


(b) 


-  Oeneral  Manager  r^rtej  ^^^ ;::J^^V::^r  C 

tee  ^~J  -«^<r*»^^p^,f  ^aelecVed  ffr  "Z  conatnactlon 
adjacent  to  Balboa  P»«'^  "  location  would  replace 

standard  slse  enclosed  tank. 

Ml«tn*  HT.  ^  Fl».-.  obJ.cU»  t.  the  «=^"^f»' 

,r..i^nt  of  the  "-^."^:^^^ra"l.  ae^lre  to  per- 
riS^'Ct'^  foiitr  J'.c.ar.  ...info^etlon 
before  voting. 

*  --    Mr«    Meta  Rothschild  was  granted  the 
At  this  juncture,  Mrs.  Me^a  nowi» 

>ll-54 


^tT%^")^ 


B,lbo«  Sltt  for 
Stfijolng  Pool  - 


(oontlnuad) 

pemda.lon  of  the  floor,  and  offered  the  ^'f^J^^f /^'^'^ 
riband  ^gge«tloa.  ^^que. ting  that  ^«/  •^•^«J^»  f,,^ 
«nniilileped  as  thote  of  an  Individual,  and  not  to  be  awo- 
oSSf  wl^  her  oJl«il.ation.     Mr..  Roth.child  a^ad  that 
the  Cofflmlsslon  iierlou.Iy  consider  the  planning  and  deaign- 
I^  of  .11  future  •^li-uing  pool,  ik,  that  •lj^«'^f'*«°^- 
of  the  State  and  Public  Education  law.  relating  ^^  "'•^^ 
etructure.  would  be  provided  for  and  incorporated  in  the 
TlIS.       I?  r.  her  contention  that  «.ch  P-vision.  would 
Sllmiiate  or  greatly  reduce  the  deiay»  which  the  depart- 
«if  ha.  e^Senced  in  conpleting  the  planning  and  c^ 
Tt^ctton  S^cif ication.  of  the  Hamilton  Playground  *wln«ing 
^!     J^Slnt  Sutter  thanked  Mr..  Roth.child  for  her 
intereet  and  wigge.tion. 


(o)  ftrt.  Vrniiw^-^""  Q^^«  "^  f^^^'l^^^'T-fl"  ^^^^^^^ 


n 


n 


The  Secretary  prewnted  photograph,  of  the  three  ^Ipture. 
bTartiX  Snlanino  Bufano  and  CeciUa  Orabam,  and  of- 
ferTdT^rSt  Co»ni..ion  In  their  letter  of  January  13, 

195A. 

While  C«nnd..ioner.  expre.sed  •^W^^^^^^^^.f  .f^.^  ^f 
Co»ni..lon«.  offer  and  r^cogniwd  the  ^^^f  ^^^•^J/^^^^^^J 
the  .culptured  piece.,  it  wa.  the  ««°«"\°°°'"^"^„^i 
t^re^«  no  Jtable  or  aj^ropriate  lo-t^n  within  the 
park  .vstem  to  properly  diaplay  the  .culpture.. 

On  laotion  of  Co.-d..ioner  Parr,   .econded  tyConrui. .loner 
Cofftoan,  the  following  rewlutlon  wa.  adopted: 

^^  URSOLVED     that  thi.  Corafti..lon  doe.  hereby  express  iU  sp- 

irt CoBBlsslon  Offer      FESOLVED,   ^^^^'^f.   T":^..  ^^  ^e  Art  Conniisslon  to 

Ll  artisUc  display  of  the  *cu4)tures  and,  therefore,  «e 
offer  is  regretfully  declined. 


IHI 


sasiass 


Uebauge  of 


(a)  nynhi^'^a  of  7m  ^n^"*^* 

on  ^tlon  of  Co-aissioner  ^^'-^^l^^:^'^^"'^^^ 
Gallagher,  tho  following  rewlution  wa.  adopted: 

of  crating  and  transportation: 

3  young  Hilgai  *  '^^ 

1  pr,  Sika  deer 

1  Efflu 
1  Liana 


t^ia^>iiiiWti«  a,-^n     nifjimiT. 


m 


(oontlnu«d) 

(,)  ^|„,| II,,',  mrfnltiiir  ^-  ^  "-"^  ^-^  ^^^  ^^^^^^  '^^^'^^ 

Th-  S«cr<itanr  read  the  letter  from  H.  H.   Jbnes,  Purchteer 
!5  S^^Ueradyraing  that  Roeeaberg  Bros. ,  contractor,  un- 
Sfr  ^le  No*  W  (aSlhoriaed  ^  Re..   1285.  Meeting  of  Oct.l, 
1953rhad  f  rmted  their  certified  cheque  In  the  amount 
if  I50o!o0  due  to  non.performance  under  the  contract  for 
ocean  Mind  removal « 

Mr    Lewi,  reconmended  that  the  forfeited  funda  be  released 
^'ttTc^n'o^^Tr  and  uaed  for  the  rental  of  tr-tor  ^qulP- 
2nt  to  remove  and  redistribute  unvar»ted  .and  deposit,  at 
the  Ocean  Beach. 

On  motion  of  Co«nl..loner  ft.rr,   seconded  ^  Con«lssloner 
Dlppel,  the  following  resolution  was  adopted. 


Btt  Hft  "^^8 


Cflttroller  Requested 
to  Release  $500.00 
rorfelture  of  Rosen- 
larg  Bros,  for  Hon- 
pirfon«nce  of  Coo- 
tract  under  Sale 


WBHEAS,  the  Purchaser  of  Supplies  ^",<'«P^»J!:tad'"ciea^' 
Cit;  Controller  the  Rosenberg  Brothers'  certified  cheque 

fore,  be  It 

IM  and  direct  th«  General  Manager  an  transfer 

form  ».0,  act.  a.  »7  be  "««"^„^,:'J:^rth.  u»  of 
"  r,d^f«  ^."'"rrntix  "fTr^t:;  r^ip»"t  for  r.di.trib. 
:jf„«T.^*iU.  .^a"u»in.tlco  of  the  «nd  nulB^ce  at 

Ocean  Beach, 


•     r  >k.  n.n«ral  Itonagor,  the  Coimlaalon, 
Herradopted  the  following  resolution: 


Big.  lio.U59 

Rwaisslon  Requested 
for  G.M.  to  Transfer 
1550.00  for  Purchase 
of  Redwood  Header 
iMPdfl  -  Silver  Ter- 
race P/G  Running 
Ill£i - 


PrnnliiUOT  y"    ^^^ 


silver  Terrace)  V"""'  pC^oTd)     ~=h  fund,  to  be  u«d 
SuppUe.  -  Sliver  ^«"«\^^.?^t  of™  dvood  header 
for  the  porcha*  "^.^^""'tei"  i„,t.Ued  at  Silver  T.r- 
board.  for  tho  running  tracks  telng  ina 

race  Plegrground. 


U)  S.pple«nt.l  A^roprlatlon  of  »l«O^e^«^ted^-0»^ 

^     ,  ♦>,»  noneral  Itenager,  and  on  notion  of 
Follo-lng  "<»^°'^,:„^r"  Co-lfaloner  Dlppel,  the 
Coottissioner  Hera,   seconaBu    t 
following  resolution  was  adopted: 


p„,^^]^,tton  Ho.    IL^ 


''■-J*^^*^^  ^"^1      !L^«rIo^  of  providing  adequate  and 

ia^le«,ntal  Appro-     ^^^'  Su.rforthr^rts^t'the  aepartment^ope rated 
prlatlon  of  $1800  Re-     proper  ''^^^^^^fj^^jf  J\^n  its  su««r  season  on  Saturday, 
«.ted-Hot  Water  Sys.  Camp  »tether,  scheduled  to  ope  ^^^^^ 


.  t  >*  ■-  ■•--.■l-*-.' '  >- 


-II  f  if  II- -1 


in  I.  i.LMni.i^Mi^ 


'A-  i^oi;*';/  iV.i'i'  '.L' 


Mv>*'*'*trT&j;i?*,WLi\-*'  : 


M^^rr^'^  ■  ■-^■.  ^  ■ 


.  ■.-.■:-.'ij- fr^, Ai**jfvi!j>i'',- Vi; 


64 


Coodaslon  to 
Ratify  CM' 8 

Tranifer  of 


^hriTf-^nTv)*^*:'  heater'.  e«d  on.  (1)  hot  w.t«r 
".tori*:  tS;:  to  Uple™.nt  the  p««nt  hot  ..t.r  «ppIor 


fill  niwiiiiilnn  ti  fn^""  '••— "^  " "'^  '^'•"""^^  "^  ^"^"'^ 

FbUowlng  report  of  the  General  Manager  on  the  ■"""^^  »' 

c''cS..l^r  Her".,  the  following  enabling  re.olutlon  v.. 
adopted! 

■--r  •  ""tU"orth:  re=reron'r™.rrXrtLnt 

normal  operation  of  *^^  ;f;''^^^^^i3e  the  General  Manager 
thi.  ^^^i-'i^^trtJoUerVa^^^^^^^         necese«7  Addition- 
to  request  the  ^"^°^^^''-'^„^-ea    and  the  release  of 
al  Allotments,  Transfer  of  Surpluses,  ana   wi«      .,^._.  the 

•"^"t  1''°  J'tUa  for  C^Ll.rion'J^atlon  at  the 
Terre^r^'TchraSu/^etlng  following  aforeaaia  »^ 

missions. 


1 


•  «  •  »  • 


•  »  «  •  » 


ffiJOBUMMT 


x^    ♦v,^..  >»i«irieas  to  come  before  the  Connie 
ro"  t'ZZX:Z  T^Z  l^  -etl^  aa^oumea  at 
it: 20  P.M. 


Respectfully  subodtted. 


fo  do</  OA-J  CJM,  ^o^Aj  at 


Secretary, 


3-11-54 


K^«'t*M*^^*JJti*— JM 


San  Francisco,  California 
March  25,   1954 


giU&&^ 


^oyal  q£.  Mi&ui£A 


IfcUwn  Park 

^pj  forchasea 


The  Sevnty-saventh  Regular  Maatlng  of  tha  R«°'^»Ji°"^*"^ 
^rk  Co^salon  was  called  to  order  on  Thursday,  March  25, 
1954  at  3:00  P.M.,   President  Sutter  presiding. 

The  following  Coicmissloners  were  present: 

Mr.   Louis  Sutter,   President 
Mr'.  William  M.   Coffman 
Mrs.  Henry  J.  Dlppel 
Rev.  Eugene  A.  Gallagher 
Dr.   Francis  J.   Herz 
Mrs.   Sigmund  Stern 

Iher,  hel,«  no  corrections  or  °-i"^-'-  %f  ™^::  :^*'* 
Soventy-sixth  Regular  Meeting  of  March  U,  1954  vere  ap- 

proved, 

quired  for  McUren  Park. 

On  motion  of  Co^iaeloner  Herz,   seconded  by  CWseloner 

"ffman,  the  following  resolution  was  adopted. 

^SOLVED,   that  this  Co^ssion  approves     for  su^ss^^^^^^^^ 
the  Board  of  Supervisors,   the  two  ^2)   resolutio 
mg  purchase  of  certain  properties  for  McLaren  FarK, 
lows:  ,    . 

(1)  C.   Roramerdahl  ^^ 

(2)  Josephine  Luby»   Gdn.of  9 
Rose  Christian  Sembertrant, 
an  incompetent 


"1 


Block 
6242 
bill 


££i£fi 
I  700.00 

3,750.00 


*  «  «  *  • 


«  «  «  «  * 


ilseball  Diamonds,      (b) 


.0.  supervisor  ^ ■^^f^.TrZ' ^Z'^ oZlVX^'^' 
from  Joe  Sprint,  P»t  '^o*'^*;!'  ""°    .,  „„  several  municipal 
l„g  that  17---"*'  ^''-te      Te^ues  sTn:"tigatlon  aM 
baseball  diamonds.     Mr.   McAteer  requ  Sorinz's 

report  on  the  suggestions  contained  xn  Mr. Joe  Sprinz 

letter. 

commissioners  concurred  inPreslden^  Sutter' s  referral  o^^^ 

this  matter  to  Mr.  ^ewis,  General  Manager  for 

and  report  to  the  Commission  at  the  next  reguia 


*  *  *  *  * 


»  »  *  «  » 


Pemission  Granted      C^) 
ho  Parkside  Dist. 
jIiproTenent  Club  for 
p»  of  McCoppln  Sq. 
nor  May  Day  Celebra- 


o       «+«Tn.     Parkside  District   Improvement 
C^-.ruerng'^rsrn^rseWn  S.are  for  . 

rirre!tLrrsn)°CoteTorSa?a.V.  1.  - 
rehearsal  purposes.  ^^^^^ 

fr^  T^lTirX  r ormToi  ff  J^ol:i^.s?oner  Stern,^^^^ 


fc^'-yj-J^-j''  ■"" 


06 


0si0Lm 


kLJfiJII^ 


Moonded  by   Commissioner  Dippel,  the  request  was  approved 
as  submitted. 

(d)  From  John  R.  McGrath,  Clerk.  Board  of  Supervisors, regarding 
the  proposed  extension  of  Kezar  Stadium,  requesting  informa- 
tion for  Supervisors'  committee  as  to  the  manner  and  extent 
of  Keaar's  enlargement,  additional  parking  facilities,  and 
recommendations  on  financing,  whether  by  bond  issue  or  bud- 
get  item. 

Commissioner  Coffman  inquired  whether  the  information  sought 
by  the  Supervisors'  committee  was  readily  available.  Mr. 
Uwis  replied  that  while  there  was  general  information  avail- 
able pertaining  to  Kezar  Stadium  expansion,  there  were  sev- 
eral problems  to  be  worked  out  in  the  matter  of  additional 
parking  facilities,  cost  estimates.  ^"?^«"«^""^"/^«  P^f^'  . 
It  was  the  Commission's  decision  that  because  of  the  limited 
information  available  on  Kezar' s  proposed  ejqjanaion  and  im- 
provement,  a  supplemental  budget  item  be  deferred. 

At  this  juncture,  a  message  was  received  from  Supervisor 
Mancuso,  asking  the  Commission  to  consider  the  submission 
at  the  next  Board  of  Supervisors'  session,  of  either  a  bud- 
get request  or  a  bond  issue  item  for  Kezar' s  enlargement. 

Commissioner  Coffman  again  expressed  his  ^"terest  in  Kezar' s 
improvement,  and  particular  interest  in  some  day  haying  ad- 
diUonal  selts  built  in  the  stadium.  He  said  the  time  must 
come  when  a  drive  must  be  made  for  funds,  by  bond  issue  or 
budget,  to  provide  additional  land  and  increase  the  sta- 
diums capacity  to  70.000  seats,  the  cost  o^^^^^^J^^gJ" 
ment  being  estimated  as  slightly  in  excess  of  «300  000  00. 
Commissioner  Coffman  asked  both  Mr.  Lewis  and  Commission 
members  if  a  request  for  funds  should  be  made  at  this  time. 
Both  Mr.  Lewis  and  Commission  members  were  of  the  opinion 
that  the  time  was  too  short  and  the  information  too  incom- 
plete to  risk  the  project's  success  by  asking  for  financing 
at  this  time. 

Following  a  full  review  and  consideration  f  ^^«  ^f^J°^;, 
on  motion  of  Commissioner  Coffman,  seconded  by  Commissioner 
Stern,  the  following  resolution  was  adopted: 


[iction  on  Kezar  Sta- 
Idiun  Expansion  De- 


^nnnliitilnn  ^n-  iAb3 

WHEREAS,  a  review  of  the  proposed  expansion  of  Kezar  Stadium 
has  made  it  apparent  that  the  present  g«««^^i  P^^^/°  "°. 
provide  sufficient  data  on  the  important  P-^^^-^  ^^^^^f/ 
lional  parking  facilities  and  construction  cost  estimates, 

and 

WHEREAS,  experience  gained  during  the  J^^"^^^^^^^^^!"^!,,. 
Bond  ls;ue  submitted  to  the  voters  at  the  last  g^^^^f  «^^« 
tion.  November  3.  1953,  has  impressed  upon  this  0°^^J^^« 
importance  and  necessity  of  fully  preparing  all  details  and 
pT^ns  for  capital  improvements  prior  to  ^^^^'^f  P^^^'^^/^P" 
port  either  by  ballot  or  budget  measure,  now,  therefore. 

be  it 

RESOLVED,  that  while  this  Commission  ^^^^^^^^Jy^^^'^^f/^. 
^il  support  of  the  plan  and  its  recognition  of  the  need  and 
public  desire  for  such  enlargement,  it  is  the  ^ense  of  this 
Commission  that  it  would  be  inadvisable  to  jeopardl^  the 
nrolect's  success  by  submission  of  a  bond  issue  or  budget 
^rqiest  at  t^is  tim^.  and  therefore  directs  that  such  action 

3-25-5il 


^isuwms^^^ 


¥?«Bttrirt^>i*&u^afea<aae^^ 
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y-rA-»."«jt.  .^?': 


'7^Jf-^Vi 
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j2J0i£AUW  (continued) 

be  deferred  untlT  such  time  as  a  ^illy  prepared  and  com- 
pletely informed  campaign  for  Keiar's  enlargement  can  be 

launched. 

«  «  «  « 

The  Secretary  was  instructed  to  so  advise  Supervisor  Mancu- 
BO  of  the  committee's  dttcislon. 

(e)  Mr  Lewis  then  called  the  Commission's  attention  to  an 

earlier  action  in  which  funds  were  requested  in  the  amount 
of  130,000.00  for  the  purchase  of  the  Stadium  Garage  locat- 
ed at  522-530  FVoderick  Street,  and  occupying  land  in  the 
general  area  proposed  for  Kezar  parking  and  expansion. 
Mr  Lewis  stated  he  had  changed  hie  opinions  regarding  the 
suitability  of  this  garage  property  as  a  department  s  auto- 
motive repair  and  storage  facility,  for  recent  investiga- 
tion had  sliown  that  it  will  not  accommodate  the  department 
equipment  and  it  would  be  unwise  to  proceed  with  the  pur- 
chase. He  recommended  withdrawal  of  the  proposal  and  the 
rescinding  of  the  Commission's  action  of  January  U,  195A 
under  Resolution  No,  1393. 

On  motion  of  Commissioner  Gallagher,  seconded  by  Commis- 
sioner Herz,  the  following  resolution  was  adopted: 

pq^nlntion   No.    UQA 

WHEREAS,  the  General  Manager  has  reported  that  f^^^^«^  »J^ 
more  recent  investigation  of  the  garage  property  at  522-530 
Frederick  Street  clearly  indicates  that  it  is  too  small  to 
adequately  meet  the  department's  needs  as  a  repair  and  stor- 
age facility  for  automotive  and  mechanical  equipment;  now, 
therefore,  be  it 

RESOLVED,  that  this  Commission  does  hereby  rescind  its 
action  under  Resolution  No.  1393,  meeting  of  January  U, 
1954,  and  withdraws  from  further  action  the  Supplemental 
Appripriation  Request  in  the  amount  of  130,000.00  which  if 
a^ropriated,  would  have  been  used  for  t.he  purchase  of  said 
garage  structure. 


i^jl,  Hn.lLbL 

Comission    Rescinds 
)30,0OO  Appropriation 
Bequeat  to  Purchase 
Stadium  Garage .    (Sg£ 
8m  Nn.n93,  Mtg. 


ety  Recommendation 
<  fir  Zoo  Expansion 
to  100  Acres  Referred 
to  G.M.  for  Study 


From  His  Honor,   myor  ^^""^   - -—     -      _,.„^  monies  of 

Brooks.   Chief  Administrative  Officer,   forwarding  c^pie     of 
letter  received  from  Ansel  W.  Robison,  Chairman,   Interim 
C:^ttre,   San  PVancisco  Zoological  ^of^J^/J,  ^  "  :;^r 
objects  of  the  organization  and  expressing  interest 
taining  additional  property  for  the  Zoo. 

Mr,   Ansel  W.   Robison  addressed  the  Commission     ^^^^Jf"^ 
r^' brief  th;  general  purpose  of  ^^%°^S-^"/^^°"'   ^^f.^^^ 
+h«t   At  is  now  in  the  preparatory  stages  of  incorporation. 
Tt  was  his  desire  to  assist  in  obtaining  the  finest  zoo  pos- 

birfor^fntL^isco,   and  he  stressed  the  n^ed  to  e^nd 
the  Zoo  acreage  to  100  acres.     He  f^P^"^^^'^^^"^^'^,^" 
his  society's  desire  to  assist  the  properly  <^on«^^"^^J 
ai^h^rities  and  in  no  way  attempt  to  ^^J-^J^^^^^     f^i  , 
Zoo  operation.     Mr.   Robison  believed  ^^at  his  organlza 

r£r.r^::s^^oLr;.^rror/r.r^-a 

Z     Zl^Z   and  spoke  in  supp«t  of  the  society's  al... 

0„  .otlon  of  Co^lssloner  ''"l-^^lftfJ^XTfl.s. 
Gallagher,  Mr.  Lewis  was  requested  to  l""""*?^     j.^  „ 
Iblllty  of  increasing  the  Zoo  acreage  to  the  100-acre  tigu 

3-25-5i 


';'^;'.  ■■"-•■'  c/t.' 


^^j^ATIQHS  (continued) 

and  to  report  hi 8  findings  to  the  Commission. 


«»«•»««»«» 


B.,.nia  Soc         (g)   From  the  American  Begonia  Society,  1095  Market  Street,  ad- 
teer.BegonlR  aoc.       vb/  nrffAniaatlon  unanimously  approves  the 


Suggestion  for 

flower  Hall  Site 

in  O.G.Park  Referred 

to  Site  Committee, 

[itlitU  ^^^^ - 


Siddle  Horse  Con-   (h) 
cession  Agreement, 
:jep  Itother,  Referred 
w  G.M.  for  Negotia- 


vising  that  their  organisation  unanimously  approves  the 
construction  of  the  Flower  Hall  in  the  originall^r  proposed 
location  at  the  corner  of  Ninth  Avenue  and  Lincoln  Way, 
Golden  Gate  Park,  to  be  financed  with  State  funds  now  on 
deposit  in  the  City  Treasury. 

President  Sutter  directed  that  the  foregoing  recommendation 
be  referred  to  the  corunittee  studying  the  various  sites  sug- 
gested for  location  of  the  proposed  Exhibit  Hall. 

From  H.  Oehlmann.  Executive  Vice  President,  Yosenite  Park 
and  Curry  Co.,  advising  that  Mr.  Joe  Barnes  has  agreed  to 
operate  the  saddle  horse  concession  at  Camp  Mather  during 
the  coning  season,  all  previous  rental  rates  to  prevQil, 
except  a  proposed  increase  in  the  hourly  rental  charge 
from  $1.00  to  $1.50  per  hour.  Mr.  ^^^J'/^/^^-T^f '  '^'J,. 
the  proposed  hourly  increase  be  negotiated  with  a  view  to- 
ward a  special  reduced  rate  for  children. 

On  motion  of  Commissioner  Hers,  seconded  by  Conmlssloner 
Dippel,  Mr.  Lewis  was  authorized  to  conduct  such  negotia- 
tions ilth  Mr.  Barnes  or  Yosemite  Park  and  Curry  Co.,  and 
resubmit  the  agreement  at  the  next  regular  meeting. 

(i)  The  Secretary  read  the  letter  of  Mr.  Robert  J.  McGahie  At- 
^   torney  at  Law.  Mills  Building,  requesting  ^/ J«/J^°"  ^!" 
the  Commission  regarding  the  park  development  of  a  triangu- 
lar pa^el  of  land  at  the  intersection  of  San  Jose  Avenue, 
Guerrero  and  Duncan  Streets. 

Following  discussion  and  report  by  President  Sutter,  on 
Motion  of  Commissioner  Stem,  seconded  by  Commissioner  Herz, 
the  following  resolution  was  adopted: 

ikJiflU^  Pf^f^mnt,1on  No.  IL^ 

emission  Declines  WHEREAS,    it  has  been  proposed  that  a  f  ^-f  ^^  P^^^7,\°J 

..uisition  of  property   land  at  the  intersection  o       an  ^^-^        -firTbUc  park 


»t  Intersection  of 

Sen  Jose  Ave. , Guerrero 


land  at  x.ne  ini.wiao'-i'-'.""  ^«.  "-" •    .,4^  .^ar-ir 

Duncan  Streets,  be  acquired  and  developed  for  public  park 
purposes;  now,  therefore,  be  it 

HESOLVED,  th»t  this  Oonnisslon  does  h«"j!'  ""T^  "I'a^Hr 
anion  to  the  acquisition  and  development  of  J^"^''»^^»', 
paroel  of  land  for  public  park  purposes,  '^^  f °  """"jT 
careful  consideration  and  review  of  the  parcel  definite^ 
rtaSis^:s  that  It  is  wholly  unsultaUe  ^^  P»f  P^^^e,  J 
owing  to  its  size  and  location  between  two  heavily  travelea 

traffic  arteries. 


»  «  *  « 


****** 


^Z'.rr^^nrZ';lu.  VT.:.  state  CoUe.e  »l^n. 
pool. 
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52l0I£AliQfl£  (continued) 

,  w.rs  >>^  reformation  to  be  acknowledged  by  Secretary  and/or  filed.  (Cont'd) 
tjUjra  ni  '"""/;)  JJ^j,  the  San  Miguel  Improvenent  Association  Secretary, 

L.K.Gray,  requesting  blueprints  of  the  proposed  Balboa  Park 
iBproveraents  (to  be  furnished  by  Engineering  Department.) 

(c)  From  Mrs.  Albert  Bertani,  Sunset  Heights  Inprovement  Club, 
expressing  thanks  for  departmental  co-operation  and  recent 
improvements  to  Sunset  Heights  Park. 

(d)  From  Katherine  Schultz  and  J.J.Prates,  Sr.,  1218  -  97th  Ave- 
nue, Oakland,  complimenting  San  Francisco  for  its  attract 

Uve  well  maintained  and  well  managed  Zoo.  (Copies  sent  to 
each  Commissioner.) 

(e)  Prom  Eugene  J.  Riordan,  Director  of  ft'operty,  requesting 
notification  when  satisfactory  agreement  has  been  entered 
into  with  the  Housing  Authority  re.  Crocker-Amazon  restora- 
tion, so  that  he  may  then  proceed  with  the  proposed  transfer 
of  a  37-acre  parcel  to  this  Commission. 

(f-1)  Prom  the  Conservation  Section,  San  FVanclsco  Branch,  Amer- 
ican Association  of  University  Women,  forwarding  a  resolu- 
tion of  their  organization,  requesting  that  measures  be 
taken  to  change  the  San  FYanclsco  Recreation  and  Park  Ccm- 
mission  into  separate  bodies,  and  listing  their  reasons 

for  their  request.  .  pi  u  *.  r.n 

(f.2)  Prom  Grace  A.  Allison,  Secretaiy,  Celifornia  Club  o.  Cali- 
fornia, advising  that  their  organization  has  voted  in  sup- 
port of  the  above  mentioned  resolution  of  the  Conservation 
Section  of  the  San  Francisco  Branch,  American  Association 
of  University  Women. 


n 


BHKSENTATTVES  titm  DELEGATES 


(a)   gi^Hfornla  S^wfr^ta.  Inc     -  33  FQfiT  SVTTCS 


Mr     Barney  Gould  appeared  before  the  Commission  in  the  in- 
terest of  the  Commission's  consideration  of  the  present  and 


Further  Considera- 
tion of  SS  PORT  SUTTER     terest  oi.    wi"   wwu^o^--*—  -   :.»„*4„„  .♦ 

Postponed  to  Meeting         future  status  of  California  Showboats.    Inc.'s  operation  at 

of  April  8.   195 A. Aquatic  Park. 

Mr     Lewis  reported  that  a  tentative  agreement  of  required 
performance  by  California  Showboats,    Inc.   had  been  drafted 
and  that  the  City  Attorney  had  recommended  several  amend- 
ments of  a  technical  nature.     It  was  his  recommendation 
that  consideration  of  the  matter  be  postponed  to  the  April 
8th  meeting,   to  permit  submission  of  the  redrafted  agree- 
iMnt  to  Commission  members  and  Mr.   Gould  before  that  time. 
He  explained  that  Mr.   Gould's  representatives  were  prepar- 
ing plans  covering  the  reconditioning  of  the  Showboat  FORT 
SUTTER,  as  well  as  arrangements  for  its  permanent  location 
m  the  lagoon.       The  Commission  examined  a  preliminary  dia- 
gram relating  to  the  Showboat's  mooring  location  and  gave 
tentative  approval  to  the  plan. 

Mr     Philip  Hunter,   representing  the  Society  for  the  Preser- 
vation of  Aquatic  Park,   addressed  the  Commission,  expressing 
dissatisfaction  that  the  Commission  would  continue  to  nego- 
tiate with  the  promoters  of  California  Showboats,    ^ic. 
stating  that  the  original  venture  with  the  SS  ^APH^L  CITY 
had  ended  with  a  sunken  and  abandoned  hulk  as  a  liability 
of  the  State  Board  of  Harbor  Commissioners  and  the  second 
vessel,   the  SS  PORT  SUTTER,   appears  to  be  following  a  simi- 
lar course. 

At  President  Sutter's  direction,   a  further  consideration  of 
this  matter  was  scheduled  for  April  8,   195^. 


1 


.aV.Wjife'Kiel''-.'^ 
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(.continued) 


(b)  PXaat 


Tw    u.ifr  itall    Director  of  th«  JCH.d^Ioung  MworUl  mwum, 

LrH:  =:  '"^  ••iSfi^r. 

B.  .xpUir^  that  th  •  orn«-ntaI  trellis  d«l^  wou  ^^^ 
.uthenUc  counUrpan  or  ^       et^^^^^  ^, 

on  «>tion  of  Cc-i..ionT  Dipp.1.   -cona.J  ^  Co-i-io-r 
Sttrn,  th#  foU«ilng  resolution  wte  •dopt.d: 


CoBiisiion  Approve! 
Pluiof  M.H.  deloung 
IhBorlAl  Husevia  to 
FrooMd  with  OmMMn- 
ul  TrelU*  Work  4 

fltfa  fclflTf  fin*^  ^'^^ 


^.vB,  t^'t^i' j«^:,tr.  *r:>i'"S!  'aS  liionii 

Se  Art  C«-de.ion  be  obtained,  if  required. 


(a)  rmrrflni  -^^^^  ^"'^  P»TMPtfl 


W,  8Q.U67 
Prttfrees  «nd/or 


n4«««i     aBeonded  br  Co«Bi»floner 
On  aotlon  of  Co^iaaioner  Dippel,   «»conaeo  ^7 
H^,^  the  foUmring  reeolution  wa.  adoj^tedi 

nnnnliitiinn  M"    '^^'^ 
^vm>,  th.t  for  "-^^"  ^»^«":;  t.'^J  "i.1"S  «- 

or  Final  Paynenti 


^'^   ^^^AlctSleTsport^n  of  Calif.^i^i^ 

trict  Council  #7  -  Period  ending  Mar.3l.iV94 


(b)  |^f^in'^«ttioTin  nf  ffflr^^**^^* 


hi,  MQ.111?fl 

Hodifications  of 


r  ro«i«ioner  Gallagher,   aeconded  by  Coeniaaion- 
Tr  Ti^ie^l^'thernrn^^reao^on  vaa  adopted: 

of  Contractai 

(,)   JAS.D.P«UN  BEACH  l«C^^  ^"  . 

concrete  work  per  Sheet  CDH,  an  iMlSMa 

o  «♦■  ^iiOA    Controller's  No. 3101- 
(2)   MIRALOMA  P/G  4  BIDG.   -  Cont.#130A, 


sidewalk  or  •o'i^^/^*  °^  Z^    and  replace 

north  side  of  Bella  ^^^^^ J^^;/^^       ^  fl.VJ.U 

existing  curbs  -  an  iTigreaaft  or  ^^^^ 


RESOLVED,  that  for  the  best  Intereata  and  proper  conduct  of 
the  Recreation  and  Park  Department,  the  Controller  be  and  is 
hereby  requested  to  approve  'Aio   following  Request  for  FWids: 


(1)  Raiaafl£_aO£s«-"':«-ii 

312.30c. 03       Motor  iR'-F  ":  ^-  .vplifp- 

Coinmis3.".rj'  Di-'.sion 
312.350.03       Foodstuffs-Connissary  Division 
3 12! 300. 0^      I'Aterials  &  Supplies- 
Recreational  Units 


(     174.00 
2,858.00 

198.00 


,^^_ 


V'V-  -1 


^j0j^ijmMSUm  (continued) 

(0)  ggg\iga^  f"'^  ^"<^3» 


On  motion  of  Conmlssicne.  Gallagher,  seconded  ty  Commission. 
er  Dippel,  the  following  resolution  was  adopted: 


71 


(2)   AlialQgJil5 
j^BPrOpriation 

312.130.08      r-ges  -  Cemp  Mather 
312'.  130.08-1  Temporary  Wages  -  Camp  Mather 


♦1,315.00 
1,250.00 


#    it 


tk      «:      i* 


»      !t      » 


(d^   Ratification  of  r-  p.-.l  y^nager^s  Action,  Requesting  the 
Ixj^f er__fifJWl£l8_f.ro..'a-  SvuT lu8e.a...    ,.. ■ r- 


l^f.  WO.U70 

Batlfication  of 
G.H.'8  Action,  Re- 
quejtlng  Transfer 
of  Rmds  from 

Suoiiuu 


Sfis.  No,  1^7^ 
Orters  for 


Or  motion  of  Commissioner  Stern,   seconded  by  Commissioner 
Coffmon,   the  foUoving  resolution  was  adopted: 

fiQsolu'^lflhJfc)^  ILTSi 

RESOLVED,   that  this  Conruission.   in  accordance  with  authori- 
zation granted  the  Goneral  mnager  under  ^""^^f  °"  ^°;^^: 
does  hefety  appro^.  ar.d  ratify  the  -b^"^- J^  '^en  sul 
ine  transfers  of  funds  fro-n  surpluses  which  have  been  suo- 
i^Ued  to  the  Controller  subsequent  to  the  meeting  of  March 
11,   195t,  as  follows: 

requested: 

ContractuarSeVvices  -  Gen.  Division  I     5U.00 
AUowan'.e-Employees  Cars-Gen.Diy.  105.00 

Materials  &  Supplies,  Gen.Division        2,A53.0C 


ftpprop.    Nq. 

312. 20c. 01 

312.203.01 

312.300.01 

312.385.02 

312.200.03 

312.200.04 

312.200.08 

333.216.12-01 

333.321.12-01 


Tcrags  &  Food  for  .4nlmals-Zoo  Div. 
Contractual  Services-Commissary  Div. 
Con-ractuil  Services-Recreational  Units 
Contra-.u-.l  Services-Camp  leather 
Mtc3.<?-  Repair  of  Automotive  Equipment 
Fuel  &  lubricants  -  General  Division 


951.00 
237.00 

u.oo 

185.00 
520.00 
450.00 


•t  •> 


(e)   Qrde^3  fQr_S.fljaVcs_sr.WQrL- 


On  motion  of  Ccnm.is.:.one.  Dippel,    seconded  ^  Conmdssioner 
Suagher,   the  follo.'i.F  -solution  was  adopted: 

fteaolutloD-tlO  ^  ^^21 

rrerr;ro°;.:to/to^p:.ov.  .he'roUo-mg  Oraer,  for  Ser- 
vice  or  Work:  3-25-54 


iti4kM>i>^. 


_^t:rjiia*<^*^^*'£^^ 
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Res.  N0.U71 


(continued) 

(1)  Departmental  Work  Order  to  R  &  P  Dept., 
to  continue  services  of  2  Fi^ObA  Assist- 
ant Engineers,  A   F^OIA  Jr. Engineers  and 
1  F122  Senior  Architectural  Liraftsman 
during  April,  May  and  June,  195ii.  Ser- 
vices required  are  for  preparation  of 
Plans  &  Specifications  St   Inspection  of 
projects  during  construction  of  19^7 
Recreation  Bond  Fund  Projects 


$31,800.00 


(2) 


Departmental  Work  Order  to  Purchasing 
Departnent,  xieproduction  Bureau- 19/>7 
Recreation  Bond  Fund  -  Blueprinting, 
mimeographing  &  photostatic  work  re- 
quired for  Plans  &  Specificationd  during 
April,  May,  June,  195/i. 


$2,850.00 


»*♦»»*»«« 


Bjg,  KQ.U72 
I  lacht  Harbor 


(f)   yac^ht  Harbqr  MOPrlP^  Licenses 

On  motion  of  Commissioner  Herz,    seconded  by  Comioiasioner 
Coffman,   tlo  following  resolution  was  adopted: 

RESOLVED,   that  this  Commission,   on  reconraendation  of  the 
General  Manager,   does  hereby  approve  the   Issuance  of  New 
Permanent  Licenses,  License  Transfers  and  Temporary  Licenses 
at  Yacht  Harbor,   as  follows: 


(1)   ^s:^_jQ;i2miSL^-kiiiSliSSJL 

puner  Matiie  nf  Boat 

Leon  R.   Armstrong  xUGGEDY  A!JN 

Leonard  J.   Smith  LIVELY  LADY 


UHTIHISHED  BUSINESS 


18bA 
189 


(2)  U'Sen'^^  Transfer  (Permanent  License) 
Arie  Schelling        28-G-186 
(tsf.from  #187A) 


(3)  yfimporarv  License 
John  H.  Hedden 


CELEBES 


183 


215 


Rate 
Per  Mo. 
I  5.00 
5.00 


5.00 


12.50 


*«*«*«««»* 


(a)  B«1hoa  Site  Approved  for  Swimming  Ppol 

The  Commission  next  considered  the  written  report  and  recom- 
mendation of  the  General  Manager  on  the  proposed  construction 
of  an  enclosed  swimming  pool  at  the  Balboa  Park  site.  Con- 
sideration of  the  report  had  been  postponed  at  the  meeting 
two  weeks  earlier  to  permit  first-hand  inspection  of  the  lo- 
cation and  review  of  the  proposal. 

The  Secretary  presented  letters  from  the  following  organiza- 
tions which  had  been  received  during  the  two-week  period,  all 
in  support  of  the  Balboa  plan:  Fairmount  Parent-Teacher  Asso- 
ciation. Merced  Heights  Improvement  Association,  Dr. Herbert  C. 
Clish,  Superintendent  of  Schools,  Wilmerding  School  of  Indus- 
trial Arts  (new  Lick-WiLmerding  School  to  be  cons^ucted  ad- 
jacent to  600  Block,  Ocean  Avenue),  Ocean  Avenue  Pres^terian 
Church  and  Sunday  School,  Cayuga  In«P^°^^"^"\Af°"^f i°^',  ^ 
Portola  District  Improvement  Club,  San  Miguel  Parent-Teacher 
Association,  and  Boy  Scouts  of  America,  Troop  38. 

3-25-5^ 


m:.^9^<. 


-it>  :**a»itj?,^-,i;^- 


Jiang  RISINESS 


(oontlnued) 

Commissioner  Gallagher  reported  that  he  had  personally  visit- 
ed the  location  and  reviewed  the  proposal  with  Mr. Lewis,  and 
that  he  was  fully  satisfied  and  pleased  to  make  the  motion 
approving  the  Balboa  location  as  a  replacement  of  the  Aquatic 
Park  site. 

Oil  motion  of  Coramissioner  Gallagher,  seconded  by  Commissioner 
herai,  the  following  resolution  was  adopted: 


guJifiU^ 


CoBBiiB8ion  Approves 
Location  of  New  In- 
door SwiMiing  Pool 
at  BBlboa  Park,  and 
Modification  of  Arch- 
I  itectural  Contract 
1  of  Rienera  &  Overmire 
\^  Reflect  Location 
Change.  Raappropria- 
tlon  of  Bond  PvJids 
for  Pool  Construe 'n 
I  iitboriMd, 


Resolution  No.  U73 

RESOLVED,  that  this  Commission,  on  recommendation  of  the 
General  Manager  and  the  Swimming  Fool  Committee,  does  here- 
by approve  and  designate  the  general  area  formerly  occupied 
by  the  Pnotography  Center,  at  Balboa  Park,  as  the  site  for 
the  construction  of  an  enclosed  municipal  swimming  poolj  and, 
be  it 

FURTHER  RESOLVED  that,  in  accordance  with  the  further  recom- 
mendations of  the  General  Manager  and  the  Swimming  Pool  Com- 
mittee, previous  plans  for  construction  of  an  enclosed  swim- 
ming pool  at  Aquatic  Park  be  and  are  hereby  abandoned;  and 
the  General  Manager  be  and  is  hereby  authorized  to  modify  or 
renegotiate  the  contract  with  F.  H.  Riemers  and  Paul  C. Over- 
mire, Architects,  to  reflact  the  change  of  location  of  the 
swimming  pool  from  Aquatic  Park  to  Balboa  Park,  and  to  re- 
quest reappropriation  of  bonc^  funds  orijzinally  set  up  for 
Aquatic  Park  pool  to  a  new  account  for  the  planning  and  con- 
struction of  the  Balboa  Park  pool. 

*********** 


73 


(b)  Kezar  Press  Box  Reocpatructlon  -  Appointiftent  of  Thomas  Chace, 
Consulting  Er^jnft'^r  *-°  P^^^are  Plana  &  SmifllfigatiQBa 

Mr.  Lewis  reported  that  general  agreement  had  been  reached  on 
the  Press  and  other  service  requirements  that  would  be  in- 
corporated in  the  reconstruction  of  the  Keaar  Press  Box.  He 
recommended  the  appointment  of  Mr.  Thomas  Chace,  Consulting 
Engineer,  to  prepare  the  plans  and  specifications. 

On  motion  of  Commissioner  Coffman,  seconded*  by  Commissioner 
Herz,  the  following  resolution  was  adopted: 


a»-  S0.U7A 


poinas  Chace,  Con- 
Isilting  Engineer, 
|to  Prepare  Plans  & 
Specifications  for 
•construction  Kezar 
{Press  Box  -  Fee  Not 
.Exceed  17  ■'ity^.nt;^, 


Rp>.»1nHon   No.    1L7L 

RESOLVED,  that  this  Commission,  on  recommendation  of  the 
General  Nbnager,  does  hereby  approve  the  award  of  contract 
to  Mr.  Thomas  Chace,  Consulting  Engineer,  for  professional 
services  in  connection  with  the  preparation  of  Plans  and 
Specifications  and  supervision  of  the  Reconstruction  of  the 
Kezar  Press  Box,  the  fee  for  aforesaid  professional  services 
of  Mr.  Chace  to  be  in  an  amount  not  to  exceed  |7,500.OO. 


(c)  Official  Designation  of  Activities  Building:  RECREATIONAL 
ARTS  BUILDING .^ — 


Mr.  Lewis  next  reported  that  staff  members  and  others  had 
soukrhtamore  accurate  descriptive  title  for  the  activities 
building  to  be  constructed  in  Duboce  Park.   The  suggested 
name  of  "Recreational  Arts  Building"  had  been  well  received, 
and  he  asked  the  Commission's  consideration  of  adopting  the 
title  officially. 

On  motion  of  Commissioner  Herz,  seconded  by  Commissioner  Dip- 
pel,  the  following  resolution  was  adopted: 


c?f^  ■^vi^rjt(\hini*^t^ii^^--^^'!...-'^i 


iWrTV'T'^""'^^^?  T. 


~] 


IflffflflgHB  BUSINESS  (continued) 


RaaqJittUon  Hq.  nn 


Central  Activities 
BuUdlng-Duboce  Park 
Officially  Renamed 
RECREATIONAL  ARTS 


RESOLVED,   that  for  purposes  of  accurately  and  appropriately 
identifying  the  services   and  activities  of  the  central  ac- 
tivities building  to  be  constructed  in  Duboce  Park,   this 
Commission  does  hereby  designate  and  name   said  building  the 
Recreational  Arts  Building,   to  be  officially  identified  by 
that  title  henceforth. 


Progress  Report  - 
Repairs  to  Aquatic 
Park  Pier  Resulting 
froB  Collision  - 
Ffcb.3,1953  by  the 
n  Um  LUCKENBACH 


«««««««»«««« 


mi  BUSINESS 


Channelization- 
Lincoln  Way  & 
ar«at  Highway- 
Postponed  to 
}feoting  of  A/g/Sl 


(d)  Progress  Report  -  SS  HARRY  LUGKENBACH  Damage  to  Aouatic  Piar 

Mr.  Lewis,  for  purposes  of  confirmation  and  entry  in  the 
record,  gave  an  oral  progress  report  on  the  negotiations 
which  have  been  carried  on  with  the  Luckenbach  Steamship 
Company  covering  repair  of  damages  to  Aquatic  Park  Pier, 
resulting  from  the  collision  of  the  SS  HARRY  LUCKENBACH  on 
February  3,  1953,  more  than  a  year  ago. 

As  originally  proposed  the  Luckenbach  Steamship  Conqpany  will 
undertake  to  do  the  repair  work  at  an  estimated  cost  of 
15,730,00.  Five  Commission  approved  contractors  will  be 
selected  to  bid  for  the  work  for  the  Luckenbach  firm,  and 
payment  to  the  contractor  will  be  made  only  after,  approval 
by  the  City.  Also,  the  cost  of  the  engineering  services 
of  the  associated  engineers,  Punnet,  Parez,  Hutchison  and 
Hayes,  will  be  shared  equally  by  the  City  and  tne  Luckenbach 
Steamship  Company,  each  paying  $750.  of  the  |1, 500.  total  cost. 

On  motion  of  Commissioner  Herz,  seconded  by  Commissioner 
Dippel,  the  above  report  was  accepted  for  entry  in  the  re- 
cord, 

0 

********** 


(a)  Channelization  -  Lincoln  Way  &  Great  Highway  -  Postponed  to 
ftprIT  R  Meeting    ___ 

Consideration  of  the  Department  of  Public  Works  proposal  to 
install  traffic  channelization  at  the  intersection  of  Lin- 
coln Way  and  the  Great  Highway  was  postponed  to  the  next 
regular  meeting,  Thursday,  April  8,  195^. 

********** 

(b)  Personnel  Aaaignments  for  Junior  Museum 

Mr.  Lewis  referred  to  his  written  report  of  Iterch  23, mailed 
to  each  Commissioner  and  containing  recommendations  for  new 
personnel  assignments  and  activities  at  the  Josephine  D.  Ran- 
dall Junior  Mxseum.  These  recommendations  resulted  from  a 
thorough  study  of  the  museum  program  by  the  curator  in  con- 
junction with  the  Superintendent  of  Recreation. 

Recommendations  would  provide  for  an  Art  Director,  Science 
Director  and  a  Shop  Director  to  initiate  and  carry  on  these 
specialized  activities.  The  establishment  of  such  positions 
would  require  reclassification  of  the  existing  two  playground 
director  positions  and  the  establishment  of  one  new  position 
by  the  Civil  Service  Commission.  The  report  further  stated 
that,  in  addition  to  the  provision  of  qualified  personnel, 
the  attendance  ot  the  lauseum  could  be  increased  if  the  access 
path  for  pedestrians  and  the  approach  road  from  Roosevelt  Way 
were  in^roved. 

3-25-54 


^jjS^j^ 


(continued) 


Commissioners  individually  favored  the  recommendations  and 
listened  to  endorsements  ty  Mrs,  Born,  S.F. Planning  and 
Housing  Association,  Mrs.  Ruth  Lasky  of  the  San  Francisco 
League  of  Women  Voters,  Mrs.  Sundahl  of  McKinley  PTA,  and 
Mrs.  D.  Gillen,  Chairman  of  the  Parents  Committee  for  the 
Junior  Museum,  and  Mrs,  Deering,  presently  acting  as  secre- 
tary for  the  Parents  Committee.  All  speakers  were  of  the 
opinion  that  greater  benefits  would  be  obtained  from  the 
Museum  if  the  children  using  it  were  instructed  by   properly 
qualified  personnel. 

On  motion  of  Commissioner  Stern,  seconded  by   Commissioner 
Dippel,  the  following  resolution  was  adopted: 


Bq3,  H0-^7fe 

Cwiission  Approves 
UjcojsBBndations  of 
li.M.  for  Reclassifi- 
I  cation  of  Two  (2) 

a.56  P/0  Directors 
I  ind  Addition  of  One 

(1)  Director  to  Staff 


I  Sappleoental  Budget 
ilttu  >  Fiscal  Yeer 

m-m 


RESOLVED,  that  this  Commission  does  hereby  approve  the  writ- 
ten report  and  recommendations  of  the  General  Manager,  dated 
March  23,  195/i,  relating  to  personnel  assignments  at  the 
Josephine  D,  Randall  Junior  Museum  and  in  accordance  there- 
with, the  Civil  Service  Commission  is  herety  requested  to 
effect  the  reclassification  of  two  (2)  R-5b  Playground  Di- 
rectors, and  to  establish  on  a  permanent  basis  Civil  Service 
lists  for  Art,  Science  and  Shop  Directors}  and  the  Civil 
Service  Commission,  the  Mayor,  and  the  Board  of  Supervisors 
are  requested  to  authorize  the  establishment  of  said  three 
(3)  new  classifications,  and  the  increase  of  the  Junior 
Museum  staff  by  the  addition  of  one  (1)  permanent  position. 

(c)  flj^prletnentftl  fty^gat  Items  -  Fl  f^Cfll  ^SST  19^-1955 

Mr  Lewis  then  reported  on  items  proposed  for  inclusion  in 
the  department's  Supplemental  Budget  for  the  fiscal  year 
195^-1955,  including  the  Junior  Museum  personnel  assignments, 
salary  and  retirement  increases  of  en^loyees,  and  mileage  ■ 
accounts. 

On  motion  of  Commissioner  Gallager.  seconded  by  Commissioner 
Herz,  the  following  resolution  was  adopted: 

Rnnnlntilnr  ^"-  ^^"^^ 

RESOLVED,   that  this  Commission,   on  recommendation  °f  ^^ 
feneral  ^bnager.   does  here^  approve  -<^/-^^-^^«^f/,  'l'^^' 
sion  in  the  Supplemental  Budget  Request  for  the  fiscal  year 
195A-1955,  the  following  items: 


(1)  Personnel  Services,    Jr. Museum  - 

(2)  Permanent  Salary   Increases 

(3)  Retirement  System 

(^)   Allowance  -Employees'   Cars 

(a)  Commissary  Division    9     331.44 

(b)  Recreational  Units         Sig'?2il^ 

TOTAL  - 


b9,215 .00 
8,689.00 


t88,A71.60 


AND     EE   IT  FURTHER  RESOLVED,   that  the  above   supplemental 
Ueis  be  included  and  made  a  part  of  ^^  ^^^^f  ^  /^^  ^ 
tal  Budget  Request  for  submission  to  the  Mayor  not  later 

than  April  9,   195^^. 


«  « 


»*««»*«» 


On  motion  of  Commissioner  Dippel,  seconded  by  Commissioner 
Stem,  the  following  resolution  was  adopted: 

3-25-5-; 


n*^ 


(continued) 


CaaHiion  Approves 
$6500.  Suppl90«n^*^ 


ipprop. 


for  Camp 


Zm  'or  Balance 


RaaolutlQB  No.    U78 


RESOLVED,  that  this  Connaission  does  herety  request  the  Mayor, 
the  Board  of  Supervisors  and  the  Controller  to  approve  the 
following  Suppleraehtal  ;^propriation  required  for  Can^  Mather 
for  the  balance  of  the  fiscal  year  1953-1954: 


From  Approp, 
312.199.00 

Conqpensation  Reserve 
Unappropriated  Revenues 

11,850 

I&.20Q. 

To  Approp. 
312.111.08 

Allowanoe  for  Overtime 

♦     250 

312.120.08 
312.130.08-1 
312.300.08 
312.350.08 

Temporary  Salaries 
Temporary  Wages 
Materials  &  Supplies 
Foodstuffs 

500 
1,100 
1,150 
3.500 

16.500 

) 


«»»««««««» 


(d)  Au>.r^  nf  CnntTfLcU   REWffiING  OF  LODGE.  CAMP  MATHER-  l5.^99,QQ 

The  Secretary  read  the  sealed  bids  received  and  opened  on 
Tuesday,  March  23,  195A  for  the  above  mentioned  workt 

LOW  BIDDER:   W  4  K  ELECTRIC  CO ♦5,599.00 

Box  135,  Sonora,  California 


Jones  Electric  Co.,   Inc. 
Mahoney  Electric  Co.,    Inc. 
City  Appliance  &  Electric 
Han  sens' 
Stone  Electric 


$6,990.00 

7, U8. 50 

8,522.00 

8,642.00 
(DISQUALIFIED) 


'cBd.8sion  Awards 
loDtract  for  Rewiring 
Lodge,  Canqp  Mather 
to  W  4  K  ELECTRIC  CO. 

:af>S.599.0Q 


On  motion  of  Commissioner  Coffnan,  seconded  by  Commissioner 
Dippel,  the  following  resolution  was  adopted: 

^gn  I  lit  inn   No.    IZTO 

RESOLVED,   that  this  Commission,   on  recommendation  of  the 
General  Manager,   does  hereby  award  the  contract  for  the 
REWIRING  OF  LODGE,    CAMF  MATHER,    TUOLUMNE  COUNTY,    CALIFORNIA, 
to  W  &  K  EIZCTRIC  CO.,   Box  135,  Sonora,  California,   they 
being  the  lowest  regular-  acd  responsible  bidder  therefor  in 
the  amount  of  $5,599.00j  and,   be  it 

FURTHER  RESOLVED,  that  the  General  Manager  and  the  Secretary 
ere  eiqjowered  to  execute  this  contract  on  behalf  of  the  Rec- 
reation and  Park  Commissloni   and,   be  it 

FURTHER  RESOLVED,   that  the  Secretary  shall  file  notice  of 
approval  in  the  official  newspaper  of  the  City  and  County  of 
San  Francisco. 

(e)  Award  of  Contract:   REMODELING  OF  BUILDINGS,   CAMP  MATHER, 

>2fr.85Q.QQ — 

The  Secretary  next  read  the  sealed  bids  received  and  opened 
Tuesday,  March  23,   1954,   for  the  above  mentioned  workj 

LOW  BIDDER:  ENGELHARDT  &  SHAW, Genl. Con tractors        $26,850.00 
Box  1382,   Sonora,  California 


3-25-54 
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:^  (99ntinuedl 


W,  J.  Covington 

F.  B.  McNear 

Haglund  Construction  Co. 

Robert  W,  McClintock 


$28,^91.00 
30,90^.00 
33,350.00 
33,^92.00 


3afl,  mp-UM 


CoiBission  Awards 
Contract  for  REMODEL- 
INC  OP  BUILDINGS  - 
:;HP  MATHER  -  to 
El»)EIJiARDT  &  SHAW 


On  motion  of  Commissioner  Stern,  seconded  by  Commissioner 
Dlppel,   the  following  resolution  was  adoptedt 

Reaolutlnn  Nn.    ll9Q 

RESOLVED,   that  this  Commission,  on  recomnendation  of  the 
General  Manager,   does  hereby  award  the  contract  for  the 
REMODELING  OF  BUILDINGS,   CAMP  MATHER,   TUOLUMNE  COUNTY,   CALI- 
FORNIA to  ENGELHARDT  &  SHAW,  General  Contractors,   Box  1382, 
Sonora,   California,   they  being  the   lowest  regular  and  respon- 
sible bidder  therefor  in  the  amount  of  126,850.005   and,   be 
it 

FURTHER  RESOLVED,  that  the  General  Manager  and  the  Secretary 
are  empowered  to  execute  this  contract  on  behalf  of  the  Rec- 
reation and  Park  Commission;  and,   be  it 

FURTHER  RESOLVED,  that  the  Secretary  shall  file  notice  of 
approval  in  the  official  newspaper  of  the  City  and  County 
of  San  Francisco. 

********** 


(f)   Rejection  of  Bids:   CONSTRUCTION  WORK  St  MECHANICAL  INSTALU- 
TIONS  at  the  ACTrVATCD  SLUDGE  PLANT  AND  VICINITY.   G. G.PARK 

The  Secretary  read  the  following  bids,   opened  Tuesday, March 
23,    195-i,   covering  the  above  mentioned  work: 


'aaaiaaion  Rejects 
Bids  for  Sludge 
Plant  Improvements' 
"•w  Bids  to  be 

^aliadJ'Qr. 


CENE  CARPENTER 
WATKIN  &  SIBBALD 
EREENTRAUT  &  SUMMERS 
WELLNITZ  Sc  DeNARDE 
C.    J.    COLLINS 
M.    J.    LYNCH 
H.    E.    RAHLMANN  CO. 
KLEINEN  COMPANY 


$30,000.00 
31,559.00 
33,6^9.00 
35,585.00 
35,9U.OO 
38,498.00 
42,516.00 
42,557.00 


The  General  Manager  recaanended  that  due  to  insufficient  funds, 
all  bids  be  rejected     and  new  bids  called  for,   specifying  a 
lesser  amount  of  work  to  be  performed  and  within  funds  avail- 
able,  namely,   the  pump  and  pipeline   sections  of  the  project. 

On  motion  of  Commissioner  Gallagher,    seconded  by  Commission- 
er Dippel,   the  following  resolution  was  adopted: 

Reaolutipn   Un.    1A81 

RESOLVED,   that  this  Commission,   on  recommendation  of  the 
General  Manager,   does  hereby  reject  all  proposals  received 
for  Construction  Work  and  Mechanical   Installations  at  the 
Activated  Sludge   Plant  and  Vicinity,  Golden  Gate   ftrk,    said 
bids  being  in  excess  of  department  estimates  and  funds  avail- 
able;  and,   be  it 

FURTHER  RESOLVED,   that  the  Secretary  shall  file  notice  of 
rejection  in  the  official  advertising  of  the  official  news- 
paper of  the  City  and  County  of  San  Francisco,   and  he  is 
hereby  directed  to  readvertise  for  new  bids  under  revised 
specifications. 

3-25-54 
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^yjjgJgSS  (continued) 

(g)  May  Pay  Celetoa^ion  -  Kegar  gtadium  -  ?^^urday.  Mpy  !■  195^ 

rtiMl  ffcy  Day  ^«  Kimbell  informed  Coramis  si  oners  that  the  annual  city-wide 

lebration  to  be  May  Day  celebration  would  be  held  at  Kezar  Stadium  on  Satur- 

,.  j^  Kesar  Stadium  day,  May  1,  and  that  in  accordance  with  the  tradition  of 

e.»    jtey  i'  ^^^^  rotating  the  selection  of  the  May  Queen,   the  Adrienne  Elaine 

^  Studios  chose  Miss  Gail  Greaves  to  be  crowned  this  year, 

On  motion  of  Commissioner  Dippel,    seconded  by  Commissioner 
Coffman,  plans  for  the  May  Day  celebration  and  coronation 
at  Kezar  Stadium  were  approved. 


ftraiseion  Granted 
folk  Dance  Council 
for  Three  Sunday 
jrfternoon  Festivals 
at  Kaiar  Pavilion, 
ipr.U.May  23  & 
jr  ^^-  l'^^^ 


'mmrn. 


(h)  yae  of  Kezar  Pavilion  bv  Folk  Dance  Groups 

The  Secretary  read  the  letter  of  the  San  Francisco  Council, 
of  Folk  Dance  Groups,  requesting  permission  to  use  the 
Kezar  Pavilion  for  a  series  of  monthly  Sunday  afternoon 
Folk  Dance  Festivals  on  April  11,  May  23,  and  June  13,  195^^ 

Mr.  Kimbell  reported  that  this  activity  was  sponsored  by  the 
department,  but  recommended  more  rigid  adherence  to  rules 
and  closer  supervision.  With  the  condition  that  the  programs- 
be  so  sujjervised  euid  so  conducted,  on  motion  of  Ccnmlssioner 
Coffman,  seconded  by  Commissioner  Herz,  permission  for  the 
above  three  festivals  was  granted. 


There  being  no  further  business  to  come  before  the  Commis 
sion,  President  Sutter  declared  the  meeting  adjourned  at 
^:25  P.M. 


"1 


Respectfully  submitted, 


Secretary, 


3-25-5^ 


^!igy?j!i;iiig^. '  '''..'x: ....  .'^?jfe>atr 


San  Prtnclsco,  California 
April  8,  195i 


UliiUI&S 


IssU^ 


The  Seventy-eighth  R»gular  Meeting  of  the  Recreation  and 
Park  Comnission  was  oalled  to  order  on  Thursday,  April  8, 
195^  at  3jOO  P.M.,  President  Sutter  presiding. 

The  following  Commissioners  were  present: 

Mr.  Louis  Sutter,  President 
Mrs.  Henry  J.  Dippel 
Rev.  Eugene  A.  Gallagher 
Dr,  Francis  J.  Herz 
Mr,  Fred  D.  Parr 
Mrs,  Sigmund  Stern 

Lcrox&i  q£  f<;^""tea    There  being  no  corrections  or  omissions,  the  minutes  of  the 
1**™^  Seventy-seventh  Regular  Meeting  of  March  25,  195it  were  ap- 

proved. 


UiyyiCATIQNS 


■^;,  Mn.U82 

IfcUrtD  ftrk 

•jad  Rirehaaaa 


«««•««««*« 


(a)  From  Eugene  J.  Riordan,  Director  of  Property,  enclosing  for 
approval  six  (6)  resolutions  for  submission  to  the  Board  of 
Supervisors,  covering  the  purchase  of  additional  lands  re- 
quired for  McLaren  Park. 

On  motion  of  Commissioner  Dippel,  seconded  by  Commissioner 
Herz,  the  following  resolution  was  adopted: 

R/>sn  lilt  ion  No.  U82 

RESOLVED,  that  this  Commission  approves,  for  submission  to 
the  Board  of  Supervisors,  the  six  (6)  resolutions  authoriz- 
ing purchase  of  certain  properties  for  McLaren  Park,  as  fol- 
lows: 


(1) 
(2) 
(3) 
U) 

(5) 


(6) 


Owner 

Albert  Picard 

Atlas  Realty  Company 

George  F.  Graves 

Harold  Levy,  Atty.in  Fact 

for  Hedwig  Heiman  et  al 

Atlas  Realty  Company 

-ditto- 

-ditto- 
Atlas  Realty  Company 

-ditto- 


Lots  Nos. 
28  &  29 
18 
3 


Block 

6212 
6213 
62  U 


600.00 
i^OO.OO 
250.00 


-ditto- 
-ditto- 

-ditto- 


-ditto- 


6179 
6060 
6111 
613^ 
ol33 
613A 
6212 


800.00 
4,250.00 
12,050.00 
3,000.00 
to, 000. 00 
2,000.00 

800.00 


z;  &  25 
5 
5,6,7  &  8 
5 
3,6  &  7 

2 
11  &  12 
(U,  32,  33,) 
(     35  &  37    )  -  6213       1,700.00 

(10,13,   U,   15,) 

(16,   17,17,  2A») 

(   27  and  36         )   -  62U 
(12,   13.   U,  22,   23,) 
(29,  30,  }3,  36  &  38)-6242 


3,300.00 
7,000.00 


«««»«#»»»» 


(b)   From  Watkin  &  Sibbald,   Undscape  Contractors,   requesting  that 
progress  payments  under  their  contracts  for  Balboa  Park  Base- 
ball Facilities  and  Loam  for  West  Sunset  Community  Center  be 
made  to  the  San  Anselmo  Branch  of  the  American  Trust  Company. 

On  motion  of  Commissioner  Parr,    seconded  by  Commissioner  Herz, 
the  following  resolution  was  adopted: 
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SiflSiLiiltj 


III 


■i;-«*Jf)»,j*Si,'.,-,  ■.; 


■  -^  V  yf^ 


jc  (continued) 


llcj^ 


£;&SfiJ.uUQiLJ2.i-J»4S2 


|c«»ission  Approves 
Cnt  to  San  Anselmo 
Kh,  American  Truat 
lo  of  payments  Due 
Lier  Contracts  Nos. 
M  and  136  to 
litkin  4  Sibbald, 


RESOLVED,   that  this  Comniission  does  hereby  approve  the  assign- 
ment of  progress  paymants  due  Watkin  &  Sibbald,   landscape 
contractors  under  Contract  No.    134  -  Construction  of  Baseball 
Facilities  at  Balboa  Park,   and  Contract  No.   136  -  Delivery  of 
Loam  for  West  Sunset  Community  Center,   to  their  assignee, the 
San  Anselmo  Branch  of  the  American  Trust  Company;    such  assign- 
ments in  nowise  relieving  Watkin  &  Sibbald  of  their  contrac- 
tual responsibilities  to  the  City. 


(c)   From  Mrs.   Thomas  C.  Mamon,   1553  -  3'^th  Arenuc,  San  JVancisco, 
proposing  a  r^sttlement  of  claim,  for  damage  to  Band  Concourse 
balustrade,  as  a  result  of  automobile  collision  of  March  17, 
1954.     The  property  drunage,   to  the  extent  of  $350.00,   to  be 
completely  restorad  to  the  satisfaction  of  the  Recreation 
and  Park  Comml scion,   the  City  Attorney  recommending  accept- 
ance of  the  settlement  offer. 

On  motion  of  Commissioner  Herz,    seconded  ty  Commissioner  Gal- 
lagher,  the  following  resolution  was  adopted: 


jiomlsaion  Accepts 
jjffer  for  Repair  of 
Kiaage  to  Band  Con- 
;:'-se  Balustrade 
loD  March  17,  Subject 
iMi'^WYi  Approval 


Peaolution  NoU/Sl^ 

RESOLVED,  that  this  Commission,  on  recommendation  of  the 
City  Attorney,  does  hereby  consent  to  the  compromise  and 
settlement  against  Mr.  and  Mrs.  Thomas  C.  Marmon,  for  damage 
to  a  Band  Concourse  concrete  balustrade,  on  the  basis  of 
Batmale  S-   Farrell,  contrac*-ors  for  Brown  Brothers  Adjusters, 
making  cor.plete  restoration  of  the  damage,  settlement  to  be 
approved  ty  the  Doard  cf  Su.jervisors. 


««;*** 


■^  « 


llkyor  Advised  (d) 

Ik  Bond  Issue 
luill  Be  Included 
liE  195^  Election 
Ibf  R  &  P  Department 


From  His  Honor,  Mayor  Elmer  E.  Robinson,  advising  all  boards 
and  commissions  regarding  the  submission  of  proposed  bond 
issues  for  the  November  1954  election  and  setting  forth  dates 
and  asking  that  all  proposed  bond  issues  be  submitted  to  him 
not  later  than  June  25,  1954. 

The  Secretary  was  instructed  to  notify  the  Mayor  that  no 
bond  issue  for  recreation  and  park  improvements  will  be  sub- 
mitted for  the  election  this  fall. 


*  ••>  'i 


«  «  <t  »  *  « 


ISqwrvlsors  Ad-         (e) 
|r*38d  that  R  &  P 
ICcnisslon  Now 
JMlowing  Their 
Isiiggested  Procedures 
IHith  Regard  to 
|^SB££a£l2ns 


From  Supervisors  Harold  S.  Dobbs  and  John  J.  Ferdon,  letter 
sent  all  boards  and  commissions,  asking  that  the  qualifica- 
tions, insurance  requirements,  and  financial  responsibility 
of  all  operators  of  concessions  be  made  more  stringent. 

The  Secretai^'  was  instructed  to  inform  Supervisors  Dobbs  and 
Ferdon  that  the  contractual  practices  suggested  in  their  let- 
ter are  currently  employed  in  the  Commission' s  dealings  with 
concessionaires,  but  that  the  points  outlined  n  their  letter 
will  be  especially  raferred  to  in  the  preparation  of  all  fu- 
ture concession  operations. 


*  #  » 


*j  »  #  *  »  ^  »j 


(d)  Prom  Reverend  Calvin  Slater,  3014A  Pine  Street,  requesting 
permission  to  conduct  a  Sunrise  Easter  Service  at  Bay  View 
Park,  Easter  Sunday  morning,  April  18,  1954. 

Mr.  Lewis  reported  that  several  other  requests  ^^^^^/^^Jf  °^^ 
^d  church  groups  had  been  .aceived,  asking  permission  to  use 
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\^0jm  (continued) 

other  parks  for  Easter  Sunrise  Services. 

On  motion  of  Conmiasioner  Dippel,   seconded  by  Commissioner 
Stern,  all  such  requests  were  approved,  and  the  following 
policy  resolution  adopted: 


Coffljission  Approves 
iD^of  Its  Properties 
,  for  Easter  Sunrise 
j  Services  When  O.K.  'd 

llL'rtn?rf>*  Manager 


RESOLVED,  that  this  Commission  does  hereby  approve  the  ap- 
propriate use  of  Recreation  and  Park  properties  by  bona  fide 
and  religious  church  groups  for  the  purpose  of  conducting 
sunrise  services  on  Easter  morning,  such  permission  to  be 
granted  at  the  discretion  of  the  General  Manager  following 
proper  investigation  of  the  requests. 


(e)  From  Dolphin  Swimming  and  Boating  Club,  Inc.,  requesting 
permission  to  install  shower  and  lavatory  facilities  and 
sewer-line  in  their  training  quarters  building  at  Lake  Mer- 
ced. 

The  Commission  reviewed  the  plot  plan  and  Mr.  Lewis  explained 
that  all  work  will  be  done  in  accordance  with  the  specifica- 
tions of  the  Department  of  Public  Works. 

On  motion  of  Commissioner  Herz,  seconded  by  Commissioner 
Gallagher,  the  following  resolution  was  adopted: 


jifs-  Nq.U8(? 


;oonission  Approves 
Installation  of  Sani- 
j*^  Facilities,  Sewer 
Ud  Power  Lines  at 
Dolphin  Club  Training 

Utf^^ra.  ^te  Merged 


1^flflQ].,it.inn   No.    ILSfi 

RESOLVED,   that  this  Commission,   on  recomendatiori  of  the 
General  Manager,   does  hereby  approve  the  request  of  the 
Dolphin  Swimming  and  Boating  Club  to  install  sanitary  facili- 
ties in  their  quarters  at  Lake  Merced,   including  the  instal- 
lation of  a  sewer-line  and  the  installation  of  an  electrical 
power-line  l?y  the  Pacific  Gas  &  Electric  Company,   all  such 
improvements  to  be  made  in  accordance  with  specifications  of 
the  Department  of  Public  Works. 


(f)   From  Commander  Linnea  West,   U.   S.   Navy,   requesting  permission 
to  conduct  a  special  Navy  participation  program  in  the  Band 
Concourse,  Sunday,   August  15,   195/n 

On  motion  of  Commissioner  Dippel,    seconded  by  Commissioner 
Parr,   the   following  resolution  was  adopted: 


iSi.  Ng.l^fi? 


JtaTaisslon  Granted 
hty  Wave  Partlcipa- 
Uon  in  Special 
fj'Jgran  in  Conjunc- 
■Isnwith  G.G.Park 


RESOLVED,   that  in  co-operation  with  the  12th  Anniversary  Na- 
tional Reunion  of  Navy  Waves  to  be  held  in  San  Francisco, 
August  U  and  15,   this  Commission  does  hereby  grant  permis- 
sion to  the  convention  committee  to  conduct  a  special  Navy 
participation  program  in  conjunction  with  the  Golden  Gate 
Park  Band,  at  the  Band  Concourse,  Sunday,  August  15,    1954. 


(g)   Other  communications  received  approval  as  follows: 
h.Calif    Fkth«r  (1)   On  motion  of  Commissioner  Dippel,    seconded  by  Commission- 

iSoDGolf  TonrL  ^r  Parr,   the  request  of  Wally  Heinrichs,  Advertising  De- 

U    A^nL!.  r  partmeni,   Roos  Bros.,   to  reserve  the  Golden  Gate  Golf 

Jg!???  t  .  Course  on  week-ends  during  the  month  of  July  for  staging 

I^Vatf  r.Qurflfi.    My  ^^^  ^^^^  Northern  California  Father  and  Son  Golf  Tourna- 

ment,  was  approved. 


\000sm 


(continued) 


•^  of  Beach  Chalet 
I  Approved  for  Sat., 


jse  of  Top  of 
I  [ft  Davidson  on  June 

i9'and  20,  195^ 

^iiS^ ■ 


(g) (continued) 


(2)  k  motion  of  Commiseioner  Gallagher,   seconded  ^  Co^«- 
^       *oner  Dippel,   the  application  of  J°««P\f  ?^^?;f  ^°f, 

No. 1205,  Veterans  of  Foreign  Wars,   to  sublet  the  small 
auditorium  of  the  Beach  Chalet  for  a  private  wedding  re- 
ception  on  Saturday,   May  29,   195/.,  was  approved. 

(3)  on  motion  of  Co:^ssioner  He^.     -"^^^^.f.^^U  K^ar^ 
Dippel,  the  request  of  Mr.    Alex  l.   argue ixo,  *^  w 
Street     for  permission  to  use  the  open  area  atop  Mount 
Davidson  on  June  19-20  for  national  amateur  radio  field 
day  exercises,  was  approved, 

,,^,  concourse     U)  On^^Uon  or  Co-i.sion„  P.„     -onaea^^^Co^ssio-^ 


un  motion  ox  uuiiuiixaoj.www*   - — ,   —  .       ^         T^,,<««ia 

Gallagher,  San  Francisco  County  Council,Americam  Legion's 
request  to  conduct  a  Memorial  Day  Service  in  the  Band 
Concourse  on  Monday,   May  31,   195^,  was  ^PP^^^f '  PJ°^^^- 
ed  the  contract  governing  the  Golden  Gate  Park  Band 
covers  payment  for  services  for  Memorial  Day. 

On  motion  of  Commissioner  Herz,    seconded  by  Commissioner 
Stern,  the  request  of  Jerome  Sapiro  for  °l«^^^°%^°y.. 
the  Sixth  Army  Band  to  assemble  in  Union  Square  at  9:30 
A.M.,   July  15,   1954,  for  a  reunion  ceremony ,waa  approved. 

On  recommendation  of  the  General  Manager  and  on  motion 
of  Commissioner  Stern,   seconded  ty  Commissioner  Gallagh- 
er,  permission  was  granted  to  Mrs.  Wendell  Howell,   rep- 
resenting the  California  'tippet  Association,   for  the 
Association  to  use  a  portion  of  the  Golden  Gate  Park 

Polo  Fields  on  Saturday  mornings,  until  August  i>^54  lor 

the  exercise  and  training  of  whippets. 

(h)   From  City  Attorney  Dion  R.   Holm,   the  following  Opinions  were 

nrSinlon  No.   806,   dated  March  22,    1954,   advising  that  the 
^,    ,  R^lph  Playground  area,   as  a  result  of  its  background  and 

,lty  Attorney  Opinion  --iginal  purpose,   is  definitely  not  a  park  or  square, 

lc.806  of  Mar.22,1954   re,     °^^^^^^^^J^^     ^^  m  fact  a  playground.     Ke  advises'       . 
Holph  P/G.  Sale  or  Discon-  ^^^^  ^^^  ^^^^  Playground  area  may  be  abandoned  without 
tinuance  Require  Bd.Supv.     ^^^^^^^^^  ^^  ^he  proposal  to  the  electorate,   but  by 

•wml  OniY Commission  recommendations  and  ordinance  of  the  Board  of 

Supervisors.  ^ 

(2)   Opinion  No.   813,   dated  April  1,    1954,   advising  the  Com- 
:it7  Attorney  Opinion     ^       Jggion  in  response  to  its  inquiry  that  power  boats  may 
Jo.818  of  Apr.l.   1954  ^''ieiuded  from  Aquatic  Park  within  200  feet  of  the 

re.  Power  Boats  at  Aquatic 

fit,  m  Bfi  EKlud^d" 


w  Anerican  Legion 
I OD  Monday,  May  31,1954, 


Peralsslon  to  Assemble   (5) 
m  Union  Square  on 
.\ily  15,  1954  Granted 
lL!lrtli  Army  Band 

In  of  Portion  of            (6) 
Polo  Field,  G.G.Park, 
j-anted  to  Calif. Whippet 
issoc.  Saturdays,   Until 
''Mf  ^'^^^   


LfiilSUL 


JJI. 


Information  (to  be  acknowledged  by  Secretary  and/or  filed) 

(a)  From  William  W.  White,  President,  nlemany  District  Council  °^ 
^^  S^rovement  Associations,  Inc.,  expressing  the  -PP-^^^J°^ 

and  gratitude  of  his  district  for  the  improvements  that  have 
been  made  and  are  being  planned  for  Balboa  ^^f' 

(b)  From  G.  H.  Peters,  Vice  Commodore,  ^ake  Merced  Sailing  C^ub, 
inviting  Commissioners  and  friends  to  attend  the  Small  Boat 
Racing  Regatta  at  Uke  Merced,  Sunday,  April  11,  ^"i^U, 


^******** 


£HtESENTA'[^.'^   Affl)  pE  LEGATES 

(None) 
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83 


on  motion  of  Coiamlasloner  Dippel.   seconded  by  Commissioner 
G^allagher/the  following  resolution  was  adopted: 


jg^oraiy  Non-Civil 
3^ce  and  Exempt 


?iagi\t^^°'f^  ^^r  ^^^ 


Progress  and/or 

;^j)fl^P^ynantS 


.^SOLVED,  that  .11  te,^or«v  Nor.-Civ   ^ervUe  Appo  n^ent 

T-91b  to  T-932,  inclusive.  """."^^^  '^^i  "'Jthe  Lcretaiy 
^ae  by  tha  General  Manager  -^  "^^^,f,,f  g,  1,54,  are 
aurlng  the  period  March  H-  l''*  ^™  { 
hereby  ratified  and  approved;  and,  be  It 

=trner-tranftrciri^^^^^^^^^^ 

sion. 


»  *  *  « 


»*«•»* 


(b)  TY-rr-n  nr'^^"^  Final_£aaaaDla 


hi,  NQ.U90 
Hodifications  of 


u^^,     <»ftconded  by  Commissioner 
°o:C:r;^thrrirnrroi;tronaa  atted, 

^SOVm,  that  for  the  best  i^*-"^'  feontroUerb^"a^a°' 

fa\r;ne;:e:fedrarorth:'f:^^^^^^^^^^^^^^ 

Final  Payments; 

Period  ending  3-31-5^. 

(a)  mim^^  r'l  -  ^^rnd^'p^yS^^^^'"''''''''^^^" 

To  C,    J.  Collins  Co.   -  2nd  Payment 
Period  ending  3-31-5A. 

(3)ti jii"  ''"i7'ii':-'^"''''^'"i'",M'"' 

To  Wm.   Mcintosh  &  Son  -  Ath  Payment 
Period  ending  3-31-5A. 
(,)   CAMP  MATHER.  EIXC.DISTilIBU.SYSlE>WCont.#U7-Controller»s 


To  Ifehoiey  Electric  Co.. inclst  Payt.- 
Period  ending  3-31-5^.. 


1765.09 


To  C.  M.   Peletz  -  btn  Payment  -  •     ' 

Period  ending  3-31-54. 

(c)  ririJin^f^'^""^  ^^  Oontrfic?t,a 

on  motion  of  Co:^ssioner  Dippel,    seconded  ^  Co^ssioner 
Herz,  the  following  resolution  was  adopted. 

HEsoLVED.  that  for  the  t.st  ^^:::\f,^:^,::Ti:i 

the  Recreation  and  Park  ^^P^^^^ff^i.^^^ng  Modifications  of 
hereby  requested  to  approve  the  following  no 

Contracts: 
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■   *-"    -      -     •  ^  -  ■- 


■ifcTiI)  T^M^^^°"^  (continued) 

^'^  f  LSli  ConZciron  c:   . 

NO.  5  .  for  providing  a  -""^f^^^f /.f,/"' 

B*5onry  work  necessary  to  widen  Iqr  1  brick 

length  the  lowest  tread  of  the  south  half  of 

t^e  flagpole  terrace  steps  -  an  iafimaa  of.    .   .1222.79 

(2)   S.F.ZOOLOaiCAL  OAi^ENS  -  CONSTRUC     OF  ^DITIOHAL  QUARTERS 


ioAntone  Petersen  and  Sons  -  Moaification  #1 

for  relocating  a  V  vitreous  clay  pipe  sewer 

and  lowering  a:,  existing  b"  cast  iron  water  ^ 


.1733.37 


nain  -  an  j^n^reaae  of. 

«♦««•**«** 
(<!)  Request  for  Approval  of  Te^orai,  Z^loy^.t.  from  ^.^°t 

on  motion  of  Comissioner  Dippel,   seconded  ^  Coonissioner 
Sllagher,   the  following  resolution  was  adopted: 


LjbJ^ 


Pnmlntilnn  ^^    ^^^ 


Rff«v^TVED     tiiat  this  Commission,  on  recommendation  of  the 
kq.Approval  of  Temp.     ^^^^^'  ^^\^"  ,T!teby  request  the  Controller  to  ap- 
L^iTyints  from  Perm.   General  Manager     ?!«  ^«^^^^,^,  salary  Appropriations 

|iai,,,..mU2I^    ?-;^,,f,l,rthe  f^lowiig  poSt^ons  hy  Ter^orary  En^loy^nt.: 

ReQ.Sfl. 

(T-9I8)     Cora  Picone  -  Sick  Lv.w/o  pay  j/  ■** 

g-;^  f  f '^-  „     n       «       "     3/lOtoV30M      520.00 

{T-917)     Dominic  Pae  -       ^     ^       ^^       ^^      f       ^^    ^^.^      ^5^.. 

(T-919)     Louis  Long  -  .       to  3/3V5^      137.50 

fl=gQ.  §u^  forpman  Qftr^ner  6/30/5A  i,oi5.W 

(T-927)     Geo.   F,   Hood-Wkg.in  r.igher  class.   3/29  to  o/ju/:>^     , 
(T-925)     Claire  Fahy  -  aick  i.v.w/o  paor  ;»/'^ 

w-ift^  Rllf^ff  ^U^n^au^^       ^    „     «    //I    to  4^30M     250.00 

(T-93O)     Arthur  Jones         -  ^ 

vf-?06  AniMl  l^ew^c    „       „    „      «    3/10  to  V30M     ^83.75 

(T-919)     otto  Petersen       -  j/  -n 


««*«««**»» 


(e)  Re Que si 


|lM.  h.U92 
IImbb^  far  ruadfl 


on  motion  of  Commissioner  Herz,   seconded  t^  Commissioner 
Stem,   the  following  resolution  was  adopted: 

??ap3Lut^°"  No.  U92 

RESOLVED,   that  for  the  best  interefti  «d  Pf*!'  •^tL^'f, 

the  Racr;ation  and  Bark  ^J^T/i  l^H^^^f ^  ^^ 
here^  requested  to  approve  ti«.  follwli>«  9»qp>»»^  ^««-  ««"• 


t 125.00 


(1)    .  ^     , 

333i0JL2-O4  333.3a.l2-01 

Ojty'Goode  *  Wearing        D17  <^ooi9  *  ^*f^  ,_ 

Uooal  Division 
'  ftooi-  d  <»  Bozt  page) 


4.8-5i 


::•rr^  !r=r??***0^'>*,f;'J*' »:: 


jg,,.  N0.U92 


(continued) 

(2)   RELEftSE  Qf  ?^SERVE3 

Appropriation  333.3-^0.12-01  ^  39.00 

Dry  Goods  &  Wearing  Apparel  -  General  Division 


5.00 

3^.00 

194.00 


fiUi  lf^-1^9^ 
Iiiht  Harbor 


Appropriation  333.351.12-01       ,  ^,  ,  ,  ^ 
Canned  Goods  &  Dried  Fruit  -  General  Division 

Appropriation  312.350.01 
Foodstuffs  -  General  Division 

Appropriation  312.381.01 
Soil  and  Fertilizer 


(f)   Ya^hl  Harbor  Mnirrlnf  T.ieenaea 

on  motion  of  Commissioner  Dippel,   seconded  by  Comndssioner 
Parr,  the  following  resolution  was  adopted: 

Flninlytilnn  N"-  i^*^^ 

RESOLVED,   that  this  Commission,   on  «'=°"«°f  ^f  ^f  °f,!^*!„ 
Leral  Onager,   does  herel^  approve  the  following  Uc^ 
Transfers,  Ten^oraxy  Licenses,   and  ^^-^^^f/"  °',.''"^"' 
and  Temporary  Licensee  at  Yacht  Harbor,  as  follows. 

Rate 
parth  Mq.    f?r  Mo. 


227 


36 


13M 


♦20.00 


7.50 


5.00 


7.50 


hURU  ELENA 
(Not  given) 


Gas  Hse.Cove  7.50 
171  5.00 
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(1)   I,1t^ftnnfi  Tr.n...fer  (Permanent  License) 

Qjflj££  NniTif  nf  Boat 

Vernon  B.  Elder  (Pchsd.  DIELTA 

boat  from  R.&  E.Home, 
former  occupants  Berth  #5) 
Mrs. Barbara  Gauntlett  FADEAWAY 

(Pchsd. boat  from  Arch 
Monson, Jr., former  occu- 
pant Berth  #227)  ^  „«x^ 
William  George  (Pchsd.      MISS  MARGUERITE 
boat  frcMn  L.L.Jennings, 
former  occupant  Berth  #3t>) 
Chris  Gasparich                           PAG..N  III 
(Tsfd.from  Berth  #13) 

(2)  T?m?rarY  ^icepaes 

Matt  Calandrino 
Mervyn  Harris 
(To  occupy  Berth  #171  during 
absence  of  perm,   tenant)  . 

iJ!    Jesse  i     car?         irtSua  (Not  occupied  in  over  6  Mc^) 
R.G.Carriere  &         ) 


Stanley  C.Cochran) 
L.L.Jennings 
R.S.&  Earl  S.   Home 
Arch  Monson,   Jr. 
Phillip  B.Wallace, Jr. 

(Tftmpnrarv   U^fiQjafifl) 


209 

3b 

5 

227 

86 


/  ,1     H      n   n  b  Mos.) 

(Sold  boat) 
(I.    I.  ) 

(  "    '•  ) 

(Not  occupied  in  over  6  lto«,> 


A.  Anastasi 
Wm.  W.  Bradley 
Earl  W,  Burch  &) 
Vem  Troxler  ) 
Peter  Kudrovzeff 
Emil  Magliocco,  Jr.&  Sr^ 


Gas  Hse.Cove  (Sold  boat) 


135  •  ( 


) 


137 
175 
111 


(  "    "  ) 

(Assigned  permanently) 

(    "        •    ) 


««««»«•«*• 


A-«-54 


jjjaaSLfflanaaa 


(.)  Ih.  following  »tters  have  been  postponed  to  the  April  ZZnd 

meeting: 

(1)  ^ree^nt  vith  .oeeMte  ^^I'^^J^^^^  '^■•^Z^Z.., 

saddle  horse  concession  to  bt;  operated  oy  m-. 
at  Camp  Mather,   195 A  season. 

U,  Department  of  R.bUo  Wor.s  proposal  for  ^f^^^^'l^^'^ 

zation  at  the  intersection  of  the  urea^  nignw=gr , 
Way,  and  South  Drive. 

rpll^chasfnl'fpl'ef  Of  land  in  the  -^end^n  Height,- 
Sutro  Forest  area,   to  be  nade  a  part  of  the  Interior 
Green  Belt.  ^  ,  ,  ^  ,  ,  ,  ,  » 

r^=^    e^Ufflfln  op^^poeltlon  to  the  Co™i.elon|^^pprov. 
Ing  even  tentative  plana  pemitting  the  SS  FORT  SUTTER  to 
remain  In  Aquatic  Park, 

The  Commission  next  considered  the  draft  of  an  ^^^^^'^^ 

SLTTCR,  presently  located  at  the  west  end  of  the  lagoon  in 
Aquatic  Park, 

The  Secretary  pointed  out  the  -^1"""™=  "^  f.S't'foilo- 
the  document  which  had  been  incorporated  in  the  araiL  lo 
its  tr^saion  to  individual  commission  members  and  to 
*    S"r"ulc>,  promoter  of  the  Sho-boat.     The  agreement, 
Sk^Hn  two  pLr'ts,«t=  forth  certain  prereoueslte  condi- 
tion. Which  must  be  met  by  California  Showboats     Inc     before 
Se  aecond  part,  the  section  governini  operations,  be-ome- 
effective. 

In  studying  the  background  and  difficulties  which  Mr. Gould 
In  studying  x  6  ^        Commissioners  expressed 

has  encountered  in  his  enterprise  ^^ 

satisfaction  with  the  agreeiaent  as  drafteo  "^Q;   °" 
ConMssioner  J^rr.    seconded  W  Commissioner  Gallagher,   the 
following  resolution  was  adopted: 


{|8.  Pq.U9^ 


CoBidBSion  Sets  Forth 
Prerequisite  Condi- 
lions  to  Be  Performed 
ly  Calif, Showboats,Inc 
Wore  Approving 
(kuritimr  AiTreaaent 


RESOLVED,   that  this  Commission  does  hereby  ^PP^f  ^;^^^^°  f  ^"3 

w^     B^nev  Gould,  with  the  declaration  that  subject  to  his 
Mr.   Barney  uouiu,   w  „  the -Drereque site  conditions, 

full  and  complete  performance  of  ^^^  P^^^^^^IJ^     operating  agree- 

rnt!°::^forp:^irrthe-:ffi:tairco:rrprer:?uiSt. 

conditions  are  herein  set  forth: 

"AGREEMENT  STWEEN  SAN  roANCECO  RECREATIDN  AND  PARK 
COMMISSION  AND  CALIFORNIA  SHOWBOATS,  INC. 

n«EAS.  I^rty  of  t^   Second  f  ^J^^^'.^^^J^^,  ZZJ"'^ 

the  First  Part  for  P«f-^"t^,Vt  t^lJ^laS!  at  a  loUtioe  ' 
htttoric  California  rirw   boat,  at  Aquatic  rar». 


fc*  •  >':.->.fSM..i.:.j.Vi.^..„_  ,,i,,..,i^^a«&afy»<^ . 


■•»-<■  -T-     2-  ; 
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] 


gUSINESS  (continued) 

♦<       Nn  1/QA        "designated  ty  the  Party  of  the  First  ftrt,  and  to  operate 
towlution  «o.^7^  the  same  as  a  theatre-restaurant  and  museum  ship  in  Aquatic 

ia*»*^^ Park,  and 

"WHEREAS,  the  Recreation  and  Park  Commission  previously  has 
given  tentative  approval  to  this  proposal  and  the  parties 
hereto  desire  to  provide  terms  and  conditions  to  effect 
this  purpose, 

"NOW,  THEREFORE  EE  IT  RESOU/ED,  that  the  Party  of  the  First 
ftirt  does  hereby  give  Party  of  the  Second  Part  the  right 
and  privilege  of  docking  said  river  boat  and  operating  the 
sane  as  a  theatre-restaurant  and  museum  ship  according  to 
the  terms  and  conditions  of  the  operating  agreement  herein- 
after set  forth;  provided,  however,  that  said  operating 
agreement  shall  not  become  effective  unless  and  until  the 
Party  of  the  Second  Part  shall  first  have  performed  to  the 
satisfaction  of  the  Recreation  and  Park  Commission  the  fol- 
lowing prerequisite  conditions: 

"(l)  Party  of  the  Second  Part  shall  furnish  to  Party  of 
the  First  Part  evidence  of  clear  title  of  ownership 
of  the  vessel  SS  Fort  Sutter  prior  to  July  1,  195^. 

"(2)  Party  of  the  Second  Part  shall  fully  and  coii?)letely 
make  all  the  required  repairs,  alterations  and 
structural  changes  to  the  hull  and  superstructure 
of  the  SS  Fort  Sutter  as  set  forth  in  the  attached 
documents  of  specifications  (Parts  I  and  II)  pre- 
pared by  the  engineers  of  the  Recreation  and  Park 
Department. 

•'(3)  Party  of  the  Second  Part  shall  furnish  to  Party  of 
the  First  Part  through  the  establishment  of  an 
escrow  account  either  cash  or  suitable  bonds  in 
the  sum  of  Seventy-five  Thousand  ($75,000)  Dollars 
to  guarantee  conviction  of  the  operations  and 
specifications  of  the  foregoing  paragraph;  and  to 
cover  the  cost  of  reiroval  of  the  SS  Fort  Sutter 
from  Aquatic  Park  as  provided  in  Paragraph  5/ 
page  2  and  paragraph  'U.,   page  U   of  this  agreement. 
Said  escrcw  account  to  be  established  prior  to 
July  1,  195^. 

"(i^)  Party  of  the  Second  Part  shall,  prior  to  the  exe- 
cution of  any  construction  contracts  for  any  work 
on  the  boat,  submit  the  names  of  the  general  con- 
tractors or  sub-contractors  thereon  to  the  Recrea- 
tion and  Park  Commission  for  approval,  and  no  work 
shall  be  commenced  until  the  Coianission  approves 
these  contractors  in  writing. 

"(5)  Party  of  the  Second  Part  shall  secure  and  maintain 
the  SS  Fort  Sutter  in  such  a  manner  that  it  will 
be  under  complete  con-rol  in  the  event  of  adverse 
weather  conditions,  tides  or  heavy  winds  and  that 
it  may  be  removed  by  flotation  through  the  period 
of  any  favorable  tidal  cycle. 

"(6)  Party  of  the  Second  Part  shall  obtain  all  permits 
required  by  the  Depar ^anent.  of  Public  Health,  the 
Police  Department,  tho  Bureau  of  Fire  Prevention 
of  the  Fire  Department,  and  the  Bureau  of  ailldiag 
Inspection  all  of  the  City  and  County  of  San 
fV  and  SCO. 

"(7)  With  the  exceptions  as- noted  in  paragraphs  1  and  3, 


■'r.J^"'-'-}^^:^^}:^^^^ 


\^'^-p^:'-rYnr^ii/W-'- 


■  -   ■-T-y.-^-j-vi,-- 


^pESS  (continued) 


BBS.  Ho.U9^ 


••(7)    (continued) 

"Party  of  the  Second  Part  shall  fully  and  completely 
fulfill  all  conditions  as  aot  forth  in  the  preced- 
ing paragraphs  on  or  before  July  1,   1955. 

-Upon  full  and  complete  perfonnance  ty  Party  of  the  Second 
!Srt  of  the  aforesaid  prerequisite  conditions,  the  follow- 
ing  shall  be  the  agreement  between  Party  of  the  First  ^rt 
and  Party  of  the  Second  Part  setting  forth  the  terms  and 
conditions  for  the  operation  of  the  reconditioned 
SS  Fort  Sutter  in  Aquatic  Park." 


(c)  Reappropriation  of  Swimming  Pool  FUnds:   Aquatic  Park  to 


Mr.  Lewis  reported  that  the  Commisslonts  recent  actio"  ap- 
proving the  Swiianing  Pool  Conadttee's  '•^^^^^^^^^^'fpid 
c<^stmction  of  enclosed  pool,  at  Balboa  f  ^l'/"'^^^^^^.^^^ 
Square  in  lieu  of  the  originally  recommended  Acquatic  Park 
and  Mission  Playground  locations,  would  necessitate  the  re- 
appropriation  of  funds  to  account,  identifying  the  new  lo- 
cations  as  well  as  the  modification  of  the  architectural 
contracts, 

On  motion  of  Commissioner  Dippel.   seconded  by  Cosaissioner 
Stem,  the  following  resolution  was  adopted: 


iMppropriation  of 
3iiliiiidag  Pool  FVmdst 
Aquatic  Park  to  Balboa 
Park  and  Mission  Park 
to  Garfield  Square  & 
Extension  of  Architec- 
tural Contracts  to 
Qetnhur  n.   195Z.. 


Rnnnliitilp"  "»-  ^^^^ 

RESOLVED,  that  this  Commission,  having  determined  that  it 
would  be  to  the  best  interests  of  the  people  of  San  Francis- 
co to  locate  enclosed  swiaaing  pools  at  Balboa  Park  and  at 
Garfield  Square  Instead  of  Aquatic  Pfcrk  and  the  Mission 
Playground,  does  hereby  request  the  Mayor,  the  Board  of 
Sujirvisors  and  the  Controller  to  transfer  the  ^^^"^^ 
balance  of  Account  No.5^,  Aquatic  l^rk.  to  be- reappropriated 
to  Account  iJo.57,  Balboa  Park,  and  the  unexpended  balance 
of  Account  No.  20,  Mission  Park,  to  be  ro appropriated  to 
Account  Ho.  60,  Garfield  Square |  and,  be  it 

FURTHER  RESOLVED,  that  the  General  Manager  and  the  Secretary- 
rand  are  heret^  authorised  to  modify  the  ^<^i^«<=^*i  ^^ 
Tr^TtB   of  Pt-ederick  H.  Reimers  and  Paul  C.  Overmire  for  con- 
struction  of  the  Aquatic  Park  Pool  (Controller's  Jo-  3029) 
and  WilUam  Gladstone  Merchant  for  construction  of  Mi. .Ion 
J^rk  Pool  (Controller'.  No.  W>) .   to  reflect  the  aforemen- 
tioned  changes  in  location  and  to  ^ant  to  said  ""f  J^jjct. 
tiTexL^^.  to  October  31,  195^,  tiie  ^^Oi^ij^ji^^^-. 
required  in  which  to  prepwe  tbe  plan,  and  .pacification, 
oorering  ths  new  pool  location.. 


(d)  .^^„mr  Mathiir  Exnnnr-  -  S"»"J^'""nt.ai  Biidgtt  Rammti  l?7,7U. 

Mr.  Lewi,  ^boitted  a  .-ary  •^»^-»;;,°^,f *  "^J'tJ" 
•ration,  for  the  current  fi.cal  y.«r  "^'^jJif  *t2.^ 
,p,ir««,t.  for  the  next  fi.cal  yr  at  ^J^*''  ^^^ 
irTglving  an  e.timate  for  a  fwpplemental  budget  ^-J^^^ 
ZZ  SuUng  ♦27,7U.OO,  predicated  on  an  expected  increa- 
in  oanp  patronage. 

On  «,tian  of  Co-i..ion.r  Dippel,  '-ccr^^'^  Cc-i..io.-r 
Stem,  the  following  re«»lutloo  w«.  adopUdi 

-DO- 


1 

™23»T^i5^BBt 

■ 

1 

1 

■  lIlM      ^ 
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0Kim  fflffi™^ 


(continued) 


p^,g]n1^iQn  No.    U96 


S^lewntal  Budget 
Zieat  for  1^54-55 
tTfcclude  $27.7U.OO 
^^jprt^iation  for 
Varloua  Camp  Mather 
AssSUfi^J — 


RESOLVED,  that  this  Commiaeion,  on  recomnendation  of  the 
General  btenager,  does  hereby  authorize  and  approve  the  in- 
clusion in  the  departmental  195i4*1955  Supplemental  Budget 
Request  an  item  amounting  to  |27,7U.OO  to  the  various 
Camp  ^4atbe^  accounts,   said  budget  estimate  being  predicated 
on  the  anticipated  increase  in  patronage  from  272  camper 
days  to  3^9  cau^r  days,  and  the  increased  operation  period 
from  73  days  to  87  days. 


(e)  Approval  of  Polo  Agreements  with  San  Pranciso  Polo  and 
RflCJptr  Club  Pnri   3an  Mateo-T»»ningail»   PqIQ  glttfc 


The  Secretary  reported  that  an  agreement  between  the  Com- 
mission and  the  two  polo  organi»ations,   Uie  San  Francisco 
Polo  and  Racing  Club  and  the  San  Mateo- Bur ling ame  Polo  Club, 
had  been  drafted,  predicated  on  the  terms  of  the  Commis- 
sion's Resolution  No,   1303  of  October  U,   1953. 

On  motion  of  Conanissioner  Parr,    seconded  by  Commissioner 
Gallagher,  the  following  resolution  was  adopted: 


Rii.  N0.U97 

Ihrw«way  Agreement 
Between  R  &  P  Coands- 
lion,  S.P.Pclo  &  Racing 
Club  and  San  Mateo* 
Biirlingaas  Polo  Club 
Improved,  Pgriodt 
ipr.4,195A  to  Hot. 7, 
1954.  Temsj   15%  of 
Grou  Admissions  or 
Parking  Receipts* 
Mta.Quarantvi  $74.00 
fT  lyrh  Dftv  of  Plflv 


RESOLVED,  that  this  Commission  does  hereby  approve  the  three- 
party  agreenwnt  between  the  Commission,   the  San  Francisco 
Ptolo  and  Racing  Club,  and  the  San  Mateo-Burlingame  Polo 
Club,  covering  a  series  of  polo  matches  to  be  played  in 
the  Golden  Gate  Park  Polo  Stadium  on  consecutive  Sundays 
commanding  April  U,   195^^,  and  terminating  on  or  before 
November  7,   1954j  the  consideration  for  such  stadium  use 
to  be  a  payment  of  fifteen  (151%)  per  cent  of  the  gross  re- 
ceipts for  admission  and/or  parking  privileges,  with  a  mini- 
mum guaranty  payment  of  174.00  for  each  day  of  play;   and, 
be  it 

FURTHER  FESOLVED,  that  the  General  Manager  and  the  Secreta- 
ry be  and  are  hereby  authorised  to  negotiate  said  agreement 
for  and  on  behalf  of  the  Recreation  and  Park  Commission. 


IWBDSIteSS 


(a) 


Proposed  R.&  P.  Comalsslon  Operation  of  Crystal  Springs 
On  If  Course 


Bd.  of  Supervlsori* 
Proposal  of  Transfer 
of  Crystal  Springe 
Qolf  Course  from  Pub- 
lic Utilities  Commls- 
ilon  to  Jlirlsdlotlon 
of  R.it  P.Coosalsslon 
Bofsrred  to  Gen.Hgr. 
for  Investigation, 
^M^  y[t^  Report 


The  Secretary  read  a  letter  received  from  the  Ribllc  Utili- 
ties Cowdttee,   Board  of  Supervisors,  asking  for  the  Coaanls- 
slon's  report  and  recommendation  on  the  proposal  that  Juris- 
diction and  operation  of  the  Crystal  Springs  Golf  Course  be 
transferred  from  the  Public  Utilities  Commission  to  the  Rec- 
reation and  Park  Camnleslon, 

President  Sutter,  with  concurance  of  the  Connlsslon  members, 
referred  the  request  contained  In  the  letter  to  Mr.  L«rf.s 
for  his  Investigation,   study  and  report. 


(b) 


As  an  off-calendar  matter,  Mr.  Uwis  asked  approval  of  a 
Supplemental  Budget  item  of  •♦150,00,  to  permit  the  purchase 
of  an  innovation  In  park  picnic  areas,  naa»ly,  a  o^n-Jp«rat- 
•d  CUffoo  gas  stove.  Mr,  Lewis  considered  U10  iUm  oZ 


.-ix./i^.' 


'^St'it.fi- 
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<coBtlnu*4> 

puffleltnt  ■•rit  to  ^bUln  OM  for  •xftimnUl  ufo  in  « 
M^nriood  plonlc  arta* 

On  «oUon  of  CoBidrtlorwr  Birr,  ••condod  ly  Coaidsslontr 
Itori,  th«  follo«d.og  resolution  vat  adoptadi 

BtBftlllUQB  Hfl.   U9g 


BKSOLVED,  that  thli  ComlisiVJ  <Jo»9  >»«f«^  approve  Inclusion 
in  the  1954-1955  3uppl««»ntal  Budf«t  Request  an  itea  of  1150. 
for  purchase  of  a  Cllffco  coinroperated  gas  store  for  eaperi- 
aontal  use  in  a  superrised  picnic  area. 


C«l««i«°  Apprctres 
jEciniloft  of  3up. 
Ii4git  Ite«  of  $150. 
for  fchj.Coln-Operat- 
I  id  Qti  Stove  for  B»- 

iBTitatlon  for  ^"^  HWlA^^»  Ritcraation  Center  and  SmU 

I  '^''**^^^''a^*  Mr.  Levis  reported  that  invitations  for  bids  for  the  Construe 

llbol  to  Be  *aver-        ^^^  ^^  ^^  Hamilton  Recreation  Center  and  Swiaaing  Pool 
|ait(iter.n-i<>.t'?^4      ^^^^^  ^^  advertised  officially  on  April  15  and  16,   195A. 


(d)  D^Telonaent  of  Yacht  Harbor  Md  Gft8  KquM  gaYB 


lipert  ot  Coar.Piirr 
•  ?Uo8  for  Develop- 
Mt  of  Iftcht  Harbor 


GoMission  Parr  reported  on  the  earlier  plans  for  the  en- 
largement and  developnent  of  Yacht  Harbor  and  Gas  Houee  Cove, 
expresftlng  confidence  that  the  Comission's  participation 
and  contribuUon  to  the  State-wide  Citisens  Committee ,  ohair- 
aanned  by  Hell  Cunningham,  and  appointed  hy  the  State  Ugis- 
Uture  Interim  Comdttee  for  a  state-wide  waterways  system 
and  for  the  development  of  small  boat  harbors  and  marinas, 
would  bring  substaiitial  dividends  through  better  recognition 
of  San  Prancisco's  smII  boot  harbor  need  and  the  possible 
apportionment  of  state  funds. 

President  Sutter,  on  behalf  of  the  Conmission»  thahked 
Hr.Parr  for  his  continued  interest  and  diUgent  attention  to 
the  Yacht  Harbor  and  Oas  House  Cove  matters  during  the  past 
four  years. 


tttisdance  of 
fimfl  Airy  Member, 

I..Ai.M.firlffttt 


J^aUtML 


(e)    Attendance   of  Hr.    Jfl »t  W , GH  f f  1  tJl .    195A  Grfin<^    JiifY  ttobtr 

President  Sutter  expressed  the  Commission's  pleasure  on  the 
regular  attendance  at  Commission  meetings  of  Hr.   James  W. 
Griffith,  Recreation  Chairman  of  the  San  Pranclsco  County 
Grand  Jtxry, 

In  response,  Mr.  Griffith  told  Coimidssion  members  that  he 
enjoyed  being  present  and  found  the  deliberations  of  the 
Board  both  varied  and  interesting.     He  mentioned  that  he  had 
mfSde  a  number  of  inspection  tours  of  park  and  recreation 
properties  and  was  lB»>ressed  with  the  extent  and  variety  of 
the  services  and  facilities  provided.     He  stated  that  one  of 
his     coimalttee's  periodic  reports  would  be  submitted  to  the 
Grand  Jkiry  in  the  very  near  future. 


There  being  no  fVirther  business  to. come  before  the  Commission, 
President  Sutter  declared  the  meeting  adjourned  at  i»00  P.M. 

Respectfully  submitted, 


n 


£icti^auJdU"  %MJt£(T-' 


Secretary. 


ttiK^ISi^ 


ku^ 


Pr,  IV<u»i>it  J»  Hun 


nm^ATioNa 


w^y«l  fly^  (M  r«»ol«ti^>»  for  •ub-Utaloa  to  U.^  *^rd  ^ 

4uir»d  fw  MpUr»n  ^rk. 

On  »oUc»«  odr  C<«d«.lon  Pipp*l.   ••»?ona#d  ly  ic-uiUt^l^HT 

RE30LVBD.   that  ihi»  Ca.«ai#tl«.  *|^o>r««.   for  •mN.U.Iwj  t» 
ing  p«r.l»«.»  cvf  oorUJn  prop-rtl..  fur  M^U^n  »*rK.   h«  ful- 


QUn  Nrk  Day  Omi^ 


(ft)  EW^ol   l^nn 
(b)  Aivinft  iup*r 
(o)  FWnnltf  WleiHir 


(a) 


Chupoh  Ext^niion  Sooi^ty 
of  the  H»thodlit  tpl»oo- 
p«l  Churoh 


U 
i 


1 
33 


olJ) 


•a.400.00 

1^00.00 


iDPTOvftl  •  rttolutlon  for  •utalMlon  to  th,  lh>-r.t  .>f  aupr- 
^Uof.  oovrlni  th.  puroh.-  of  addltlou.l  1-d  r.quir.d 
for  Ql»n  Hrk  Day  Canp. 

On  motion  of  C««lt.lo.>«r  H.ri,   ••oondtd  by  Co«.l..lon.r  0.1. 
lA«h«r,  tha  foUowlni  raaolutlw  w««  *dopt«di 

naOLVKD    that  thii  Conwaaalon  «inprov«»,  for  •ubmlftlon  to 

thT ao«i  of  luparvlr^r..  th.  rttoiutlon  .ulhorUin*  th. 

^reh^J^oJ^olTaln  land'r.^ir.d  for  Ol.n  I^rk  Day  Canp  a. 

followii 

rtm  lUflMU  A.  .ru»         Ut  »  -  Wo,l.  <*H         D.W.OO 


•  ••■••...a 
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(oontinudd) 


(3) 


Tram  lugene  J,  Riordan,  requesting  a  3upplen»ntal  Appropria^ 
tion  of  14,000,00  for  acquisition  of  a  imall  parcel  of  land 
from  the  Homing  Authority,  required  for  the  St, Mary ••  Play- 
ground, Mr,  Riordan  advited  that  the  Housing  Authority  la 
willing  to  consider  the  sale  of  the  property  for  the  sum  of 
13,420.00  on  condition  that  the  Recreation  and  Park  Depart- 
n»nt  staintain  a  certain  retaining  wall.  Location  of  the 
retaining  wall  on  the  property  to  be  acquired  will  eliminate 
the  necessity  of  an  agreement  with  the  Housing  Authority  con- 
cerning said  wall. 

On  motion  of  Commissioner  DiRpal,  seconded  by  Commissioner 
Gallagher,  the  following  resolution  was  adopted t 

gMWft  for  A.        RESOLVED,  that  this  Commission,  on  recommendation  of  the 
3urc. Appropriation     Director  of  Property,  does  hereby  request  the  Mayor,  the 
a?$ioOO  -  Land       Controller  and  the  Board  of  Supervisors  to  approve  a  Supple- 
RirtilflWr  3t.M^rv»a  P/G  mental  Appropriation  in  the  amount  of  $4,000,00  from  the 
[tfiHinii  --i-r^--      ^^^^  Recreation  Bond  PVmd  to  the  credit  of  i^rop.180,558.29 

(Land  Acquisition  -  St. Mary's  Playground). 


wusLim 


(4)  From  Eugene  J,  Riordan,  forwarding  a  copy  of  Board  of  Edu- 
cation Resolution  No.  43-30W5,  which  requests  the  Recreation 
and  Park  Commission  to  hold  Block  6059  in  the  McLaren  Park 
area  for  possible  use  as  a  public  elementary  school  site. 

Mr,  Lewis  eaqjlalned  that  this  property  had  been  designated 
as  a  school  location  in  tne  early  reconmendations  of  the 
City  Planning  Department. 

On  motion  of  Coramissloner  Dippel,    seconded  by  Commissioner 
Gallagher,  the  following  resolution  was  adoptedi 


CooBi salon  Approves 
Xtiervation  of  Block 
lio.b059  in  McLaren 
Ml  Area  as  Public 


^««lutiQn  No.  1502 

RESOLVED,  that  this  Coanission,  at  the  request  of  the  Board 
of  Supervisors,  does  hereby  direct  that  Assessor's  Block 
No.  6059,  bounded  by  Way land,  Woolsey,  University  and  Prince- 
ton Streets,  be  held  in  reserve  for  a  proposed  elementary 
school,  and  that  prior  to  any  action  being  taken  for  the 
use  of  this  block  for  other  purposes,  the  San  Rranoisco  Uni- 
fied School  District  shall  be  notified. 


(5) 


^vH salon  Granted 
tc  Uttleaan  Super 
Qrooeterias,  Inc.  to 
Install  Metal  Lettered 
^  on  Building  at 
S.W,cor.l8th  &  Colllng- 


Traa  Abe  S,  Miller,  Littleman  Super  Groceterias,  Inc. ,  5733 
Geary  Boulevard,  requesting  permission  to  Install  a  sign  on 
the  south  wall  of  their  new  building  adjoining  the  Eureka 
Valley  Playground,  at  the  southwest  corner  of  Eighteehth 
and  ColUngwood  Streets,  explaining  that  the  request  is  made 
beoauss  the  metal  lettered  sign  would  be  located  approxi- 
mately twenty  feet  above  the  sidewalk  grade  and  the  metal 
letters  would  extend  approximately  eight  inchef  within  the 
department's  proper^  line. 

On  motion  of  Coumissioner  Pfcrr,  seconded  by  Conmissioner 
Dippel,  permission  to  erect  the  aforementioned  sign  was 
approved,  provided  the  Littleman  Super. Groceterias,  Inc. 
furnish  the  CoBsnission  with  certificates  of  public  Uablllty 
Insurance  covering  the  said  sign,  and  also  furnish  the  Coa»- 
aission  with  a  written  statement  holding  harmless  the  City 
and  County  of  San  Francisco,  the  Coasdesion,  its  officers 
•nd  esiployees, 

4-22-54 
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pinion  Granted 
^^^  AU  Gun  Bat- 
t^on  to  Hold 
T^okln*  Exarclsas 
ir.25,  May  8  •«»  1^ 
iLLflH  ^^°^ 


(6) 


tton  Warrant  Officer  Milb^rt  G.  Hawthorne,  Headquarters 
271it  AAA  Qun  Battalion,  Fort  I\inaton,  requesting  permission 
to  conduct  tracking  ndssions  on  April  25,  ffcy  8  and  May  16 
on  the  shores  of  Lake  Merced. 

On  notion  of  Conoissioner  Parr,  seconded  ^  Conadssloner 
Gallagher,  and  on  reoon«jendatlon  of  the  General  Manager, 
the  above  •entiotoed  request  was  approved. 


(7)  Fern  Pttnnett,  Pfcret  &  Hutchison,  Consulting  Engineers,  ad- 
vising that  the  firm  of  Robert  L,  Wilson,  with  a  bid  of 
♦3, 399.00. was  the  lowest  regular  and  responsible  bidder  for 
repairs  to  the  Aquatic  Park  Pier,  resulting  from  the  colli- 
sion of  the  3S  HARRY  LUCKENBACH. 

The  Secretary  reported  that  the  City  Attorney  had  prepared 
a  resolution  authorising  the  settlement  of  the  Recreation 
and  Park  Comaission's  claim  against  the  Luckenbaoh  Steam- 
ship Compaxv  which  provided  for  the  repair  of  the  pier  being 
accomplished  to  the  satisfaction  of  the  Commission  and  the 
equal  sharing  by  the  City  and  the  Luckenbaoh  Steamship  Com- 
pany of  the  engineering  survey  costs  totaling  $1,500.00, 
or  $750.00  for  each  party. 

On  motion  of  Conaiesioner  Parr,  seconded  ty  Commissioner 
Dippel,  the  following  resolution  was  adopted! 


888.  Ss.l^Q3 


Coaission  Affirms 
k»rd  of  Contract  for 
Bipairt  to  Aquatic  He. 
Bw.Pler  to  Firm  of 
lohtrt  L.  Wilson  in 
it.  «ftl,18Q.QQ. 


I^fnlntion  Mo.    1503 

RESOLVED,  that  this  Commission,  on  recommendation  of  Punnett, 
Pares  and  Hutchison,  Consulting  Engineers,  does  hereby  ap- 
prove and  confirm  the  award  of  the  contract  for  the  repair 
of  damages  done  to  Aquatic  ftirk  Recreation  Pier  by  the 
SS  HARRX  LUCKENBACH  collision  on  February  3,   1953,   to  the 
firm  of  Robert  L.  Wilson,  for  the  sum  of  $3,389.00,  they 
being  the  lowest  regular  and  responsible  bidder  therefor. 


(8)  From  Joseph  D,  Cuneo,  Bay  District  Knights  of  Columbus  Golf 
Association,  requesting  permission  to  schedule  a  tournament 
at  Harding  or  Uncoln  Iferk  some  Sunday  during  the  month  of 
September. 


fuvlsslon  Granted 
Biy  District  K.of  C. 
&olf  Association  to 
Bold  Week-Day  Tourna- 
mt  at  Harding  or 
Lincoln  Golf  Courses 
taring  3ept.l95^  - 
tapt, Policy  Precludes 
Stt.,3an.,tr'HoUday 


The  Secretary  reported  that  in  order  to  make  the  municipal 
courses  available  to  the  public  to  the  greatest  degree  pos- 
sible, it  has  been  >fr.  Hoyt's  recoawndatlon  and  practice 
to  deny  the  use  of  the  golf  courses  for  tournaments  conduct- 
ed by  private  organisations  on  Saturdays,  Sundays  or  holldv^ 

On  motion  of  ConaliSloner  Dippel,   seconded  by  Commissioner 
Hers,  the  Bay  District  Knights  of  Columbus  Golf  Association 
was  granted  permission  to  hold  a  tournament  at  Harding  or 
Lincoln  Park  sobs  week-dtgr  during  the  month  of  September 
If  desired,  but  permission  was  not  granted  for  such  play  on 
aiy  Saturday,  Sunday,  or  holiday. 


Uttera  flT  infnrnatlon.   to  be  acknowledged  bf  Secretary  an4/orfll*d» 
^^      (1)  ftvoB  Board  of  Supervisors,  copy  of  their  Resolution  Ho.U2^6, 

transferring  Jurisdiction  of  Columbia  Square  from  Recreation 

and  P*rk  Commission  to  Board  of  Education,  for  pubUc  school 

purposes. 

(more  on  following  page) 
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^(^tt6rl^  fff  tnf°™^^^Q"  (continued) 


(2)  Letters  regarding  efforts  to  obtain  the  u»e  of  the  San  Pran- 
ciaoo  State  College  Swlnuning  Pool  for  community  recreationi 

(a)  Copy  of  letter  from  John  Craig,  West  of  Twin  Peaks  Cen- 
tral Council  to  Dr.J.Paul  Leonard,  President,  San  Fran- 
cisco State  College  J  also  copy  of  Dr.Uonard's  reply  to 
Mr.  Craig. 

(b)  Letter  from  H.E.Brakebill,  Business  Manager,  San  Fran- 
cisco State  College  to  Hr.   D.E.Uwis,  advising  that  the 
State  Department  of  Education  has  been  asked  to  review 
the  cost  estimates  for  operation  of  State  College  Swim- 
ming Pool. 

(3)  Traa  William  W,  White,  President, Alameny  District  Council 
of  In?)rovenent  Associations,  Inc.,  commending  the  progres- 
sive record  of  the  consolidated  Recreation  and  Park  Commis- 
sion and  condemning  unfounded  eriticiaras. 

U)   Ftoo  S.  E,  Onorato  to  Cathay  Post  No.38A,  American  Ugion, 
regarding  the  relocation  of  the  Sun  lat  Sen  statue  in 
St, Mary's  Square, 


gjjggBFATTVRS  AND  DELEGATES 


Plans  and  Cost 
EitlBBt«8  for  la- 
provMsnt  of  Kesar 
hTlUon  Postponed 
for  CoDsidaratlon 
itlfcT  n  H99UM 


Mr,  Ray  Williamson,  local  attorney  and  member  of  the  Board  of 
Athletic  Control,  University  of  San  Francisco,  appeared  before 
the  Coamission  to  urge  the  improvement  and  redesign  of  Kezar 
Pavilion  in  order  to  provide  more  seating  capacity  and  the 
elimination  of  obstructions  to  spectator  vision.  He  proposed 
a  plan  for  the  removal  of  supporting  posts  and  their  replace- 
ment by  steel  beam  supports.  Mr,  Williamaon  predicted  a  bright 
future  for  collegiate  basketball  in  San  Francisco  if  better 
court  accoranodations  are  provided. 

President  Sutter  observed  that  the  remodeling  plan  would  cost 
money  and  that  funds  were  not  now  available.  Mr,  Williamson 
agreed,  and  understood  that  funds  were  not  at  hand  and  stated 
that  he  was  obtaining  cost  estimates  and  would  submit  them  prior 
to  the  next  meeting. 

On  motion  of  Commissioner  Parr,  seconded  by  Commissioner  Dlppel, 
the  Williamson  plan  was  referred  to  the  General  Manager  for 
study  and  investigation!  the  matter  to  be  again  considered  at 
the  meeting  of  May  13,  at  which  tins  Mr.  Williamson  is  to  bring 
in  his  cost  estimates  on  the  improvements. 


Honorary  Maaberahip 
^*vi9  in  Lincoln  Fk, 
Golf  Club  Pre- 
Hated  to  Male 
C<m salon  Members, 
Md  to  Messrs, Lewis 
and  Gi,ri^<^ 


Mr.  Thomas  Pope,  President  of  the  Lincoln  Park  Golf  Club,  ad- 
dressed the  Conmiission,  stating  that  his  club  was  celebrating 
its  fortieth  year  and  that  in  appreciation  of  the  Commission's 
and  the  department's  co*K^ratlon  in  past  and  recent  years,  the 
Club  membership  had  adopted  a  resolution  commending  the  Recrea- 
tion and  Park  Commiaslon, which  he  then  r^aA, 

Mr.  Stanley  Rodelck,  Incumbent  president  of  the  Lincoln  Park 
Golf  Club, then  presented  honorary  membership  cards  to  each  of 
the  nsn  commisBloners,  to  Mr,  Lewis  and  Mr,  Girod,  as  provided 
in  the  congratulatory  resolution. 


1 


(l)  fTQgraaa  and/or  Final  Pavnrfats 


On  motion  of  Conndssioner  Dlppel,  seconded  by  Commissioner 
Gallagher,  the  following  resolution  was  adopted! 


7-:^;  -:  ;.  .v;  j- 
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(continued) 


Progrtss  and/or 


Nodifleationa  of 
Contracta 


fii^Holutlon  No.    150A 


RESOLVED,  that  for  the  best  intereats  and  proper  conduct  of 
the  Recreation  and  Park  Department,  the  Controller  be  and  Is 
hereby  requested  to  approve  the  following  Progress  and/ or 
Final  Payment st 

(a)   UPPER  NOE  P/Q  »  Sarvicfl  Order  No.   266  »  DepartlMnt  NQ.21& 
To  Hyde  Forbes  -  First  &  Pinal  Payment  -  $1,585.50 

Test  Borings, 


(b)  ^BOA  PAiUC  BASEBALL  FACy..-CQnt.4'l3A-CQntrQller' 8  <f31Q9 
To  Watkin  &  Sibbald  -  i^th  Payment  -  %2U,25l,iP 
Period  ending  3-31-54. 

(c)  WEST  SUNSET  SITE    IMPVTS.-Cr.n tract  4tl2(>.Controller'8  li^75 
To  mrtlnelll  Construction  Co, -12th  Payment-  $20,814.31 
Period  ending  3-31-54. 

(d)  SILVER  mRflACE  BOOSIER  PllMP-CQnt.#I32-ContrQner'fl  ft<3Q99. 
To  Gene  Carpenter  -  2d  A  Final  Payment  -  $888.94 
Completed  3-15-54. 

(e)  ^piALQMA  P/G  &  FLDHSE.-Cnntract  #13QA-CQntrQller' B  #310i 
To  M  &  K  Corporation  -  6th  Payment  -  $7,289.54 
Period  ending  3-31-54. 

(f)  GRATTAN  PLAYC^QUND  -Informal  Contract-Controlier' S  #2M- 
To  Anchor  Post  Products, Inc. -1st  &  Fin.Payt.-  $1,549.00  , 
Coiapleted  4-8-54. 


(g)  WEST  SUNSET, LOAM  .  Contract  #136  -  Controller's  fi'2139 — 
To  Watkin  &  Sibbald  -  Ist  Payment  -  $1,552.50 

For  500  yards  of  top  soil. 


(2)  M^f^ificationa  of  Contracta 

On  motion  of  Conaisaioner  Gallagher,   seconded  by  Commissioner 
Dippel,  the  following  resolution  was  adopted; 

Re^nlntion  No.    1505 

RESOLVED,  that  for  the  best  Interests  and  proper  conduct  of 
the  Recreation  and  Park  Department,  the  Controller  be  and  is 
hereby  requested  to  approve  the  following  Modifications  of 
Contracts! 

(ft)  WEST  SUNSET  LQAH^Contraqt  f1 36~Control'r8  >fel39-Mpdif .#1. 
To  Wrtkin  &  Slbbald-to  excavate  and  dispose  of 
2/3  cu.yds.of  sand  for  each  of  231  future  tree 
plants  and  provide  therein  5/9  yds.  loam  and  l/<> 
yard  of  manure.  Tree  holes  to  be  3'x3'   square 
and  2»  below  sub-gradei  on  increase  of,   .   .   .  $1,578.50 

(b)  CAMP  MATHER  ELECT.DISTRIB'N  SIS.-Cont.#147-Controller«s 
#11 ]7  -  M»^^fi"*tiQa  #2 


To  Jfehoney  Electric  Co,,Inc,-to  change  8"  pole 
guy  anchors  to  10*  A  install  conductors  in  2" 
conduit  underground,  and  revise  transformer  pad 
installation  to  conform  to  heavier  snow  loading 
conditions  -  flfi  Iporaaaa  of .    .$441. 9^ 
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(3)  grtflnrtnn  at  TIjm 

On  motion  of  Commissioner  Parr,  seconded  by  Ccamissioner  Dippel, 
the  following  resolution  was  adopted: 

4-22-54 


<i.i«««aaufar4Mi^tt 
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jj0j^jJSAJS3A^USM  (continued) 


ttliinirtftn  nf  "^^"^ 


{^,y;,1ntion   No.    15Cb 

RESOLVED,  that  this  Commission,  on  recommendation  of  the  Gen- 
eral Manager,  approves  the  following  Extension  of  Tlmei 

^p^g^I^yA  PARK  BASEBALL  FACiL-Cont.^nz-r.nntmllor'fl  flUW 
To  Watkin  &  Slbbald,  Landscape  Contractors,  an  extension 
of  eo  calendar  days,  thru  May  21,  195A,  due  to  extremely 
poor  weather  conditions  during  the  past  few  weeks. 


gjH,  Wo.  1507 


U)  Ri*ffli««t  for  P\indtt 

On  motion  of  Ccwmissioner  Parr,   seconded  by  Conmlssloner 
Dlppel,  the  following  resolution  was  adopted: 

R^B^lution  No.    1507 

RESOLVED,  that  for  the  beat  interests  and  proper  conduct  of 
the  Recreation  and  Park  Departanent,  the  Controller  be  and  is 
hereby  requested  to  approve  the  following  Request  for  P^dsi 

T^.(.Bp^F  RESERVES    IN  FOI^^MIMG  APPROPRIATIONS 


(a)  312.400.01 

(b)  312.203.02 

(c)  312.300.02 

(d)  312.300.08 

(e)  312.350.08 

(f)  312.200.09 

(g)  333.321.12-03 
(h)  333.321.12-04 
(1)  333.400.04 


Equlpnent  -  General  Division  $574.00 

Allowance  Employees  Cara-S.F.Zoo  6.00 
Materials  &  Supplies  -  S.F.Zoo  46.00 

ftoterials  &  Supplies  -Camp  Mather  133.00 
Foodstuffs  -  Canqp  Mather  563.00 

Oontrac'l  Services-Lake  Merced  117.00 
B\iel  &  Lubricants-Cotanissary  Dlv.  24.00 
F\iel  &  Lubricant a-RecreaU  Units  74.00 
Equipment  -  Recreational  Units        364.00 


ftrom 

Approp. 312,913.04 
Replacements  &  Re-> 
construction  - 
Recreational  Units 


Is 

Approp. 312.400.04 
Equipment  - 
Recreational  Units 


485.00 


8"-  NQ.1SQ8 

Ort«r    for  Service 

ttJack 


(5)  Qr«S6i««  for  Service  or  Work 

On  notion  of  Conaissioner  Parr,  seconded  by  Commissioner 
Hers,  the  following  resolution  was  adoptedi 

R/^^nlution  No.  1508 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of 
the  Recreation  and  Bark  Department,  the  Controller  be  and  is 
hereby  requested  to  approve  the  following  Order  for  Service 
or  Workt 

(a)  To  Real  Estate  Department $500.00 

For  services  and  expenses  in  re.  preparation 
of  report,  also  inspection  and  leasing  of 
City-owned  oil  lands  acquired  from  the  Estate 
of  Alfred  Flihrman,  Deceased.  (Approp. 4'949-l) 
(Authorised  by  Ordinance  No. 1638,  Bill  No. 1704) 

(b)  To  M  &  K  Corporation $1,925.13 

Pbr  installation  of  perimeter  sidewalks  at 
Mlraloma  Playground. (Rescinding  Resolution 
»o.  U68-Change  Order  02,   Mtg.  of  2-2-54). 

4-22-54 


Jif  -I  " 


ggggi  ^^S§^2j^m  ioasitLamA) 


«*. 


ft..l508 


(e) 


To  Bftftl  Estate 
for  Serrloft*  «nd  li^BBiB*  in  ootmectioa 
wllb  pi  mJDiifl  purctiBje  of  I^stcrliJO 
(tarvmrly  ¥,B.TyiM-)  property,    Dan«lrtln« 
of  52.73  mcTM  «t  Sharp  l^rt-. 


.f5».00 


(d)  To  BmBl  E»tat«  Dipartment 

jigf  S«Tia»«  and  Sj^nae*  Ic  oozmactlcoi 
vltki  pnposBd  purdaaj*  of  Leta  3,i  and  5, 
Ba«dk  2952  mA  Lot  5,   Block  <3625,  retiaired 
for  Gles  Hl3%  Day 


.1250.00 


(«)  To  DoQglan  Inaul&tian  d 
Pbr  rejatra  to  insuletiotti 
at  St.)to*y'  a  Playground  Pla 


,2J7  Shlplay  St.   .lUfi.X 
bollar. 


(fe) 


rw  4 


fiitu. 


tfgf^r-^T^mtiem  .  fe2.?r)0  » 


:»q.  for  A 

ul  liprop.  la  ABt. 

rf|2,200.OO  for 
U  4  Istarleanta- 
Sa^T.for  Bal.of 


On  iKJtioo  of  CcnnlaaioDer  Hera,   aeoonded  ty  CoanHasioner 
lHjpal,   the  follo«JJg  reaolntioQ  waa  adcpted: 

HESOLVED,   that  thia  GonmiiaaioE,  an  i^ocBaaiidBtioe  of  iiie 
aral  *!«««•,  doM  tarair  r«jaaat  tte  Jteyor.  t4»  Dontxoller 
nd  tba  Board  of  Aipnwlman,  to  ajiprove  a  Suji^lenMtal  Ap- 
praerUtiaD  In  tha  ■apmt  of  ♦2,2X.OO  frm  aucto  funds  aa 
mj  ba  lafmllj  arali&ble  to  the  credit  of  AHS-opriaUoc 
333^321  12^1  -  rati  k  Lotarioanta,  Seaeral  DiTisloc.  to  pro- 
rite  '^**'^^  ftete  for  porehaaa  of  gaaolina,  fuel  oil.etc 
of  naeal  yar  195>195i- 


l^fflg^ 


fcTff-i^ari^fl  F^^^« 


Uie  Sacretaiy  reportwJ  that  an  afe^uuM-mt  had  bean  reached 
witii  Mr.   Oahii«i»,  S»ootire  Tioe-Jreai^Jeut  of  ToaaMte  u«i^ 
and  Curry  Oopp^  la  reaped  to  the  ratea  to  be  charged  for 
the  aaddle  horae  ooooession  to  ba  operated  ly  Ife-.  An  ^raea 
at  C«F  *ti«-  teisf  tba  195/.  aaa«B.     Tbe  aeba<lala  of 
1  . .  -. .  ^21  I  If  In  tiM  9^  aa  in  pravioMS  years  in  all  rr- 
■MCta    %rltt  the  osa  anaptlOB  tiiat  caaaeO.  or  indiTlA*!  rld- 
•rrwtll  be  chai^d  $1.50  par  boor.     Jbm  atandard  Tx.OO  p« 
bour  r«te  ntll  iiiiln  ix  effect  for  aetodttl^d  grcwp  ridaa  mc 
tot  c^ldran* 

Ota  aotlaD  of  CcaBdaaloMr  Parr,   aaeoodad  ij  CcBBdssioaer  Gal- 
the  folloirtjag  reaolatioBJ  was  adopted: 


■rt-1954 


,,  that  tiilB  Conmiaaloo  does  barely  approre  and  atathor« 
IM  tba  iparatlj*  a^'tiamunt  witi    the  ToM^ta  Park  and  Oarry 
riMiam  eoa«rlz«  tbe  oparatloD  of  the  Mdd2*-bar«a  aarrica 
at  CiM  IMter  ly  *.   Jba  Baniaa  durlaff  ti»  1951  aaaaoo;  all 
raiM  i^  Aarfaa  to  r«Mla  la  affact  aa  la  paat  yaara  with 
tba  anaptioD  of  ao  lacraaaa  ia  tba  hourly  rate  for  ca«ial 
or  IndiTidMl  ridara  froB  |l.X  to  $1.50. 


On  tba  raport  of  *■.  I-awl»  that  tba  Papartoant  of  PubUc  rforka 
ve.8  praparii*  a  datalled  praaaatatioo  on  tba  propowd  channal- 

4-^2-54 
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___  _  (eontinuad) 

***"        14. a  itatlon.  conaiaiiration  of  this  matter  was  again  poatponed  to 

S:^0;;4T!Lin;.       tJf  t^x;  regular  -sating  on  ^,  13,  IW. 
y«  k  So.Dr.PosV  •#»•••«»»• 

(3)  piirirhmm  "<*  cinr?''^'^*^"  Heightu  ProMrU 

President  Sutter  reported  that  he  had  personally  inspected 
Sr3Tac^es  which  the  Department  of  City  Planning  had 
^ooi-nd^d  be  acquired  as  part  of  the  i/terior  green  belt 
J^JTwould  link  together  publicly  owned  open  spaces  between 
Mount  Sutro,  Twin  Peaks  and  Glen  Canyon. 

Conmdssioners  supported  the  City  P1'««^^'^,^«P*^^:^''»  3!°^ 
Nation  ai^.  on  motion  of  Con»nissionerDlppel^  seconded  ^ 
Soomissioner  Parr,  the  following  resolution  approving  the 
purchase  and  appropriating  funds,  was  adoptedi 

RSfiSOLVED.  that  this  Conmission  does  hereby  request  the  Mayor, 
the  Board  of  Supervisors,  and  the  Controller  to  appro^^^ 
Supplemental  Appropriation  in  the  a^»|"t^^^'^00.00  fro^ 
the  Unappropriated  Balance  of  the  Real  ^^%^l'';'^''  ^^^ 
™^4*S^to  X.990)   to  iUmropriation  312.600.09  (Land  - 

i^z^T^^'J:^^^^^^  ^^^Lt^Tra^^ra^ ' 

parcel  of  land  consisting  of  approximately  3.65  "^J^l^^ 
?^^red  for  park  and  interior  green  belt  purposes,  and.  be 

it 

TOKTHER  RESOLVE),   that  the  said  sum  ^^^^f  >5,°°'??  **Jii^. 
used  also  to  cover  all  expenses  connected  with  the  acquisl 

tion  of  the  land. 


Bm,  fc-1^11 


Biqueit  for  A  Sup- 
pl8«ntal  Appropria- 
Uon  of  e27, 500.00 
for  Pttrdiase  of 
3,65  Acres  of  Land 
In  Clarendon  Heights- 
Sutro  Forest  Area  - 
for  Park  &  Green  Belt 


Ir,  accordance  with  the  Commission's  previous  •^f  °"^^^^^^ 
Resolution  No.   13^8.   Meeting  of  November  25.   1953,   the  Secre- 
tly subrdtted  the  draft  of  a  modification  of  t^«^^f  ^ 
M^uTlease  of  the  Aquatic  Park  building,  as  prepared  by 
Sr^tt  luo^ey    permitting  the  Museum  Association  to 
Targi  "ad^ssl^rit'timitedli^.  and  at  stipulated  rates. 

Mrs    Ernest  Bom,  representing  the  San  ftrancisco  ^'^^^ 
City»s  general  policy  oj  x*^  Flamm,  Chair- 

XlUr  SiS^rl^rtS  San  ».«ci«o  .ea.r.tlon  or  Art.. 
Co-l..l=n.r  .*rr  voiced  hi.  "P^"^-  '^'^''..SLTtSJ'Jdt: 

the  following  resolution  was  adopted* 
^^^^  fiftflfllntion  No.    15 1^ 

Zm^  or  u.«-  ^^^'  "i:f  Liruor»;.i3:^"*-tro".^^"'«. 

*rltl«  m-u»  *..o=.   \'""V^,  ::'^L  .^ioio  Ldlflctlon  of  th.  mrltl»  ^.J- 
(^r  11  .  A^..lon        ^^J^-^ZlTZ^U.Z  .gree«nt  ..  prepare.  ^  the  Olt^  ^t- 


lujjcauj 


1 


,^>t-^??s^^^s^ 


■rTliirtli'i 


-i-rv,'-^^' 


^fj|Mim  nifilTi'f"'^  (oontlnu«d) 


III.  ft».i5l2 


torn.y.  lald  modlflcmtlon  changing  Paragraph  U  to  read  as 

followat 

ni   It  18  agraed  that  the  Corporation,  a  non-profit  oon>ora- 
tU  m^^harga  admission  to  the  maritime  museum  conduc 
tion  may  onarg*  auuu.       r„iioulnfl  terms  and  condl- 
ted  on  the  leased  area  under  the  following  x-erme  onu 

tlonat 

«(a)  Sohool  groups  and  organised  groups  from  ^"*  ^^f  ^^*^ 
orJanisatlonrZll  be  admitted  to  the  museum  without  charge 

at  all  times. 

.(b)  »o  .*.l..lon  ch«-ge  .h.11  b.  «.ae  of  «yo«  on  ft-Uv*. 

Saturdays,  Sundays  or  holidays. 

Witt 

"25*  par  person  (for  children)  under  18  years  of  age 

%\  ^r  'person  (for  -^^^^'^  -^tsf  orerisle^s  of  a.e, 
One  dollar  per  person  (for  adults)  over  J;°  ^^ 

where  J^ecial  exhibits  are  prepared  for  display 

purposes  for  a  limited  time  only. 

AND.  HE   IT  FURTHER  RESOLVED,  that  the  "^^"-^""J^^^' 
^Ification  to  the  Board  of  Supervisors  shaU.tipulate 
?h.t  4t  i.  being  placed  in  force  on  an  experimental  oasis 
^  a  Irio^oJ'sL  months,  following  which  con^lete  and 
^11  rfview  will  be  made  of  the  re«.lts  obtained. 


iCoBlssion  Approves 
Cbttge  in  Plans  for 
Mb  Beach  P/G- 
tllalDating  Center 
but  Authorising  Club- 
couse  at  Est. Cost  of 
tl30,000  &  Amendment 


(5)  ^^n^^Man  qf  Ap^hA t.^c^turiii  rnntmnti  -  Wfirt^  ftinch  f/Q — 

The  General  Onager  reported  that,  based  on  a  ^^P*""^  °^/^*« 
Soup  Work  and  Recreation  Council  of  the  Community  Chest 
he  hL  directed  Mr.  William  G.  Merchant,  ^/^^^^f '  ^°  ^^B^ch 
continue  work  on  the  preliminary  drawings  for  the  North  Beach 
Tec  iTlontnt^r,  t^e  Co^m^ty  Chest  commit^e  having  re^ 
ported  a  large  recreatlor  center  as  ^nneceasa^  'ri^te  aHn- 
V"  l^rfo^'  Tn  Zlti^^r^o^n^rirtLnV^rr f 
S:%orS''Sarniygr:::id  t   that  it  would  mdude  a  rec^a. 
tion  clubhouse  rather  than  a  recreation  center,  it  would  al- 
si  provide  for  the  enclosing  and  rehabilitation  of^«  «*i»^ 
^  m^imming  pool,  and  a  modification  of  the  Architect's  con- 
tract  would  be  in  order. 

On  motion  of  Conmdssioner  Parr,  seconded  by  Commissioner  Gal- 
lagher, the  following  resolution  was  adopted: 

RESOLVED,  that  this  Commission,  approving  and  »"^»»°^^«^^^ 
^soonti^uance  of  further  plans  for  a  large  ^J';«-^J°«  ^^"^'^ 
in  toe  North  Beach  Playground  a«S  authorising  the  change  in 
ihe  North  Beach  Playground  construction  P^-^f^^^^  P"°f  J^, 
for  a  clubhouse  and  the  enclosing  and  ^^^^^^^^^j!"  °^^f 
eSsting  swimming  pool,  does  berety  approve  ^^^  J^f^^^^",^ 
.odif i^tion  of  toe  contract  for  *rf  ite^^-"}  ToriginaSy 
William  Gladstone  Merchant  (Controller's  #U8),  as  originally 
modified  by  toe  former  Recreation  Commission  under  Resolution 
ST  I22  S  again  modified  as  follows  to  reflect  a  revised 
foiti^cl  ft  rtstimated  cost  of  |150,000.00  and  an  architec- 

A-22-5^ 


'•isei 


■tHe^am^vnawm 


ffl]aTHW9  (oontinuad) 


tural  fee  of  tlO, 500.00,  as  follows: 

original  contract  :.n.l950      115,050    (J  f  ♦.^^^.O^) 


\l\tqq    {7%  of  |2ia*fiQfi) 
$29,750  $425,000 

5.950  (2051  of  7%  of  1^25,000) 


Modlfioatlon  #1 
Total 

Cost  of  prelininary  plans 
( Of Ig. contract  Jan. 1950) 

Renainder  of  orlg. oontreot   $23,e0O 

10.500  (7%  of  $150,000) 


Amt,of  proposed  architec- 
tural work  (April  1954) 

Amt. present  contract  to  be 
modified  downward 


$13,300 


^fsssa^ 


(1)  Revocable  Pemdt  -  Coin-operated  Comb  Vending  Msohines  - 


service  coln-operaw»a  w  ©       i crated  at  the  department's 

co«b..     These  machines  ^°f  ^,^^J^^f '^^^t^^^    t« 
swianing  pools  and  aquatic  locations,  *^J°  /jjl) 

fvX fi^ntTeach.  and  the  vendor  offered  twenty-five  U»; 
^f  LTt  oJ  hif^oss^^o.  to  i^  City  for  the  pennit. 

on  motion  of  Cc«ds.ioner  Dippel,   -econdea^  Co«ai.sion.r 
Parr,  the  following  resolution  was  adopted: 


iMoeabls  Permit 
to  Ihftall  Comb 
?Mding  Machines 
tt  Tar.  Swim.  Pool 
I  Aquatic  Locations 
Qruted  to  C.J.TruoK, 
Stnrice  Vendors  - 
al  flf  ^T"*"  ^^  Cit? 


°ZZX  vjr»     »^lng  pocllnd  »,u.Uc  locUlo«  on 
^rt  wopirtl,.,  m  con.iaer.tlon  of  «>.  pap-nt  »«  t^  <="» 
S  l^nWl"  U5»)  per  c«.t  of  th.  gro..  ««»..,  «a,  b. 

rroJirnrial.tircUr.  r.  r,^».  for  U.,  P^P.^  ^^r. 
atlon  of  the  service. 


.  /,     *       ♦     mMSTRllCTIOM  WORK  Al©  MECHAHICAL  INSTALL!^ 

The  Secretary  then  read  the  laled  bids  received  and  opened 
Tuesday,  April  20,  1954,  as  follows: 

$2,000.00       $16,500.00 


y^  BIDDKR 
GENE  CARPENTER 
3440  Boston  Ave,, 
Oakland,  Ca\if. 

9thflr  ?^^aers 
C.   J.  ColUns  Co, 
Watkin  ft  Sibbald 
Erhentraut  ft  S 
M,  J.  Lynch 


^^iint  Bid 
$17,500.00 


irs 


$19,081.00 
$U,474.00 
$21,541.00 
$21,970.00 


$1,887.00 
$1,400.00 
$2,315.00 
$2,000.00 


^^^:- ".■■:•;# 


jfeg^-:  .;;^^SK*» 
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ggusas 


(continued) 


y^  of  Contract  - 

;OJ3IROC.«.&  MEGHAN- L 
jBAUillDHS  at  ACTI- 
ftSP  SUDCSE  PUHT, 
Q.G.FAW  -  to  0E« 


On  ■otlon  Df  Coandssionw  Parr,   ••conded  bf  Comiaalonar  Hart, 
tha  following  raaolutlon  waa  adqptadt 

p^ii^\»titji  Ho.   151S 

RESOLVED,  that  thla  Co«italon.  on  recoanandatlon  of  the  Qan- 
eral  f^nagar,  does  haraty  award  the  contract  for  Conatruction 
Work  and  Jfcchanical  laBtallationa  at  tha  Activated  Sludga 
Plant  and  Vicinity.  Golden  Gate  Park  (aoth  Avenue  *nd  Lin- 
coin  War),  to  CaatE  CARmWER,  3UD  Boston  Avenue,  Oakland. 
Z  beii  ihe  lowest  regular  and  responsible  bidder  therefor 
In  the  amount  of  |17,500.00j  and,  be  It 

TORTHER  RESOLVED,  that  the  General  Manager  and  the  Secretary 
are  an>owered  to  e»cute  this  contract  on  behalf  of  the  R»o- 
reatlon  and  Park  Coaalsaion;  and,  be  It 

PTOITHER  RESOLVED,  that  the  Socrotaty  shall  file  notice  of 
approval  In  the  official  advertising  of  the  official  news- 
paper  of  the  Cltj  and  County  of  San  Francisco. 


ht.  Mo.lSlfe 


(3)  Go»lsslon  ReafflrBS  Its  Opposition  to  freeways  In  or  About 

Qnl'l'^--  ^^^  ^^^ — ■ 


Commissioner  Parr  Inquired  what  the  present  status  of  the 
State  Highways  freeways  Program  was  and  «*«^f  ^°^  °°;/^.^ 
Cosidsslon»8  position  opposing  freeways  as  set  forth  In  Reso- 
luUon  No.  1267.  Meeting  of  September  10.  1953,  had  accom- 
plished any  beneficial  results. 

HluhwM  offlctaH  bta   bean  held  In  th.  offic  of  Mr.B.H.Book- 

oJ  HlSU..  U.t  D.«.b.r,  .t  Which  tl-.  Mr.  "-f  •''"^y 
th«  Cc-a..loi.'  >  oppcUlon  to  f««.v  d.v.loji«nt  that  would 
IB  any  wv  detract  fro.  Soldan  CiaU  Park  and  other  park  prop- 
•rtles« 

All  Co«lsaloners  present  expressed  their  deep  <^°^^^/*«*f- 
tng  the  threat  of  freeway  development  to  parks  and  felt  that 
iTthe  public  were  fully  informed,  the  resultant  public  opin- 
ion  would  be  opposed  to  freeways  that  would  prove  harmful  to 
park  use. 

Mrs.  Born.  San  franclsco  Planning  &  Housing  Aj-ocUtlon  and 
Mr  Roy  Flamm,  Society  for  the  Preeervatlon  of  Golden  Gat« 
Part,  accepted  Cca-lssloner  Parr's  suggestion  that  tbelr«- 
ganliatlonrundertake  the  project  of  Informing  the  general 
public  of  the  freewsy  threat  to  parks.  . 

Mr  Roger  H.  Noden.  Twin  Peaks  Improvement  Association, stated 
that  he  would  seek  the  support  of  his  associations,  clubs  and 
organisations  in  opposing  abuse  of  parks  ly  freeways. 

On  motion  of  Ccomdssloner  Parr,  seconded  by  Co«lssloner  Dip- 
pel,  the  following  resolution  waa  adopted: 


5-l..lo„  Reaffirm    HESOL^.  ^l^tllTfZ:!!' "L^Zl.T.JT^Tl^Z 


Iti  Opposition  to 
hnvaya  In  or  About 

fioldan  qn^;|  pji'''^ 


threat  t;  public  parks  through  plan,  to  ^^^^J^l^^f/^ 
Its  perimeters  and  approaches,  does  hereby  "j'^^™/^',^^ 
erabC  opposition  to  any  traffic  freeways  ^»^««"l?^:J^^i" 
Ly  manner;  shape,  or  form,  the  surfaces  of  OoJ^^^^^^^^^^ 
IS  does  h;reby  declare  that  It  will  resist  and  reject  to  the 


**-K 
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•^»*«a.is&iaj-ts^«»K» 


■^;^;ir^■;<•■  *i. 


r.>C-'^-^ 


■viOAiafcfelTiia:!^- 


M  fflBIff^  (continued 


very  ILtdts  of  it 8  conatltutlonal  authority  any  traffloways 
proposal  which  would  tend  or  ottompt  to  relegate  to  a  poaition 
^r  ..ryjndar*  importance  the  preaervaUon  of  the  character, 
iirit,  ana'piysijal  beauty  of  Golden  Gate  Parkj  and,  be  it 

PTJRTWR  RESOLVED,  that  this  Conmlsalon  considers  the  preser- 
vation of  Golden  Gate  Park  of  primary  iraportaiice,  to  the 
degree  that  airj  plan  for  a  traffic  freeway  crossing  or  enter- 
ing upon  Golden  Gate  Park  must  be  a  coi!?)letely  sub-surface 
plan. 

U)   MftVf  R^taa  Eat,^>?^^fha(^  for  AtMlMMnt  Ridflfl 

The  Secretary  read  the  report  of  Mr.  Hoyt,  aisiness  Manager, 
reeoiiMnding  new  rates  for  the  amusement  rides  at  the  Herbert 
Pleiehhacker  Playfield  and  Children's  <>iarter8,  Golden  Gate 
Park,  the  changes  being  proposed  because  of  the  abolition  of 
the  Federal  tax  as  of  April  16,  195A. 

On  notion  of  Co«issloner  Hers,   seconded  by  Co«lssioner  Dip- 
pel,  the  following  resolution  was  adopted: 

1^,  la.  1517  BfiMlwUon  MQ.  i517 

(;«lMion  Changes  RESOLVED,  that  this  Coi«ission  does  herely  approve  the  estab- 

2f.  f  rJ^Xit        llshaent  of  the  following  rates  for  the  amujemant  rides  at 
m\  It  F^IITcker     Herbert  Fleishhacker  Pl^field  and  Children's  Ckxarters, Golden 

Playfield  4  Children's  Gate  Parkt  .  ^#  .-* 

wL    r.  Q.Partr.  Five  (5^)  cents  for  children  under  16  years  of  age, 

mmn    ■J.^.rara.  ^^^  ^^^^  ^^^^^  ^^^  ^^  P^^^^^,  lo  years  of  age  or  over, 

Said  rates  to  be  made  effective  iaisediately  upon  issuance  of 
the  newly  printed  admission  ride  tickets. 


(5)  Request  for  Amendment  of  Section  1.10  of  Annual  Salary  Ordi- 
rnVnnr  A^wlfltmita 


CaaiMioD  Requests 
•.3,  to  Amend  Annual 
Siluy  Ordinance  to 
iMliide  R-101  Caap 
Militant  Claisifi- 
cttlon  and  Effect 
labour  per  Week 


Ibllowing  the  report  and  recoamendation  of  Mr.  Lewis,  on  mo- 
tion of  CoMBissioner  Perr,  seconded  by  Conaissioner  Dippel, 
the  following  resoluUon  was  adopted: 

RESOLVED     that  this  Coimnission,  on  recoaaendation  of  the  Gen- 
eral Ffenager,   does  hereby  request  the  Civil  Service  Commis- 
sion to  aiaend  Section  1.10  of  the  Annual  Salary  Ordinance  to 
include  the  classification  R^lOl  Camp  Assistant,   to  work  an 
additional  eight  (8)  hours  beyond  the  normal  Ifi  hours  per  week 
work  schedule  at  the  regular  straight  time  compensation,  in 
order  to  place  in  effect  a  more  efficient  work  assignment  of 
ej^loyees  and  a  resultant  iB5)roveaent  in  camp  operation. 


tfrtters  introduced 


(1)  The  Secretary  reminded  Commissioners  of  the  invitation  to 
members,   from  the  National  Shade  Tree  Conference,   to  ettend 
i«.  T     ^      -    ♦•  the  opening  luncheon  session  at  the  Claremont  Hotel,  »y  5, 

Clm»>nt  Hnfl.lfcT^  vlU  (Wll«r  the  -atn  BJdre... 


^oadssioners 
Imrlted  to  Open- 


^-22-5^ 


^ii7:is*ani«#- 


aiaiis 


m 


] 


giflfflKS  (oon**^"*****) 


Cggiitiion*!  B»tt 
n^i  Ixt«nd«d 

to  KI.88  J.C.^» 

{w»  BiiBg  Awarded 
lift  Maidwrahlp  in 


(2) 


Jfr  Kl«l»ll,  Hacreation  Superintendent,  reported  thet  Hlas 
Josephine  D,  Randall,  retired  Superintendent  of  Recreation, 
««..14  h.  honored  ty  the  California  Parent-Teacher  Aseoda- 
tlon  and  awarded  an  honorary  Uf*  aeirtjership  in  recognition 
of  her  aany  /eari  of  leadership  and  serrice  in  the  field  of 
public  recreation. 

On  aotlon  of  Comdssioner  Parr,  seconded  by  CooBissioner 
Her*  Mr.  Kimbell  was  directed  to  extend  the  congratulatory 
and  heartfelt  best  wishes  of  the  Coimission  to  Mies  Randall 
on  the  occasion  of  her  accepting  the  P.T.A.  award. 


PeraisBlon  Granted  (3) 
j^bovab*8  Witnesses 
to  Um  Kesar  Parll- 
ioD  Jiily  2,3  and  4 
for  iswobly  and 


Mr  Lewis  reported  that  he  had  received  a  request  from  Jeho- 
vah's Witnesses,  California  Circuit  No.  8,  requesting  the 
use  of  Ketar  PavlUon  on  JUly  2,  3  and  U,   1954  for  conven- 
tion and  assembly  purposes,  and  recoiamended  aK>roval. 

On  motion  of  Commissioner  Parr,  seconded  by  Coamlssloner 
Dlppel,  permission  was  granted,  detailed  arrangements  to  be 
at  the  direction  and  discretion  of  the  General  Onager. 


il 


n 


-^ 


gjpyi^HT 


There  being  no  further  business  to  come  before  the  Conmls- 
slon.  President  Sutter  declared  the  meeting  adjourned  at 
4i4D  P.M. 


Respectfully  submitted, 


I 


4,^  o^  V  dU^ 

Secretary. 


/  ^h^it^ULA^  ., 
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Saa  Francisco,  California 
r%y  13,  1954 


Miuy  I&  ^ 


Th.  Eightiath  Ragular  Msating  of  tha  Raoraation  and  Park 
GooBitaion  was  callad  to  ordar  on  Thursday,  May  13,  1954  at 
3tOO  P.K.,  Praaldant  Suttar  prosldlng. 

Tha  following  Cosmlaiionara  vara  praaantt 

Mr.  Louis  Suttar,  Pra aidant 
)fr8.  Banry  J.  Dippal 
Rev.  Eugane  A.  Gallaghar 
Dr.  Francis  J.  Kara 
Mr.  Frad  D.  Birr 


m^yal  of  Mimitaa 


Thara  balng  no  corractiona  or  omissions,  tija  minutas  of  tha 
S^ntr-^tb  Ragular  Msating  of  April  22,  1954  vara  approvad. 


r^^mffl^TIOlfS 


IfcLaran  I^rk 


ii«.  Wo -1^20 
Glea  I^rk 


(1)  From  Eugana  J.  Riordan,  Diractor  of  Property,  enclosing  for 
^'^  Tp^vHf  two  (2)  raaolution.  for  ^^'-i^J.^^f t.^^'^f 
3«iar7l8ora,  oovoring  the  purchase  of  additional  landa  ra- 

quired  for  McLaren  Bark. 

On  .Dtioa  of  CMidssioner  Hers,  seconded  by  Commissioner  Dip- 
p.1,  the  follonlng  resolution  was  adoptedi 

IHwlHtilnr  ^-  ^^^^ 

-^««n     that  this  Coanlssion  approves,  for  suttdsslon  to 
SW^  of  aaparrisora,  the  two  (2)  resolutions  authoris- 
ul  !«Sa.a  oToTtaln  propartle.  for  McUren  Park  as  fol- 

(a)  F.?IlS«-it  et  «x  "rrr  613a      »9.000.00 

(b)  »afiaal  DeFbraat  ^^^  ^  qq 
at  al                                    ■ 


Mi^ovml  a  WKlutton  for  wtal.alon  to  the  Board  of  Super 
:?^"  co«rl«.  th.  puroha..  of  additional  land,  raqulred 
for  Glen  Park  Day  Caap. 

On  motion  of  Co«d.stoner  Hera,   seconded  l^  Co-ai.sioner  Dip- 
pal,  the  following  reaolution  was  adopted! 

RTtnoliitilan  ^-  ^^^ 

RESOLVH),  that  this  Cosffldssion  approve.,   ^°'J^»"f^"^°^^^. 
^  Board  of  Supervisors,  the  resolution  authorizing  acqui- 
TtiT4  eminert  dc^in  proceedings  of  certain  properties 
required  for  the  Glen  Park  Day  Camp  as  followat 

flifift 
♦500.00 


Qwnar  Itfft  HQB* 

William  Johnson  and         ^     „  .   ^ 
Sylvia  Johnson,  Wife       3©,  :?/  •  ^ 


78 
Stanford  Hta. 
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^jjjmCAtlDHa  (eontlnu»d) 


BuJifiU^ 


Comission  Approves 
Folk  Dance  Featlvals 
for  October  1954  4 
ireb  1955,  and  Auth- 
orlie>  Department's 


U) 

Dtptrtaent  of  City 
punning' 8  Report 
on  a  Plan  for  the 
Location  of  Parks 
ft  Recreation  Areas 
Btfarred  to  Coonls- 
iloners  for  Review, 
FlDdioge  A  Report  for 
fliture  Coomission 

KUm.  


(3)  Prom  H.  W.  Southard,  General  Chairaan,  San  Rranclsco  Council 
of  Foli  Dance  Groups,  thanking  the  Conrndssion  for  its  support 
of  the  recent  folk  danoe  festival  held  at  the  Civic  Auditor, 
ium,  and  formally  making  application  for  assistance  ^^^f^ 
liar  program  to  be  held  in  October  1954  and  again  in  March 
1955. 

On  notion  of  Commissioner  Parr,  seconded  by  Commissioner 
Dippel,  the  following  resolution  was  adoptedt 

Rgorliiitrl'?"  N°-  ^^^^ 

RESOLVED,  that  this  Commission,  on  recommendation  of  ^^ J^^ 
eral  Maniger.  does  herely  approve  and  endorse  the  two  future 
?o!k  dancffUtivals  planned  by  the  San  FVancisco  Council  of 

P^S  Dance  Groups,  to  be  held  in  O^^^^^W^A  ^J,f  ^^^^^^,!' 
and  authorises  the  departmentte  co-operatlon  In  the  prepara- 
tion and  presentation  of  these  events. 

From  Paul  Opperman,  Director,  Department  of  City  Wanning 
copies  of  a  Report  on  a  Plan  for  the  location  of  Parks  and 
Recreation  Areas  in  San  rt-ancisoo.  Issued  April  ^f/'  T^^J 
report  was  prepared  in  response  to  the  Co«niasi^;«  ^^J^^- 
iii  Mr.  Uwis  to  request  of  the  Department  of  ^ty  PJannlig 
•help  in  a  co-operative  study  to  develop  a  new  plan  for  the 
locSion  of  recreation  and  park  areas  that  can  be  included  in 
the  Master  Plan." 

Commissioners  observed  that  the  report  was  */°°P"^«"»^ 
and  detailed  one,  consisting  of  some  sixty-nine  J ^J^)  pages 
of  pertinent  material.  Commissioner  Parr  ^^g"^^^^^^  »°"* 
timTbe  allowed  to  permit  each  oonnlssioner  to  fully  review 
the  report.  President  Sutter  asked  that  each  °°^»J^°2^ 
make  his  review  of  the  report,  so  that  at  a  later  date  Cfl.- 
mission  action  could  be  taken  on  the  recommeodatlwna  and 
findings  prior  to  its  inclusion  in  the  Master  Plan. 
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',  >  ■■.>!^iui 


Plan  Suggested  by     (5) 
hf  W.  Taylor  for 
Cooversion  of  the 
naiahhacker  Pool 
Into  So&ller  Enclosed 
Pools  4  Natatorium  - 
Referred  to  G.M.   for 
StiidT  and  Report. 


Itom  Ray  W.  Taylor,   1505  Gough  Street,   mibmitting  a  sugges- 
ti^  for  tie  c;nve;sion  of  the  Fleishhacker  Swimming  Pool 
into  smaller  enclosed  pools  and  natatorium. 

Mr     Lewis  stated  that  the  Taylor  suggestion  would  require 
ftid^S  the  Engineering  staff,  a«J  that  his  first  ^ression 
was  thft  the  proposal  would  cost  about  as  n^  as  other  plans 
for  converting  Fleishhacker  Pbol,  vis.,  |l,000,0OO. 

On  motion  of  Commissioner  Parr,  seconded  by  J°^'^°"f  ^^. 
Dippel.  the  Taylor  proposal  was  referred  to  the  General  Mana- 
ger for  study  and  report  to  President  Sutter. 


(6)a.  ^o«  John  J.  Lyons,  Executive  Director,  S. Mouth  Council, 
^h^ing  the  Commission  for  instituting  a  prop-am  to  improve 
S^staff  at  the  Josephine  D.  Randall  Junior  Museum,  and  the 
efforts  being  made  to  improve  the  access  roads, 

b     Report  of  Mr.  George  S.  Harmon,  Supervising  Engineer,   regard- 
ing  the  improvements  to  the  16th  Street  entrance  road,  and 
i^co^ndfng  that  that  -^^ion  be  declared  an  asae.^nt  dis- 
trict for  inprovement  ly  the  Board  of  Public  Works. 

Mr.  Lewis  stated  that  copies  of  Mr.   Herman's  report  had  been 
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delivered  to  each  commissioner  and  the  dotails  of  tho  situa- 
tion with  the  property  owners  was  clearly  stated  therein  It 
is  unlikely  that  agreement  could  ever  be  reached  ^^^«»^  ^^^ 
property  owners  on  the  closing  or  improvoaent  of  Ifeth  Street 
from  Roosevelt  Way  to  the  entrance  of  the  JUnior  liiseum  prei*- 
ises. 

Pron  the  Department's  study,  Mr.  Harman  stated  that  the  pres- 
ent road  was  narrow  and  in  poor  condition  and  a  new  entrance 
road  was  necessary  to  satisfy  the  increasing  public  demand 
for  a  paved  and  less  haaardous  entrance.  Following  a  review 
of  all  the  factors,  Mr.  Lewis  stated  it  appeared  to  him 
that  in  order  to  get  the  matter  cleared  up.  it  would  be  nec- 
essary for  the  Commission  to  request  the  Department  of  Public 
Works  to  declare  the  area  an  assessment  district  and  to  pave 
16th  Street  from  Roosevelt  Way  to  the  entrance  of  the  museum. 

On  motion  of  Commissioner  Parr,  seconded  bjr  Commissioner 
Dippel,  the  following  resolution  was  adopted i 


JH.  SQ-1^^ 


CoBlssion  Requests 
Qipartmsnt  of  Public 
fcrka  to  Have  Area 
of  Entrance  Road  to 
J.O.R.  Junior  Museum 
Deelar«id  an  Assessment 
Diitrict  by  Bd.of  Supv 
for  Purpose  of  Irving 
jBJ  tpproviing  Ifeth  St^ 


Racnllltl-^"  Wo.  1522 

WHEREAS,  the  entrance  road  to  the  Josephine  D.  Randall  Junior 
Museum,  consisting  of  an  unimproved  portion  of  16th  Street^ 
has  in  its  present  condition  failed  to  provide  satisfactory 
mear.s  of  ingress  and  egress,  and  has  resulted  in  an  increas- 
ing  public  demand  for  a  paved  and  less  hawdous  road;  and 

WHEREAS,  it  has  not  been  possible  to  obtain  an  agreement 
*  amongst  the  affected  property  owners  regarding  the  closing 
of  16th  Street  or  on  the  question  of  an  assessment  of  proper- 
ty owners  for  the  improvement  of  this  road;  now.  therefore, 
be  it 

RESOLVE),  that  on  recommendation  of  the  General  Manager,  and 
in  the  interests  of  providing  adequate  and  safe  public  en- 
trance to  the  Junior  Museum,  this  Commission  does  hereby  re- 
quest the  Department  of  Public  Works  to  f  "^^J*^  "J^^^'^^^^'' 
steps  may  be  necessary  to  have  that  portion  of  16th  Street, 
from  Roosevelt  Way  to  the  entrance  of  the  Junior  h*ise^  premi- 
ses,  declared  an  assessment  district  by  the  Board  of  Super- 
visors, and  to  thereupon  proceed  with  the  paving  and  improve- 
ment  of  16th  Street. 


Application  of 
Mrs.  Natalia  S. 
hderoff  for 
5*Ir.  Operational 
Lean  of  Former 
h>Iic»  Stables, 


(7)  PVom  Mrs.  Natalia  S.  Federoff,  795  Eighth  Avenue,  applying 
for  a  5-year  operational  lease  of  the  former  PoUce  stables 
located  in  the  western  section  of  Golden  Gate  Park,  to  pro- 
vide horses  for  pubUc  hira  and  stall  accommodations. 

Following  a  discussion  of  previous  aPPli^^'^^i^J'  ?fr^"tiJ 
for  the  operation  of  the  stables  in  Golden  Gate  Park  and  the 
information  that  the  stables  in  question  were  not  adequate 
for  public  use  or  patronage,  on  motion  of  Commissioner  Parr, 
seconded  by  Commissioner  Dippel,  the  application  was  denied. 


(8)  Fi-om  Paul  W.  Uning,  Secretary,  Central  Council  of  Civic 

Clubs,  endorsing  the  pubUc  use  of  the  San  ^f  ^^-^^/^f^^^ 
College  Swimming  Pool,  and  urging  the  Commission  to  do  every- 
thing within  its  power  to  obtain  the  public  use  of  the  pool. 

Mr  Kimbell,  Recreation  Superintendent,  reported  that  the 
le;igthy  negotiations  to  obtain  public  use  of  the  pool  had 
been  caused  by  the  College's  requirement  to  clear  all  trans- 
actions with  Sacramento. 
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L.Il»»U,  Racrea- 
LL  Superintendent, 

jUtctad  to  Continue 
IffortB  to  Obtain  An 
^^»nt  for  Use  of 


.  -, .  ,»4-_^-  ■Darr     s*'"ond#H  tey  Conunlaeioner 

rtn  motion  of  ComuiAsoAwnCi    s^rr, "^        » 

Sip^^l    the  Co^lssion  directed  that  efforts  ^^  -"^^-^ 
toTbtlm  the  public  uw  of  the  State  ^ol.ge  Pool    and 
approved  Mr.  Kimbeil'e  continued  •«o^\J^.°J^f "  Zsu2^ 
rZt  for  the  uee  of  the  pool  on  a  6-r«>nth8«   trial  baala  and 
at  one-quarter  the  original  rental  quotation. 


^^^,^ri1  n^  ^nfcr^tloD.  to  be  acknowledged  by  Secretary  and/or  filed, 

(1)  Proo  Mrs.   J.  A.  Boaaeo,   Secretary,   Potrero  Hill  Mother's 
^^  Tl^,   eJireUl^g  their  thank,  and  appreciation  for  repair- 

in^  doo^and  entrance  way  made  at  the  center,  as  requested 

by  the  Mother's  Club,  u.«kiw 

(2)  Zm  Itorln.  Civic  ]i,»rov«i>.«t  A..oolitlon,  by  Dr  H.B.ltamt.lor. 

toe  P.Uc;  of  Fine  Art.,  for  hi.  c«e  end  attention  to  the 

(3)  ^»  c:?tS?;i  Kl^  Itacreetlon  Center    .  letter  J^^^J 
for  the  ln.tell.tlon  of  r«np.  and  rail,  and  the  Ih'tj"*""" 
of  a  «..  kiln  at  their  quarUr.  in  the  FlelrtAacker  Pool 

U)  fr^'i^ng  A.  Berliner,  Chairman,  ^bllc  School.  We.lc.thank- 
"  ^thTd^rlment  for  It.  oo-opar.tlon  In  .taglng  a  progr«. 

(O  ^oTte"  ^riperman.  Department  of  Planning,  congr.tul.t- 

tlon,  a.  »t  forth  In  the  D.p«'t»nt  Progre..  Report  of 
Atwll  11,   195^  to  the  Conml..lon, 

(6)  ^oi  tie'fout.lng,  expressing  appreciation  and  adoration 
forthe  Conservatory  floral  display  conHnemoratlng  the  Marian 

^^c!)**'^.  L.   Becker,   Phil  Sheridan  Council  #72,  Y.M.I., 

(b)  Mr.   and  Mrs.   John  J.  Doyle,   and 

(c)  Mrs.  Nichols,   lU?  f^weton  Avenue. 

(7)  FrlJ  Joseph  Stoutsenberger,   filing  ^^f  ^«>!,f  Jjo^.^/^. 
of  San  Francisco  a  claim  In  the  amount  of  121,000.   lor  aaiw 
ges  sllsfa^ed  by  hi.  daughter,  Carol  I.e  Stoutsenberger,   due 
to  a  Mbra  bite  while  visiting  at  the  «oo 

(8)  FVom  Joseph  J.   Allen,  Secretary,  S.P.   ^^f  ^°,^^,f,7'  *^^^ 
ing  that  the  Library  Gomission  has  rescinded  its  a«^^J^  P'^ 
posing  the  erection  erf  a  branch  libraxy  in  the  M^rlni  Mamor- 
?aJ^iangle  on  Columbus  Avenue  (Washington  Square  MThe 
Commission  is  in  receipt  of  several  letters  from  North  Beach 
service  groups  and  other  organisations,  expressing  objection 
to  the  Library's  original  proposal.) 


fMATiygS  AMP  DELEGATES 


(1)   Approval  of  Preliminary  Plan,  and  Specifications  for  Showers 

Mr.   Jerry  A.   Rlddell,   Architect,  addressed  the  Commission, 
subBiltting  Preliminary  Plans  for  the  Showers  and  Dressing- 
room  l^clUtles  to  be  installed  In  the  athletic  quarters 
at  the  Balboa  ?Axk  Socoer  Weld, 

The  total  construction  cost  of  conversion  of  the  prewnt 
buildings  is  $106,900.00,   and  the  plan  cost  is  i^Otf^'^' 
^IngTtotal  etUmate d  cost  of  $117,590.00  for  the  wort. 

On  motion  of  Commissioner  Dippel,    seconded  bjr  Commissioner 
Gallagher,   the  following  resolution  was  adopted: 
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C^iilen  Approves 

I  priUii.Pl»«*  for 
I  c';;^r.ion  of  Ingle- 

I  ride  Mic«  ^^** 
Stables  to  Athletic 


RESOLVED,  that  this  Commission,  on  recommendation  of  the 
General  Manager  and  the  Supervising  Engineer,  does  hereby 
approve  the  Preliminary  Plan  for  tto  Conversion  of  the 
Ingleside  Police  Station  Stables  to  Athletic  Facilities, 
as  prepared  and  submitted  by  the  Architect,  Mr.  Jerry  A. 
Riddell. 


Proposed 

aii  flf  flowers 
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Coro  Ptoundation 
Interns  -  195A 


(2)  rrnnmttl  tinll  ^^  ^""^^° 

Mr.  3.  M.  »fartin,  Dahlia  Society  of  California,  ^ppesred 
befor;  the  Commission  to  inquire  regarding  the  progress  being 
made  in  the  selection  of  the  site  for  the  proposed  Hall  of 
no3ers.  President  Sutter  assured  Mr.Jfcrtin  that  the  Commis- 
aion  is  vitally  interested  in  reaching  *  "^^^^^^^^^^J/^J^T 
Son  on  the  important  question  of  providii*  an  Exhibit  Hall. 
The  Commission  discussed  the  various  proposals  which  had^ 
been  offered  and,  in  particular,  the  recommendation  of  near- 
Tall  of  the  flower  groups  and  organisation,  that  the  funds 
presently  on  hand  in  the  City  Treasury  be  used  for  the  con- 
atruction  of  a  Flower  Hall  in  Golden  Gate  Park,  as  original- 
ly  planned. 

Commissioner  Perr  expressed  his  sentiments  to  the  effect 
that  San  Pfancisco  should  have  a  building  for  flower  shows 
and  a  building  that  would  serve  as  an  adjunct  to  the  Stry- 
bind  Arboretum,  but  he  was  strongly  opposed  to  ary  large 
structure  of  county  exhibit  hall  type. 

In  reference  to  a  suggestion  forwarded  to  the  Commission^ 
£. Tomas  Brooks,  Chief  Administrative  Officer  Commission- 
^  were  in  general  agreement  that  theCaliforn  a  Relief  Map 
would  not  be  properly  located  in  the  Flower  Exhibit  Hall. 

President  Sutter  announced  that  several  preliminary  n>fieting8 
!lth  t^e  coLlttees  of  various  flower  and  civic  organisations 
Wd  continue  to  be  held  on  the  Hall  of  Flowers  matter,  and 
ri  there  would  be  a  full  public  hearing  of  the  pros  and 
cons  of  any  recommend at ion a  or  suggestions  before  the  Conmls- 
aion  would  take  any  final  action  on  definite  plans. 

«*  *v*  ~,<r,t  Mr  Lewis  introduced  Miss  Mary  Jferrell  and 
^  1  Iir^mc^i.Tni:™.  fro.  the  Coro  Foundation  whoh.« 
to;n  «ignsd  to  thi.  depsrt^nt  «  part  of  th,lr  govrn^.t- 
al  studies. 


FIHANCTAL  TRANSACTIONS 

(1)  ^ffn-^.jvil  Service 


i^MdiZL 


Son-Civil  Service 


On  motion  of  Commissioner  Dippel,  seconded  by  Commissioner 
Gallagher,  the  following  resolution  was  adoptedt 

l^ftftnliitlon  Nn.  152A 

RESOLVED,  that  all  temporary  Non-Civil  ^^rvice  Appointments 
in  variois  classifications  represented  by  Requisition.  Nos. 
1^953  to  T-979,  inclua^.'e.  and  one  hundred  seventeen  d^J 
e«^t  app;Int;ents  made  by  'the  General  Manager  and  -rtif  ed 
by  ^e  Secretaiy  during  the  period  April  8,195^  thru  May  IJ, 
195A,  are  hereby  ratified  and  approved;  and,  be  it 
FURtLr  resolved,  that  a  report  of  said  appoint«nts  be  trans- 
fitted  to  the  Co;troller  and  the  Civil  Service  Commisaion. 
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rmml/^  TPA?f?A''^TIONS  (continued) 

(2)  PTfttTf*'  *»'^^"^  ^"*^  PiYMPOta 


Progress  and/or 


On  motion  of  Conmissioner  Dlppel,   seconded  tqr  Conmiaaioner 
parr,  the  following  resolution  was  adopted: 

RESOLVED,  that  for  the  beat  Intereata  »nd  proper  conduct  of 
the  Recreation  and  Park  Department,  the  Controller  be  and  la 
hereby  requeated  to  approve  the  following  Progreaa  and/or 
nnal  PaymentBj 

(a)  nigTft^-LATIQN  QFpRA INS.  BALBOA   ^.CKR  Fmii)^>f^rt.    #2192 
To  George  Paulsen  -  lat  &  Fin.  Payment  $2,002.25 
Period  ending  ^■'26»5'^. 

(b)  My?TC  CONCERT?  -  GOLDEN  CfATE  PARK  BAND-ContrflCt  iJ'ZlZS 

To  Ralph  >4array,  Director  -  lOth  Payt.-  $1,822.00 

Period  ending  A-30-5il. 

(c)  p«TAijJiTiON  OF  ^«  cmm  Lm  fFNCT^  UPffRN  PAf^-°^^,>>^297 
To  Colorado  FViel  &  Iron  Corp.-lat  &  Fin. Payt.-*  1,271. 00 

Completed  ^-21-5A. 

(d)  T^MTRgL  HILL  p/G  A  FiDffiE. -Contmrti  <t'l  ^^-t^^n^rol'ra  #3132 

To  S  4  Q  Construction  Co.-  1st  Payment  -  f24,40^?.05 

Period  ending  it-30-54. 

(e)  nAMP  MATHER>REMfDKLIWQ  BU?G.-Cont„#111-^on^rftj'r8  #3131 
To  Engeliiardt  &  Shaw  -  lat  Payment  -  f  10,007.94 
Period  ending  ^-30-54. 

(f)  ^A1^  MATHER  EI^FHTRTCAL  DISTRTB. -0ont.#U7-0nnyffl'rB  3j.i? 
To  mhoney  Electric  Co., Inc. -2d  Payt.-  113,371.99 

Period  ending  A-30-54» 
(g)  ffljK^T  fiinKCT,LQiM  DKLiVEIg-CQDt,  #1  VKnntroUftr^fl  #23.39 

To  Watkin  &  Slbbald  -  2nd  Payment  -        »19,082.70 
Period  ending  5-10-5i^. 

(h)  )iY^r  siiNSKT  BLg,AOHF.RS  -  Contmrt,  #1<'.^  ■  gffltr"^^"'»  ^112 
To  Wm,  Mcintosh  &  Son  -  5th  Payment  -  fU,597.JJ 

Period  ending  5-l-5il. 

(i)    .TAS.    D.    PHELAN    BEACH  CTR.-T.nntract    ^l/.O-ContrQUor' B   31Q4 
To  C.  M.   Pelets  Co.  -  7th  Payment  -  11^,487.87 

Period  ending  ^-30-5A. 

(J)  MffV-QMA  PLAYQRninc-c^ntrRct  #1  lOA  -  ConUol  1§r 'g  #3iQl 
To  M  &  K  Corporation  -  7th  Bayment  -  »8,7bl.5«> 

Period  ending  ^-30-54. 


(k)  ^^r  smiSET  sm  THPyTS-Contrart  #^?^  -  ^"^^^'^^l' 11,^1^ 
To  Jfartinelll  Conatruotion  Co., -13th  Payt.-      f9,t>83.30 
Period  ending  4-30-5 A. 

(1)  jyf^xpgRD  SERRA  fT^AYQHOinc-Cnntrwnt  #n^-Cantrrorrn  #3IQ7 
To  C.   J.  Collina  Co.  -  3rd  Payment  -  »8,991.0O 

Period  ending  4-30-54-. 


(3)   y.irt>in«lQna  of  Time 

On  motion  of  Conudaaioner  Gallagher,  aeconded  by  Commiaaioner 
parr,  the  following  reaolution  waa  adopted! 
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fifinnlntion  Nq.    152& 


.  n-  of  Time    RESOLVED,  that  this  Coramiaslon,  on  reconiwndation  of  the  Gen- 
ISm^San^l  iim  ^^^^   Manager,  approvea  the  following  Extensions  of  Timet 

(1)  3TT,YBR  TERRACii;  pQ9aTER  PUMP-r,ont.f)'i32-Contiral ' Ffl  ifUQ^ — 
To  Qene  Carpenter,  an  extension  of  86  calendar  days, from 
December  19,  1953  to  hferoh  15,  195A,  to  complete  contract} 
delay  caused  ky  others  in  certification  of  modification 
to  contract-beyond  control  of  the  contractor, 

(2)  WEST  SUNSET  r^pMMIINITY  SHE  rMTVY?.-gffnt.fi<126»Contr' a  2Q7S 
To  ifcrtlnelli  Construction  Co. ,  an  extension  of  71  calen- 
dar days  from  April  5,  1954  to  JUne  15,  1954,  to  complete 
contract!  delay  due  to  labor  and  carpenter  strike  in  1953, 
Inclement  weather,  and  other  contracts  being  let  on  the 
sane  project. 

(^)  tf^r^ifi cations  of  CoptTftOtM  -    ' 

On  motion  of  Commissioner  Parr,  seconded  by  Commissioner 
Dippel,  the  following  resolution  was  adopted: 


Modifloatlons  of 


RESOLVED,  that  for  the  best  interests  and  proper  conduct  of 
the  Recreation  and  Park  Department,  the  Controller  be  and  is 
hereby  requested  to  approve  the  following  Modifications  ol 
Contracts t 

(a)  RECREATIONAL  ARTS  BUILDING-  Architectural  Contract  - 

I4QQSER  &  GLOE 


(b) 


To  Mooser  &  Gloe,   Architects,   to  change  toilet 
and  locker  room  adjacent  to  rehearsal  room- 

1st  floor,   an  increase  of $300.00 

and  for  redrawing  of  lost  tracing 

(Sheet  A-7) ,  ftB  iafilflflfle  of «■  ^^'^^      *,,coa 

hbking  a  T9tal  Increaae  in  Amt.of  Contract  of  -  »415.0O 

REMODELING  OF  BIDGS.  ,CAMP  MATHER^ontract  #151  -  Control- 
^^^.„  If^^-^^   -  rn„nff»  fVH.r  Ha.    l.-BNCELHARDT  ^  WAW.CQnI.. 
To  move  five  (5)   buildings  to  new  locations 
and  remodel  two  (2)   of  these  to  provide  quar- 
ters for  personnel!   rewiring  three  (3)   cabins 
with  220  V.   to  provide  heating  for  hot  water 
to  permanent  personnel  cabins,  and  other  work 
as  indicated  in  change  order,  fta  IncreflM  of-  11,730.50 

(c)   CONSTRUC.OF  IMPVTS.  ,MIRAL0MA  P/G  and  FIEIDHOUSE  - 

^nntirn^ti  tfllOA  -  cnntrgUprt^  #1101  chnntrfl  Order  {if  L  ) 

To  M  &  K  Corporatior,  Contractors  - 

to  install  rock  ar^a  4"  clay  tile  drain 

around  perimeter  of  tennis  court  UbO 

linear  feet)  -  flfi  InCMttW  of 11,052.39 


^nti  fnr  Funln 


(5)   RttfiUflfftr  ^"»'  ^^^^' 

On  motion  of  Con^ssioner  Her»,    seconded  by  Commissioner  Gal- 
lagher,  the  following  resolution  was  adopted! 

f^1tnn1W»-^""  No.   1528 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of 
the  Recreation  and  Park  Department,  the  Controller  be  and  is 
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mtCtltt  TRAffl^^'^ro^Q  (continued) 

..    ,o«  heraty  requaated  to  approva  tha  following  Raquast  for  IVrndai 


(a)  IS^IiSim 


Is 


l.^p.  312. 130.08  ^prop.  312. 130.01        ^.987.30 

Wagaa-Carap  Jfcthar  Wages-Ganl.Diviaion 

(To  oonaolidate  bal.of  wagea  aet  up  for  Camp 
ttothar  with  wagaa  aet  up  for  other  Dept.Dlviaiona- 
Chauffeur  employed  by  theae  wagea  no  longer 
required  at  Camp;  working  full  time  S.F.ParkaJ 

2.Approp.312.110.01  Approp.  312. 119.01  «U0.00 

Salariea-Genl.  Diviaion    Salariea-Tarap.Replace- 

aanta 
(To  tranafer  bal.of  funda  appropriated  for  part- 
time  R112  mtron-set  up  in  budget  but  not 
included  in  Salary  Ordinance.) 


(6)  Requeat  for  Approval  of  Temporary  Eniploymenta  from  Permanent 

On  motion  of  Commiaaioner  Gallagher,   seconded  \fy  Commiaaioner 
Dippel,  the  following  resolution  waa  adopted: 

Bf  Mn.i'^aQ  Bftfln1nt,1nn,»Q.  1^3 

••   «*•  T.«m  RESOLVED     that  this  Conmisaion,   on  recommendation  of  the 

Rwj.Approval  of  Temp,  f  ^°^7^'  ^*^^'^^.-_  hereby  requeat  the  Controller  to  ap- 

E^loy»enta  from  ^"^l^'^i.f  ^J'^^  J^Ss  in  SrSnent  Salary  Appropriationa 

m  .^1m  AfiPr^M8»  P-^,,f;,^':^^^Jriowin^  poaitiona  by  Temporary  Employments, 


(fifiO^JIfi.) 

T-933 
T.9^3 
T-88iC 
T-9^7 
T-950 
T-963 
T-813 
T-978 

T-9«) 
T-967 


XyBfi-JS£J<&a^ 


feriad. 


glfl^aifi nation 

(a)  CbSS_SaidSiBar 

A.Verhulst   Sick  Lv.w/o  pay  5/  1/5^  to 

Domenic  Rie     -ditto-  5/  1/5^  to 

Vincent  Creaci  Comp.w/o  pay  V  1/54  to 

D.  Korkoa       -ditto-  V19/54  to 

Henry  Hansen  Sick  Lv.w/o  pay  V20/54  to 

Walter  Schill     Lv.w/o  pay  5/  3/5A  to 

Janas  Cunnie   Corap.w/o  pay  5/  1/54  to 

William  Delaney  S. Lv.w/o  pay  5/11/54  to 

(b)  fi-^  ffu^PnremRn  Gardener 

Thaddeua  lokowaki  3. Lv.w/o  pay  ^6/54  to 

William  Garden     -ditto-  5/  1/54  to 


6/30/54 
b/30/54 
5/31/54 
5/31/54 
6/30/54 
6/30/54 
6/  1/54 
6/30/54 

6/30/54 
6/30/54 


/^Qunt 

•550.00 
550.00 
550.00 
337.50 
800.00 
550.00 
287.50 
467.50 

690.45 
650.00 


a  «  * 


#«»«»»• 


(7)  2cdfli 


I gw  or  Work 


Boa-  NQ.1S3Q 

Orders  for 
Service  or  W9rk 


On  motion  of  Commiaaioner  Parr,  aeconded  by  Commissioner  Gal- 
lagher, the  following  reaolution  was  adopted: 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of 
the  Recreation  and  Park  Department,  the  Controller  be  and 
herelv  la  requested  to  approve  the  following  Order,  for  Ser- 
vice  or  Work: 

(a)  Work  Order  to  Real  Eatate  Department  iii  ^^^J^  ^l"^- 
for  aervicea  and  expenses  in  connection  with  the 
purchase  of  land  required  for  the  Hayea  Valley 
Recreation  Center.   (This  is  a  supplemental  work 
order  -  Work  Order  #2U  for  llOOO  approved  by 
Res.No.l345,  aaeting  of  11-25-53). 
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(b)  Service  Order  to  J.Eliner  Riddle  Conqpany, 
1326  P^irfax  Avenue,  San  Francisco,  Low 
Bidder  under  Alternate  "B"  for  the  In= 
stallation  of  Uvatory  Fixtures  at  Keiar 
Basketball  Pavilion,  •  •  .  »  

(c)  Service  Order  to  Malott  &  Peter son-Grundy, 
2412  Harrison  Street,  Low  Bidder  for  the 
Installation  of  Magnesite  Floor  and  Base, 
Lodge  Dishwashing  Room,  Camp  Ifcther.  .  .  . 


1557.00 


1427.00 


(d)  To  Malott  &  Peter son-Grundy,  2A12  Harrison 
Street,  Low  Bidder  for  Additional  Paving 
at  the  San  Francisco  Zoological  Gardens. 


•  •  •  • 


$1,054.00 


laeht  Harbor 
tbfffiliP  Licenses 


(8)  ^n'^ht   Harbor  Mooring  LlcenflSI 

On  motion  of  Conmisflioner  Parr,  seconded  by  Commissioner 
Dippel,  the  following  resolution  was  adoptedt 

RESOLVED,  that  this  Commission,  on  recommendation  of  the 
General  Manager,  does  hereby  approve  the  following  License 
Transfers,  Temporary  Licenses,  and  Cancellations  of  Licenses 


UMFINISHED  pUSIMESS 


flB^-th  No. 


26 


at  Yacht  Harbor,  as  followst 

Owner  NftlPg  Of  Bcfti 

(a)  Lkftnnfl  T^wnafera 
EDWIN  B.  FULD  WATER  WITCH 

(Pchsd.boat  from  Leon 

deFremery,  former  occupant) 
hCRVYN  F.  KELLEY       LADY  LOIS 
(Pchsd.boat  from  H.W.Johnson, 

former  occupant) 
MICHAEL  VILISOFF       MON  AMI 
(Tsf .  from  Berth  #136) 

(b)  iflnanrnrY  Llcenaea    

JOHN  J.BATBIE  &  JOSEPH  WE  THREE 
WEBER  (To  occupy  this 
berth  until  required) 
HANS  0.  OLSEN  #28-Y-888 

(To  occupy  this  berth 
until  required) 

(c)  ]A?,mf\^  canraiiations  (farMneat  LififlnaM) 

PAUL  R.  EDWARDS    Berth  #170    (Relinquished  berth} 
JOHN  VITALICH,  Jr.   "    171    (     "     ^       "     ' 
(both  actions  retroactive  to  April  1,  1954) 


Rata 

Par  Ma. 


178 


13 


170 


187A 


llO.OO 


5.00 


5.00 


5.00 


5.00 


(1)  FT7nt,T7""«^  Aetiona 

At  the  direction  of  President  Sutter,  and  for  the  reason  that 
information  necessary  for  final  action  was  not  yet  available, 
the  following  matters  were  postponed  until  such  time  as  all 
necessary  details  are  obtained: 

(a)  Department  of  Public  Works  proposal  for  traffic  channeli- 
sation at  the  intersection  of  Great  Highway,  Lincoln  Way 
and  South  Drive. 

(b)  The  proposal  of  Mr.  Ray  Williamson  for  the  remodeling  of 
Kezar  Pavilion. 
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iipiiiwifi  r'nTTirriii  ^ — *"* — ''^ 

(2)      Anproval  of  Football  Schodulq  -  KqgQr  S^^'^tW  -19^4  ggaagP. 


n-a-onl  of  195A 
football  Schedule- 


On  motion  of  Commlaaioner  Heri,  seconded  by  Conmlesloner 
Dippel,  the  following  partial  schedule  of  football  contests 
for  Kesar  Stadium  for  the  195^  season,  was  approved! 

Sunday,  August  15   -  ^9ers  vs.  New  York  (Giants) 

Sunday,  August  29   -  ^9ers  vs.  Chicago  (Cards) 

Sunday,  September  5  -  49ers  vs.  Cleveland  (Browns) 

Sunday,  September  2b-  A9ers  vs.  Washington  (Redskins) 

Sunday,  October  2U    -  49ers  vs.  Detroit  (Lions) 

Sundsy,  October  31  -  49ers  vs.  Chicago  (Bears) 

Sunday,  November  7  -  49ers  vs.  Los  Angeles  (Rams) 

Sunday,  December  5  -  A9ers  vs.  Green  Bay  (Packers) 
Saturday,  December  ll-ii9ers  vs.  Baltimore  (Colts) 

Saturday,  January  1  -  Bast-West  (Shrine  Game) 


]p  BUSINESS 


Avard  of  Contract- 
lutallation  of  Sewer 
Comwetion  to  Bar 
ScTMn,  S.F.Zoo  Gdns, 
Swage  Plant  -  M.J. 


(1)  Award  of  Contract:  INSTALLATION  OF  SEWER  CONNECTION  TO  BAR 
l^     S.F.ZOOLOGTCAL  GARDENS  SEUACg  PLANT  -  ll.U5.QQ 


The  Secretary  read  the  sealed  bids  received  and  opened  on 
Friday,  May  7,  195i^  for  the  above  mentioned  workt 

LOW  BIDDER:  M.  J.  LYNCH |1,U5.00 

2251  Revere  Ave.,  San  Francisco  2A 

9t.hBr  Bidders: 
Michael  Murphy,  Jr.        $1,875.00 
H.  Goldman  &  Son  2,dO0.00 

All  State  Sewer  Construe. Co.  5,99^.2^ 

On  motion  of  Commissioner  Dippel,  seconded  by  Commissioner 
Galla^er,  the  following  resolution  was  adopted: 

RAwMution  No.  1532 

RESOLVED,  that  this  Commission,  on  recoimendation  of  the  Gen- 
eral Manager,  does  hereby  award  the  contract  for  the  Installa- 
tion of  Sewer  Connection  to  Bar  Screen,  San  Francisco  Zoologi- 
cal Gardens  Sewage  Plant,  to  M.  J.  LYNCH,  2251  Revere  Avenue, 
San  Francisco,  they  being  the  lowest  regular  and  responsible 
bidder  therefor  in  the  amount  of  $1,U5.00;  and,  be  it 

FURTiffiR  RESOLVED,  that  the  General  Manager  and  the  Secretary 
are  empowered  to  execute  this  contract  on  behalf  of  the  Rec- 
reation and  Park  Commission;  and,  be  it 

FURTHER  RESOLVED,  that  the  Secretary  shall  file  notice  of  ap- 
proval in  the  official  newspaper  of  the  City  and  County  of 
San  Francisco, 


(2)  Award  of  Contract:  INSTALUTION  OF  HOT  WATER  SYSTEM  &  DISH- 


The  Secretary  read  the  sealed  bids  received  on  Tuesday,  May  11, 
1954,  for  the  above  mentioned  work: 

LOW  BIDDER;  MORRILL  PLUMBING  COMPANY $9,357.00 

999  Anthony  Street,  Berkeley,  Calif. 
OT^H  BIDDER:  R.D. LEONARD  and  SON.  -  ^9,597,00 

5-13-54 


-,  _..*bia2KEL*« 


] 
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j  1^  of  Contract: 
Initallation  of  Hot 

I  ifcter  System  &  Dish- 
vjihlng  Equipment  to 
(ORRUX  aUMBINQ  COM- 
^-19,1^7.00. 


On  motion  of  Conmlasloner  Pnrr,  seconded  by  Commissioner 
Dippel,  the  following  resolution  was  adopted: 

RESOLVED,  that  this  Commission,  on  recommendation  of  the  Gen- 
eral Ffenager,  does  hereby  award  the  contract  for  the  Installa- 
tion of  Hot  Water  System  and  Dishwashing  Equipment,  Camp 
Mather,  Tuolumne  County,  to  MORRILL  PLUMBING  COMPANY,  999 
Anthony  Street,  Berkeley,  California,  they  being  the  lowest 
regular  and  responsible  bidders  therefor  in  the  amount  of 
$9,357.00}  and,  be  it 

FURTHER  RESOLVED,  that  the  General  Manager  and  the  Secretary 
are  empowered  to  execute  this  contract  on  behalf  of  the  Rec- 
reation and  Park  Comaissioni  and,  be  it 

FURTHER  RESOLVED,  that  the  Secretary  shall  file  notice  of  ap- 
proval in  the  official  newspaper  of  the  City  and  County  of 
San  Francisco. 


(3)  Emergency  Request  For  A  Supplemental  Appropriation  for  Food- 
nt.llfflti  ^-«"^<»*'*^  Divialon  -  t22.QQQ.QQ 

Mr.  Lewis  reported  that  the  estimated  requirements  for  food- 
stilffs  in  the  Commissary  Division  for  the  month  of  JUne  195^ 
total  $23,860.00,  while  the  imencurabered  balance  in  this 
account  is  only  $1,738.00,  This  situation  creates  an  emer- 
gency and  would  result  in  a  suspension  of  the  refreshment 
and  restaurant  operations  unless  the  sun  of  $22,000.00  is 
obtained  through  a  supplemental  appropriation. 

On  motion  of  Comnissioner  Parr,  seconded  by  Commissioner 
Dippel,  the  following  resolution  was  adopted: 


h"  M«  1^^^ 


iiequest  'or  An  Em«r- 
Ifincy  Supplemental 

impropriation  of 
1 122,000  for  Food- 

ituff  8-Coiani  ssary 
|:i7l»iQn.Jmaa   195A 


T^^Qlution  No.    153Z. 

RESOLVED,  that  this  Commission  does  hereby  request  the  Mayor, 
the  Controller,  and  the  Board  of  Supervisors,   to  approve  an 
emergency  Supplemental  Appropriation  in  the  amo-ont  of  $22,000. 
from  the  Unappropriated  Revenue  in  the  Recreation  and  Park 
Fbnd  to  the  credit  of  Appropriation  312.350.03  (Foodstuffs  - 
Commissary  Division),   these  funds  being  required  for  the  pur- 
chase of  various  foodstuffs  and  refreshments  for  resale  at 
Fleishhacker  Playfield,  Children's  Qtiarters  and  Golf  Course 
Cafes,  a  service  that  is  necessary  to  the  health  and  welfare 
of  the  general  public. 


l^rt  of  Inspection 
jofDaTis  Property  in 
[fepa  County  as  Pos- 
kol«  Children's 


U)   Inspection  of  Davis  Property,  Napa  County,  California,  as 
p^nn^^lp   Children'*!  Mountain  Camp  Site. 


Mr.   Raymond  Klmbell,   Recreation  Superintendent,   and  Mr.George 
S.  Harman,  Supervising  Engineer,   reported  in  detail  on  their 
trip  for  the  purpose  of  Inspecting  some  456  acres,   located 
in  Napa  County,   lying  about  six  (b)  miles  northeast  of  Calls- 
toga  and  about  three  (3)  mile*  we»t  of  Aetna  Springs.     The 
property  offers  possibilities  for  development  as  a  children's 
mountain  camp,   its  purchase  and  iji^jrovement  to  be  financed 
with  money  from  the  19^^?  iiecreation  Bond  F\ind. 

Mr    Lewis  requested  no  Commission  action,   suggesting  that 
there  be  further  staff  investigation  of  such  factors  as  water 
supply,   acceBSlbillty,  purchase  price,   and  title  search. 
Copies  of  Mr.  Barman's  detailed  written  report,   dated  May  12, 
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are  to  be  mailed  to  all  Camolssloners  for  their  Inforoation. 


(5)  Requeat  of  California  Brewing  Coifl|>an7  for  Realignment  of 
Propartv  Required  for  the  Havea  Valley  Recreation  Center 

Mr,  Sutter  informed  CoiBnissioners  that  the  California  Ehrew* 
ing  Company  had  requested  the  City  to  consider  a  realignment 
of  the  property  to  be  acquired  for  the  Hayes  Valley  Recrea- 
tion Center,  in  order  that  its  warehouse  facilities  on  the 
south  side  of  Grove  Street  could  be  retained. 

As  presently  proposed,  it  appears  that  equally  sufficient 
land  can  be  acquired  by  the  City  in  the  same  block  (Asses-' 
sor's  Block  No. 806))  and  there  will  be  no  interference  or 
detraction  in  constructing  a  recreation  center  at  the  new 
location.  Consideration  of  the  proposal  would  be  continued 
to  g   subsequent  meeting. 


JBJDURNMENT 


There  being  no  further  business  to  come  before  the  Commis- 
sion, President  Sutter  declared  the  meeting  adjourned  at 
A: 20  P.M. 


Respectfully  subndtted, 


k:^M<AJ'a<J(i^&^ 


tAAAjCn 


Secretary, 


5-13-5^ 


lit 


San  P'-naclsoo,  California 
t«fay  27,   195^ 


ttiu  y X&& 


Th,  Elghty-flrat  Regular  Heating  of  th.  Recreation  and  Park 
Commlsalon  waa  called  to  order  on  Thursday,  May  27,  195A  at 
3tOO  P.M.,  President  Sutter  presiding. 

The  following  Commlsaloners  were  presentt 

Mr.  Louis  Sutter,  President 
Mr.  William  M.  Coffmann 
Mrs.  Henry  J.  Dippel 
Rev.  Eugene  A.  Oalla^or 
Dr.  Francis  J,  Herz 


,  r  Min-,t««    There  being  no  corrections  or  omissions,  the  minutes  of  the 
i«Mai  fli  Mlailai   rightloth^gular  Meeting  of  May  13,  195A  were  approrod. 


cjusmcAiiSM 


1H«.  Hfl.i^35 
)fcUr«n  I^rk 


l^^  pyomEuwna  J.  Riordan,  Director  of  Property,  enclosing  for 

^'^  Tp^^ovifSlre;  (3)  resolutions  for  -^^/f-^f^.^f  .fTd's  re- 
of  Supervisors,  covering  the  purchase  of  additional  lands  re 

quired  for  McLaren  Park, 

On  motion  of  Commissioner  Herx,   seconded  hy  Commissioner  Gal- 
lagher, the  following  resolution  was  adoptedi 

laSOLVED     that  this  Commission  approves,   for  submission  to 
^e^rd  Tf  Supervisors,  ti.e  three   (3)  resolutions  authorl- 
T^  S^  puJchasTof  certain  properties  for  McLaren  ft.rk  as 


(a)  John  3.  QudelJ  et  ux  U 

(b)  J.  E.  Higgins       (^^  ^  38 

(c)  Joe  Higgins,  inc.     36  &  37 


6188 
6179) 
6186) 
6190 


I     250.00 
1,300,00 

595.16 


B88.  Hq.1^?^ 

C««i88lon  Approves 
the  Employment  of 
Nathan  J,   Friedman 
mC.P.A.   by  St. Mary' 8 
Square  Service  Center, 
Inc.  (St. Mary' 3  Sq. 
^raga)  


(o\  PVo.  John  R    McGrath,  Clerk  of  the  Board  of  Supervisors,   sub- 
^'^  MttiS^a  ^s^lutlon'for  Conuaission  action    which  approves 

^e  e^loyment  of  Nathan  J.   Redman,  C.P.A.,  bjr  St.Mary's 

Service  Center,    Inc. 

On  motion  of  Commissioner  Dippel,   seconded  ^  Conmdssioner 
Gallagher,   the  following  resolution  was  adopted: 

mnnliitilnn  f"-  ^^^^ 

ppqniVED     that  this  Commission,  having  reviewed  the  quallfi- 
^?  T^f  Salh^  J    medman,  Certified  Public  Accountant, 

Z'^  i^oollna.  to  th,  Honor.bl,  a«ra  of  3up.rvl.or.. 


'^'  X.ir;^:iiS"^^  ::::^r.=;  ^j  ^^ 


f.-rjoEHfi'f^nm'v^'arm 


(oontlnu9d) 

to  bt  conducted  und«r  th«lr  iponaorship  during  the  sunmor 
months. 

The  Secretary  reported  that  the  staff  recommended  approval 
of  all  of  the  requeeted  dates,  and  on  motion  of  Cooralsaioner 
Gallagher,  seconded  by  Coaraissioner  Coffman,  the  following 
resolution  was  adoptedi 

RESOLVED,  that  this  Commission,  on  staff  recomiaendation, 
approves  the  following  schedule  of  four  recreation  end  ath- 
letic events  to  be  conducted  under  the  sponsorship  of  The 
Call-Bulletin,  all  programs  to  be  in  strict  accordance  and 
conformity  with  department  regulations: 

junior  Olympic  track  and  Field  Moet  -  Kesar  Stadium  -  Satur- 
dav  and  Sunday,  JUne  26-27)  -  ,  « 

ZilTooU  ?^;rnament  -  Lincoln  Park  -  June  26  thru  July  2, 
Junior  Swimming  Chonplonshipa  -  Fleishhaoker  Pool  -  July  3 

and  JUly  Ut   and  >   ^    »    *  o 

Junior  Tennis  Tournament  -  Golden  Gate  Courts  -  August  2 

thru  August  6, 

emission  Approves  (4)  From  Captain  Wentworth  E.  ^^^^^^^^^ ^^^l\^'^llZf^^^ 

Z^nA  Concert  in  cer.  U.S.Air  Force,   requesting  permission  for  the  Women  s 

l'^\'TZlt\L  Mr' Force  Band  to  play  in  Union  Square  on  the  evening  of 

ffl.ffln    —  j^^   ^^^    ^^5^^ 

On  motion  of  Commissioner  Dippel,   seconded  by  Commissioner 
Gallagher,   the  foregoing  request  was  approved. 


Eon.  Hr^^37 

Coaslssion  Approves 
Schedule  of  U  Events 
to  be  Conducted  Under 
SponBorship  of  The 
^.  Ca11-BuU9Un 


*  « 


«««»«««« 


emission  Approves  (5)   I^om  Louis  Sutter,   convention  ^^^i™-'   "Dillon  Souarror"" 
Shrine  BandToncerts       iting  Shrine  bands  to  present  ^°"^f  ^\^"  "^^^^^^^to  dls- 

JUne  11-12J  also  permission  for  the  Arabians  paraae  xo  aia 
band  at  the  Chinese  Playground  on  the  evening  of  June  12, 


In  Un.Sq,   June  11-12, 
and  Use  of  Chinese 
y/Q,  ^v^»f  Aina  12. 


On  motion  of  Commissioner  Dippel,   soconded  by  Commissioner 
Gallagher,   the  foregoing  requests  were  approved. 


.     .     .       A     <«       (6)   From  Mrs    Natalia  S.   Federoff,  795-8th  Avenue,   sutoitting  a 
mission  Again       (6)   ^l^/'J^^^^^^,  permission  to  construct  a  stable  on  a 

t^ZTo'^i'V  XtWr  ?ark  propLty  other  than  Golden  Gate  Park. 

Construction  of  Stable  discussion  of  the  unsuitnbility  of  commercial 

onf.rlr  Pr^mUf,         ^f^^^^^^^ fj^^s  ^n  P-^  properties,   on  motion  of  Cc^s- 

aioner  Herz,   seconded  by  Commissioner  Coffman,  the  foregoing 

request  was  denied. 


I 


Golden  Gate  Park  Band  Concourse,  and  expressing  the  desire 

establish  the  program  as  an  annual  affair.  ^  ,.„„  +»,_ 
(2)  From  Fred  Q.  Dominey,  Tower  Optical  Company,  requesting  the 
^^  Smbb^ry  a;  Land's  End  and  Colt  Tower  be  trimmed  prior  to 

S^rhfa^  summer  tourist  trade  at  these  locations.  (Referred 

to  the  Superintendent  of  Parks.) 
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(1)  ir^i^f^x  VALLEY  f/c.  A  CENTOiv  -  Cnnt.roU^r'fl  CarUf.  if^rZL 


Mr     Abe  Appleton.  of  the  firm  of  Apploton  and  Wolfard,  Con- 
•ulting  Architects,  appeared  before  the  Commiaaion  to  pro- 
sent  the  Final  Plane  and  Specifications  for  tho  Eureka  Val- 
ley  Playground  and  Recreation  Center, 

Following  a  review  of  the  plans  and  a  detailed  explanation 
of  the  facilities  by  Mr.  Hariaan,  the  department's  Supervis- 
ing Engineer,  on  motion  of  Conanissioner  Dippol,   seconded  by 
Commissioner  Hert,  the  following  resolution  was  adopted! 


Caalasion  Approves 
final  Plana  4  Specs. 
for  Eur6ka  Valley  P/G 
y^.;r^}tiQP  Center 


{^^gftTution  No.   1538 

RESOLVED,  that  this  Commission,  having  reviewed  the  Final 
Plans  and  Specifications  for  the  Eureka  Valley  Playground 
and  Recreation  Center,   does  hereby  approve  said  Pl*^"  °f^ 
specifications  as  prepared  by  Messrs.  Appleton  and  Wolfard, 
Consulting  Architects, 


(2)  MARGARET  S.   HAYWAKD  SOFTBALL  FIEUD  m   BLEACHERS- 
gnptf^nUor'n  r^Brtlficat.Inn  f^lQU  


Mr,  Charles  F.   Strothoff,   Architect,   appeared  ^fo"^° 
Commission  to  present  the  Final  Plans  and  Specmcations  for 
RehabilitaUon  of  the  Easterly  Portion  of  the  Margaret  S 
Hayword  Playground  and  Bleachers,   including  sanitary  facil- 
ities for  the  Softball  diamonds. 

Following  a  detailed  explanation  cowrlng  the  construction 
of  tSe  Ueachera,   sanitary  facilities,   softb.U  diamonds 
and  floodlighting  in  the  Hayward  Playground,   on  °f i°"  °J 
Commissioner  Hers,    seconded  by  Commissioner  Dippel,   the  fol- 
lowing  resolution  was  adopted: 


CoBOission  Approves 
FlMl  Plana  tt  Specs. 
for  Margaret  S. Hayward 
!  P/G  Rehabilitation  & 
Bleachers  with  Sanitary 

i^tmu&a.  — 


RESOLVED,  that  this  Commission,  having  ^^^^^^^'^^J;^.^!;^):,^ 
Plans  and  Specifications  for  Rehabilitation  of  the  Easterly 
Port  on  of  Ihe  Margaret  S.  Hayward  Playground,  <lo«»  ^«^J 
approve  said  plans  and  specifications  as  prepare  1  by  Charles 
F.  Strothoff,  Architect. 


IniAliCTALTRAtlSACTIONS 

(1)  prnpr««a  ^M/^t  Tim'i  P'^y^"^" 


fttgress  and/or 

ftal  faTiiflntfl 


On  motion  of  Commissioner  Dippel,   seconded  by  Commlssionor 
Coffiaan,  the  following  resolution  was  adopted: 

RFSOLVED     that  for  the  best  interests  and  proper  conduct  of 
Te  ZiaS  n  and   I^rk  Department,   the  Controller  be  and  is 
here^  requested  to  approve  the  following  Progress  and/or 
Final  Payments: 

^   ^  ?o  Watkin  &  Slbbald  -  5^  payment  -  U,  158.00 

Period  ending  5-10-5^.     • 

To  Appleton  &  Wolfard  -  Payment  #2  -  HA,        . 

Period  ending  A-30-54. 
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(2)  Sait^noloTHf*  °^  "^^'^^ 


Ibdiflcationa  of 
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Dippal,  the  following  resolution  was  acop 
0,n9r»l  >bnag»r.  spprove.  the  following 

tion  of  plans. 

fHSSTn  i  Slbbeld    •Y/^--^/^  °;,^  ,ue  to  fertili.- 
rte^s  !^  r  cStfo;    r^^a  -  unaue  to  haul  in 
tLe  to  meet  original  tiiae  limits. 

.     4  ««.  Gallaaher.   seconded  by  Comnission- 
0„  motlc.  of  ^°«»^"^°^^^,^,iurwas  adopted: 
er  Kerz,   the  following  resolution  was  a     v 


pgfl^]^|tion  Hffi   ^^^ 


r«rm-r«rl':;^-rt»e  roUowlne  MoamcUon,  or 

Contractsi 


(a) 


to  St  9  Con.truoUon  ^o.  -  ?«  '^'^      ^^^ 

rcr„"acrrror™°";-xcona.uon. 

in  the  field,  su  iaijiaafla  of 


lUL 


t2.9^<>.A0 


and  outlets  in  walk-in  ^^«  ^f,^/^:fu,g' 
install  circuit  for  new  hot  water  nea      ^ 
t^ijLnt  .  I16.3A  -  au  iHSISWa  of 

.rcTRTmi  SYS  -CAMP  MATHER.Cont.fi'UV-Control's 
(c)  ELECTR'L  DISTRIBU.SYS.-tAfir ^ 


To  Mahoney  Electric  Co. ,   Inc.  ^^ 


»»•»»« 


« » •  • 


(O  nminnti  f^r  ^^^^ 


rniiftriier     seconded  by  Commission- 


jj^gfl-tntion  Wt?.    ''^^^ 


BE30LVED.  that  for  the  t«.t  ^"^^^'^J^fco'^Uert^e^l. 

-  re:rterto^-"^^r?:iru. ««,..  fo^ .... 
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*-^^^>tf^ 


iHij^.i 
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312.500. XI 
Activated  Sludge  Plant- 
Settling  Tank 

312.500,31 
Activated  Sludge  Plant 
8"  Diacharge  Line 


312.500.33        ^  »0,575.ou 
Conatruc.Work  &  Mechan- 
ical Installations- 
Activated  Sludge  Plant 
and  Vicinity, 


-ditto- 


3,500.00 


71.00 


312.500.3^  .^itto- 

Lineoln  rwk 
Protective  Fence 

312.500.79  ^^tto- 

S     F    Zoo- 
siwer  Connection  to  Bar  Screen 

Activated  Sludge  Plant  and  Vicinity) . 


1^^^  AsfijCfiQ. 

312. 213. OA 
Ntoe.&  Repair- 
Buildings 


I2  /^pproD. 

312. 400.  OA 
Equipment- 
Recreational  Units 


I       193.00 


312.219.04 
Maintenance- 
Keaor  Floodlighting  System 

312.913.04 
ReplQcemsnts  &  Reconstruc'n 

312.300.04-1 
Materials  &  Supplies- 
he  sale 

312.400.01 
Equipment- 
General  Division 

312.400.04 
Equipmont 
Racreationol  Units-Reserve 


-ditto- 


-ditto- 


-ditto- 


-ditto- 


-ditto- 


33.03 


485.00 


24^.87 


308.85 


j],hlQ.75_ 


(TO  previa,  .aa-l  fund,  required  for  purch=«  of  pjUWe^^ 
^f:„ce  for  Ke..r  St«li™  reserved  ...J.  -=;i°^^,,,  ^,„ 
r^,T^T:::'n.Trl^rj::Jt<>^  --  .„roprUUo„., 


312.200.09 
Contractual  Service •- 
Lake  Merced  Pishing 

312.300.09 
jfeterials  &  Supplies- 
Lake  Marced 

312.200.02 
Contractual  Servlces- 

S.   P.  Zoo 


To  App^Qp* 
312.200.01 

Contractual  Services- 
General  Division 


$150.00 


-ditto- 

312.300.02 
Vbterials  &  Supplies- 
S,   F.  Zoo. 


125. U 


450.00 
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!?^."';s-;.*ii(Hfc(^i«s**«i-' 


nnffiiiii  ffor*^"^ 


(contlnuod) 


All.  *>.15i3 


Orders  for  Servic* 


8"-  M°  I'^^'i 

ladit  Harbor 
Iboring  Lieena«a 


333.321.I2-Oi 

J\i«l  And  Lubrlcanta 
.  Recr«»tlonal  Units 

312.300.04^1 
Materials  &  Suppliaa- 
Rasale-  Rec*l  Units 

333,321.12-03 
Fuel  *  LubricantB- 
Coonissary  Division 

312.300.03-1 
Materials  &  Supplies- 
Resale-Comnissary  Div, 


Xfl  Apprtaa. 
312.300.04 
Materials  &  Suppliee- 
Recre?^'onal  Units        I  204.56 


-ditto- 


312,300.03 
Materials  &  Supplies- 
Commissary  Division 


-ditto- 


(To  supplement  various  appropriations  «here  available. funds 
are  iMufficient  to  con^lete  the  year,  from  surpluses  exist 
ing  in  other  appropriations.) 


(5)  Qr^r«  for  Servicft  Of  Work 


On  motion  of  Commissioner  Coffman,  seconded  by  Commissioner 
Gallagher,  the  following  resolution  was  adopted: 

p^ffolutiqr  No.  IS^^ 

RESOLVED,  that  for  the  best  interest  «*S  P'"^^,°°'t;°^  °^ 
the  Recr;ation  and  Park  Department,  the  Controller  be  and 
hereby  is  requested  to  approve  the  following  Order  for  Ser- 
vice  or  Work  to: 

(a)  Abbot  A.  Hanks.  Inc..  624  Sacramento  Street  San  Francis- 
CO.  to  make  inspections  and  tests,  a.  directed  by  the 
Supervising  Engineer  of  the  Recreation  and  P^^Jj^P^^^ 
n«nt,  or  structural  materials  used  in  the  construction 
of  buildings  and  improvements  tot 

(1)  Hamilton  Recreation  Center 

(2)  Margaret  S.  Hayvard  Playground 

(3)  Eureka  Valley  Recreation  Center 

(4)  Central  Activities  Bldg. (Renamed 

Recreational  Arts  ^lilding) 

(5)  Upper  Noe  Recreation  Center 


(6)  W^t  Harbor  t^yriftf  licenses 

On  motion  of  Commissioner  Cofftaan.  seconded  by  Commissioner 
Hers,  the  following  resolution  was  adopted: 

fjganluUQn  Mr-  ^^^^ 

RESOLVED     that  this  Commission,   on  recommendation  of  the 
Sr?i  ia^ager.   does  hereto  approve  !^;/°;;;-^^«,  ^^^^^ 
of  new  lipenses,   transfers,  and  canoeUations  of  licenses 

at  Yacht  Harbor: 

MEW  raZMANFUT  LICENSE  ■>„  u„ 

Golden  Gate  Yacht  $12.50 

Club  (to  be  used 
as  landing  and 
visitors'   float) 


.:  ii*v/^t*rJ*^:  -t  i*iv  *f '','<: 


^'iAflEl&'-SS^' 


:? 


I,eht  H»rbor 

(jjlilUMtti) 


John  FBrr«lr» 


N^»«  of  Boat       SlUi:^lLJfi. 
ISABSaE  221 


RaU 
•12.50 


Dr  ScdTuiiiruB       ^rt\i53  (Berth  not  occupied  in  over  6  woe} 
Adk.  I.  Davit  *  lfe7A  (Sold  boat) 


^g^^j^jsi  misB^ 


(1)  R^nff^ai.  of  Airr— — nta  with  ConQ^aflionftlrgi 

(a)  STOW  LAKE     BOATING  CONCESSION  AND  REFTOSHMENT  STAND- 


Bneval  of  Agreeisent 
with  Calrin  V,  Tilden, 
Stow  Lake  Boating  4 
RefMshaent  Stand  Con- 
MMionaire,  for  3  Yr, 
fjriod,  Ending  b/30/57 
AjproTed  bv  T-fflm^'f^"" 


The  Secretary  read  the  letter  from  Mr.  Calvin  V.  Tilden, Stow 
Uke  Concany  concesaionaire,  requeating  tire  Conmiaaion  to 
grant  athree-year  extenaion  of  hia  contract  in  accordanoe 
with  the  option  clauae, 

Connalaaionera  expraaaed  coaplete  aatiafaction  with  Mr.TiM«iW 
operation  and,  on  motion  of  Commiaaloner  Dippel,   seconded  tgr 
Conmiaaioner  Her.,   the  following  resolution  was  adopted: 

RESOLVED,  that  this  Comndssion  doea  hereby  approve  and  award 
to  Calvin  V.  Tilden,   d.b.a.  Stow  Lake  Company,   a  f;enewal  of 
the  agreement  covering  the  boat  rental  and  refreshment  booth 
oper^ion.   for  a  period  of  three  (3)  yeara,   commenc  ng  JUne 
S,   195^  ind  ending  June  U.   1957,   both  days  inclusive,   the 
.S^ms^d  conditions  of  said  agreement  to  remain  a»  set  forth 
i^^e  original  contract  dated  June  7,   1951  and  incorporated 
therein  the  modifications  adopted  ly  the  Commission  ^^^ 
Ro^lution  No.   1067  and  approved  by  the  Board  of  Supervisors 
at  its  meeting  of  JUne  22,    1953,   Pile  No.   10570. 


Banewal  Approved  of 
PerBlt  to  Sunny  Side 
Visor  Company  at 
Hetar  Stadium  for 
2  Ir. Period,   July  1, 
IU\Q  Juna  ?Q.i9Sfe 


The  following  conoeaslonaire  agreement*  having  been  rec«na«d- 
•d  iw  tfc.  aionw.  Itonagep.  o.^  aotton  of  Coruois.iener  Plppel^ 
seconded  ly  Commissioner  Hera,  the  following  resolutions  were 
adopted: 

RESOLVED,   that  this  Commission  does  ^'^^ ^"1^°'^*^ .f""! J^. 
newal,   ei  the  same  terma  and  condition.,   of  the  permit  issued 
to  Su^  Side  Visor  Con„any,   covering  the  operation  of  a  sun 
visorconcession  at  Ke.ar  Stadium,  with  a  return  to  the  Com- 
ndaaion  of  ten  (1056)  per  cent  of  the  gross  sales  for  each 
day's  operation,   aaid  permit  to  remain  in  e^e^t  f^  aperiod 
of  two  (2)  years,  beginning  July  1,   195^.  and  ending  June  30, 
195t). 


Baneval  Approved  of 
Pamit  to  Coffea 
Service  Company  at 
1  or  2  Park  Locations 
for  2  Yr.   Period, 
Ally  1,1954  to  J^e 


RESOLVKD,  that  this  Commlasion  does  ^^^^  '^^''''^^^ ,f^,  JT. 
Lai     on  the  same  terms  and  conditions,  of  the  permit  issued 
^Coffee  Service  Company,   covering  ooin-operated  vending 
machines  dispensing  coffee  at  ten  (10#)   centa  per  cup  at 
^e  or  Jwo  pTrk  locations  to  be  designated  by  the  General  Man- 
ager of  ^e^Re  creation  and  Park  Department,  with  a  return  to 
the  cLmiaaion  of  from  ten  (10)6)  per  cent  to  forty  (^)  per 

5-Z7-94 
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mniifima?  f^°*^ 


cnt  bated  on  th«  ai^rage  daily  salas,   said  par»lt  to  iwln 
In  effaet  for  a  period  of  two  (2)  years,  beginning  JUly  l. 
195 A  and  ending  Jojm  30,   195^. 


liuMJ^ 


RESOLVED,  that  this  Commission  does  hereby  ««^ori«e  the 
renewal,   on  the  same  terms  and  conditions,  of  ^»»^P^"^^^J*" 
Z^  to  Canteen  Service  Inc.,   covering  coin-operated  vending 
machines  di^naing  ten^ent  (10#)  candy  bars  on  fi^  ^5) 
park  locations,  with  a  payment  of  fift^*"  (15^)  P«»J^^'"^  °^ 
th«  <rro.e  revenues  to  the  Recreation  and  Park  Commission, 
Z  fern  oJTaJrrenewal  beginning  JUly  1,  195^  -nd  ending 
June  30,  1956. 


RiDfWtl  Approved  of 
j^rslt  to  Canteen 
Serrice  Inc.  for 
C^ln-?ending  Mschtnes 
Cispensing  10*  Candy 
Btri  »t  Five  Park 
LocttloDS  -  2  Ir, Per- 
iod, Aily  1»  195^  ^^^ 

^  fiQ.155Q 

J     *         RR«v>iVED     that  this  Goimaisslon  does  hereby  authoriae  the 
••^  "^^7    t^.  ^r 'uSer  t^  sane  term,  and  conditions,  of  the  permit 
H^t  to  Viking  Food,  ^"•^f  ;^7,J^  p^a,,   covering  coin-operated  vending  ma- 
ror  Coln-Vending  Ha-       ij^-«ed  to  ^king     ^^;  ^^^^  ^,3^)   anndviohes  in  one 

T^  part  locations,  with  a  return  to  the  Conndssion  of 
Un  (loj)   per  cent  of  the  gross  sales,   the  term  of  said  r- 
^Cal^gi^ing  JUly  1,   mi  and  ending  JVxne  30,    1956. 


Roiolutflnp  ^-  ^^^ 


chlMf  Dispensing  25^ 
Sudvidies  in  One  or 
Tw  Psrk  Location.  - 
2Ir.  Period,   Ally  1, 

]f^^^  thru  JaM   "^0-1^56. 


Hanewal  Approved  of 
Concession  Agreements 
Kith  Schuman  Catering 
Co,  in  Various  Phrk 
Locations  -  2  ii-, Per- 
iod, July  1,   195^;  thru 


RESOLVED,   that  this  Commission  does  hereby  ""^^^^J^^.^V^ 
renewal  of  the  agreements  of  the  Solly  Schuman  Catering  Co., 
co^rJng  refreZent  concession  services  at  such  park  loca- 

tirns  «  may  be  designated  at  ^^^^'^'"^'^   'ZfiJSi 
scheduled  operations  at  Sigmund  Stern  Grove,   f^^^Ji^J*^; 
Boach  Chalet  Field  and  Big  "Rec."  '^^^^^"J^^P^'if  °'  '9° 
(2)  years,   commencing  July  1,   1954  and  ending  June  30.   1956, 
vlth  a  reiurn  to  the  Commiaslon  of  ten  (10^)  per  cent  of 
the  gross  sales. 

»  •  • 

The  Commission  then  considered  the^ application  of  ^Schuman 

Catering  company  for  concession  privileges  at  the  ftelan 

B^rch^oreS  Center,   scheduled  to  open  during  the  summer 
m^nS.     tt^e  application  offering  a  |100  minimum  monthly  rent- 
Tl  !J  UrUO?)  per  cent  of  the  gross  sales,  whichever  amount 
I.  greater. 

Recreation  Superintendent,  Mr.  Raymond  Klmbell,  requested 
r^^rthe  contract.   If  awarded,   stipulate  that  no  alcoholic 
S^^r^sTr  Ler'b;  sold,   ani  the  Commission  .0  ordered. 

On  motion  of  Coaal.sloner  Gallagher,   seconded  by  Commission- 
er Dlppel,   the  following  resolution  was  adoptedt 


Coiadsslon  Approves 
Agreement  with  Solly 
Schuman  Catering  Co. 
for  Pood  &  Beverages 
at  Rielan  Beach  Rec- 
reation Bldg.-2  Irs.- 


Rr>^1nt-l9T^  No.  1552 

RESOLVED,  that  this  Commission  hereby  authorises  the  «•^^- 
Uon TL.  agreement  with  the  Schuman  Catering  ^o-pany.  cover- 
ing  t^e  operation  of  a  food  and  beverage  ^f^"f^"\jj^' 
at  the  de^gnated  premises  of  the  Phelan  Beach  Recreation 
building  for  the  period  of  two  C2)  years  commeneing  July  1, 
J^^i  el^d'ending  ^e  30,  1956,  in  consideration  of  payment 
to  the  Commission  of  a  $100  minimum  monthly  rental,  or  ton 
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.^^HJ^U^PSSP 


it, 


4ia^,^m 


Ml.  »e.l552 


(oontinutd) 

(lOJt)  ptr  o«nt  of  th«  grosa  r«colpt8  on  all  articles  •old, 
whloh«v«r  anount  ia  greatar,  with  the  provision  that  tha 
prloo  achadule  and  the  itena  and  articlea  to  be  offered  for 
aaie  mat  be  preaented  to  the  Conmlaaion  for  approvali  and, 
be  it 

TORTHER  RESOLVED,  that  the  aaid  agrawnent,  following  approv- 
al  aa  to  form  ^   the  City  Attorney,  be  aubmltted  to  the 
Board  of  Superviaore  for  approval  aa  a  rental  agreement. 


(2)  The  Secretnx7  presented  for  approval  the  agreeoent  covering 
High  School  football  gwaea  to  be  played  in  Ketar  Stadium, 
and  on  motion  of  Cooniasloner  Gallagher,  seconded  by  Commia- 
aloner  Hera,  the  following  reaolution  waa  adopted: 


Btl.  Hq-1^^3 


CoBolssion  Approve  a 
Acadenic  Athletic 
Aieoelation  Football 
Schedule-  21  Ganea 
to  be  Played  at  Kezar 


Rginlutton  Mo.   1553 

RESOLVm,   that  thia  Coimniasion  doea  hereby  approve  the  agree- 
nent  with  the  Academic  Athletic  Aasociatton,   covering  twenty- 
one  (21)  football  gait^s  to  be  played  in  Ketar  Stadium,  Sep- 
tenber  18  thru  Novenber  25,   195^,  with  a  "^nj^^^.fj^^f'^y 
of  125.00  per  gaiae  for  each  day  of  play,   or  ten  U0%;  per 
cent  of  the  groaa  reoeipta  for  adaisaiona. 


(3)  The  Secretary  read  the  letter  of  Victor  P.  Morabito,  San 
Pi-anciaco  Fbrty  Nlnera,  which  set  forth  hia  underatanding 
regarding  the  leaae  agreement  for  the  4.9era  use  of  Ketar 
Stadium,   and  returning  the  executed  copies. 

The  Coaolaalon  approved  the  requeat  that  a  written  waiver  of 
the  radio  and  televiaion  broadcaating  righta,aa  set  forth  In 
Paragraph  6,   be  delivered  to  the  ^9ers.     The  Contlaaion  also 
agreed  with  the  provision  that  end-aone  seats  be  placed  in 
the  "reserve"  catagory  for  certain  gamea  at  no  increaae  in 
the  general  admission  price  for  such  seats. 

On  motion  of  Commissioner  Cofftnan,    seconded  by  Cowilssloner 
Gallagher,   the  following  resolution  was  adopted: 


1^8.  P9.155^ 


CMBdssion  Approvea 
Use  of  Ketar  Stadium 
for  195^  Seaaon  by 
S.F.  Forty  Miners. 


RESOLVED,  that  this  Commission  does  hereby  approve  the  agree- 
nent  with  the  San  Francisco  Forty  Miners  covering  their 
scheduled  contests  to  be  played  at  Ketar  Stadium,  with  a 
minimum  guaranty  of  |2,500.  for  each  day  of  Pl'^Jf.  ^^   ^^'^  .^ 
(lOJl)  per  cent  of  the  gross  receipts  for  admissions,  BiflZifl- 
ed  that  the  contest  to  be  held  on  Saturday,  December  U, 
Sail  have  a  minimum  guaranty  of  15,000,  this  change  from 
a  Sunday  having  been  necessitated  ty  the  Forty  Nlners' 

televiaion  conoltments. 
«  ft  ft 

The  Secretary  reported  that  Mr.  Spadla,  Forty  Miners'  mana- 
ger, had  requested  the  tentative  date  of  Sunday,  August  8, 
for  a  possible  contest  with  the  Fort  Ord  Army  Team,  this 
pre-season  game  to  be  played  at  a  reduced  admission  charge. 

On  motion  of  Commissioner  Coffman,  seconded  W   Commissioner 
Gallagher,  the  reservation  of  this  date  was  *PP'*^^'*;^^^^„. 
detailed  ^erma  and  conditions  to  be  determined  when  the  con- 
test  Is  confirmed , 


^■2V5^ 


•j«gf,(pyr. 


'-^^Sii;.. 


} 
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'j:irS-^ 


I  f^ied  Sit«  for 
iChlldf«n'9  Mountain 
df  In  Sonoma  Co, 


'v5IlM 


(contlnueid) 

U)  faflBflMJLSUa  fnr  ffllldrgn'a  Mniint.n1n  Qftiro  telcotfld 

The  S«er«tary  preaented  the  report  on  the  Inspection  of  a 
Children's  Mountain  Camp  site,   offered  by  the  L.  B.  Castner 
Agencies  in  Sonoma  County.     The  property  had  been  personal- 
ly inspected  by  Mr.  Karman  and  Mr.  Klmbell,  and  the  Commis- 
sion coRourred  in  their  report  that  the  bite  was  not  suit- 
able for  a  Children* 8  Summer  Camp  for  Sen  Francisco  children. 

(1)  i^ynr^  nf  Cnntract^  ?9H.?TP,V^'^^>'  ^^  HAMILTQW  PRCRSATK^  CTR.  ■ 

The  8eeret.«y  than  read  the  sealed  bids  received  and  ipened 
ftet«V>  »*y  25,  195ilt 

L2U  ?fl)DSRt   M  ft  K  CORPORATION l5^,ie>9.00 

<;05  ^tontgo»^y  St.,  S.F.^ 

Peter  0,  Mattel  Construction.  .  .  .1572,635.00 
Jfartlnelll  Construction  Co., Inc..  .1588(000.00 
S.  J,  Aaoroso  Construction  Co...  .  ,1588,217.00 

Pacific  Coast  Builders $59^,500.00 

H,  E,  Rahlmann  Co ,  |631,W3.00 

On  motion  of  Commissioner  Dippel,  seconded  by  Commissioner 
Hers,  the  following  resoluUon  was  adoptedt 


ail,  Ho.i^s^ 


Ccadasion  Awards  to 
KtK  Corporation, for 
|3«of  ♦543,1<>9,  the 
I  Contract  for  Construc- 
tion of  Hamilton  Rec- 


ApproTal  Requested 
tf  Controller  for 
^an8fer  of  113,000. 
fPoa  Bond  PVind  Sur- 
pluses (Completed 
Injects)  to  Make 
'th«  Above  Contract 


Biml"^^""  Ho.  1555 

RESOLVED,  that  this  Commission,  on  recommendation  of  the  Gen- 
eral Manager,  does  heretqr  award  the  contract  for  the  Construc- 
tion of  Hamilton  Recreation  Center,  Hamilton  Playground ,  to 
M  &  K  CORPORATION,  ^5  Montgomery  Street,  Room  200,  San  Rran- 
clsco,  they  being  the  lowest  regular  and  responsible  bidders 
therefor  in  the  amount  of  •5^,lfc9.00|  and,  be  it 

RJRTHER  RESOLVED,  that  the  General  Manager  and  the  Secretary 
are  empowered  to  execute  this  contract  on  behalf  of  the  Rec 
reation  and  Park  Commisaioni  and,  be  it 

FURTHER  RESOLVED,  that  the  Secretary  shall  file  notice  of 
approval  in  the  official  advertising  of  the  official  news- 
paper of  the  City  and  County  of  San  Francisco. 

«  «  « 

In  connection  with  the  above  award,  the  Secretaxy  reported 
that  there  remained  in  the  Hamilton  Bond  FMnd  Account  the 
sum  of  1530,839,12,  which  would  require  additional  funds  for 
expenses  of  award  of  contract. 

On  the  report  and  recommendation  of  the  Business  Manager,  and 
on  motion  of  Connissioner  Dippel,  seconded  by  Commissioner 
Hers,  the  following  resolution  was  adoptedt 

Rnatalutlftn  '^»-  ^^^^ 

RESOLVED,  that  this  .Commission,  for  purposes  ^f^^'^^J^^'^.  ""J"" 
ficient  ^ds  for  the  construction  of  the  Hamilton  ^-creation 
Center,  does  herety  request  the  Controller  to  JI^-^  *  ^J^^' 
fer  in  order  to  award  the  above  contract  to  M  &  K  Corporation 
in  the  amount  of  Il3.000.00  from  the  surpluses  of  completed 
Recreation  Bond  F\xnd  projects,  to  the  credit  of  Construction- 
Hamilton  Recreation  Center  (Appropriation  180. 550. u;, 
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0  gis235Sa  (continued) 


(2)   Award  of  Contract,  EJECTION  OP  CHAIN  LINK  FENCIM3,  HARDINQ 

fflUKIfAL  Wff  couRSg — 

The  Secretary  next  read  the  sealed  bids  received  and  opened 
Tuesday,  May  25,   195^« 

tXM  BIDDERt 
WE  COLORADO  REL  AND   IRON  CORPORATION, 

pacific  Coast  Division IA,8b7.U0 

1080- 19th  Avenue,  Oakland  b,  California 

g^fair  Bidderet 

(U.S. Steel  Corporation 

(Ajt»rlcan  Steel  &  Wire  Div. 

(Cyclone  f^nce  Department  #  nn 

San  Jose  Steel  Company,  Inc.  ,  .  .  J5,200.00 
Anchor  Post  Products, Inc. of  Calif. 45,295.00 

On  motion  of  Coamissioner  Her.,   seconded  by  ConHnlssioner  Gal- 
lagher, the  following  resolution  was  adopted. 


Conl salon  Awards  to 
Th«  Colorado  Fliel  & 
Iron  Corporation,   the 
Contract  for  Erection 
of  Chain  Link  Fencing, 
Birdlng  Municipal  Golf 


RESOLVED,   tliat  this  Commission,   on  recommendation  of  the  Gen- 
eral  Manager,  does  herety  award  the  contract  for  the  Erection 
of  Cham  Uni  Fencing,  Harding  ^t.nicipal  Go  f  Cour^     to 
?HE  COLORADO  FlSL  AND   IRON  CORPORATION,   Pacific  Coast  Divi- 
-Ion     10a0.19th  Avenue.   Oakland,  California,   they  being  the 
;o^;t  rf^llr  and  responsible  bidders  therefor  in  tho  amount 

of  l4,efc7.oo;  f^^^i  ^  ^* 

mTHER  RESOLVED,  that  the  General  Mj^'-^f  ;;^jf^/^«,  thelecS- 
are  empowered  to  execute  the  contract  on  behalf  of  the  Recre 
ation  and  Park  Commission j  and,  be  it 

mTHER  RESOLVED,  that  the  Secretary  »|J«JJ;^'^^^!:, ^^^'^'^,f,. 
approval  in  the  official  advertising  of  the  official  news 
pkper  of  the  City  and  County  of  San  Francisco. 


(3)  Award  of  Contract:  LANDSCAIE  WORK,  WEST  SUNSET  COFfWNITt 

mNTER  ^ ' 


au4  wq.i^« 

^^OBission  Awards  to 
Watkin  &  Sibbald,for 
tU,373.00  the  Con- 
tract for  Landscape 
Work  at  West  Sunset 


The  Secretary  next  read  the  sealed  bids  received  and  opened 
Tuesday,  May  25.   195-C  for  the  above  mentioned  work: 

rOH  fiffififiBt  WATOIN  4  SIBBAID.    .    .    .   .    .    .    •    •    •   .•U.373.00 

wda  uMtxML.    ^  gj.j^^jg.  Street,  San  Anselmo,   Calif. 

Rudolph  Watson ti9  208  00 

Bernard  Gayman     ..•••••••  ij^fl^^ 

Huettig,   Schromm  4  Bennett, Inc.    .  |22,bA3.00 

On  motion  of  Commissioner  Dippel.   secor^ded  by  Commissioner 
Herz,   the  following  resolution  was  adopted: 

fi^l^^tition  l^»-    1^58 

RESOLVED,   that  this  Commission,   on  recommendation  of  ^^"- 
fral  mniger,   does  herety  award  the  lo^^^^^^^'^^ ^^^l'"^ 
Work    West  Sunset  Community  Center,   to  WATODJ  &  SIBBAID,  b 
Sidge  Streft,  San  Ar^seli^o,  California,   they  being  the  lowest 
^gufar  and  r;sponsible  bidders  therefor  in  the  amount  of 
|U,373.00;  and,  be  it 
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r0S^&  (continued) 


Ifiti.  Ko.1558 


FURTHER  RESOLVED,   that  tho  G«neral  hfcinncor  f.nd  the  Socr«tary 
ar«  anpowored  to  eawcuto  the  contract  on  bohalf  of  tha  Iteera- 
atlon  and  Park  Conmiaoionj  and,  be  It 

FURTHER  RESOLVED,  that  the  Secretary  ahall  fllo  notice  of 
approval  in  the  official  advertiaing  of  the  official  news- 
paper of  the  City  and  County  of  San  Francisco. 


U)  Amendment  to  Modification  of  Maritime  r^iseum  Association 


The  Secretary  reported  that  the  Finance  Conodttee  of  the 
Board  of  Supervisors  had  expressed  approval  of  the  modifica- 
tion  of  the  Maritime  Museum  Lease,  which  prescribod  the  pro- 
cedure  and  authorized  aduiiasion  charges  under  certain  con- 
ditions.    The  Committee,  however,  requested  an  amendment 
regarding  the  b-montha'   trial  basis  to  the  effect  that  if 
the  admission  charges  are  to  be  extended  beyond  tha  trial 
period,   such  extension  would  be  subject  to  Board  of  Super- 
visor a*   approval. 

On  motion  of  Coranissioner  Hera,   seconded  by  Commissioner 
Coffman,   the  following  resolution  was  adopted: 


Cwaisaion  Approves 
teeteBDt  to  Modifica- 

'  UoB  of  Maritime  Mu- 
m  Lease, Subject  to 

llpproval  of  Board  of 


fin*nlntioP    No.    1559 

RESOLVD)  that  this  Commission  does  hereby  approve  an  anend- 
n»nt  to  the  modification  of  the  Maritime  liiseum  Lease,  to 
the  effect  that  any  extension  or  continuation  of  admission 
charges  beyond  the  b-months'  trial  period  shall  be  subject 
to  the  consent  and  approval  of  the  Board  of  Supervisors. 


kL  Ma.  1^60 


Ekialnass  Manager 
^thoriced  to  Sign  k 
farvard  to  Control- 
ler Progress  Paynents 
wd  Transfers  of  FVinda 
froB  Existing  Surplus- 
ftj  for  2-wk.  I^riod. 


(5)  Signature  of  Business  Manager  Authorised  for  2-week  Period 

The  Secretary  reported  that,  for  the  uninterrupted  operation 
of  the  Recreation  and  Bark  Department  during  tha  absence 
and  illness  of  Uie  General  Manager,  some  person  should  be 
duly  authorised  to  sign  progress  payments  and  request*  for 
funds  and  that  such  documents  are  normally  screened  by  the 
Business  Manager. 

Com-issioner  Coffman  miggfsted  that  no  lengthy  authori.atlon 
be  voted  until  the  next  meeting,  and  on  hia  motion,  seconded 
by  Commissioner  Hers,  the  following  resolution  was  adoptedi 

RESOLVED,  that  for  the  uninterrupted  operation  of  the  Recrea- 
tion  and  Park  Department  during  the  next  two-week  period, the 
Business  Manager  be  and  is  hereby  authorised  to  sign  and  for- 
ward to  the  Controller  progress  payments  which  are  due  and 
payable,  and  to  request  the  transfer  of  funds  f^J^^^^J^^^. 
^lusis,  such  authorisation  being  made  in  consideration  of 
the  illness  and  absence  of  the  General  Manager. 


(6)  Settlement  and  Release  of  Claim  Against  Lu^J*"^^*"  ^W^^^ 
^^^It.^n^  from  PumflfTt  t.^  Anuatlr  fnrV    Pifir  2n/^3. 


Utter  received  from  Lawrence  S.  Mana,  Deputy  City  Attorney^ 
forwarding  three  copies  of  the  agreement  and  release  prepared 
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gyggjoaa 


for  the  sottlement  of  the  claim  against  the  Luokenb«ch  Stean- 
ihlp  Conspary  for  damages  to  Aquatic  Park  Pi^r  resulting  from 
th«  colUslon  of  the  33  HAKRX  3.  LUGKENBACH  on  F\»bruary  3, 
1953. 

The  Secretary  reported  that  the  agreement  specifically  called 
for  the  signature  of  the  General  Manager,  but  due  to  Mr. Lewis' 
sudden  and  critical  Illness,  the  City  Attorney  had  suggested 
a  resolution  of  the  Commission  authorising  the  signature  of 
the  Commission  President, 

Coitolssloner  CoffJoan  suggested  that,  for  the  purpose  of  prop- 
erly e»cutlng  uty   aocumsnts  of  the  Department  or  the  Com- 
mission, the  President  be  eo|>owered  to  sign,  and  on  his 
motion,  seconded  by   C«snmlssloner  Hers,  the  following  resolu- 
tion was  adopted! 


li,  Mo.  1561 


Conitslon  Authorises 
President  Louie  Sotter 
to  Sign  Any  and  All 
Doca»2t9  of  Depart- 
gut  or  Coanl  salon 
PtfinggiM.'ff  Abaenee. 


fl|gg]utMnn   No.    1561 

RESOLVED,  that  during  the  absence  from  duty  of  the  General 
^tonager  as  a  result  of  his  sudden  and  critical  Illness,   this 
CoBBBlBslon  does  hereby  vest  In  Its  President, Mr. Louis  Sutter, 
the  authority  to  sign  any  and  all  documents  of  the  Department 
or  Coranlsslon  which,  in  the  normal  course  of  business,  would 
be  signed  by  the  General  Manager, 


(7)  Pft^l^At^ion  of  Mlralomn  PlavgrOttBd 


Ccsalsslonsrs  discussed  the  tentative  date  for  the  dedication 
of  Mlraloma  Playground  and  were  In  agreement  that  the  oore- 
uom  could  not  be  suitably  held  on  Thursday,   June  10,  the 
CoBBlsslon  meeting  day,  and  that  some  earlier  date  convenient 
to  the  Ifayor's  schedule     should  be  arranged. 

The  dedication  date  has  been  set  as  Wednesday,   June  9,   195^, 
at  It  15  P.M. 


IDJODRNMENT 


mf:\^^€h^, 


There  being  no  further  business  to  come  before  the  Comlsslon, 
President  Sutter  declared  the  meeting  adjourned  at  Ai20  P.n, 


Respectfully  subnltted, 


Secretary 
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San  iY%ncl8no,  California 
JUuo  10,  1954. 


tfifi  ux&i 


The  Elghty-aecond  Regular  Meeting  of  the  Recreation  and  J^rk 
Co-ieiion  was  called  to  order  on  Thursday,  June  10,  195^  at 
3iOO  P.M.,  President  Sutter  presiding. 

The  following  ConBlssloners  were  presenti 

Mr.  Louis  Sutter,  President 
Mr.  WllUam  M,  Coffnum 
Mrs.  Henry  J.  Dippel 
Rev.  Eugene  A.  Gallagher 
Dr.  Francis  J.  Hera 


] 


,     t  wHr,,,**.        There  being  no  corrections  or  omissions,  the  minutes  of  the 
toO^  fll  ItotM        ^^^JtySt^et  Lgular  feting  of  ^y  27,  19H  were  approfd. 


3j|ypiATI0H3 


IbUren  I^k  Land 
U 


CD  From  Eugene  i,  Riordan,  Director  of  Property,  «««l»f  ^^ 
approrafthree  (3)  resolutions  for  subnission  to  ^«  ^oard 
ofSupervisors,   covering  the  purchase  of  additional  lands  re- 
quired  for  McLaren  Bark. 

On  motion  of  Commissioner  Her.,   seconded  ty  Co«nl.sioner  Dip- 
p«l,  the  following  resolution  was  adopted: 

Rsgftl^ltl""  No.    1562 

FB30LVH)     that  this  Coanlssion  approves,   for  submission  to 
^Zd  of  Supervisors,  the  three  (3)   resolutions  authori.- 
in^  the  purchasTof  certain  properties  for  McUren  Park  as 

(a)  John  M.  Randle  ,      ^^  4  20  6187 

(b)  Alaa  Investment  Co.,t  int.       37  b^J 
Salarac  Und  Co.         i  int.       37  62A2) 

(c)  Gertrude  Snow  ^  **^^   ' 


£LLfifi 

♦  500.00 

300.00 
300.00 
600.00 


Cflmdssion  Approves 
floral  Inscription  at 
Cfltservatory,   Provided 
CoBfention  Officials 
hfiX.  Coata  InY"lve<»- 


(2)  From  J.  PhiUp  Nathan,  Vice-Chairman,  The  National  Assocla- 
tlon  of  Bank  Auditors  and  Comptrollers,  requesting  a  floral 
li^^rlption  on  Conservatory  lawn  ^^^^'^^^^^^^  ^%, 
National  Convention,   during  week  boginning  October  17,   1954. 

Mr     Glrod.  Superintendent  of  Rirks,  reported  that  preparation 
of' a  floral  design  required  many  man  hours  of  labor. 


On  motion  of  Co«lssloner  Dippel,   seconded  Jy  Commissioner 
H^r/    the  request  for  a  floral  inscription  for  the  Bankers 
conv;ntron  w^  approved,  provided  f «  --^^^^g^f,  f^',„ 
are  willing  to  meet  the  coats  involved,  and  ^he  Secretary  was 
^st^ctt^to  write  a  letter  explaining  the  conditions  under 
which  the  permission  would  be  granted. 


(3) 


Fr«  Louis  G    Conlan,   President,  City  College  of  San  Rrancis- 
!I     rt^estL  use  oJ  the  Balboa  Soccer  Stadium  for  three  col- 
S;.  f^t^U  ga«.  to  be  played  October  ^2,   November  5     a„a 
N«!Lhar  12     1954,  all  Friday  aftermoons,  and  offering  to 
llnrSe  i^rtm:;t.s  terms  and  conditions  for  renUl. 

6-10-5A 
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^Bcmms 


LBlsjion  Approves 

■y^  qbms  for  City 

Ccll«l«  •*  *!*»* 
jjgeer  SUdlua  on 

U,.  5«nd  Hov.U,«5A 
IftiuGBar.llOO  per 
k«  ft  lOK  of  Gross 


On  .ctlon  of  CooiasBlcner  Her.,   socondod  by  Co«i-is.lo«r  Dip. 
pel,  th«  following  r«8olution  was  adopted: 

HBSOLVEC,   that  this  Co-dssion  does  herein  approve  the  rental 
^  tolboa  Soccer  Stadiu.  to  the  Cltj  College  of  San  Fran- 
Cisco     for  three  college  football  gtmas  to  be  played  on 
m^  SLmoons.  October  22,  Hovember  5  and  Rove^r  12 
WS^Tand  the  Secretary  be  and  is  hereby  authorised  to  nego- 
i!^  a  contract  with  a  »ini«»  guaranty  of  »lf^^P- J'^ 
ten  (lOJl)  per  cent  of  the  gross  receipts  from  all  paid  adi^s. 

sions. 


U) 


Litter  froa  S,F. 
I  fiowr  Show,   Inc. 
rt.  toll  of  nomers 
InQ.G.ftirk  -  Taken 
axter  Consideration 
snd  IsTsstigation 

fir  a  ?^*^  ^°'  **'■ 


rrom  Al  Stettler,  San  Francisco  Flower  Shew,  I»^'  "f^ 
1,^  the  Co«is.ion  to  proceed  with  plans  for  a  Hall  of^^ow- 
ars  tn  Golden  Gate  ftu-k.  The  letter  set  forth  in  d^^^^^  ^f 
!I!J;Ld  use  which  the  »any  flower  and  horticultural  organi- 
'Xn  w^^  of  tTLilding.  and  asked  the  Co-ission 
t^  i^  tHrCounty  Mr  FVuni.  presently  on  hand  in  the  City 
Treasury  for  the  construction  of  the  Hall. 

The  secretary  reported  that  copies  of  the  ^'^Ur^J^^^ 
■ailed  to  esch  co-dssioner,  and  on  motion  of  Co— issloner 
^i:^n     seconded  ^  Co«dssioner  ^^Pf  J'   ^^^^^'on" 
taken  u;der  consideration  as  a  part  of  ]^ ^^^^"^  » 
study  and  investigation  for  a  flower  hall  site. 


ssion  Grants     (5) 

.c.»^  salon  to 
Pfoduct  Developasnt 
Corp.  for  Ose  of  a 
FortioD  of  Palace 
of  fine  Arts  for 
Cistribution  of  Mew 
Telaphone  Directories 
(to  ]^^^^  1.1951). 


^«Mr     A    R.  Tennant,   Ffanager,   Product  Develop«*nt  Corp.. 

n*  *;rLn'street,  ;equestir«  ^"t^-'^^^cLVdrstri" 
of  the  palace  of  Fine  Arts  as  a  telephone  directory  distrl- 
^tt^  Snter  during  the  2^eek  period  ^e  lo  thru  ^ly  1, 
195A. 

timtS^with  the  proTlslon  th.-t  th.  corpor.tlon  .««e    to 
ZT^»^Ttr  h«2le.s  ^  that  th.r,  b.  no  "'l^f '3^  "J 
to  th.  City  in  connection  wlti.  the  oper.tlon.     The  S.cret«7 
»a.  inrtnioted  to  obtain  the  written  releeM. 


(6)  fr-  Bu^ene  ..  Rlora^..  ^'-^^f  ,:;r.m;nir.t*'^f  ^ 

♦V,-.  PMMiii««ion  should  consider  vxie  bc4ux»xv*«" 

streets  to  be  approximtely  |^,CX)OeOO. 

President  Sutter  e:q>lained  that  if  the  proposed  site  of  the 
^s  ?aU^  H^cre^ion  Center  could  be  relocated  to  the 

^Tt^ al^  o^Grove  Street,   between  Buchanan  and  ^J-^^ 
easvwa^u  wu  acquire  the  brewery 

^'i:^«  '•aT,  :n/^eTro^rtle.  In'^eetion  InOiceted 
"rt  S.";ew  l^t"n  of  U.,'certer  w«ia  hrln.  with  It  ..v- 
erel  advantage,  for  ItB  pubUc  u»>. 

on  «tlon  of  Co-lMloner  Her.,   "'f^^^^  C«.i..loner  Dlp- 
p.1,  the  following  reeolutlon  wa.  adopted! 

"■    "^  i^.  R„10Hlt,1an  H».  l»t 

hlccauon  of  Sit*  of    „^,y^    ^^i  thi.  CcinHalon  doe.  hereby  approve  tte  reloca- 

»^.  Valley  RecCtr.    JJ^'-^^.^'.^tTo;  the  Hay..  Valley  Recreation  Center,  to 

teandi —  t>-io-Si 


13: 


S  (eoaatlwuofi) 


ln.fc.l5t>4 


.      -.  .a-   *v._  ^.....^.w  •♦  ♦v,.   •r»«iiiw#ft  comer  of  Grove  end 
LapiDB  Street.,   end  to  elii-inate  liom  purchase  u>tB  26  and  22 
in  Block  Ho.   306;   and  U*  Llrector  c.f  Property  be  and  1« 
hmf^v  T%q»»XMd  tc  proceed  vith  the  ac«jui8ltion  of  the  site 
as  aodlTied. 


3  AH) 


Iht  fe,lSt>5 


I  !isutlv«  Datee  for 
Jit  An. Art  Peitiral 
:r  iqMtlc  Hrk  Area, 


Mr.   FteUx  RcBthel.  Director  of  the  Ser.  ft-ancisco  Art  Festi- 
val and  Mr.  Oeorfe  T.   Rockriee,  aember  of  the  Art  .onniesion 
v«ere  preient  to  pereonelly  request  approval  of  the  ^^^^ 
Park  area  for  the  ttafinc  of  the  Sbx.  Francisco  Art  ?testival, 
palM»Ail*d  for  Septas^bar  ?0*26,  195t. 

Mr     Roaanthal  aet  forth  a  general  outline  of  the  type  of  e*- 
hiiita  and  program..  e»plainiT«  that  it  «ould  not  i^te^*^ 
with  tbe  nora-tl  use  of  the  Aquaric  Pferk  building  or  beach 
araa. 

On  action  of  ComnisBioner  Dlppel,   seconded  ty  ConBissloner 
GallaftaM',  the  following  resolution  was  adopted: 

HE30LWD,  that  this  Goandssion  does  hereto  grant  permission 
to  the  San  Francisco  Art  Coioission  to  present  tne  Eighth 
Annual  Art  Festival  in  the  Aquatic  Park  area,  the  tentative 
dataa  of  September  20-26,   195^,  to  be  «>f^^%'^J^^!l^  . 
thirty  dnys  in  advance  of  the  ev«ntj   «ich  use   of  the  area  to 
include  tbe  arrangements  for  the  over-night  st^'-f^  of  the 
Z^  exnibits  in  a  section  of  the  Aquatic  ftrk  Building  base- 
aent. 


A1.0  present  at  tbe  meeting,   and  representing  ^i*^^  ^ 
fcLi^tcra  of  San  Francisco,  were  Mrs.   *ta  nothschild  and 
Mra.  Hath  Lasky. 


IV    TIl^KSArmDKS 


(1)   BatKItI''    Service 

Ob  .otian  of  Conmdasioner  Dippel.    seconded  by  Comnissioner 
Gftllagber,   the  foUowlng  resolution  was  adopteo; 

HESCLVED.   that  all  te=^ra^  »a».Clvil  ^-^=V ^^^^X" 
in  varioi.  claaaification.  rapreaenta d  by  fequitttions  Nos. 
i!9«0  to  T.IDZC.  made  ty  the  General  Manager  -^  ^T^^^ 
b.  the  Secretary  during  th.  period  Mey  13  to   June  iC.   .95^. 
are  hereby  ratUiad  and  approved j   and,   be  it 

FURTHEiv  «5C:A?EL,   that  t  raport  of  aaid  appointments  be  trans- 
mitt«I  to  the  ControUar  and  ti..  Civil  Service  .onmd.aion. 


(2)  fTnrrt«*  ^'^^^'^  ^^^^''  ^>v^"^» 


On  motion  of  CxaBiaalonar  Dippel,    seconded  ty  Goanissioner 
Gallagbar.  the  folloirlng  resolution  was  adopted: 

6-10-5^ 


^w^r'^:^-^^;^^ 


I  Progress  and/or 


•fedlflcation     of 


RESOLVED     that  for  the  best  interests  and  proper  conduct  of 
the  Recreation  and  Park  Department,   the  Controller  be  and  is 
berety  requested  to  approve  the  following  Progress  and/or 
Final  Pfeyments: 
(a)   PUNS.SPECS.ft  ARCH.ft  ENGR.SUTCRVISION  FOR  CONSTRUCTIOH 

To  Thomas  F.   Chace  -  Second  Payment-  ^l.uix.uu 

period  ending  May  27,  195^.. 


(b)    ypWGERTS-^.G.p^    BAND  .  Hontrqct.  #212^ 


To  Ralph  Hxrray,  Director  -  lith  Payment- 
Period  ending  May  31,   195/k. 


U,2b3.20 


(c)   CONSTRX.ELECT'L  D ISTKIBU. SIS. ,  CAMP  MATHER-Contract  #U7, 


To  Mahoney  Electric  Go.,Inc.-3rd  Payt.- 
Period  ending  May  31,   1954. 


♦7,068.55 


^       To  Martinelli  Construc.Co.  ,Inc..Uth  ^yt.-  17,850.37 
Pariod  ending  May  31,  195A. 

(e)  KEtfTRrC  OF  irDGE.CAMP  MATKSP^Cont ,  #153.CpQtr9Vrg   "jW 
To  W  &  K  Electric  Co.  -  1st  Payment  -  13,779.32 
Period  ending  May  31,   195/k, 

(f)  rn^^r^w..  FiEiLEom?  MTn>.;,gMA  P/rr-^n^t    1  Vn , gf^f'^^^^- 
To  M  4  I  CorporaUon  -  8th  ftiyiaent  -  *7,U4U.  ^ 
Period  ending  May  31,   1954. 

^^^  ?o  Charles  F.   Strothoff, Consulting  Engir^r-  »9.b00.39 
Period  ending  May  27,   1954  -  2nd  Ifeyment. 

To  Engelhardt  &  Shaw  -  Second  Payoent  -  $13,496.31 

Period  ending  June  3,   1954. 

(i)  ,T|TT^frpn  .c;e-^  p/r.  fr  F!j;HSE.-?gBt,rrrt  ^^^^'^'^Y:'!!/^.^^ 

To  C.J.Colllns  Co.  -  4th  Payrnent  -  »9,19J.5U 

Period  endin*    May  31,   1954. 

(i\  u  SUNSET  CQM>^TW.nTR.BL£Ar.i^-^-Cr.nt,#l/,^  Cnntr'B  #311^., 

^     To  Williain  Mcln;cih  Tson  -  Sixth  Payment  -  123.408.61 
Period  ending  May  31,   1954. 

To  C.M.Pelet»  Co.  -  Eighth  Paymnt  -  »4,703. /^ 

Period  ending  Msgr  31,   1954. 

To  S  &  Q  Construction  Co.-Second  Paynent-       124,293. ^ 
Period  ending  May  31,   1954. 


(3)   ^jificatityn     gf  Contract 


On  motion  of  Commissioner  Gallagher,   seconded  by  Commissioner 
Dippel,   the  foUowing  resolution  was  adopted: 

RESOLVED,   that  for  the  best  interests  and  proper  ^on^ll/[ 
the  BecrUtlon  and  Park  Departoi^nt,   the  Controller  be  and  is 

6-10-54 


^^AT.  TRAHSACTKUJS  (continued) 


fit,  »«•  *•'-'' 


hereby  requested  to  approvo  tho  followin3  Modification  of 
Contract; 

(a)  IffiST  SUNSET  COMIUNITY  CTK.  31£ACHERS-Contrnct  #U6  - 


ggj,,  |io.l5fe9 
Imyiit  fqr  Funds 


To  William  Mclntoah  &  Son  -  provision  for 

continuity  of  underground  electric  service 

due  to  elimination  of  assembly  building 

from  project,  an  increase  of ^1,517.79 

On  motion  of  Commissioner  Gallagher,  seconded  by  Commission- 
er Dippel,  the  following  resolution  was  adopted: 

"'^aftlutlff"  No.  1569 

F(ESOLVED,  that  for  the  beat  interests  and  proper  conduct  of 
the  Recreation  and  Park  Department,  tho  Controller  bo  and 
is  hereby  requested  to  approve  tho  following  Request  for 
Fundsi 


(a)  TtHN^ffi"^ 
VfQ^   Appropriation 

A12. 130.02 

Wages-Zoo  Division 

Ua.  130.03 
Wages-Commissary  Div. 

412. 130. 0^ 

Wages-RecU  Units. 
(To  consolidate  the  appropriations  for  Wages  in 

conformity  with  policy  adopted.) 


?.->  ApDrQDr^.ption  AjBgymt 

412.130.01  $31,889.00 

Wagos-Genl.Div. 

62,991.00 

43,550.00 


(b)   AIX0TMENT3 

412.350.01 
412.815.01 
412.350.03 
433.351.12-03 

412.110.08 

412.111.08 

412.120.08 

412.130.08-1 

412.200.08 

412.300.08 

412.350.08 

412.200.09 

412,600.03 


«  #  « 


For 

Foodstuffs-General  Division 
Ins. Premiums-General  Division 
Poodstuffs-Commisfitary  Division 
Canned  Goods  &  Dried  Fruit- 
Commissary  Division 
Permanent  Salaries-Can^  Mather 
Allowance, Overtime-Camp  Mather 
Temporary  Salaries-Canq>  Mather 
Wages-Ten^orary  -  Can^)  Mather 
Contrac'l  Services-CaB^  Mather 
Mat Is. &  Supplies-Camp  Mather 
Foodstuffs  -  Camp  Mather 
Contrac'l  Serv.-Lake  Merced 
Sport  Fishing 
Land  -  McLaren  Pnrk 

«  «  «  tt  «  «  « 


ApiQUDt 

1,693.00 

7,056.00 

37,000.00 

210.00 
3,476.00 

i,ioo.oo 

8,500.00 
10,000.00 
12,000.00 

8,000.00 
35,000.00 

5,470.00 
5,000.00 


7 


133 


iaa.  Wfl.i^TO 


(5)  Request  for  Approval  of  Temporary  Employments  from  Permanent 
gr^jarv  AppropriatiQaa — '  " 

On  motion  of  Commissioner  Cofftoan,  seconded  by  Commissioner 
Herz,  the  following  resolution  was  adopted: 


5.,.A„„v.l  of  T.,.     "^SOLVED,   that  thl.  Co™^;=;^o„     on  r,c,-»na^^^^^^ 


Kaployments  from 
£Bnii.Sa|,Approp'ns. 


General  hbnager,   does  herely  request  the  Controller  to  ap- 
p^ove  the  use  of  funds  in  Permanent  Salary  AppropriationB 
for  filling  the  following  position,  by  Temporary  Eraploym^ints: 

6-10-54 


"«»^^ 


fc,,  Mo.  1570 


(coatiaued) 

T-1007        Repiac'g  Cha«i,Droc«o«Lv.v/o  Piiy,6/15-V30/54  ^200, 
T-  947  "      D,Korko8-Comp.w/o  Pay,  6/1  -6/30/5A    275. 


T-  920 
T-995 


Replac'g  O.pBteraon-Slck  Lv. 

w/o  pay    5/1-5/31/5^   260. 
•    J.Poggi-  Lv.  w/o  Pay,  6/1-6/30/54   280. 


to,  te.l571 

Orders  for  Service 


(6)  Or.4ftrii  for  SarvJM  or  Work 

On  aotion  of  CoBniMloner  Gallagher,  seoonded  ty  Coandssion- 
er  Dippel,  the  following  resolution  was  adopted: 

fiff^fllution  No.  1571 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of 
the  Recreation  and  Park  Department,  the  Controller  be  and 
hereby  is  requested  to  approve  the  following  Orders  for  Ser- 
vice or  Work: 


(•) 


Zfit 


£B£ 


Approp. 

3SU. 


J^part^^nt  of  ftbUo  Works,   Fiscal  Ir     1954-1955      ^1?-213.01 


(b) 


(c) 


(c) 


aoUdtog  £ep»irf 


Purchajer  of  Supplies 
Shop  #1 


Purchaser  of  Supplias 
Shop  #2 


(d)  S.r.  Water  Departnent 

(•} 

(f) 


Plumbing, Glaiing,Elec-  412.213.02 
trical  &  Misc. Repairs  412.213.03 
&  Services,  etc. 

Fiscal  Ir.  1954-1955  412.200.01 
Miscellaneous  Repairs  412.200.02 
to  Equipt., Structures,  412.200.03 
etc.  412.200.04 

412.200.08 

Fiscal  Tr.  1954-1955  412.200.01 
Miscelanneous  Repairs  412.200.02 
to  Equipment,  etc.  412.200.03 

412.200.04 

nscal  Yr.  1954-1955  412.200.01 
Miscellaneous  Services. 


115,000.00 

150.00 

50.00 


3,000.00 

500.00 

2,500.00 

1,500.x 

500.00 

2,000.00 

500.00 

1,000.00 

1,000.00 

700.00 


Purchaser  of  Supplies 
Reproduction  ftireau 


Fiscal  Yr.   1954-1955 
Office  Forma,  etc. 


412.300.01 


Purchaser  of  Supplies 
Reproduction  ftireau 


Dept.of  Public  Health 
EMrgency  Hospital 


Fiscal  Yr.   1954-1955       412.200.01 
Blueprinting,   Mimeograph 
k  Photostat  Work. 

Fiscal  Yr.   1954-1955       412.200.08 
Services-Emergency  Hosp. 
Steward-Camp  Mather 


Hstch  Hetchy  Project 


(1)      Real  Estate  Dept. 


Emergency  Repairs  to 
Auto  &  Other  Equip 't- 

Caop  Mather 

Services  *  Ejqpenses  412.600.03 
Appraisals  and  Purchase 
of  remaining  privately 
owned  land  for  McLaren 
Park,  and  sale  of  Sur- 
plus city  land,  outside 
the  park. 


2,500.00 
3,000.00 

2,000.00 


(h)      Public  Dtlllties  Commission-Fiscal  Yr.1954-1955         412.200.08  600.00 


15, 000. W 


n 
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iMM  lU^"^'^^^^  (continued) 
J75oj571  (continued) 
(mlirn  f?r  service  or  Work 

u)    ^'ocpt.Public  Works  ■  Fiscal  Yr.1954-1955         ^2.200.01 

Bu.  Street  Repair*  Asphalt  Sux-facing, Parks, 

Squares  &  Playgrounds, 


(0 


Reo,  A  Park  Dept, 


(l)         Rec.  4  Park  Dept, 

Reproduction!  Bureau, 


To  continue  services  of  2  FA06A 
Asst.Engrs,  ,A  ^OlA  Jr.Engrs.   and 
1  i'122  Sr,Arohitec'l  Draftsman 
during  Jiily,  Aug,  &  Sopt,,195^, 
Services  required  are  for  prepara- 
tion of  Plans  &  Specs.*     Inspection 
of  projects  during  construction  of 
1947  tlec.  Bond  Rind  Projects, 

1947  Recreation  Bond  PVmd  - 
Blueprinting,  MimeograpJiing  & 
Photostatic  Work  required  for 
Plans  &  Specs,   during  July, 
August  and  Septjmbor  1954. 


$1,000.00 


50,165.00 


F.l^gy^ffUNCE  REQUESTS 


I&i 


(a)         Public  Utilities  Con»- 
mission-Ketch  Hetchy 
Project. 

(n)         Assoc. Sportsmen  of 

Calif. ,Dist  Council  #7 


(o)         Recreation  and  Park 
Department 


Fiscal  Year  1954-1955     412.200.08 
Power  Consunpticn 


Fiscal  Year  1954-1955    412.200.09 
Special  Patrol  Services 
for  Lake  Merced  Recrea- 
tion Sport  Fishing 

To  set  up  departmental  funds  - 
to  cover  maximum  value  of  Petty 
Purchase  Orders  drawn  by  department 
in  any  one  month. 


3,325.00 


6,900.00 


5,200.00 


6,000.00 


1 


ladit  Harbor 
Mporlng  Licenses 


(7)  ya^ht  Harbor  Mffft^^"^^  Licenses 

On  motion  of  Commissioner  Gallasher,   seconded  by  Commission- 
er Dippel,   the  following  resolution  was  adopted: 

RESOLVED,   that  ttiis  Commission,   on  recommendation  of  the 
General  Manager,   does  hereby  approve  the  issuance  of  the 
following  ftermanent  and  Teii?)orary  Mooring  Licenses  at  Yacht 
Harbor  as  follows: 

(a)  pgRMANEfJT  LICENSES 

P.  W.  Kellberg        NAWXK 

(b)  TBfff^'V^Py  LICENSES 
Norvin  Fay  ^10 
(to  occupy  during  absence 

of  permanent  tenant) 
Adolph  Schuman        C INK IN 
(to  occupy  during  absence 

of  permanent  tenant) 


Rate 

86 

P9r  Me-.6 

$  5.00 

45 

12.50 

50 

10.00 

.SSSIMS^ 


(1)   'rfOi;1f?n  Gate  f^rK  P^nf?  contract 


priated  in 


6-10-54 


l^gmy    pISDSSS 


of  contracting  for  the  aervicea  of  th«  Golden  Date  Park  Band, 
for  concerts  in  the  Band  Concovireo.     Mr.  Ralph  Hirray,  Band 
Director,  requested  the  addition  of  three  hoMday  concerts, 
nanaly,   November  ii,  December  25  «iw  Januar;'  1,   and  also 
proposed  an  increase  in  the  amount  allocated  for  any  one 
concert  from  $590  to  $650. 

On  motion  of  Commissioner  Dlppel,   seconded  ty  Commissioner 
Coffman,  the  following  resolution  was  adopted* 


i  Ca«l««io°  Awards 
IM  Contract  to 
telph  Murray,  G.G. 
pirk  Band  Director, 
for  Fiscal  Ir.  195^-55, 
Adding  Three  Holiday 
Concerts,  and  Grant- 

I  lag  Increase  from 
$590  to  $650  for 

I  fBY  fti^  Concert 

(2) 


jClly  Atty.0pin.#842- 
[  iqottic  Park  Rowing 
Clubs'  Use  of  Lake 


Balboa  Pool  Conforms 


J.L.Stuart  Mfg. Co.  to 
CooBence  Installation 
of  Tent  b/l5/5U  for 
i.M.A.  Convention. 


RESOLVED,  that  this  Commission  does  hereby  approve  the  aw^d 
of  a  contract  to  Mr.  Ralph  Murray,  Director,  Golden  Gate  Park 
Band,  for  the  fiscal  year  195^^-1955  in  the  total  sua  of 
ft 31  770  with  the  following  modifications  of  the  previous 
coniraci,  to  wit:  the  addition  of  three  (3)  holiday  concerts 
(November  11,  December  25,  and  January  l) ,  and  an  inc'^JJV 
in  the  stipulated  expenditure  for  any  one  concert  from  »5^ 
to  1650,  and  the  Secretary  be  and  is  herely  authorised  to 
negotiate  said  contract. 


The  Commission  then  approved  and  accepted  the  following  re- 
ports of  tho  Secretary: 

(a)  That  the  City  Attorney  had  rendered  his  Opinion  No. 8^ 

to  the  effect  that  the  Commission  could  modify  its  agree- 
ment with  the  rowing  clubs  at  Aquatic  ftirk,  to  provide  for 
the  location  and  erection  of  new  buildings  at  Lake  Merced 
which  tho  rowing  clubs  could  occupy  on  a  fair  rental  basis. 
(Copies  of  the  opinion  to  be  sent  each  Commissioner.; 
«»«•#»»»♦• 

(b)  That  the  City  Planning  Commission  had  advised  in  writing 
tliat  the  proposed  swimming  pool  at  Balboa  Park  is  in 

conformity  with  the  Aster  Plan. 

(c)  That  the  J.  L.  Stuart  Manufacturing  Company  would  com- 
^^  ^noe  tho  installation  of  a  tent  in  Civic  Center  na.a 
on  June  15,  as  a  service  to  be  rendered  the  American  Medical 
Association  Convention. 


«  « 


•  •«««««* 


(3)  fti,p,in^...t  of  Mr    F    H    H(7Yt  M  Minr  r^nm]  t»>MKer 

President  Sutter  reported  that  Mr.   D.R. Holm,   City  Attorney 
^d  Mr     William  L.   Henderson,   Civil  Service  Commission     had 
advised  Mr.   McDevitt  and  himself  that  a  member  of  ti^e  depart- 
ment staff  should  be  designated  to  act  in  th«;=*P«^f  °^ 
Sneral  »fanager  during  the  absence  of  Mr.   Lewis.   Jhi.  action 
Ts  Lth  necessary  and  required  for  the  '^f  ^^^Pj^'^  °P/"- 
tion  of  the  department  and  the  execution  of  certain  fiscal 
and  personnel  matters  normally  within  the  authority  of  the 
General  Manager. 

On  Mr.  Sutter's  recommendation,  the  Secretary  presented  f^ 
a^o^t  on  a  resolution  designating  Mr.   Hoyt     ftxsiness  Manager, 
to  also  serve  in  the  capacity  of  General  Manager  which,   on 
to  also  serve  in  ^  r*^-_;_     seconded  by  Comnissioner  Heri, 

motion  of  Commissioner  Cofnoan,   seconoHQ  o/     uim-o. 

was  adopted,  as  follows: 


i 

1 

Sowission  Designates 
j*.R.H,Hoyt  as  Gen.Mgr, 
Wng  Mr. Lewie's  Ab- 

iSafie  frpB)  Pf partmant 


WHEREAS,    sudden  and  critical  illness  has  caused  the  "absence 
a^  hosiitalixation  of  the  General  Manager  of  the  Recreation 

tTd  B.r^  Depart^nt,  whose  duties  "^^%-PP°^?JJ"f  ^f^'^le- 
of  the  department  cannot  be  performed  unless  °^"°^^^^^'^- 


R,,.  110.1574 


e«t»d  by  this  Commission  to  sow  authorised  person,  now, 
th«refore,  be  it 

RESOLVED,  that  this  Commission  does  hereby  designate  Robert 
H.  Hoyt/ Business  Manager,  to  act  as  the  Gencrax  Manager  of 
the  Recreation  and  Park  Department,  and  who  shall,  pending 
the  return  o^  the  General  Manager,  temporarily  act  in  that 
capacity  and  assume  the  duties  of  the  appointing  officer  of 
thrDepartaent,  as  provided  in  Section  20  of  the  Charter  of 
the  City  and  County  of  San  Francisco. 


The  Secretary  presented  the  letter  from  Mr.  Robert  ^.P^aer- 
8on.  operator  of  the  Ciystal  Plunge,  expressing  his  Interest 
in  Subleasing  the  swimming  pool  to  the  City  during  the  com- 
ing fiscal  year. 

On  motion  of  Commissioner  Hen,  seconded  by  Commissioner 
Coffman,  the  following  resolution  was  adopted: 


^a.  llQ.1575 


CoBBission  Requests 
Dlrtotor  of  Property 
to  Negotiate  New 
Mm  for  Crystal 
Plunge  with  Operator, 
aobert  A.  Pedersen 


hta.  ffg.l^7t> 


ConiBsion  Approves 
Bills  Totaling  $690. 
?w  feinting  Work 
»t  Crystal  Plunge, 
for  Submission  to 
Board  of  Supervisors 


F^*'***^^^ 


p<jgi;y;\utign   No.    1575 

RESOLVED,   that  this  Commission,  having  requested  and  ob- 
"^^^^       '  .4.*4«„  <n  tha   1Q5Z.-1955  budget  in  the  amount 

tained  an  appropriation  in  tne   i^54  i"??:*  ^  &  rtn^-tnl 

of  $20  000.  for  the  rental  and  repair  account  of  the  Crystal 
PlunSr^oes  horeby  request  the  Director  of  ^<^-\'\l^' 
su^^:gotiation«  with  Mr.  Robert  A.   Pedersen     for  the  rent- 
:rof  t^e  Crystal  Plunge  for  th.  coming  fiscalyear    with 
the  condition  that  the  rental  not  exceedei5.000  nor  the 
repair  account  exceed  the  amount  of  »5,000. 

•  «  « 

Mr     Ftedersen    who  was  present  at  the  meeting,   then  suteittsd 
mIi^  n  ?^e'a::lts  o'f  ^90  and  $500,   -presenting  costs 
incurred  by  him  in  connection  with  the  painting  ^^J^^^^'' 
Costal  Plunge  during  the  period  Pabrua^  17  ^hru  mrchjl, 
1954.     The  work  had  been  inspected  by  Mr.   Bart  Rolph,  Md 
it     Robert  H.  Hoyt  reconnnended  approval  of  the  bills     for 
submission  to  the  Board  of  Supervisors. 

On  motion  of  Commissioner  Herz,   seconded  b/  Commissioner  Cctf. 
man,   the  following  resolution  was  adopted! 

R^ff^lutior  No.   157fe 
RESOLVED,   that  this  Commission  does  hereby  approve     f or  pay- 

ITZ'lJirZZTZ  Ik  in  connection  -^^^^ 

Z^ution  No.   U06,  Commission  meeting  of  January  28     195A. 
^d  ihe  work  ;«rf^ni«d  during  the  period  Februaxy  17  through 
^rch  31    f95rand  completed  to  the  satisfaction  of  the 
department . 


(5)  ^rrri7Tfi;  7^  ^°^^t  t^1n»^"  Footbnn  SchadulQ 


».^A   ♦v,o<-  tha  Ftertv  Niners  had  definitely 
The  Secretary  reported  that  the  ^^^^  ^^e  Fort 

confir^d  the  August  8  date  f°'/,^^Ji/^,Cl  by  reso- 

Ord  Service  Team.  If  '^''^^^"t^f  '?rt"i^e  CS^r  of  the 
lution  and  the  incorporation  therein  of  the  waiver   ^^^^^ 


^0^jmiB^  (continued) 


BsiJM^ 


CjBdsalon  Approves 
lljjlficatlon  of 
HgjeeBont  with  S.F, 
49tre  for  One  Add'l 
G«»,3un., 8/8/54  & 
Unr  of  Broadcast- 
lag,  Picture  &  T.V. 
^j^\*' 


radio,  picture  and  television  rights  regarding  the  Forty 
Niner  contests. 

On  motion  of  Commissioner  Cofftean,   seconded  by  Commissioner 
Dippel,  the  following  resolution  was  adoptedi 

RESOLVED,  that  the  RecreatioTi  and  Park  Commission  does  here- 
^approie  the  modification  of  the  rental  ;«r««"«»^  «i^^,^* 
sin  V?ancisco  Pbrty  Miners  for  the  use  of  Kesar  Stadium  for 
the  1954  season,  as  followsi 

(1)     That  the  Commission  waives  those  ^°*^"JJ;?«^!:"J.  ^ 
picture  rights  referred  to  in  paragraph  b(b    of  the 
Forty  Niner  contract,  and  waives  its  right  to  P^Jor  ap- 
nroval  of  televited  programs  arranged  by  opponents  of 
?jrsan  Francisco  Forty  Nlners  as  set  forth  in  Paragraph 
Tprovided  that  the  management  of  the  San  Francisco 
L^y  Nlners  agrees  to  notify  the  Manager  of  Kesar  Sta- 
d^^ot  lesslhan  forty-eight  W  hours  in  advan^^^f 
any  game  which  will  be  televised  by  an  opponent  of  the 
San  Francisco  Forty  Niners)  and 

(2)     That  there  be  included  in  the  regularly  scheduled 
^^     list  of  contests  one  (l)  additional  football  game, 
the  opponent  to  be  the  Fort  Ord  Service  Team,  the  date 
to  h«  Sunday     August  8,   the  terms  to  include  a  ^^^^ 
^rantrt^^i^eTo^B-ion  of  $750,  or  the  usual  ten (10*) 
Sir  cent  of  the  gross  receipts  from  admissions,   the 
^asJon  charge  to  bo  not  more  than  $2.25  for  any  one 
person, 


»  «  • 


•  «»»»•• 


*.  Olroa  to  Report  Mr.   Jallu,  Glrod  ^-''^^^^^^^jf^^t^Vthrde^lft. 

^.^..^.  E^n«.  ...tin.  ^^»  -■  2Tt2*i,?o:°rJ^r3porr.  Car  Boad 

InConnecQuardSBaan's  ment  in  connection  wiwi  « 

!U«.^  At.  Mart  MUt. Races. 


•  «  • 


r-^  BOSItESS 


Coa^stion  Receives 
Gift  of  $3,000  from 
Hm  Guardsmen  for 
Silver  Tree  Day  C^mp 
A  Requests  Bd.Supv. 
to  Mike  Official 
koBPtynst  fyr  City. 


ni  i-|iri.  iir  n  m  frrr  -mfir-^--  ^"^-  "'^'^"^^  ^^^^  ^"^  "^^  ^"^ 

-*  .»  ♦V-+  hir  letter  dated     March  30,   1954,  The 

beyond  the  department's  budget  allowance. 

On  motion  of  Coimnlssioner  Her.     «,conded  by  Co^ssioner 

Coffman,   the  following  resolution  was  adopted: 

WHEREAS,  Th.  Ou.rd»>.n,  an  org«>i..tlon  ^i"*^^"  ^"  "■* 

^T  ♦u^  mym^r  vftcation  caM  program  for  thousanas 

to  finance  ^^^^'^^.^^^^''^tre  d^irous  of  furthering  the 
of  San  '^•^f  ;j^/^'JS".'de^rtment  at  the  Silver  Tree  Day 

r^'^'SirF^  i^PlS^g^oind Tnd  have  offered  a  gift  in  the 
Camp,  Glen  park  Pl^^ou,  ^^^  ^^  ^^^^ 

r^Jdi^  t^°fssrstrng^^:'operation  of  ^  Silver  Tree  Day 

6-10-54 


mii^ 


^t^~'^'-.- 


1 


RSI,  No.  1578 


Caapi  now,  therefore,  be  it 

RESOLVED,   thot  this  Conuoission  does  herely  gratefully  accept 
from  The  Guardsmen  the  gift  of  13,000  for  ^ha  sole  and  ox- 
elusive  use  of  the  Silver  Tree  Day  Camp,   and  does  hereby 
?i^Jd  ^  recommend  to  the  Honorable  Board  of  Supervisors 
iWfi^l  acceptance  for  and  on  behalf  of  the  City  and 
County  of  San  Rrancisco, 


fi)  T] t.iiil  Ylnlnt.lnmnr  ^r^^""-  ^    ''-'  ^?  ^^  ^^^^  ^^^  '^°^^ 


CoBBission  Requasta 
Police  Department 
to  Enforce  Art. 3, 
Sec.  32  of  Park  Code 
Relating  to  Distri- 
]ti\\m  "^  Hpnt^billS. 


Mr     Roy  Flamm,  Chairman.   Society  for  Preservation  of  Golden 
W  ^^«^  »  ,  ',      nrivilege  of  addressing  the  Com.- 

r,l^r;g-  inrtrriatil  or  Article  3.  Sec  32 
fr  ^r'^o*^  n^ly.  the  ai,trlt«tlon  of  PcUtUal  .nd 

advertLing  circulars  in  Golden  Gate  Park  and  tho  affixing 
of  «oh  o^lgn  Utorature  to  thu  vlnd.hl.ld.  of  parked 
^t^lles!     He  raque.ted  the  Co,ml..lon  to  «ek  the  en- 
JSr^nt  of  the  Hrk  Code  ty  the  Police  Department. 

On  motion  of  Conunls.lonor  Her.,   ~oonded  bjr  Co«.l..lonor 
Dlmel     Mr.  Flainm  and  hla  org«.l.atlon  «r.  thanked  for 
tS  ln*;e.t.  and  the  Secret«7  waa  In.tructed  t    re<r...t 
^letter,  the  cooperation  of  the  Police  Department  In  thl. 
matter. 


•  «  »  » 


****** 


(3)  ^-mr  m^>-»"  R^"'^^  ^^^  ^^'^^  ^^"°° 


Canp  Mather  Reported 
in  Readiness  for 
First  Arrivals  of 


SiJSmML 


Mr  Bartle  S.  Rolph,  Superintendent  of  structural  andMechan- 
T^Ii  H^nairs  reported  on  his  2^eek  assignment  at  Camp 
mtie^'^t  ^iic^'time  the  department  was  placing  Camp  Mather 
in  readiness  for  the  season  to  opon  June  2b. 

Mr  Rolph  stated  that  things  were  in  very  good  condition 
^  t^at  the  camp  would  be  ready  for  the  first  arrivals. 

********** 


There  being  no  further  business  to  "me  before  the  Commission, 
President  Sutter  declared  the  meeting  adjourned  at  A:00  P.M. 


Respectfully  submitted. 


fciL^cc^y'at^f'^9- 


'l^^OC-C^ 


Secretary. 


6-10-54 


San  Franoiaoo,  California 
Ama  2A,  195A 


tllliUI&& 


^SlU 


at  3:00  P.M. 

Tha  following  Conniaaionara  vara  praaanti 

Mr.  Louia  Suttar,  Pfaaidant, 
Mrs.  Hanry  J.  DipP«l 
Rev.  Eugana  A.  Qallaghar 
Dr.  Franeia  J.  Hara 
Mr.  Frad  D.  Parr 

«  «  t» 

b.    „,.„t  HTt  convened  tl»  «.tlng  >•  Acting  Chaman, 
Vle«-t»"Went  ftrl-  con"™  p-.,4dent.SuU«f,  who  w»«  i" 
p.ndln«  the  1«"  «;',i!ji^°'  ^'^gStter  wa.  fr^c-nl  jnd  pr,- 

:r/a"i^  -  -^-*--  !^  •"  """"• ""'' """"" 

Tcetlon.  ««J  financial  tr«i.actlon.. 

o|)«r«tion  and,  on  motion  »'  "-"TV,  „,  dir.ct.d  to  wnd  a 
^0«-l..lon.r  »•"'  ^'-^^trt^rCoZaalon'.  b..t  vlah.. 

'--i  "^  «^  r^vt:Snr,:^rrti°n^  rr -li  "^rr'a;; "-. 


;j|fflf|CATI0N8 


U)   ^o.  Ku^n.  ^.  ^or^'  "/^^^Ufon'^rtli^Borrrr^upaT- 
rr.rcrrrpSc.r;ri^aitlonal  land  «,ul»d 

for  McLaren  Park. 

u^r.,     aecondad  by  Conmisaionor 
On  motion  of  ^on-^^^^^^^^Sn  waa  adoptid, 
Dippel,  the  following  reaolution  waa  a    p 


IfcUran  Park  Land 
tliUtlAlU ' 


y^^]^ltiQn  Ifft     ^^"^ 


^»>a    for  aubmiaaion  to 
I^SOLVED,  that  ti^^V^^-f 'ji^^roluUo;  authori.lng  the 
the  Board  of  3jJ«7^-°/-;^S:.",rr  McLaren  Park  a.  foUcva: 
purchaae  of  certain  propertiea  lo 

ft-om  Thora  M.  Andreaaaen,  f^^^/.^^l'.^t^tk^JblST^l.bOO.OO 


w^iLtinff  for  approval  the  Sublaaaa 

'« rt^rfauf^^rc^ »"-  --'•  -  -  '-■"  "•"" 

yaar»  195^1955. 

..       of  Co-daaloner  Hera,   -conded  by  Commlaaionar 


CoBBiaaion  Approve  a 
Sublease  of  Calif. 


PuiQ^^tiqn  Hfti  ^^^ 


^.V».  tna.  m.  Co-l^on  do.,  ^-^^^^.^i;  "^^"^r,.. 
lease  of  the  California  Camera  uxuo  s 

6-2A-5A 


n 


-'^'•WT'-I'VT^  * 


\0g0Ljm 

I  in,  36,1580 


for  UM  as  the  department',  motograply Center    at  a  rental 
S Urs  W  per  month,  on  a  month  to  month  basis,  beginning 
^iJ  1     W5a!  a^  aukorlaea  subnisaion  to  the  Board  of 
^rileor.  of  a  reaolution  authori.ing  the  e«o«tion  of 
•aid  leaee  agreement. 


ing  fiaoal  year. 

on  motion  of  C««l.-ioner  H-r.,   je-nded  ^  Coo^.alontr 

Gallagher,  the  following  resolution  was  adoptedi 


Copiiftion  ApproYBB 
Contract  with  Asso- 
ciated Sportsmen  for 
jBtrol  Service  at 
Uto  Maroed  for  Fiscal 


RESOLVED,   that  this  Commission  does  ^'^^/PPy^^'/^^  *f^" 
^t  witi  the  Associated  Sportsmen  of  California,  for  spedsl 
ratrol  services  at  Uke  Merced  for  the  fi'^J^y/^JJ,  ^^^-5,5' 
-«Ih  -.rvloes  to  be  under  the  same  terms  and  conditions  as 
h^fet^J^    and  t^e  cost  of  such  services  shall  not  exceed 
IA33.00  per  month. 


Firsiision  Granted  (i) 
QmUc  Athletic 
Alloc,  for  Rental  of 
Bilboa3tadium,  Hon., 
July  5, 195 A  for  Inter- 
city Chan^ionship  Soc- 
cer Football  Game  at 
lOH  of  Gross  Receipts- 
InHr*»g«  Reouired 


From  Patrick  0    Regan.  Secretary,  Gaelic  Athletic  Assocla- 
ZTn  !J  sin  FV«ci'soo    requesting  the  rental  of  Balboa  Soccer 
Stadi^  for  Monday,  JUly  5.  for  ^^e  if --city  soccer  cham- 
pionship game  with  Loa  Angeles,  rental  being  set  at  ten  per 
cent  (lOJl)  of  the  gross  receipts  from  admissions. 

^       4.4       «r  rn«ni««loner  Diopel,   seconded  by  Commissioner 
On  motion  of  CoBBBlssioner  wipp**,   <^  *  condition 

Gallagher,  the  above  request  was  approved  with  the  c^^^ltion 

that  Insu;ance  coverage  in  the  «««"^»  °^  •i?^?^'^i'ies- 
Uability  and  15.000  property  damage  be  obtained  ly  the  les- 
see. 


CoBilderation  of      (5) 
B.P,H«gan*s  Request 
for  Back-rest  Conces- 
lion  at  Kesar  Stadium 
Poitponed  to  Meeting 
iif  km\  12.  1^^^«   ■ 


TTr-nni  Bernard  P    Hagan,  The  Hagan  Company,   855-^Oth  Avenue, 

^t  \l<*)  ottL  gro..  r.«m,  to  t^  City  for  ti»  p.r»lt. 

M.tlM    to  permit  Mr.  Hoyt,  Acting  Cneral  M«n.«.r,  m  i-. 
^tiw  in^eftlgatlon  of  .  n.wlr  <le.lgn.<i  b.ol.-r«t. 


W 


«"■  «°-1^8Z 


^„  ^  D.  Co.t.Uo    Attor.,^  -;  f^«-^':^^,:^'^- 
,1  H.  MlU.r  «•»•"■   ""^^"f  "ttorUlng  th.  Iwcutrlx  to 

pro«l.t.-  **''i",?'rtb^h^  ><.""""'n1na  Park  Co-l-lon. 
.nfr  mtc  «  contr«t  ^to  th.  ^^  ^^  ,j..„  gt,,i» 

rKir.r1:.monrtp rinl  moluaing  A»gu.t  15,  1955. 

on  ^tlon  of  Co»l..lon,r  0.mgher.   «=ona.a  ^  Co.»l..lon.r 
Wpp.1,  th.  following  r,«>lutlon  ««  .dopted. 


ninnnliitilnn  ""-  "^ 


tain  Court  Order  dated  June  4,   i"^?*,  num 

b-24-54 


i:-^e^*^'.iMiiMiM'', 


^^j^Wrii<0i'njju;,ii'7jpi 


St»iK:.--'?.'r::.' 


I^MQQ^XiQfiS 


CooBlstlon, 


(;o»l»''lo"  Approve* 
Coattnuwc*  of  Food 
^i  tofr«»ha«nt  Con- 
e,„lon  «t  K*»ixr  Stad- 
im  I  Pavilion  ty 
U  H.  V.  MiUtr 
[Vidow  of  S.H.Miner) 
Jo  aod  Including 
lltf,  111  l*?*?^' 


•  •  » 

At  the  «W.tion  of  C««i"i- ^Ti  "^  mU.r7f  tS.'  ''" 
rected  to  send  a  latter  •'^^•i^,^;:  "l.^*  leepeat  aorxapa- 
Co«i..ion..  action,  and  J^^^^^^^^^^^^^^^^^  fatThiab'ClS, 
thy  and  their  eateeo  and  high  regard  ror  n-r 

Mr.  Samuel  H.  Miller. 


Co^saion  Approve i(  6) 

Itaorlal  Day  Exer- 
eia»9  1955  in  the 
Bud  Concourae,  by 
the  S.F.County  Coun- 
cil of  The  Anerican 


ty  Council,  The  A«rlc«  '^e'-""'  ^'^^f  „,^rl»l  D«y  B»r- 
/«  of  the  a>na  Oonoourw  ^°' ."^°'"^i^'o„  M.^rl.1 
olws,  "nd  adting  to  conduct  »l«llar  wnric. 

Bay,  1955. 

r  c«ml..loner  Plppol,  aecond.d  by  Coi«nls.lon.r 

^rtS  cS^serylc.  In  the  B.od  Concour*.  on  Hay  30,  1955 
was  approved. 


(7) 


o     r    r«„«,h«ll    Division  Construction  and  Engineer- 
Fro«  Mr.  «•  ^-  ^'''^^!ii'j;elnc  Telephone  and  Telegraph  Co.. 
mg  S^P*'-^'^^"'':"^.'  f  •  "tiur  ^0  telephone  Unee  providing 
Tr^crro  ^Cc^^^ry  at  the  Seat  end  of  Golden 
Gate  Park. 

n„  ,«,Uon  of  Co-l».toner  H.r.,   -conded  by  Co»l..lon.r 
Su. jler,  th.  foU«ln8  r..olutlon  -..  -dopfd. 


I^fl,  ^Q,ise3 


Pnnni^Ufln  ^-  ^^^ 


"ni 


PBmiasion  Granted 
he.  Tel.  &  Tel.  Co. 
to  Change  Its  Service 
Unee  to  Arnv  Gun  Bat- 
t«ry  In  G.G.Park  - 
hric  Surface  Not  to 


RESOLVED,  that  thl.  ^Tt'^^^^.^^^r^^rrr^'-tTf  Th. 
3up.m.lng  Engln«r     Zl^'^C^Z  to  ch««.  U.  «r. 
pacific  T.lephon.  «.d  ^'^'^^^^.^^.tod  at  th.  «..t  and 

rd:r.i'r.«r.'iitTr  a"--^- ^^-'^ «» -'• 

dated  June  16,  195A. 


Request  of  Library  (8) 
Connission  for 
Transfer  of  Juria- 
diction  of  Certain 
W.  Sunset  Community 
Ctr.  Property  for 
Branch  Library  Pur- 
poses Postponed  to 
Mfcg    of  Auif.p  I<^^^ 


o    T    Clarke     City  Librarian,  requesting  the  Com- 
prom  Lawrence  J.  Clarke,  ^^^  ^^  uee  of  a  portion 

ndssion  to  transfer  the  Jf^^'»?"^°"-  ^  ^^e  purpose  of  erect- 
of  the  West  Sunset  C«--ity  Center  ^ o-  ^h'^  P^J^n  therein 
mg  a  branch  libra,,  bui^ngjhi^  ^^^  ^^,, 

rrrth:tratrr;::rk^Depart„>.nt. 

..  .e  direction  o^  -i-^^--^^^^ 

matter  was  postponed  ^^^^^.^^^i^^^est  an  opinion  from  the 
and  the  Secretary  wa a  dire ctedjo  J^''^»^^,^„°^,^ia  be  legal- 
City  Attorney  on  whej^-  the  1^^^^^^^^     ,,,,  the  19A7  Kac- 

ly  transferred,  ^•^""fy^.t  legal  procedures  were  to  be 
reation  Bond  F\and,  and  what  legai.  p  b-Z;-5^ 


i»^\fi?J*iy^^'f^'I''*f/t^'-  ■-■'^,'.'-'-U 


followad, 


jurtlng  Tlaes,         (9) 

jlgpiaig  Tournansnt 
piiy,  Lincoln  Golf 
Courf«,R«f«rr«d  to 

Initellatlon  of       (10) 
Dfjjjiing  Fbuntalns 

it  Big  R»o.   *^^ 
Plttonds  Referred  to 

Hr,  Rftl-pfa-    


From  E.  Chave.,  Tourn— nt  Director,  San  ft-ancisco  Buaines. 
UoMn'  8  Club,  reUUTe  to  tte  •••tgnwmt  of  •^"'^^^J 
fTtourna^^t  pl«y  .t  Linoola  hu*  (k>lf  Cour.*.   (Referred 
to  the  AetlDg  Qeeeral  Nftnager.) 


ft.0.  W.  A.  Clarke,  351  Hawlwood  Avenue,  requesting  the  in- 
stallation  of  drinking  fountains  on  baseball  diainonds  at 
Jht  Sg  Rec.  ball  perk.   (Referred  to  Mr    B    S.  ^olph.  Super- 
intendent  of  Stnictural  and  Mechanical  Repair,  for  his  i.- 
Mdiate  attention  and  action. 


M      -.  ♦     ni^  FroB  Mr     "Fixit,''  San  Francisco  Kews,  forwarding  a  letter 
F.S.Key  Monu«int     (11)   rroa  W.     '^^'     ^,,     ^  ^.^  Street,  asking  that  the 


to  Raceive  Annual 
Cltaning,  Scheduled 
for  IHll  Months  of 

mu. 


fr*  Mr's.  H.  H.  Bag>iell.  620  Eddy  Street^  ""^tl  "'f  v^' 
dirt  and  corrosion  be  cleaned  from  the  Francis  Scott  Key 
^nuJ^t.  (Referred  to  Mr.  Girod,  Superintendent  of  Parks, 
who  reported  that  the  statue  would  be  cleaned  in  the  fall 
^nth,;  in  accordance  vith  the  usual  annual  •^^•^f !;  '^^ 
statlni  that  the  corrosive  stains  could  not  be  entirely  re- 

moved.) 


^,^,^,,„  ,r  .nr.rn.tion.   to  C.  Ictaowledged  by  Secreta^T  and/or  filed: 


(1) 


(2) 


(3) 


U) 


(5) 


Ji.om  Michael  J.  Gaffey,  Chief  of  Iblioe    ^d^'J^^f  ^* 
Co«ission',  request  regarding  violation  of  Article  3,  Seo- 
t^J2  of  the  park  Code,  would  be  a  matter  of  a  8«;-ral  or- 
der trPolice  Patrol  Personnel,   directing  them  to  t^e  ac- 
tion^Snst  persons  who  distril^te  can^ign  literature  in 
th«  nark  or  place  it  on  parked  automobiles. 
ZJ^tiZ  Po.t.  A«rlc.n  L.gton.  th»klng  f  '^--t;*^" 
1m  .t«ff  ror  th.  .plendld  oo-oi»r«Uon  MclTed  In  th. 

War  Hi«>rl»l  In  3t.lfcry'»  3iJ»»"  on  M»y  30,  "»*• 
ftl^h.  Bo«-d  of  Suponrlwr.,  .nclo.lng  oopy  of  th.lr  R..0- 
^i,Tfh    UUI.  .uthorLlng  trmrf.r  of  th.  I»«l""« 
JSlicS  StlblT.i  B.lbo.  I«k  to  th.  Jurl«.lctlon  of  th. 

^r^rR^^^'a''  ^d"c:^..ponding  Socrotary,  r.port. 
TnTth*  ;i^n  of  oftlc;r.  of  th.  AuxlU.ry  of  th.  *«ph. 

Jro»''f.rA:^.^"Hf.:n;««din.  .  l-tur  fro.  th. 
a~c  U  jToJ  I.prov«-nt  Club,  »d  ^""i'"-';/^^^^- 

,„.:,  proftin^  7^°j,j7,,jj':;  /.f.  •^Hrc'o.sraiorin 

freeway  purposes,  and  oiierxng  w 
opposing  any  such  freeways. 


n 


(1)  HflTtin  ^^^^"^  Rerrftfit.lon  CflHtiBr  SiU 


Mr     Duane  Anderson  and  Mrs.   J.  A.  Wooley,  ^^P^J-f^^^^^. 
te;«/f^llaF  Pirentil  Club,  addressed  the  Coanission.  request- 
frr>!t  S  sJ^  tfbe  selected  for  the  Hayes  Valley  Recrea- 
tJL^intiJ  be^cJanTed  fron  the  originally  selected  loca. 
ti"  TZ  Ten'r  t^tion  of  Grove  Street     between  Bachanan 
«d  La^a  Street.,  a.  referred  to  in  R-^oJ^^^/^^'^^^ 
^.tlnTof  November  12,   1953.     They  asked  that  if  the  site 

6-24-5^ 


'mi^^^;^m 


k%:.'S'j^?p 


lu 


lOftllHITiT'^*^  **"  nUTJQATM 


CoMlMlon  Raafflrmt 
Location  of  H«y«a  Val- 
I17  Storeatlon  Center 
lad  tequlret  Certain 
Stlpolatloni  vlth 
CtUfomia  Brewing 
Coiptngr  to  be 


..re  to  be  oh««.d  and  relocated  in  the  ••«'^=,^^;«^ 
th.  bloek    certain  ttipulatlone  be  «ade  by  the  Co^iaaioo 
iSoS  !Sild  P^  Jeiuard.,  inrxre  the  •ttracti^n...  of 
Se  wJISou.;  property,  and  reduo.  the  nuleanoe  ralue  of  the 
varehouae  operation  to  ita  abiolute  mlnUuB. 

Mr.  Robw-t  A.  CUrke,  repro-ntln*  the  California  ^Inf 
Colony,  reported  that  It  would  be  »oet  di^oult  ^'  *^ 
oSSS  to  rellnquleh  the  warohouae  property,  "^^hat  o«. 
SrSlpuUtloTa  rafardlnf  the  »rop.rtjr«a  ua.  »»J^*i^ 
btw  agrUd  upon  and  aubmltted  to  the  City  Plannlnf  Co-1- 

alon. 

Mlowln«  a  Mil  and  thorough  dlaoua.lon  In  «»»^^^|J;^^^» 

Dlppel,  the  following  reeolutlon  waa  adoptedt 

RBSOLVED,  that  thla  Co»laalon  does  herely  ^'^^^  i!tJ/*'*I« 
tlon  undir  Reeolutlon  No.  15e>4,  -etlng  o'^f^^'/^^'" 
dealgnatlng  the  e.ate m  .action  on  the  ««th  •!<»•  »f  *^ 
sllliS.  belween  Buchanan  and  Laguna  Street.,  to  be  the ^f 

of  the'aaye.  V-U^J-o-^-^^^^^^^^^  ^^^^Un 

idi  by  the  CaUfomla  Brewing  Coa^any  at  if  ^^r^-  prop- 

•r^  ud  that  wch  atlpulated  re<iulre«ent.  be  agre^  J?  ^  . 

!ll?i!rb;  tLd  co-w  and  coovleted  to  the  Mtl.factlon  of 

:Si  ISJrSlut  «r?S  DeparSnt  prior  to  the  con.tnactlon 

of  the  recreation  center. 


1 


ieiion  on  Channell-(2) 
Mtion  of  Groat 
Higbwy,  LlKColn 
*7  k  South  Drive 
Poitpooad  to  MMtlng 
Hf/lMTirt  12.   ^^^' 


Mr    Roe.  Shoaf.  traffic  .nglneer,  Department  of  Public  Work., 
«;ea^S  befor;  th.  CoBBl..don  to  preeent  three  alternate 
JS^rfor  the  propo«d  channeU.atlon  of^t^'/^rlS^f 

r^th-^'TiaS'aSni^tLrth^^^  f^^.^;-™" 

rDuckel  for  the  acceptance  of  Wan  No^^.  «^^<^  «~^^  »* 
developed  at  an  e.tlaated coat  of  129,100.00. 

Mr.  Ernest  Bom.  San  Ptancleco  Planning  and  Housing  Aasocla- 
fl^  ISJess^rihe  C«-nlsslon,  endorsing  f^*-  "o  2,  which 
wt^d  clo«  South  Drive  and  convert  »Jor  traffic  to  a  park 
:^ail  ft  !?^Avenue  ^   Lincoln  Way.  This  plan  carried 
an  estimated  coat  of  $6^,000.00. 

Mr  Julius  Olrod.  Park  Superintendent,  "f  "•''•J.J^^lJ^iJ^ 
^;  ^.t  advantageous  fr«  the  park  standpoint,  It.  e,rtli-fd 

ooat  being  |106,000.00. 

deviwd. 

B-  Co-i.ilon,  .t  the  »«ge.tlon  of  Co™l..lo»r  P.rr,t*«tod 


01>^''' 


■T.!??S?3fj;, 


W.  Shafcf  aai  his  d«pftytiBWi*  ft»r  th«lr  o««op«ratlon  •nd  in-. 
Ur«st  In  thi»  wtUr,  and  oa^llawUd  him  an  hit  thoroufh 
and  i#aliMSaUTarad  pra»antaUoo  of  a  aoivlax  and  involvad 
probUa* 


(3) 


ill,  h.m^ 

Raal  Extension  of 
Tia  Qranted  to 
ttfMy  Could,   to 
lagntt  12,  19Si^ 
to  Cooply  With 
CoDditiona  Stipulated 


Q^)]^i,  ahfluhoat  >  •'??  TORT  sirma 

Mr  Barney  Gould  appeared  before  the  CommiBaion,  accompanied 
fcyMr,  P*ter  Van  Gelder,  repreaenting  the  cltliana'  Committee 
to  Sara  the  Showboat. 

Mr  Van  Qelder  reported  that  Mr.  Oould  had  not  one  condition 
of' hie  JUly  1  deadline,  having  obtained  the  required  certifi- 
cate of  ownership  of  the  3S  FORT  SUTTER,  but  that  he  would  be 
unable  to  meet  hie  second  obligation,  that  of  posting  a 
♦75,000.W  bond  on  or  before  JUly  1,  1954.  He  stated  that 
Mr  Geuld  and  hie  associates  had  found  it  extremely  diffi- 
cult to  find  financial  support  without  a  firm  contract  with 
the  City.  He  aleo  attributed  the  delay  to  their  inability  to 
obtain  permits  pending  an  opinion  of  the  City  Attorney  which 
had  been  rendered  only  a  few  daya  previously,  i.e.,  Opinion 
No.  858  of  June  21,  195^1. 

Pbllowlng  a  full  hearing  of  Mr.  Gould's  efforts,  on  motion 
of  Coonlssioner  Parr,  seconded  by  Coomissioner  Dippel,  the 
following  resolution  was  adopted: 

RflnulutlffTl  Mq-  1S85 

RE3GLVBD,  that  this  Coaanission,  having  fully  heard  and  con- 
sidered the  request  of  Mr.  Barney  Gould  and  his  aasociate, 
Mr.  l^ter  Van  Gelder,  for  an  extension  of  time  in  meeting 
Mr*  Gould's  obligation  bjr  the  deadline  of  JUly  1,  1954,  does 
hereby  grant  to  Mr.  Barney  Oould  a  final  extenaion  of  time 
to  Thursday.  August  12,  195A,   with  the  firm  direction  and 
instruction  to  Mr.  Gould  that  this  extension  shall  serve  as 
an  ultinatum  to  hlra  and  hia  aasociatea,  and  to  all  interested 
persons,  that  if  the  conditions  and  requirements  set  forth 
In  the  agreement  handed  him  under  Resolution  No.  U94,  meet- 
ing of  April  8,  1954.  ahall  not  have  been  r-rformed  to  the 
satisfaction  of  this  Commission  on  or  before  August  12.1954, 
this  Connission  will  at  that  time  discontinue  Its  negotiations 
with  tt.  Could  toward  a  contract  for  CaUfomla  Showboats  Inc. 


In  addition  to  those  persons  already  mentioned  as  representa- 
tives of  specific  organisations,  the  following  persons  were 
In  attendance  as  representatives  or  delegates: 

)#  Jtoes  W.  Griffith,  Member  of  Parks,  Recreation  and  Real 
Estate  Connlttee  of  the  1954  Grand  JUry. 

Mrs.  Meta  Rothschild  and  Mrs.  Moses  Lasky,  representing  the 
League  of  Women  Voters  of  San  Francisco. 

Mr.  Roy  Plamm  and  Mr.  Jack  Hlllmer.  Chairman  and  Secretanr, 
^^pectlvely,  of  the  Society  for  Preservation  of  Golden  Gate 
Park, 


6-24-54 


'iMi-. 


iihiiii  THiiif^*^ 


ijBUJlTil  Service 


Progress  and/er 
flya^  ftivnenta 


iesloner 


(1)   ggn^iiril  S«fTlfit  ini  rT"T*^  AnftfliBfenf 

On  notion  of  CoamieBloner  Heri»  Moonded  fagr  C 
Dippel,  the  follovlnc  reeolution  wee  adoptedi 

RESOLVED,  thet  all  teiq>orary  Non-ClTll  Ser/loe  Appointments 
in  various  claeelficetions  represented  by  RequisiUons  Nos. 
T-1025  to  T-1037,  inclusive,  aade  by  the  Acting  General  Mana^ 
Mr  and  certified  ly  the  Secretary  during  the  period  JUne  10, 
195^  to  Jime  Uf  195A,  are  hereby  ratified  and  approved;  and 
be  it 

TORTKER  RESOLVED,  that  a  report  of  said  appointments  be  trans- 
mitted to  the  Controller  and  the  Civil  Service  Coiamission. 


(2)  fcar'^"   ^qfl/""  ^'**^  Pavnants 

On  motion  ef  Ce«lssloner  Hers,  seconded  by  Commissioner 
Dippel,  the  fellewing  resolution  was  adopted: 

RESOLVa,  that  for  the  best  Interests  and  proper  conduct  of 
the  Recreation  and  Park  Department,  the  Controller  be  and 
is  here*y  requested  to  approve  the  following  Progress  and/or 
Pinal  Paymentsi 

To  Shoreline  Planning  Assoc. of  California   «  375.00 
Dues  for  year  ending  6-30-55. 


gLmtsa. 


To  Director  of  Internal  Revenue 

For  Harding,  Lincoln  and  Sharp  Park  Cafes, 

Period  ending  6-30-55. 

(c)   Jtf«  MRRCED  SPDfiT  ^^^  PATROL  SERVICES 
To  Associated  Sportsmen  of  California  - 
12th  &  Pln.Payasnt  -  Period  ending  6-30-5A. 


|b6.00 


(d)  ?ffM{?TP"^-'^'^fiftNg'    -SHELTER.  KSZAR  3TAD. 
To  Robert  L.  Wilson  -  1st  Payment  - 
I^riod  ending  5-31-54 

(e)  Apptl,  PAVIMG.3    r,7^  GARDENS  -   Q.S.W.#377 


•^3.00 


U,32A.05 


To  Malott  &  Paterson-Grundy  -  1st  A  Pin.Payt.|l,054.00 
Period  ending  6-14-54^. 

(f)    INSTALU«N  MAGieSITE  FLOOR  ft  BASE,L0DGE  DISWASHDC  ROOM, 
-  oa.w.  #353 


To  Jtelott  ft  JtoUrson-Grundy  -  Ist  ft  Fin.Payt.     $427.00 
ftoriod  ending  6-9-54. 


To  Ralph  Murray,  Director  -  Pinal  Payment-      f 1,3TO.30 

To  be  B«de  upon  completion  of  Sunday, 

6-24^54  (credit  modification  authorised-$U.02) 

To  Watkin  ft  Sibbald  -  Third  Payment  -  f  19,921.^ 

Period  ending  6-13-54. 


(more  on  following  pege) 


6-24-54 


Ii«i.  Ho.  1567 


TIDNS  (oontlnuod) 

To  Watkin  &  Sibbald  -  bth  i  Wn.Payt,-     12^,415.20 
I^riod  ending  6-18-54. 

(J)  COMSTRUC, GUEST  CABINS  It  WHSE,CAMP  MATHER, Contract  #U3- 


To  Robert  W.McCllntock-4th  4  Fin.Payt.- 
Feriod  ending  6->18o54. 


|U,083.84 


(k)  COWtlUIC.ADD»L  QUaRTEBS-PRIMATES  &  PANTHERS-S.P.ZOO  GDNS. 

To  Antone  Petersen  &  Sona-lit  6  Pinal  Payt-  f lb,5o5.37 
Period  ending  tril^iU, 

(1)  REPAIR  TO  DSUUT  ION,  HEAT  IMG  BOILER,  ST.  MAMT'S  PLAIGRDUW) 


To  Douglasi  Insulation  Co.-lst  &  Fin.fayt.- 
Period  ending  6-20-54. 


$148.00 


To  I^an  &  Ue,  Architects  -  2nd  Payment  -        f  1,488.22 
For  professional  services  rendered. 


•  ••«•#«»*• 


(3)  iSrtffTfP^""«  "^  "^^ 

On  motion  of  Commissioner  Hers,  seconded  by  Commissioner 
Dippel,  the  following  resolution  was  adopted: 


^^nsinna  of  Tine 


RESOLVED,  that  this  Comnission,  on  recommendation  of  the 
Acting  General  Manager,  approves  the  following  Extensions  of 
Timet 

(a)  CAMP  MATHER,  CONSTRUC.  11  CABINS  ft  WHSE. -Contract  #143- 

To  Robert  W.  McClintock  -  an  extension  of  32  days,  tnru 
6-25-54,  in  order  to  obtain  a  number  of  hard-to-find 
necessary  minor  items. 

'(b)  REPAIR  TO  INSULATION, HEATING  BOILER, ST. MARY'S  PLAYGROUND 

To  Douglass  Insulation  Company,  an  extension  of  22  days, 
thru  6-20-54,  due  to  more  than  a  month's  delay  in  receiv- 
ing necessary  materials,  and  the  completion  of  prior  work 
coionitment  at  S,  P. Hospital, 

(c)  MIRALOMA  GROUtDS  AND  FIEIDHOUSE-Contract  #130A, Control- 
To  M  4  K  Corporation  -  an  extension  of  36  calendar  days, 
thru  July  30,  1954  -  due  to  ground  seepage  preventing 
bringing  in  of  heavy  equipment  on  grounds  and  other 
delays  beyond  control  of  the  contractor. 

(d)  WEST  SUNSET  COMMUNITY  CTR.SIIE  IMPVTS. -Contract  #126, 

rpntrnllarU  #2075 -    , • 

To  Martinelli  Construction  Co. ,  an  extension  of  45  calen- 
dar days,  thru  JUly  30,  1954  -  delay  due  to  the  work  of 
others  involved  on  this  same  site. 


f 


(^)  Mni1Uln**^^°Ilfl  gf  Contracts 

On  motion  of  Commissioner  Her*.  ,  seconded  by  Commissioner 
Dippel,  the  following  resolution  was  adopted: 

6-24-54 


*Siimim:ii-^ii>p:  ■ 


^^j^^^T^'^'^yafgwg^'^ 


a'^m^jX^   ^.L*^> 


-^.-r*** 


I 


jg^^jj242J2fiHS  (eontlnuod) 

RE30LVBD     that  for  the  best  interests  and  proper  co^"°V^°f 
*^-*'^r'  fhf  STrUuon  and  P^rk  Depart-«nt,  the  Contrf  ler  be  ana  1. 

ii2Bi»^  "ZZ  requested  to  aj^rove  the  following  Modifications  of 

Contracts i 

To  Bngelhardt  &  Shaw  -  Installation  of  water 

lines  for  protection  of  new  buildings  against     ^ 

fire  -  an  jpgrflftW  of 

To  C.  J. Collins  Co.^"  vitrified  olay  pipe  to 

trap  gas  to  prevent  escape  thru  drain  tile-  ^  ^^^^^^ 

^  ^ncpeaae  of • 

Cc)    Wm,  ^V^.^..ntr^TX  #n7-^-»^^rnl>r.  3n?-MrHl1  f KftUQB  l.~ 
^^  To  si  Q  Construction  Co;,-  necessary  conduit, 
outlet  and  wiring  for  exterior  electric  clock 
at  fieldhouse,  ftfi  JncrgaM  o^ *  ^* 

^^  io  M  &  K  Corp'nlmove  exit  fixture  to  new  loca- 

tion  to  suit  Job  condition-new  fixture  re-          ^^^  _^^ 
quired  -  &a  ^TlfireflW  o^ 

^^   To  M  &  K  Eo^'nlS^inganli  install^       nee 

essaiy  conduit, outlet  &  wiring  for  exterior  ^ 

electric  clock  -  Uk  incrflaflft  of '  -" 

Sc.M.pilet.-  Block  in  E.4  W.  pergolas  for 
prot;ction  against  vandalism. -fin  iafimaa  of      125.00 

K  C.M.SIlet.  .  dirt  removal  ^Ifi  ^-r^'^^  ^^.  .,,.  ^ 
lower  portion  of  service  road,  fifl  iDSISMft  of  $150.00 

To  CM  Klets-Removal  and  replacement  of  con- 
cret;  ra^.  west-end  sidewalk  and  top  step  of 
stairway/ilong  seawall-ftB  lasmflfi  of.    .    .    .  »110.00 

(i)  W  SUNSET  COMMUN.CTR.Srre   IMPVTS.-Contl26-Control'r3  2075. 

of  3  cast  iron  valve  boxes  in  lieu  of  3  con- 
Crete  boxes  -  &&  JngMftflg  °f 

^^'  T;  c".Coilins  CoMnstailatlon  of  necessary 

conduit.outlet  &  wiring  for  e^'^^^f ''^^  ^3^.50 

clock  at  fieldhouse  -  ftfi  laaisafla  of *^A.7u 

(k)  W  SUNSET  C0MMUN.CTR.BLEACHERS-Cont.U6,Control'rs  3113- 

Tl\'^:^"ol  .  Son-  side-U^lTwork  behind 

tese^lll  and  softball  bleachers.  Sfl  iDSISAH  -$870.10 

,         ,   ,     (1)  MIRADOMA  P/G  SHE   IMPVTS.-Cont.#130A.Control»rs  1301- 

mceled  by  Item  (c)      ^x/  "^-.    ,..'      c  _^ 

or  Resolution  fib  13,  Mnfl  1 H  fflU OB  ^  raising  existing  retain- 

:<eeting  of  8/12/5A.  To  M  &  K  Corporatl^  l/^Ses  of  playground  - 

(Error  in  Calculation)  Ing  walls  to  conform  to  grades         piaygr^    ^    ^  ^^^^^^ 

an  ir-^^^»Q  of .  .  .  .  • 

fa-24-5A 


i 


Liftcations  or 

J  jjjjafijii— — — 

(continued)  (n) 

(o) 


teontltwed) 

IlindalUn  -  U  iastaufi  "^ 

!?  ".^f  n^ni.'  r„„:  rf  rjx  t.^  -.  ■»-•- 


(p) 


(q) 


(r) 


(8) 


To  wTrEircUrJon^l^-lnstalling  electric 

outlets  arri  equipment,   etc.,-  ftfi  ilisma^  of »250.OO 

coet  to  actual  cost  -  fift  iasmfla  of '^^ 


(s)  PrT^B^f  f?v  ^^'^^ 


m  Ho.  x^*?Q 


H-,.,  seconded  by  Commissioner  Dippel, 
On  motion  of  Commissioner  Herz,  »e^onded  oy 
the  following  resolution  was  adopted. 

Ux.-^  --Ti'  rd  rr.Teprrirr.:^^^^^^^^^^^^     --^ 

^eru:rttrtrappTove'tL  folUng  Request  for  PV^ds: 

(a)  Ifi^ISfflfiS  Tn  ^mr"""^'^^^°^  ^"'^ 

^mB  ^mrnr^^'^^^Q"  312  300  03  *    ^81.50 

333.351.12-03  Materials  &  Supplies- 

Canned  Good9_&  Dried  Rruit-  ^^^^^^^^ 


700.00 


Commissary  Division 

312.130.03-2 
Temporary  Wages- 
Commissary  Division 

312.200.08  1,000.00 

Contractual  Services- 

«.   1-4-.-  Camp  Mather 

Commissary  Division  .^^^^ri-tions  where  funds  are 

(Transfer  of  surpluses  to  appropriations  w 

insufficient.) 

^990  '  ^'^•°° 

Unexpended  Balance  Funds- 
Real  Property 
(To  return  um.«d  b.l.nc  to  H..1  ProP^tj,  Account) 

312.500.122  4,497.75 

'^\^-^^r  neia. 

("o'Xn  unu«a  balance  to  Appropriation  312.500.122) 


Coumissary  Division 

312.200.03 

Contractual  Services- 
Commissary  Division 

312.200.03 

Contractual  Services- 
Commissary  Division 


312.500.35 

Fence  -  Larsen  Park 
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tmmmtmmmitmmm 


I  ngjigjirTlPMS  (conUnued) 

l_^5^  (a)  IBftUaaifia  (continued) 


S^iri-Ueneral  Division      Salaries-Teap. Replace. 

nenta 

(To  tr«.rf.r  to  Approp.  AU.U9.0l  th.  portion  ^""^Jj 
to  fund.  approprLtod  l.t  Quar.  for  p»rt-tlM  R-IU  Matron- 
«tTJn  St,  bat  not  included  in  Salanr  Ordinanc.) 

;ranrc;*d  Conatruction.      »tarUl.  &  Suppli.a- 

o         tfc4'Waa'n  Canm  Mather 

^r  T-  hnse  of  dividing  curtains  and  Window  ^^i^^^-^/^ 
installed  in  the  new  and  remodeled  cabins  at  Caap  Mather). 


119  500  OL  312.200.01 

Recreational  Units  ^"«i- 

(To  clear  encumbrance  documenTis; 


700.00 


312.500.66 

Harding  P&rk  Golf  Course- 
Protective  Fence 


312.500.32 

Elk  Glen  Lake  Pump 

House-  Standby  Pump 

-ditto- 


2,261.50 


UP.U 


312.^100.03 

Equip«ent-Co«nis8ary  Dlv  appropriations  to  appropria- 

^M  'T.fElk'^i  "ke  RZir-Ttand-by  h^,  to  supple- 
^t  Z  l^aS:  ai^ila^^  provide  sufficient  n^ds  for 
contract  bid  -111,501.92.) 

^»5if|JS^Jr^-   contractual  S^SS^t^n  Division  U.OOO.OO 
2^*300  01  »fct.  &  Supplies-General  Div  s  on     15,000.00 

(Ad;anc;  allotments  for  seasonal  requiren^nt.) 


A12.^00.01  EquipToentUleneral  ^1^»J°^ 

(Railacement  of  Equipment.   R^otog.Ctr.  t     905^ 
/  H  "  Chain  Saws  needing  rep.  J^2S2*22 

^12.^00.08  Equipment  -  Camp  Mather 


1,990.00 


950.00 


^8.  Ng.lS91 

Jrders  for 
SwTlce  or 

M 


(b)  f^T^r^  fQ^  Sffrvjcft  or  Worlt 

on  motion  of  Co^issioner  Her.,   seconded  ^  Co«issloner  Dippel, 
the  following  resolution  was  adopted. 

BKSOLVKD,   that  for  tO.  t,.t  ^f  ^^J^^.^^rr^^^.^^'^-tTa 
B.cre.tlon  and  Park  ^^J^^^,^'o^°aerafir  Service  or  Work, 
requested  to  approve  the  following  uru 

(a)  To  Abbot  A.  Hanks,   Inc.,   62A  Sacramento  Street  -  #178.50 
^^   fcr  making  engineering  tests  (concrete  core 

UL^s),  North  Beach  Fleldhouse  and/or  Bath- 
hoISe,   not  to  exceed  the  amount  stated. 

(b)  To  United  States  Steel  Corporation^  Ame^can 

Z  SfaUatrrftft.   Chain  link  fencing 
at  San  Francisco  Zoological  Gardens. 


6-24^5^ 


'**^J»i 


0^  Yft^y§ACTfl)NS 


(o)  To  iMDiic  UtilltU.  Con-iiilon.Hstch  H«tchy  Bti.     1350.00 
for  •lectrlc.l  work  consisting  of  hooking  up 
5  olactrlc  wUr  hoators  at  Canp  Mathar. 


(7)  Raquaat  to  Carry  Pbrward  Unencumberad  Balancas  In  Spaclflad 

On  «»tlon  of  Co-daaloner  Hart,  aacondad  by  Co-laslonar 
Dlppal,  tha  following  reaolutlon  waa  adopted: 

♦  ♦«  c.r«  RESOLVED,  that  thla  Connlaalon,  on  f««««;<*'^*'"  ^J,^., 

5^,t  to  Cari7  ^^     »  mnagar,  doaa  harely  roqueat  tha  ControUar 

^''^  'Z.  T^^Z^t  ^r  iao  m  195^-1955.  for  the  purpoaas 

^^;::i^l,^  Sr:rhalow  aeaignated     t.e  unoncu^herad  halancaa  In  the 

■"■""  following  aH?roprlatlonat 


ie»J!oJ522 


312.500,32 

312.500.b6 
312.500.77 

312.500.79-5 
312.500.88 

312.500.88-3 
312.500.119 


312.500.122 
315.500.01 


312.t300.03 


I     8,800.00 


Elk  Glen  Lake  hisap  Houae- 

3tand-by  Pun? 
Harding  Park  Golf  Courae- 

Protectlva  Fbnca 
Sutro  Helghta-Sonrey  Plana  4  De- 
velopB»nt  (Master  Plan  appvd.  ty 
RAP  and  Art  CooBilaalona) 
Zoological  Gardan»-Add' 1  Cagaa 
Kesar  Stad.-Hoapltallaed  Vets' 

Shelter 
Kesar  Preaa  Box  Reconatructlon 
(Space. &  Requeet  for  blda  being 

prepared) 

New  Russian  Hill  Bark 
(Master  Plan  appvd.  by  R  &  P  ana 

Art  CoDBdsslons) 
Balboe  Soccer  PVy^tball  Field 
Sewage  Dlapoaal  Weld-Camp  Mather 

(To  extend  capacity  of  existing 

Sewage  ^2^r;^^^^''>  188,692.53 

McLaren  Park  Land 
(Bal.Em.Do«naln  Raaerve  »l<^'>2°-!° 
(Unencumbered  ,,  2fl.?83»W 


7,600.00 
U.900.18 


1,75A.81 
568.00 

76,500.00 


10,600.00 


19,656.36 
4,950.00 


(8)  Requeat  for  Approval  of  IH^aae  of  Milk  Dlspenaar  for  Use 
nti  ^i'W  Mathar 


On  ..otlon  of  Co-^.sloner  Hers,   saeondad  t^  Cos«l.alon.r  Dip- 
pel.  tha  following  reaolutlon  waa  adopUd 


hB.  »fl.lS93 

"'•quest  for  Approval 

of  Purchase  of  One 
Alk  Dispenser  f»r 
Cop  mther  -  Cost 


QgipiMti«m  Hflf  ^^^^ 


^^uMi  ^r^^  lit^gTaif.'  S^.  haraby  request  tha 
aafaguards  ^^7^.*^LJ^;,  'and  the  Controller,  to  ap, 

M^or.  the  Board  of  *-»^J?''^iJ"dlspenaer  at  an  eatl-ated 
prav.  the  purahaj.  o^"*  ^^^1^,  .^iJl^  i„  tha  194?  Bond 


6-24-5A 


>  me  '^'w^'*^-  *K--'  ■ 


^^y^Jl^mSi^ 


(ootttlnu»A) 


(9)  -^-v^- !j-in:::^^^ 


00  i^Uon  of  Co««l..loner  H-r..  -^^^ir^Sl,^^"''"*' 


^gJb«iL29i 


fl^m^.;Mftn  ]^f*-    1^^^ 


^,t  for  A  Sup. 
lloo  of  1^32.72  for 


«3ol™,  that  «.i.  co-i^»;^f^  :r  j:rc«:uon*ta 

.We  la  tb.  «««»*  of  »0»;2m^    to  BrovUe  the  ^jaitlonel 
S?i  t^?e  for  the  ye«-  eMlng  Jto.  30.  1955. 


'"» ?xiJron%?Tis:"iiX«^^^ 


j^lt  for  A  Sup* 
^iMRttal  Approprla- 
UoB  of  15,115.00 
for  StUnr  of  F  4«4a 
int.Enginear  I, Civil, 


.    ^       -  u..,..     iiecondod  ty  Comnissioner 

s" -ru.ff^j^ST.oS.r.  ..?^.. 

I^pfl^^^lttan  No.    159!i 

rB:r  orsu^Tr^r.^^^^^^^^^      -.is:?^^- 

Supple«anta  A|^-Pli*^X,^:tTo.npen.atlon  Reserve  to 
the  Racreatlon  and  P^^^^i**^''^,^  oi(Permanent  Salarlea- 
the  credit  of  Appropriation  ^J^.lW.DX  V  ^^^^^^^  ^t 

mineral  Division)  ^/-J^'^^^f  I'^civlf  (l^^-J^)  -'  ^l 
ooe  (1)  F  ^^t.'"«^th    for  t^e  period  Au^^  1.   1954  thru 
rate  of  Ub5eOO  per  «>"^'  ^"^^J^  ratablished  by  action  of 
June  30.   1955,  thl.  position  ^^f  ^^»^,,„,fieation  of  the 
the  Civil  Service  Cotmaisaion  ae  a  r         ^^     5  00^^55.00) 
poaltlon  F  ADla  J'^^^'^i^iT^'ion;  Sd^the  Civil  Service 
Jre-ently  occupied  tyWa^ne  H;^'-"^'^  ,^„,  ,He  Annual 

CoHBdaalon  be  ««^/»  ^"^jL'^i.ct  the  foregoing  change. 
Salary  Ordinance  to  properly  reix 


Iieht  Harbor 


miflii^H^^""  Mo-   ^^9fe 


1         «r>  recofflroendatlon  of  the 
^SOLVED,  that  thl.  <=o»»l"l»;^°  „  u,e  l.»..noe  of 

Acting  Oenerel  m^r^  Jfc^*"  li-^"*  '-"""•"  f  tl«., 
r-n^lftrorrtS  --.-et  .aoht  «.r.r  ..  foU«.. 

Rate 
(a)   rfiifttlAHRHT  Ir^^^t^SES 

QmiC 

HABDU)  R.  ALMQUI3T 
JJEPF  CAKLL 

JAMES  W.  EaiOTT 
(Tsfd.froin  Berth  134i 
JWN  E.  KLOPFW 

'jrr:i;T=t^"t.««r'-»*' 


KEVIN-A 
LEEJ^NI 

EAGRE 

CAROL 


Rate 

201B  t  5.00 

130  7.50 


133 
U 


7,50 
7.50 


r-^^ 


•^•'V-i^'  ■■•  '':f.'-''}iin:'':^'>^^-"i 


^'^3 


0iJtii  TBAHa^°^">^^ 


jacht  Harbor 
Hiring  Licenws 


mnnBBB  »ps"^ss 


EDwSS^imRE  HI-CAP                   187               15.00 
(Pohad.  boat  from 

HENRY  H.   BRIGHAM  VELTOO  II                   5                 ^ 

RICHARD  T.   SIEMENS  DUSTY                         53                   ^,5^ 

T.   STEPHENS  I^EBIT 

VERNON  B.   EIi)ER  '^ 


(12)  Costs  of  The  Guardsn^n's  Sports  Car^Road  Races  Held  in 


-4r  T  '^.:xx':^^  i.rr:^f 

t  T^lctZ^  wJth  the  installation  and  dismantling  of 
tleac^rs  a^d  destruction  of  plants  throughout  the  section 
of^lden  Gate  Park  reserved  for  the  road  races,  totaling 

(935.10. 

On  motion  of  Conunissloner  Herz,   seconded  l^  Co^nissioner  Dip- 

pel,   the  following  resolution  was  adopted: 


Ccniasion  Accepts 
4  Approves  Report 
sfE^nses  &  Dama- 
ns In  Connection 
Kith  The  Guardsmen' s 
Sports  Car  Road  Races, 
G.O.Park,  Sunday 


RESOLVED     that  this  Commission  does  hereby  accept  and  approve 

?Srs«retax7  be  «.d  U  herely  -'"f  ^f  t.re^en2s  « 
their  performance  bond. 


#  »  •  •  • 


•  »  •  •  • 


(13)  Acting  General  Manager  and  Secretary  Authorised  to  Act  for 
rfrniffnlff"^""  ^T\wi  My  Recess.  — 


ictlng  Gen.Mgr.  * 
Secretary  Authorised 
1  to  Act  for  Commis- 
«ion  During  July 


on  motion  of  Commissioner  Hers,   seconded  ty  Cor«.issioner  Dip- 
pel,  the  following  resolution  was  adopted. 

RESOLVED     that  this  Commission  does  herety  declare  a  rtcess 
RESOLVED     that  uiis  General  Manager  and 

during  the  month  of  W,  *™  J  .     l^^^^^  all  necessary 

the  Secretary  are  hereby  authorised  to  ef fee 

transfers  and  execute  all  -f  ^^^^.J^^^s  ^.i,'^^^^ 

'"'''\Z  Tr  ird:;^rt:^nrdu^inj  the  period  of  the  Co-nis- 
operation  of  ^^^  J^P^'^T;^  ^^^  g^^ch  financial  transactions 
ruT^Ut?:     to  S:  Coiiission  for  ratification  at  the 
nrii  ^etCto  be  held  following  the  JUly  recess. 


(U) 


fltlfi  aofla 


^^^^„^yp  r.f  2n.  ^iiimnln  \fitn  "^^"^  ^^°^ 

on  motion  of  Commi.eioner  Parr,  seconded  5^^^^"^°"*' 
S^lT^h^r.  the  following  resolution  was  adopted, 


% 


6-^^-5^ 


aggagy^vwtfiifiv^ 


fe^V''? 


^'jtfft'V 


i"}* 


Zl 


(ooBtlseae^) 


M^^isaa 


Sjtcbsnge 


cf  2oo 


^UQtutign   i^.    ^^"^^ 


of  surplus  TarleUes  '^^^^^^  i^rfoUo-lnC  •«»-««• 
„ni«as  and  birds,  ^^'^'^J^P^loo  and  oth«-  do«sUc 
<^  «a«as  ^-^^^^^^.'^in^orcrstlng  and  transport 
«x>.,  the  traders  to  »>«f J^~J^  Recreation  and  Park  De- 
taUon,  with  the  «««P^^^,^*  ^?!Jinf  or«  pair  of 
partaent  will  bear  the  -^^^^J^^'^f  ^  Frisco. 
Handsets  to  coae  fro.  Dr.  M,  R.  OtUnger,  :»«i 


San  Francisco 
yg  Q^"^ 

1  Zebra 


3  Aoudad  Sheep 
1  pr.  Fallow  Deer 


San  Francisco 

1  Lesser  Panda 
1  pr.  ^panese 
Racoon  Dogs 
1  Sea  Lion 

1  pr.  Martaosets 


Trader's 


>4r. Louis  Goebel 
Thousand  Oaks, 
California 


Dr.K.R.Ottinger 
1055  Pine  Street 
San  Francisco 


1 


gfjySINESS 


to.  Ho.i^ 


(1) 


j^^y^^r  s^nr^iuiii      AilT  r?1i  1**^^      - 


Ccnission  Approves 
iigreeoent  with 
tasrican  Legion  for 
ON  of  Keaar  Stadium 
«  July  25,  195A  - 
b:00  P.M.   to  Midnight, 
It  10)1  of  Cross  Admis- 
sion Receipts  &  Min. 

toan^Y  nf  *^^-QQ 

(2) 


The  secretary  ^^^or.e.  ^.^^^^^^^^^^^^ 

Chairman.  American  ^^g^^^^^^f,'^''  Corps  competition  to 

t  VArriifTc.%::.  Ti^  --ght  on  .i^  a5, 195. 

n4r,r>i»i     seconded  by  Commissioner 

^SOLVED,   that  this  Cohesion  doe^  hereb,  approv^^e  J-^- 

al  of  Kesar  Stadium  to  flTj'.Z^K'^^ior!^.   to  be  held 
California,   for  Drum  and  ^ug^e  Corps     ompe  ^^^  ^^  ^^^  ^^^^ 

Sunday  eyening,   July  25'   ^^  ^twe/^         ^,  ,,  .^reby  auth- 
and  12:00  Midnight,  '^"^^^^J^f.^^f.^a  minimum  guar«.ty  of 
orised  to  negotiate  «*  ^°f  f^f  ^';,,  g.osa  rooelpto  from  paid 
125.00  and  ten  per  cent  UO^)   °^  ^"     ^ 
admissions. 


«  •  •  »  * 


»  »  •  • 


hi.  No.  1601 

Request  for  a  Sup- 
pltasntal  Approp'n 
of  $878,129  from 
\%1  Rft^.Bf?"^  ^^^ 


Dippel,   the  following  resolution  wa 

l^jBfiiuti^n  Hhi  ^^^ 

i  «v.*  intarasts  of  providing 
RESOLVED,  that  this  ^0^-1"^°";,^^ j^t/by  the  voters  in  19^7. 
public  recreation  i«P--rf/  '^jV^nr^of   Supervisors  and 
does  ^•"^,"r  a^rovfa  sipplemental  Appropriation  to  the 
the  Controller  to  ''VP^^''^  I'^Yor  Eureka  Valley,  Upper  Noe, 
credit  of  '^'^^'^^^^-^Pf^f^f  "liurel  Hill,  and  Junipero  Serra 
Central  Activities  ^^^^^'l^l^f^''^^  qO,  Henl.ed  below,  such 
Playgrounds,  in  ^\'ZfJZtZtt.   In  the  detailed  and 
fuiis  to  be  »PP/^'^*'/,tcated  unappropriated,  or  surplus 
itemised  list  from  unallocated,  un  pp  k 


M 


IMVMWMIMWWWUH'WUI-UX.',  - 


(continued) 
^_i^  (cont'd)    accountB  within  the  Bond  I\ind» 


Xfii 


(jgHgTRnCTIONt 

EtIREKA  VALLEY  -  180.550.07 
UPKR  NOE  -  180.550.35 
CENTRAL  ACTIVrriES  BUILD  DC 

^QUIHffiNTt 

LAUREL  HILL  -  180. 566, U 

JUNIJERO  SERRA  -  180.566.^8 

Q9tffP<GENCIES»    (180.000.00) 

EUREKA  VALLEI 

UPIGR  NOE 

CENTRAL  ACTIVrriES  BUILDING 


-  180.550.55 


^20,000.00 
20,000.00 


$400,000.00 

390,000,00 

33,000.00 


2,527.00 
2,602.00 

50,000.00 


TOTAL  BB2UES1  .    .    .     1878,129.00 

fraai 

CONSTRUCTION-UNALLOCATED  -  180.050.00 

CONSTRUCT  ION- JACKSON  -  180.550.13 

CONSTRUCTION-SILVER  TERRACE  -  180.550.32 

CONSTRUCT lON-AROONNE  -  180.550,^2 

CONSTRUCTION-VISITACIDN  -  180.550.^6 

EQUIPMENT-UNALLOCATED  -  180.066.00 

UNAPPROPRIATED  BAL.OF  1947  REC.BOND  FUND 


1377,569.59 

39,010.00 

13,298.U 

2,6«3.97 

4,684.97 

2,172.04 

^■^ft-732.99 


n 


j2j^.   .    .     1878,129.00 


H"-  Mo. 1602 

CoBttiBsion  Approves 
Viv  Lease  Agrsansnt 
with  R.A.Pederssn  for 
nicsl  Yr.  1954^1955 
for  Crystal  Flunce- 
RMial  to  bs  117,900. 


(3)   Approval  of  Crystal  Plunge  Uase  -  Reapportionment  of  Amounts 
fr?r  i^"^'>^  '^"'^  Rapftira. —  — 

ur     Robert  A     Pedersen,   operator  of  Crystal  Plunge,   submitted 
f ;rmen  ri^uest  that'thfco^ssion  approve  the  -pp^- 
tl^nt  of  L  $20,000.   item  -oudgeted  for  the  use  of  the 

crystal  Plunge  during  the  coming  '^'^'^.^'^^^^ ^'^  .^uld 
$17,500.00  would  be  allocated  for  rental  and  $2,500.00  wouxa 
be  allocated  to  the  repair  account. 

P.-.tdent  Sutter  explained  that  because  of  the  increased 
!^erati^  costs  at  the  pool  and  the  reduced  requirements  for 
?el^ll^oAX  Pedersen..  request  seemed  to  be  proper  and 
in  order. 

On  motion  of  Commissioner  Hers,   seconded  by  Con«issioner 
Dippel,  the  following  resolution  was  adopted: 

RESOLVED     tbel  this  CoBinission  does  hereby  approve  and  recom- 
^  ♦     :^r^lrIctor  of  Property  that  the  agreement  for  the 
::Slet?iS  of  ^rjl^ai^ku^  f^om  Ro^rt  A.   Pedersen,  for 
subletting  oi  ^'V*  iqiJ/.iQSS     be  drawn  to  reflect     a 

y..rl,  r.nt.l  Jf  tJJ"«  V^.j'^.  p„vi„„,  .ctlon  of  thl. 
J'oL'^Jon  l«ri?S;i»  NO.  1?7,.  ».tln«  o.  ^  10.195A 
is  hereby  cancelled. 


Hi  m»i  of  Contr..t  -  Una.c.p.  Work,  Mlr.l-  PlWO-»d- 


-♦  — -,<  fh«  Maled  bids  received  and  opened 
follows:  6-24-54 


\  1 


3^H^ 


^  (continued) 


.^ 


I^  BTDDER;    STEPHEN  L.  VBTICA •    •    •  «n,775.10 

"*""  70  N,  El  Camlno  Real,  3an  mieo,  wa*l*. 


Huettli»  3cbronnB  4  Bennett 
WetJtin  ft  Slbbald 
Rudolph  Watson 
lAvrenoa  Brown 


$13,165.00 
eu,<>57.00 
ei5,U9.0G 
$16,200.00 


On  -otlon  of  Co«laaioner  ftor,   seconded  by  Commiaaioner  Galla- 
gher, the  following  reaolution  was  adopted: 

STlVISTICA  the  S-T'^fal^S^'piS^oSStHJ^PHiN  L.  VISTKA,  70  North  El 
Ctract  for  Una-  Work,  "^"ir's^'JglT^JaUfornl..  he  being  the  lowe.t  reguUlP 

^K  RESOLVED,  thet  the  Acting  °":"^  *"««!^  ?f  „^«,f  ^ 
t.1,  are  empowered  to  execute  the  contract  on  behaf  of  the  Kec 
reatlon  end  Perk  Co«nl«»lon|  and,  be  It 

p^IRXHER  RESOLVED,   that  the  f-^,^-^,^,i/,ii'^iJ:*per'oJTe" 
al  in  the  official  advertising  of  the  official  newspaper 

City  and  County  of  San  Francisco. 

.      I      — _.^»/4     1 


$11,501.92 


$12,265.00 
$12,^95.00 
013,189.00 
CU,918.00 
$15,884.00 


e     500.00 


$  710.00 
$1,800.00 
$1,175.00 
$1,700.00 
$1,170.00 


toi,  NQ.160A 

Cani salon  Awards 
to  GENE  CARlCIflER 
the  Contract  for 
3t«nd-Ey  FuBp,Elk 
Olen  Punp  House, 
C.C.Park,  for 
UUfii432 


imMmi 


iMiirw  ■»»■■■■ 

The  secretary  then  read  the  sealed  ^ij-  --^^^  ^  ^^^'  ^^- 

day,   ^  22.  195A  for  the  above  -^ntioned^^ 

L«  BIDDERi   GENE  CARTCNTER 

3UD  Boston  Ave. , Oakland 

nrrHER  BIDDERSi 
C.   J.   Collins  Co. 
Arthur  Wallgren 
Bergquist  Construction  Co. 
C.  Noman  Peterson 
Wm    Mcintosh  4  Son 
On  motion  of  Oo«l..lon.r  Perr,   «condea  'c  Ca-l..loner  Her.,th. 
following  resolution  was  adopted: 
PnnnliiUnn  *''^-  ^^^ 

mSOVm.  that  thl.  Oo-leelon,  on  '«»™"f;/, ^r't^h^ I«".Ua. 
General  Meneger     doe.  ^l^^^lT^^^^tX^Z  Ste  Krk 
r««  S'N^B^4;D^.?orAt:fae^«.nd.  he  being  the  lo,. 
':.f  feg^C^d  ;e^n.lble  bidder  therefor  In  the  •»  of 
eil,501.92|  end,  b.  It  ,     .        .. 

nmTHER  RESOLVED,   that  the  acting  ^"-f  ^^f  ^^^f  ll  ^17.^' 
ry  are  empo-»red  to  execute  the  contract  on  behalf 
tion  and  Park  Conanissioo}  and,  be  it  ,  „ 

-nxrurp  RF^LVED     that  the  Secretary  ahall  file  notice  of  approv- 
aTITL^fflfiil  •d-tising  of  the  official  newspaper  of  the 
City  and  County  of  San  franciaco. 

•.    ♦^-^  Hi.lnesa  to  cone  before  the  Conmission.the 
ISrin.^'i.l  S:cUr.radro-:;  >^Ve.ldent  Sutter  at  „00  P.M. 

Respectfully  submitted. 
Secretary 


'-<.x>-^>' 


6-2A-54 


VltiK* 


'''^'*m(,',^>^w 


^  '■'' i'''"'    '■■■■.'- ' 


;'*f--i7'--*n*w**H 
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San  Fi'ai»'!i3Co,  Calif omia 
August  12,   I9ii 


2&U^ 


GCWISSIONERS' 


^«  ^tt^r 


itodP.  ftrr 


M I fi  y  16  a 


Th«  Eighty-fourth  Rsgular  HMting  of  th«  ilecroation  and  Park 
Coamiaaion  was  called  to  ordar  on  Tburadsgr,  August  12,  1954 
at  3iOO  P.M.,  Presidant  Sutter  presiding. 

The  following  Comissioners  were  present! 

Mr.  ^  'luis  Sutter,  President 
Mrs.  henry  J.  Dippel 
Rev.  Eugene  A.  Qallagher 
Dr.  Arancis  J.  Hera 
Mr.  f^red  D.  Ptrr 
Mrs.  Sigmund  Stem 


At  the  direction  of  Preaident  Sutter,  the  Secretary  pretented 
and  entered  into  the  records  the  following  certificates  froa 
His  Honor,  the  Msyor,  certifying  to  the  reappointaent  of  the 
following  as  aeabers  of  the  Recreation  and  Park  Cooaissiont 

•rr«  cmr  and  coromr  of  san  francisco 

"STAIE  OF  CALIK)RNIA 

"To  all  to  wfaOB  these  presents  shall  ooast  Oreetingt 

"Reposing  special  oonfidenoe  in  the  fidelity  and  ability  of 
LOUIS  SUniR,   I  do,  l|r  ^••«  presents,  by  virtue  of  the  au- 
thority ^sted  in  BM  feQT  the  Charter  of  the  City  and  County  of 
San  ft*anoiaco,  appoint  hin  a  Recreation  and  Park  Cooodssioner 
in  and  for  the  City  and  County  of  San  ftrancisco,  he  to  hold 
said  office  for  the  term  of  four  years  frosi  and  after  the 
27th  dflgr  of  JUne,   1954,  vice  hiaself,  tern  expired. 

"IN  lESTIMONI  WHEREOF,   I  have  aigned  ay  naoe  and  have  caused 
the  seal  of  v^  office  to  be  affixed  hereto  this  24th  day  of 

June,  1954. 
■  (Signed)  ELMER  E.   ROBINSON, 

Mayor 

"Attest 

"(Signed)  MAI  G.   fTOKE 
Executive  Secretaiy  to  the  Fteyor" 

«  a  • 

THE  cm  AND  COUNT!  OF  SAN  FRANCISCO 
"STAIE  OF  CALIFORNU 

"To  all  to  whoB  these  presents  shall  come:  Greetingt 

■Reposing  special  confidence  in  the  fidelity  and  ability  of 
FRED  D.  PARR,  I  do,  by  these  presents,  by  virtue  of  the  author- 
ity vested  in  as  ly  the  Charter  of  the  City  and  County  of  San 
Francisco,  Bppoint  hia  a  Recreation  and  Park  Caanissioner  in 
and  for  the  City  and  County  of  San  Fi-ancisco,  he  to  hold  said 
office  for  the  tera  of  four  years  froa  and  after  the  27th  day 
of  June,  1954,  vice  hiaself ,  tera  eo^iz^d. 

"IN  IBSTIMWII  WHEREOF,  I  have  signed  my   noae  and  have  caused 
the  seal  of  ny  office  to  be  affixed  hereto  this  24th  day  of 

June,  1954. 

(Signed)  EI21ER  E.  ROBINSON, 

"Attest  ^70T 

"(Signed)  MAX  G.  FTINKE 
Executive  Secretary  to  the  Mayor" 

8-12-54 


/il;>J-i: 

;;^ 

:•      ...   ■ti„-..^-3,'    .» 

iT'^^^rrrr 

.'';■";■,  * 

;.V;<','--''  'r'^ife 

■■'■■'"  .-^ 

^■"; - 

^»\« 

(eoBtinutd)  t 


"THE  C ITT  AND  COUNTY  OF  SAN  raANCISCO 
"STAIE  OF  CALIFORNIA 

•To  all  to  whoia  these  present*  shall  co»e»  Greeting! 

-Reposing  special  confidence  in  the  fidelity  ^n^J/^ij^^^^f 
WM.  M.  COFPHAN,   I  do,  ty  these  presents,  \v  virtue  of  tne 
authority  vested  in  n«  Iv  the  Charter  of  the  City  «d  Coun^ 
of  San  ^anclsco.  appoint  hiia  a  member  ^V'^^TSli  F.^ 
Park  Cownission,  in  and  for  the  City  and  County  of  San  F^an- 
Cisco,  he  to  hold  said  office  for  the  ter«  ending  JUne  27 
1958,  fro«  and  after  the  sixth  day  of  July,  195A,  vice  him- 
self,  tern  expired. 

»IN  tSSTMDNI  WHEREOF,   I  have  signed  mf  none  and  have  caused 
the  seal  of  my  office  to  be  affi»d  hereto  this  sixth  day 

of  Ally,   1954.  (Signed)  EDffiR  E.   ROBINSON, 

Mayor 

"Attest 

"(Signed)  MAX  G.   PVNKE  ^ 

EjBSCutive  Secretary  to  the  Mayor  , 


g^^jL  ar  mm      There  being  no  correction,  or  c^^^'^onB.  ^"^•-  °f^^*. 
*■""*'  **  o*«*****      Eighty-third  Regular  Meeting  of  JUne  2i,  1954  w«re  approveo. 


IHH^TpATlPMa 


McLaren  Park 
Land  Purcha 


(1)   PVom  Eugene  J.  Rlordan.  Director  of  ^^f  ^^^ /"°i°"i^^°' 
^"  approvJ  nine  (9)  resolutions  for  ^^^-^i^^  ^."".t^?!"!! 

sS^nrisors,  covering  the  purchase  of  additional  lands  re- 

quired  for  McLaren  Park. 

On  .Dtion  of  Comissioner  Gallagher,   seconded  by  Commissioner 

Stern,  the  following  resolution  was  adopted: 

RESOLVED,   that  this  Co-nission  approves,  for  ~^"f^J:J 
the  Board  of  Supervisors,  the  nine  (9)  resolutions  authorlt- 
1^  ^c^ase  7 certain  properties  for  McLaren  Park  as  fol- 
lowst 

J^ta  Nca. 

38,39,^,41 

23 


(a)  Grover  ^^dlke 

(b)  Wilhelmina  Lots, 
et  al. 

(c)  Marion  S.  Younger  50  and  51 


Block  No. 
6190 
6179 


♦  1,190.32 
400.00 


(d)  Hannah  A.  Oault 

(e)  Kate  Courmain 

(f)  Sarah  E.Harshbarger  9 


45,^6,47,-^ 

18  and  19 
1 


(g)  Mathilda  Remele 
(h)  Sydney  R.Aitken, 
Adm.E state  of 
SanU  Aitken,Decd. 
State  of  Califor- 
nia {a  tax-deeded 
lots  •  $5  ea. ) 


(i) 


17 
7 


15  and  46 
1  and  2 


6188) 

6189) 

6189 

6213 

6214 

6215 

6106 


6188) 
6187) 


1,800.00 

495. 1<> 
150.00 
250.00 
300.00 
600.00 


20.00 


(2)   Fl-om  Finance  CoMftittee,   Board  of  Supervisors,  directing  at- 
Wion  of  all  department  heads  and  commissions  to  the  pro- 
visions of  Ordinance  No,  4942  (Series  of  1939)  wherein  it  is 

8-12-54 
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a»3^ 


^g^^JSSSi  (oontlD 

liqulrvt  that  Att«nd- 
B0t  of  Ornetr  or 
iflflrH  Matt  Bt 
Iffconi  \9  Bd.Supv. 
irler  to  AtUndMM 

t^f.  ar  gft»v"tiQn 


m^haalMd  that  authority  of  the  Board  must  be  requested 
prior  to  the  tino  that  the  officer  or  employee  Involved  «t- 
ionds  a  partlcul&r  ssstinf  or  convention. 

President  Sutter  referred  this  aatter  to  the  Acting  General 
Mana^r,  directing  that  argr  reoo«iendatlons  in  comioction 
with  attendance  at  conventions  be  made  to  the  Coaaiaaion  so 
that  proper  action  could  be  taken  In  sufficient  tl»e  for 
sub«l88len  to  the  Board  of  Supervisor s,  In  accordance  with 
the  provisions  of  the  aforeMntioned  ordinance. 


(3)  Ttaa  the  Chinese  Cheaber  of  Comerce,  ejq)re8slng  apprecia- 
tion for  departaent  co-operation  In  making  the  1953  and  1954 
Chinese  New  Year  Festivals  a  success,  and  again  requesting 
the  exclusive  use  of  Rortanouth  Square  on  January  28->0,1955. 

The  Superintendent  of  Parks  poiiited  out  that  each  year,  fol- 
lowing tho  use  of  Portsmouth  Square  for  the  New  Year  Festi- 
val, there  has  been  a  considerable  amount  of  restoration 
necessaryf  and  suggested  that  the  amount  of  |1,000.CX)  be  de- 
posited with  the  Recreation  and  Park  Conroiasion  in  advance 
of  aiy  entry  into  Portsmouth  Square,  the  costs  of  restora- 
tion to  be  defrayed  by  this  amount. 

On  motion  of  ConmlLsioner  Parr,  eeconded  by  Coamissioner 
Stem,  the  following  resolution  was  adopted: 


H  ^^°-^«^ 


Coalsslon  Grants 
bclusive  Use  of 
FcrtaDouth  Square 
to  Chinese  C.of  C. 
for  Chinese  New 
laar  Festival  on 
An.28-30,1955  and 
Biqeetts  11,000.  for 
Bestoration  ftirposes 
Mlowing  Celebra- 


Rftsolutlon  No.   160fe 

RESOLVED,   that  this  Conadssion  approves  the  request  of  the 
Chinese  Chamber  of  Coumerce  for  the  exclusive  use  of  Ports- 
mouth Square  from  January  28-30,1955  for  the  Chinese  New 
Year  Ftestlvalj   this  approval  to  be  subject  to  the  deposit 
with  the  Recreation  and  Park  Conmission  In  advance  of  any 
entry  into  Portaaouth  Square,  of  the  sum  of  $1,000.00,   such 
amount  being  recommended  by  the  Superintendent  of  Parks,   to 
cover  the  costs  of  restoration. 


\^\^T»  of  Information,  to  be  acknowledged  by  the  Secretary 
and/or  filed: 

(1)  PVon  Mr.  Chas.   A.   Langlais,  UU  Bryant  Street,  thanking  the 
Commission  for  having  put  in  the  St.Ptnncls  Yacht  Club  Dock. 
and  requesting  the  futwre  privilege  of  discussing  with  the 
CoBBiission  otlier  improvements  to  Yacht  Harbor. 

(2)  from  Sydney  G.  Walton,   President,   Sen  Pi-ancisco  Maritime  1*1- 
Mum  (referring  to  letter  from  Robert  E.  Mayer,  Vice-Pres., 
of  July  8) ,  stating  that  In  accordance  with  the  terms  of 
Ordinance  8661  of  JUne  U,    1954,   It  is  their  intention  to 
place  admission  charges  in  effect  as  of  August  3,   1954,   -uch 
prices  to  continue  each  Tuesday  and  Wednesday  during  the  trial 
period  ending  December  31,   1954t   50  cents  for  adults,  and 

15  cents  for  children.  „  e  r  i# 

(3)  Prom  Acting  Iteyor  Halley,  enclosing  letter  from  U.S  Golf 
As^clatio;.   New  York,   accepting  City's  InvitaUon  to  hold 
1956  Amateur  Public  Links  Chain>ionship  at  Harding  Park. 

U)     Ftom  Kuomlntang  of  China,  844  Stockton  Street,   requesting 

cleaning  of  Sun  Yat  Sen  statue  in  St. Mary 'a  Square,  and  ask- 
ing permission  to  plant  native  Chinese  flowers  at  base  of 
statue.     (Referred  to  Park  Sifljerintendent) . 

(1)     'pJorL^ymoni  rSoj;,   A«irt:;rKgional  Director,  ««tional 
Bark  Service,  Region  4,   complimenting  the  department's  summer 

8-12-54 
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(oontiouwd) 

Lattura  of  Thunka  or  ArnraoUtion  (continued) 
prograa,  and  expreaairn^  pleaauro  that  Muir  Woods  National 
KonuiiBnt  io  inciudoU  lu  the  oCufeduled  tour  for  playgrouad 
children. 
(2)  Ft-otJ  P.  Wagner,  Chairman,  Dolores  Heights  Lnprovement  Club, 
for  the  band  music  played  in  Mission  I^k,  June  25  and  27. 
(Copy  sent  to  A.P.L.  Musicians'  Union. 
(3)e.  from  Mrs.  Gwendolyn  P.  Applegarth,  Citisens'  Committee  for 
the  Celebration  of  San  Francisco's  Founding,  for  the  use  of 
Itolon  Square. 
(3)b.  rroa  Dr.  A,  T.  Leonard,  California  Historical  Society,  for 
co-operating  in  making  the  1954  S.P.  Fbunding  Day  celebra- 
tion a  success. 

(4)  Pi-om  R,  A.  Stone,  Jehovah's  Witnesses,  for  use  of  Kesar 
Pavilion  for  their  assembly  on  JUly  2^. 

(5)  Ftoro  John  F.  Swain,  President  of  The  Quar^sraen,  for  making 
their  program  for  underprivileged  children  a  success. 

(6)  n-oo  Mr.  and  Mrs.  W.  D.  Ashley,  appreciation  for  Camp  Mather 
vacation  and  attention  of  Directors  Donahue  and  Levy. 

(7)  From  Jfrs.  Maurice  A.  Garbell,  17U  Lake  Street  and  2b  other 
mothers,  appreciation  for  leadership  of  Richmond  Playground 
Director,  Mrs.  Snowden. 

(8)  ft-om  Mrs.  Erwin  C.  Sage,  President,  League  of  Women  Voters 
of  San  Krancisco,  appreciation  for  tour  of  Recreation  and 
Park  faciUties  and  courte^  of  playground  personnel. 

(9)  From  Comite  Officiel  de  la  Colonie  Francaise,  for  use  of 
Band  Concourse  for  celebration  of  Rrench  National  HoUday. 

(10)  From  Dr.  H.  B.  Hamb3y,  President,  Marina  Civic  Improvement 
AssociaUon,  requesting  information  on  the  operating  costs 
of  lacht  Harbor  and  as  to  whether  or  not  there  has  been  any 
increaae  in  berth  rental  rates  to  offset  increased  costs. 
(Referred  to  Business  Manager).  ,  ,,   -   w  ^ 

(U)  rr<m  Dolores  Heights  Improvement  Club,  appreciation  for  band 
concerts  in  Mission  Park  on  June  25  and  27,  and  requesting 
others  in  future.   (Referred  to  A.F.L.  Musicians'  Onion). 


1 


HEPaESENTATIVfr?  fHP  DELEGAISS 

(1)    ftTpn^h  Piibiic  t,1hrn-  ^^^  -  '»'^"«^-  ^'^"TwinUY  C6a1.9r 

Mr  Sam  Markowiti,  President,  PubUc  Library  Coiaaission,  Ifr. 
JoUph  J.  Allen,  Secretary,  and  Mr.  Lawrence  J.  Clarke  City 
Librarian,  appeared  to  request  permission  to  uee  a  portion 
of  the  deiarSent's  property  at  West  Sunset  Co«mity  Center 
for  erection  and  operation  of  a  branch  pubUc  library,  simi- 
lar to  the  arrangement  in  effect  at  McCoppin  Square  and 
Ainston  Playground. 

On  motion  of  Connissioner  Dlppel.   seconded  by  Conmdssioner 
Parr,  the  following  resolution  was  adopted: 

WHEREAS,  the  Library  Comisslon  has  hy  re«,lution  requested 
permission  to  place  a  branch  library  on  a  portion  of  this 
Te^r^nt's  Property,   located  in  the  Sun.et  Comity  Center; 

and 

WHEREAS,   the  parcel  of  land  to  be  used  and  occupied  by  the 
[3y  Commirsion  will  in  no  way  interfere  with  the  recrea- 
tio^^rvice  or  activities  to  be  provided,  but  i"  actuality 
will  augment  and  further  enhance  the  recreation  and  park 
•ervices)  now,   therefore  be  it 

RESOLVH),  that  this  Commission  does  herety  approve  the  issu- 
^ce  of  a  pernit  to  the  Ubraxy  Cosmdssion  for  the  use  and 

e-i2-5A 
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occupancy  of  the  following  described  parcel  of  .and  in  West 
Sunset  Community  Center,  for  as  long  as  such  property  shall 
be  used  by  the  Libiary  ConmisBlon  for  the  purposes  of  a 
branch  library: 

Beginning  at  a  point  on  the  westerly  boundary  line  of  San 
Francisco  Recreation  and  Park  Department  property  in  Block 
2095,  said  boundary  lino  being  parallel  with  and  370.52' 
easterly  from  the  easterly  line  of  Ust  Avenue,  and  65.00' 
southerly  fron  the  southerly  line  of  Ortega  Street  as  raea- 
surod  along  said  westerly  boundary  line  of  San  Francisco 
Recreation  and  Park  Department  property;  thence  easterly 
and  parallel  with  said  southerly  Une  of  Ortega  Street, 
15^.00* I  thence  southerly  and  parallel  with  said  westerly 
boundary  line  of  San  Francisco  Recreation  and  Park  Depart- 
ment property  110.00»>  thence  westerly  and  parallel  with 
said  southerly  line  of  Ortega  Street,  82.00',  thence  south- 
erly and  parallel  with  said  westerly  boundary  line  of  San 
Francisco  Recreation  and  Park  Department  property  30.00' j 
thence  westerly  and  parallel  with  said  southerly  line  of 
Ortega  Street  72.00'  to  a  point  on  said  westerly  boundary 
Une  of  San  Francisco  Recreation  and  Bark  Department  proper- 
ty; thence  northerly  along  said  westerly  boundary  line  of 
San  Francisco  Recreation  and  Park  Department  property  190 iD" 
to  the  point  of  beginning,  containing,  22,700  square  feet 
or  0.521  acres,  more  or  less, 

AMD  BE  IT  FURTHER  RESOLVED,  that  the  Secretary  prepare  and 
submit  for  approval  of  the  Board  of  Supervisors,  the  appro- 
priate ordinance  wherely  this  Commission  grants  permission 
to  the  Library  Commission  to  occupy  the  above  described 
portion  of  Recreation  and  Park  Commission  land  in  the  West 
Sunset  Ccraaunity  Center. 


CcBission  Approves 
n.n&l  Plans,  Specs. 
lad  Cost  Estioate  of 
Il06,00  for  Conversion 
of  Ingleside  Police 
Stables  to  Athletic 
^cll.&  Clubhouse 
8t  Balboa  Park 

(3) 


(2)  Final  Plans,  Specs.  &  Cost  Estimates  Approved  -  Conversion 

^       ^f  ynpip.i^^  PaHrft  ^^»^-^»«  to  Athi^^tic  fttcU,  4  glubhwag. 

Mr  Jerry  A.  Riddell,  Architect,  was  present  at  the  meeting 
1^'pre^t  and  e^lain  the  Final  Plans,  Specifications  and 
cost  estimates  in  connection  with  the  conversion  of  the 
Ingleside  Police  Stables  to  athletic  faciUties  and  club- 
house. 

On  motion  of  Coaaissioner  Hers,  seconded  by  Coomissioner 
Stern,  the  following  resolution  was  adopted: 

Rnnn1ut.1n"  **"    ^^^ 

RESOLVED,  that  thU  Conaaission,  having  ^^^^^^^^^'^.^'J'i.  , 
Plans  and  Specifications  for  the  conversion  of  the  I^l«»Jd« 
^ice  Stables  at  Balboa  Park  to  athletic  ^*f  l^^^J'  ^J.*  . 
clubhouse,  doe.  hereby  approve  said  plans  and  specifications 
asTr^d  by  Mr.   Jerxy  A.   Riddell,   Arch  tec t^  at  an  esti- 
mated cost  of  1106,900.00,  and  a  fee  of  ♦10,690.00. 


Preliminary  Plans,   Specifications  and  Estimates  of  Cost  - 

Mr.  Gerson,  from  the  office  of  William  G.  Me^^^ant^  Archi- 
^k    was  iresent  at  the  meeting  to  present  and  explain  the 
frellm^nL?  Plans.   Specifications  and  Cost  Estimates  for  the 
^haifimtion  of'thTexisting  North  Beach  Recreation  Center 
Building  and  swimming  pool. 
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On  notion  of  Conmissionor  St«m,  eoconded  by  Conmiaaloner 
Dippel,  the  following  resolution  was  adoptedi 


eaiL  H--'-'-<^ 


CcoDi  salon  Approve  a 
jteUm. Plana,  Speca. , 
and  Estimated  Co  at  a 
of  $150,000  for  Re- 
habilitation of 
Uorth  Beach  Center 


ExUnaion  of  Tias 
Qrtotad  thru  1/1^55 
for  Coaqpletlon  of 

lifirt.    ■ 


RESOLVED,  that  thia  Commiaaion,  on  recommendation  of  the 
Acting  General  Manager,  hereby  approvea  the  Preliminary 
Plana  and  Specificationa  for  Rehabilitation  of  the  North 
Beach  Recreation  Center  and  Swimming  Pool,  aa  aubniitted  by 
Architect  William  G,  Merchant,  at  an  eatinatod  coat  of 
$150,000.00,  and  fee  for  auch  preliminary  work  in  the  amount 
of  $2,100,001  and,  be  it 

FURTHER  RESOLVED,  that  an  extenaion  of  time  be  granted  in 
the  amount  of  four  yeara,  four  nontha,  through  January  16, 
1955,  for  con^pletion  of  the  work,  due  to  modificatlona  in 
the  original  contract  authorised  by  Recreation  CoBsnlaaion 
Resolution  No.  ^22,  meeting  of  October  6,  194.9. 


U)     ?*^owboat  SS.  FORT  SOTTCfi 

Jfr,  Barney  Gould  appeared  in  the  intereata  of  California 
Showboat a,  Inc.  and  the  SS.  FORT  SUTTER,  presently  located 
in  Aquatic  Park. 

Pbllowing  a  review  of  thia  matter,  during  which  it  waa 
pointed  out  that  Mr.  Gould  and  aasociatea  had  been  given 
a  poatpcnement  at  the  meeting  of  June  21  in  order  to  meet 
the  financial  requirements  and  conditions  set  forth  by  the 
CooBdaaion  under  Reaolution  No.  U9U,   meeting  of  April  8, 
195^,  and  that  the  financial  requlromenta  and  conditions 
had  not  been  met,  on  motion  of  Coosnlaeioner  Parr,  seconded 
ly  Cooanlssloner  Gallaghor,  the  following  resolution  was 
adopted: 


aai.  tffl.lfrlQ 


Negotiations  with 
California  Shovboats, 
Inc.  Terminated  and 
Bimey  Gould  Ordered 
to  Remove  SS  FT.  SUTTER 


Pfl|^]„tinn  No.  IblO 

RESOLVED,  that  this  Commission  does  hereby  authorise  and 
direct  the  Acting  General  Manager  of  the  Recreation  and  Park 
Department  to  advise  Barney  Gould  and  associates  that  all 
negotiations  between  the  Recreation  and  Park  Commission  and 
the  owners  of  the  Showboai  FORT  SUTTER  and/or  California 
Showboats,  Inc.  are  terminated  at  this  tine  on  account  of 
the  failure  of  the  owners  to  provide  a  bond  in  the  amount 
of  175,000.00  by  the  time  of  this  meeting;  and  the  Acting 
General  Manager  is  further  authorised  to  direct  Barney  Gould 
and  associates  to  remove  the  SS  FORT  SUTTER  from  the  Aquatic 
Park  lagoon  and  area,  it  having  been  understood  and  agreed 
that  if  the  bond  were  not  furnished  by  the  time  of  this 
meeting,  all  negotiations  for  the  lease  agreement  would 
terminate  and  the  owners  would  remove  the  boat  from  Aquatic 
Park  at  their  o«wn  e:q)ense. 


rilAMpTA^.  TfiAMSACTIDNS 
(1) 


"oa-Civll  Service  & 


^iQn-r.iyii  gtrr^p*  »nd  Bgnnpti  Arr^jntaents 

On  motion  of  Comlssloner  Parr,   seconded  by  Cooadssloner 
G*ll*gher,  the  following  resoluUon  was  adopUd: 

p^jQlytton  No.    1611 

RESOLVBD,   that  all  tein>orary  Non-Civil  Service  Appointments 
in  various  classifications  represented  by  Requisitions     • 

S-l^i4^ 


I 


■'*< 
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No«.  T-1037  thru  T-im,  inoluelvt,  and  76  Exenpt  Appolnt- 
Mntt  Bade  by  the  Aoting  General  Manager  and  certified  ty  the 
3«oretary  during  the  period  JUne  24,  195A  thru  August  U  1954 
are  hereby  ratified  and  approved )  and,  be  it 

FURTHER  RESOLVED,  that  a  report  of  eaid  appointment •  be  trana- 
■itted  to  the  Controller  and  the  Civil  Service  Coaadasion. 


to,  Ho- 1612 

Ptofreii  and/or 
f^\  Pavaanta. 


(2)    frnrr**"  "^Vnr  ni"*^^  pavaentat 

On  laotion  of  Commiseioner  Dippel,   seconded  by  CoBBiaaion^r 
3t«rn,  the  following  reeolution  wae  adopted:  , 

RaM]tft-<"»  No.   1612 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of 
the  Recreation  and  Park  Department,  the  Controller  be  and  i a 
hereby  requested  to  approve  the  following  Progress  and/or 
Final  Paynentst 

(a)  CONSTRUC.WK.  &  MECH. INSTALLATIONS  -  ACTIVATED  SLIDGE  PLANT 

ft  YTQTNm  -  Cftrtilflnnt.lonJ^ia • 

To  Gene  Carpenter  -  First  Payment  -  »2,0O4.uw 

Period  ending  7/20/54. 

(b)  gg}f«yypiicvETEfijtf^§'  gHELTCR^^R  STAB.  (Cftrtjf .  mn) 

To  Robert  L.  Wilaon  -  Second  fttyment  -  $6,^^.42 

Period  ending  6/30/54. 

(c)  r^yrpiir.  VKTgqfMfl*  ■«;HELTCR,JtE2AR  STAB.   (Cftrtll.laQl)    ^ 
To  Robert  L.  Wilson  -  Third  ftiyment  -  17,484.27 
Period  ending  7/31/5^. 

(d)  ^i^-.lf>KK  GATE  PARK  RArg)  GONC^RIS  (r-.^yfi^^t^pn  m^)        ■- 
To  Ralph  Hurray  -  First  Payment  -  w^^^Ji„w 
f^riod  ending  7/31/54. 

(e)  CONSTRUC.WORK  &  MECHAN  INSTALUTIDNS-ACTIVATED  SLUXSE 
fl^^  fr  VICINITY  (r,»rtifieat1on  #2232) „ 


To  Gene  Carpenter  -  Second  Paynent  - 
Period  ending  6/5/54. 


$2,682.00 


To  Associated  Sportsmen  of  Califomia-lst  Riyt-    $433.00 
Period  ending  7/31/54. 

To  S  &  Q  Construction  Co.  -  Third  Payment-        $28,448.32 
Period  ending  6/30/54. 

(h)  m'l  ^'"^^^  Bi£Ar.HF.R.S-  Contract  f1/i(i  -  ^'<^^^'^^^['"^^°",^^^ 
To  Wt.   Mcintosh  4  Son  -  7th  Payment  -  $18,J«7.4J 

fferiod  ending  6/30/54. 

.  Cnntracti  jfl^fr  ^"^ad  6/10/50 


To  WilUam  G.   Merchant,   Architect-Final  feyt-    $3,270.33 
Contract  completed  6/18/54 

(J)   r.flffl>  M^^THRiUELECT'T.  PISTRIBV.af?  -ront,  'J'l ^'^gftry/'^^^^ ,^ 
To  tehoney  Electric  Co.,    Inc. -4th  Payment  -        $3,625.36 

Work  coBi>leted  7/31/54. 

1^)   CAMP  MATHER>.R»WIi^ING  OF  LCDGE^ont.#KiVCftrtifl|fl'n  #3133 
To  W  &  K  Electric  Co.  -  Second  Payment  -  31,259.78 

Period  ending  6-30-54. 
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(1)     CAMP  MATHER-RflMODSLIMG  OF  BUXlflIWQ3-CQnt.#]M,<?flrUf .lf?13i 
To  Engtlhardt  &  Shaw  -  Tliird  Bayaent-  tf2,Ua.75 

Pirlod  ending  6/30/5^. 


(a)    UR3T  ailNSgr  31^  iMlVTS.,CQBt.#l26  -  Certification  i^75 

To  MartlnelU  Conatruc'n  Co.,Inc.-Flnal  Payt.-       137,5^2.95 
Period  ending  b/30/54. 


(n)     CENTRAL  ACTlVITma  BliXS.-Arehtl  Contraot-  Certlfloatim  3Q» 
To  William  Mooaer  &  J.  W.  Qloe  -  Third  Poyt.-  1332.00 

Period  ending  b/30/54. 


(o)      CAMP  MATHRR-HQT  tfAttlR  ffifSlgH-Copt.    #lSfe  -  Cart.i  H Qfltion  3129. 
To  Morrill  Plumbing  &  Heating  Co. -let  &  Pln.Payt.  -49,357,00 
Period  ending  6/19/5^. 


(p)      JUNIgRQ  3ERRA  P/G  &  FIELDHOUaE-Contrae't.  ^l^S-Cartif .  #3107 
To  C,   J.  Colllna  Co,  -  Plfth  Payment  -  $8,3^7.50 

I^rlod  ending  6/30/54. 

(<,)     TffgflT  SDNSET  .  IfApacAIg  WORX-Contr»ct  1^159  -  Cftrtlf.   Ijl^? 
To  Watkln  4  Sibbald  -  First  Payment  -  f9,701.77 

I^rlod  ending  7/15/5A. 

(r)      ^T.PPHELAM  STi|TC  PARK  RgC.gH>Q-C°"^'^°^   #1/.fVCftrtlf .    <ypQ^    ' 
To  C.  M.  Met!  Co.  -  Ninth  Payment  -  ♦4»335.10 

Period  ending  6/30/54. 

(,)      ^pALQMA  P/G  &  fIgIJ)HOUSEU:ontr^ot  #l30A«Cert,1  fl  f.ftUQB  #2M1 
To  M  &  K  CORPORATION  -  Ninth  Payment  -  »3,89e.25 

Period  ending  6/30/54. 

(t)    ^^LQMA  P/G  tc  FTEIJHQUSS  -  Cnntrrifit  #UQA  -  ^rflrtlf.  IllPl 
To  M  &  K  Corp.  -  Tenth  Payment  -  f 1,241.49 

i^iod  ending  7/31/54. 

To  M  *  K  CorporaUon  -  First  Payment  -  f2Z,9Bi.5U 

I^rlod  ending  7/31/54. 

(^)    tffiST  m''^  Bi^ArHF,RS  -  Contract,  n/,^7  -  '^'^r^^^^^^^''" /j^  , 
To  Wm.   Mcintosh  &  Son  -  Eighth  Payment-  «30,919.OO 

Period  ending  7/31/54. 

(„)     ;,ftyHRT.  HILL  P/fi  ^  gmj)HQUSE  .  Contract  ^^'^'^-^'ft^^'^f  ■ /^"^^, 
To  3  &  Q  Construction  Co.  -  Fourth  ftyment  -  »13,077.  n 

I^riod  ending  7/31/54. 


1826.40 


(x)     r^ft^  MATHER^RftHIfitic  OF  LOnGF^  Contract  iX'il-QKU 
To  W  ft  K  Electric  Co. -3rd  and  Final  fcyment  - 
Completed  7/9/54. 

^      To  C.   J.  cTllins  Co.  .  Sixth  Payment  -  $18,211.50 

I^rlod  ending  7/31/54. 


(3)  ^i^^ficatiQDH  of  Contract  a 

On  motion  of  Commiseioner  Ru-r,  seconded  by   Commissioner  Gallagher, 
the  following  resolution  was  adopted: 

Sai.No.ifa^^  Rflflnhit.inn  No.  1^12 

fWiflcations        RESOLVED,  that  for  the  best  Interests  and  proper  conduct  of  the 
SSL      Screati;n  and  Part  Department,  the  Controller  be  and  is  hereby 
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III.  JI0.1W3 
{l]fl[i|i|«^<»^ 


h«r«ly  r«que«t«d  to  approve  the  following  Moaifieetions  of  Contreotsi 

(«)  CMC  MftMn-  ^''^ruficLi.n  i{f32>-,  r,f  6/<?AQ  -  MafllfJgaUgr.  IfL 
To  Willlan  G.  Merchant,  Arohitact  -  for  adjuitwnt  of 
oontraot  baeed  on  ettlnated  and  actual  construction 
costs,  ft  dftfiClfttt  of. •934,39 

(b)  .TmiTPURn  aRRRA  p/fl  .  Cnntraot  #11^.Cartif .#11Q7-  Modtf.  #3 

To  C.J.Collins  -  changing  of  exterior  redwood  plywood 

site,  and  addition  of  redwood  quarter-round  at  windows 

&  lowering  of  sewer  laanhole  to  finished  grade, tnQfaftM    l324.$3 

(c)  ^^Ai^  P/Qsm  iMm3.-CQnt.#noA>rflnif  imjM^f.iT^ 

Duo  to  error  in  oaloulation,Itea  (1),  Res. #1589,  Mtg. 

of  6/24/54  (Modif.#5)  ia  canceled  -  &  fiadil  of .  .  .  .  1511.99 


SiUotiocS 


(4)   yirt.i.r^«inn.   of  Time 

On  motion  of  CoMBlseioner  Hers,  seconded  by  Conadssioner  Dippel, 
the  following  resolution  was  deoptedt 

Riiaftlutian  No.    IblL 

RESOLVED,  that  this  Coondssion,  on  reeoanendation  of  the  Acting 
General  Manager,  approves  the  following  Extensions  of  Tiaei 

(a)  (;flMP  MATHER  El^BiyTRTnAL  DI3TRTBP. OTS. -CQnt.fi<1/.7-^Mtif .#3117 

To  Mahoney  Electric  Co.  -  an  extension  of  15  calendar  days, 
thru  7/31/54  for  cotupletion  of  contract,  due  to  Controller's 
delay  in  certification  of  modification. 

(b)  rm  ^^^'^-^  ^^^  Q^  LOPqg-CQnt,  #111  "  ggr^f'/^"\_^ 
To  W  A  K  Electric  Co.,  an  extension  of  7  calendar  days,  thru 
7/9/54  -  due  to  Controller's  delay  in  certification  of  nodifioa- 
tion. 

(C)    JUMIPERO  SERRA   f/fi-GROUlPS  4  fynHSE-Cont,  Jn^^ftrtif  .#31Q? 

To  C  J.Collina  Co., an  extension  of  60  calendar  days,  thru 
9/28/54HSue  to  delays  caused  by  rain,  glass^orker's  strike  and 
delay  in  certification  of  modification. 


(,^  OTflflrn  far  Ssnrlnft  »r  Warfc 


8ii.  Bo,Ife» 

Ordira  for 
Stnrioe  or 

M 


On  motion  of  CotBdssioner  Gallagher,  seconded  bjr  Commissioner  Dippel, 
the  following  resolution  was  adopted t 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of  the  Rec- 
reation ind  P|rk  Department,  the  Controller  be  and  is  hereby  reques- 
ted to  approve  the  following  Orders  for  Service  or  Workj 

(a)  Work  Order  to  Department  of  Public  Works,  Bureau  of 

Building  Repair  -  in  the  amount  of •  <o/.w 

To  rewind  and  reinstall  one  (l)  50  H.P.  motor  at 
San  Andreas  Raaps  (Appropriation  412.200.04) 

(b)  Work  Order  to  Department  of  PUbUc  Works.  Bureau  of 

Building  Repair  -  in  the  amount  of fi,«».ou 

Repairs  to  Motors,  Puap«f  o^-  (▼«ri«»»  appropria- 
tions) • 

(more  on  following  page). 
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(oontlnued) 

(o)  Service  Order  to  Devlncenal  Brofl,  4  Com- 
par^,   1035  Underwood  Avenue,  San  Francisco, 
Low  Bidder,  for  dralr.ase  of  fill  area  at 
St.  Mary's  Playground.   ...»   

(d)  Work  Order  to  Real  Estate  Department  for  .   . 
Services  and  expenses  In  connection  with  the 
purchase  of  land  required  for  the  Glen  Park 
Day  GaII^>,   (Silver  Tree  Day  Canp). 


.  11,825.00 
.      1250,00 


^,  [ia.lblb 


On  motion  of  Commissioner  Dlppel,  seconded  ty  Commissioner 
Hers,  the  following  resolution  was  adoptedi 


hftod  of  Regls- 
trttlon  It  Reserva- 
tion Charges  - 


.er 


RiannlwUnn  n»-  ifeife 

Resolved,  that  for  the  best  Interests  and  proper  conduct  of 
the  Recreation  and  Park  Department,  the  Controller  be  «d 
heretv  Is  requested  to  approve  the  ref^d  of  ^«  f^^^^^"^ 
fees  paid  for  Camp  Mather  registrations  and  reeervationst 

(ft)  Refund  of  registration  fees  (Reservations 
Nos.  17U  &  18U)  P*ld  ^  ^^^   Ausano, 
departmental  Operating  Engineer,  who  was 
obliged  to  cancel  reeorvatlon  because  of 
being  sent  on  emergency  Job  to  Canp  Mather,  . 

(b)  ReAmd  of  total  reservation  fees  (Reserva- 
tion #1968)  paid  by  Mrs.  R. J.Bergants, 
having  been  canceled  by  Camp  Office  through 
a  misunderstanding 


$3.50 


.$60.39 


(7)    asaufiai.jfii_l!aQdi 


itt.  Ho.  1617 

JMMit  far  T\m<ii 


On  motion  of  Commissioner  Dlppel,  seconded  by  Conalssloner 
Hers,  the  following  resolution  was  adopted: 

{^flfln]utiQq   ^n-    10l7 

RESOLVED,  that  for  the  best  Interests  and  proper  °°»^«^°^ 


imsiss& 

312.80^.01 
Judgments 


312.801.01 
Judgments 


312.200.03 
Contractual  Servlcej 
Conmlasary  Division 

-dltto- 

(more  on  next  page) 


Tn  Arr^"P'  No. 

312.200.09 
Contractu  Services- 
Lake  Meroed  Sport 
Fishing. 

312. 300. 0^ 
Materials  &  Supplies- 
Recreational  Units 

312.350.01 
Pbod 8 tuffs- 
General  Division 

312.200.08 
Contractual  Service s- 
r.pinp  Mather 


$18.00 


UD. 00 


20.00 


300.00 


8-12-5-t 


167 


it$.  Mo.  1617 


e^Mftftii^ 


fRANSlERS  (cont'd) 

rraa  Awrm.tiQ. 

312,200.03 
Contractual  Servioea 
Commlas&ry  Division 

312.350.03 
Fbodatuffs- 
Coamiaaary  Division 


X.n  ABProfP.MQ. 
312.300.08 
Materials  &  Suppllaa 
Camp  Mather 

312.350.08 
Foodstuffs- 
Camp  Mather 


(IX.OO 


100.00 


ALLOTMENTS 
U3. 351. 12-03 


412«i;00.01 


Purpose 
Canned  Goods  9t  Dried  Fruitj 
Conmlssary  Division 


2.90 


Equipment  -  General  Division  9,500.00 

(Motorised  Transportation  Equipt,- 

Budget  Sheet  #19,   Items  Nos, 

M-1,  H-2  and  M-6) 


433.321.12-01 

433,321.12-03 

412.385.02 

412.200.03 

412.300.03 

412.200.09 

412.130.01-50 
412.130.03-2 


PUqI  4  Lubriconts-General  Div. 

n     n  "       -Commissary  Div. 

Food  &  Jbr age  for  Animals-Zoo  Div. 
Contractual  Services-Coimaissary  •• 
Materials  &  Supplies-       "  " 

Contractual  Services-Lake 
Merced  Sport  Fishing 
Wages,  Directors-General  Division 
Wages,  Ten^xjrary-ConBilssary  Div. 


2,000.00 
150.00 
3,000.00 
1,500.00 
1,000.00 

9.00 
3Q000.00 
8,000.00 


(8)     Request  for  Approval  of  Temporary  Enployments  from  PDrmanent 


Rtq.  Approval  of 
Ii^.Saployment  s 
f^  Finn.  Salary 
JMroprlations 


On  motion  of  Commis-loner  Dippel.   seconded  by  Commissioner 
Gallagher,  the  following  resolution  eas  adoptedi 

Rfllfflut.lr"  N».   1618 

RBSOLVH),   that  this  Commission,  ^'f^ '^^'^^^^f  *^^°"  ^J,^?!„ 
Acting  General  Manager,  does  here^  request  the  Controller 
Ta^rove  the  use  of  funds  in  pennanent  Salary  ^PP^^P^^^. 
Uonf  for  filling  the  following  positions  ^  Temporary  Employ- 

mentsi 


p^pLacingt 


T-1035 

T-884 

T-1007 

T-1067 

T-1068 


T-9A7  &  T-1079 

T-950 

T-979 

T-1084  &  T-1035 

T-1081 


(a)  (hif}  gftrdaner 


Sick  Lv. 


(Michael  McVeigh 

(Wm,  Delaney 

(Chas.  Drocco  "       J| 

(Mike  Varengo  " 

Ifred  Mtes,  appointed  rO-60 

(D.  Korkos        Sick  Lv. 

(Henry  Hanson 

(D.  rue  I     I 

(D.  Ffee 

(F^ter  Bogden      Coop. 


6/16/54^  8/15/5^  ^557. 50 

7/  1/5/.-  8/11/5^  331.M 

7/  1/5A-  7/29/5A  267.27 

7/  l/5ir  7/yi/5U  280.00 
Sub  Fbreman  Gerdenert 

7/  6/54-  8/31/54  382.00 

7/  l/5i-  9/30/54  840.00 

7/  1/5A-  9/19/54  725.45 

7/  1/54-  7/16/54  152.73 

8/  5/54-  1/  5/55  1,408.91 

7/16/54-  8/31/54  420.00 


T-960 
T-967 


(b)  rHtf  9U^  yqfTOW  Gardener  «/^^/^, 


(,)  fe?0^  Anlyl  tt^'^Mf  ,/3„/5, 

T-995      SfifiiaiiagJ       "^o*"  ^°^^ 

(continued  next  page) 


916.36 
l,003.fe4 


870.00 
8-12-54 


it'uwHawfii'Uuji);.- 


■j'^;^-'.:.'^'."»-'' 


i<jH 


T462  and  T-1095 

1-1023 
W061 


(d)   p-.'ife  Playground  Director 


(Claire  Pbhy 
(Joanne  Anandes 
(Sheva  Brandlt 
(Dorottay  Lowden 
(Betty  Schwarie 


Leave 

Sick  Lv. 

Leave 
n 


7/  V5-t-  9/2l/5il 
7/  1/5A-  7/U/54 
7/  1/5^  8/31/5A 
7/  1/54-11/30/5A 
7/l9/54^12/l8/5it 


e 


79^.76 

U3a8 

625.00 

1,575.00 

1,575.00 


(9)  Request  for  An  Emergency  Supplemental  Appropriation  of  $5100. 
for  -iBm^raTT  a^l'^'iaa  and  Qvertine  -  Cmp  hfcthcr 

The  Acting  General  Manager  recoDmanded  that  the  Conmission 
initiate  a  request  for  an  Emergency  Supplemental  Appropria- 
tion for  the  operation  of  Camp  Mather,  explaining  that  this 
had  become  neceaaiuy  due  to  the  extremely  large  can^  attend- 
ance. 

On  motion  of  Commlasioner  Herz,  seconded  by  Coaadasioner 
Dippel,  the  following  resolution  was  adopted: 

Hgit.  No.  1619  Reaolution  No.  1619 

bq.for  Emergency  RESOLVED,  that  this  Conmission,  for  the  best  interests  of  the 

SupApprop.of  ISIW.  Recreation  and  Park  Department,  hereby  requests  the  Mayor, 

f or  Iwp. Salaries  the  Board  of  Supervisors,  and  the  Controller  to  approve  an 

4  Ofertime-Camp  Emergency  Supplemental  Appropriation  in  the  amount  of  15,100. 

|th<ir.  to  the  credit  of  the  following  appropriations j 

Approp.i;i2. 120.08  (Temporary  Salaries-Camp  Mather)!^, 500.00 
Approp.Aia. 111.08  (Overtime  -  Camp  Mather)  .  ,  .     600.00 

to  provide  the  additional  funda  required  to  meet  temporary 
salaries  and  overtinw  payrolls  for  Camp  mther,  for  August  31 
and  September  15,  195^;  the  above  fUnds  to  be  derived  from 
the  surplus  in  Appropriation  412.350.08  (Foodstuffs-Camp 
Jtether),  ♦4,500.00,  and  from  the  Recreation  and  Park  Depart- 
Bsnt  Compensation  Reserve,  1600,00. 


(10)   YA^ht  Harbor  Mnorlng  LiMflMfl 


beht  Harbor 
Hooring  Lt^ey^aea 


On  motion  of  Commissioner  Hers,  seconded  by  Commissioner  Dip- 
pel,  the  following  resolution  was  adopted: 

RESOLVED,  that  this  ConBission,  on  recommendation  of  the  Act- 
ing  General  mnager,  does  hereby  approve  the  following  License 
Transfers,  Permanent  License  and  License  Cancellation  at 


lacht  Harbor,  as  follows: 

Owner  tfrje  of  Boat 

Qlin  A I  A»'ehibftld       CHUCK 
(Pchsd.  from  F.Gerlach, 

form. occupant  Berth  #198) 
y»nv  Barreiro  ESARA 

(Pchsd. from  W.C.Abrama, 

form. occupant  Berth  #174) 

(Pchs  .ffom  L.Demrick, 
f orm,  occv^)ant  Berth  #177) 

(more  on  following  page) 


196 

174 
177 


Rate 
pjr  Month 

♦5.00 
♦5.00 
♦5.00 


M 


8-12-54 


»..  ..«*t««s= 


,^s«*^ 


j^$8ion  Approves 
-^  13  at  Estimated 
Cort  of  ^lOb.QOO  for 
jUanneUiation  of 
t)t.Hghwy,  Lincoln  Way 


RESOLVED,  that  this  Conndssion,  on  recoonendation  of  th« 
Superintendent  of  Parks,  hereby  unanimously  approves  Plan 
Nor3  for  the  proposed  channeliiation  of  the  intersection  of 
the  Great  Highway,  Uncoln  Way  and  South  Drive,  as  submitted 
by  the  Department  of  Public  Works,  the  estimated  cost  being 
ei06,000.00|  and  the  Department  of  Public  Works  is  hereby 
requested  to  seek  the  appropriation  of  gas  tax  Itods  for 
this  purpose. 


«  ft  « 


.^..ion  Rejects  The  Superintendent  of  Parks  brought  in  a  further  Department 

OjBiwion  Rejects  ^J*^    y  ^^3,  proposal  for  the  ohanneUiation  of  the 

Sl^Ction  of  Gol^n  G^te  Park  ?.r^andle.  Baker  Street,  at  F.11  and  Oak 

Sit:  !  B^r  St.,  Streets,  and  recommended  against  Commission  approval. 

^]]  flin  Qftfc  §^a.  Commission,  acting  on  the  Superintendent  of  Parks' 

recommendation    and  in  conformance  with  its  own  ••tabli^ed 
policy  against  further  encroachment  of  ^^^y"/"  ^J  ^'^' 
SjeSe^the  proposal  of  the  Department  of  Public  Works. 


(3)       gftl^fornia  Relief  MM 


Location  of 
Calif.Relief  Map 
lod  Its  Housing 
Seferred  to  Acting 
G,H.  wjd  Staff 
for  Imrestigation 
and  Report  at 
iHt  Maating. 


The  request  of  Mr.  Thomas  A.  Brooks,  Chief  Administrative 
Sfi^rJor  the  ioniuission»s  report  on  the  progress  made 
J^  fSdln^  a  rotation  for  the  California  ReUef  Map  was 
presented* 

In  thl.  connection,  the  Secretary  read  froB  a  letter  dated 
I^i  w!™54  on  tht.  -ibject,  from  Mr.  t^-^OPJ*™^'  ^ 
^Xrot  winning  to  Supervisor  J    Eugene  McAt«r    Chair- 
i»n    Education,  ParKs  «>d  Recreation  Committee,  Board  of 

^^"^Ta:ion"t;a?SX'^'"-rfnr.2o:Tnd^^^^^^^^ 

A«nue,  iMediately  adjoining  the  '=<'™»'^Jl°\'"' ,"f^ 
t^TliffTou*.  the  structure  to  be  dealgned  .0  that  the 
nap  could  be  viewed  fran  the  sldeuaUt. 

at  the  next  meeting. 


BLfiliSIS&SS 


.     X       *     rnttWRtJCTION  OF  IMPVTS.   TO  MARGARET  HAX- 

The  S.c«t«,  next  read  the  ^^^e  -^.a  Md.  ^cel^ved^^an^^ 

opened  on  Tuesday,  August  3,  1954,  for  we  a 

*'°'**  ENTIRE  WK.    (DEDUCT)        (DEDUCT)   (LIFTING) 

!>..««««  Si    ProDQaJtl    PropQ*-"    nEnpQa«ir4 
HnM  n^  "<^^^  mwA»n    rrnBga,ft   «^aa«u^ 


ft)   LOUIS  C.DUOT',  IMC.  ^268,000. 

b)  MARTINELLI  CONSTRUC.CO.0283,973. 

c)  BEACON  CONSTRUC'N  CO.     0299,188. 

d)  S  &  Q  CONSTRUC'N  CO.       0322,712. 

e)  C.   J.   COLLINS  CO.  0324,159. 


61.900.  iSSl  OlOO.  $22,000. 

01  905.  "      ^87.  022,000. 

02.800.  "    0100.  022,000. 

02,DOO.  "    OlOO.  022,000. 

01,800.  "      083.  022,000. 


The  secretary  tt^-^^rcerverroTSnrui  tniSi^-' 

z'^To.rz'^.  rr^fTertU  th.  bid  of  u^.  ^._^. 


■  .-.-..Ll:...  . 
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(oontlnuAd) 


Co«l8«ion  Awards 
Cootrac'v  for  lapvtt, 
to  JtS.Hayward  P/G 
to  2nd  Low  Bldder- 
HtRTIWLLl  CONSTRX- 
IIOH  CO., INC.  In 
teount  of  $263,973.1 
P4jactiQg  Low  Bid 
BiMoise  of  Altera- 


Ihe.  should  be  rejected  on  account  of  alterations  made  in 
the  proposal  form  subroitted  by  the  low  bidder, 

A  written  opinion  was  iansdlately  requested  of  the  Cit/  At- 
torney who,  In  his  letter  of  August  11,  1954,  adyieed  the 
Recreation  and  Park  Conmission  that  the  bl-J  of  Louis  C.Dunn, 
Inc.  must  be  rejected,  basing  his  advice  on  his  previously 
rendered  Opinion  No,  622  of  October  28,  1952. 

On  motion  of  Commissioner  Stem,  w.  jaded  by  Commissioner 
Hers,  the  following  resolution  was  adoptedi 

Rflinlllt4m  »Q.  im 

RESOLVED,  that  this  Conmiission  does  herety  award  the  contract 
for  In5)roveiaents  to  Margaret  Hayward  Playground  to  MARTDEL- 
LI  CONSTRUCTION  CO.,  Inc.,  1580  Foleom  Street,  San  Francisco, 
they  being  the  second  low  regular  and  responsible  bidder 
therefor  in  the  amount  of  $283,973.00,  all  other  bids  for 
the  above  described  work  being  hereby  rejected,  including 
the  low  bid  of  Louis  C.  Dunn,  Inc.,  in  accordance  with  City 
Attorney's  Opinion  No.622  of  October  28,  1952j  and,  be  it 

FURTHER  RESOLVED,  that  the  Acting  General  Manager  and  the 
Secretary  are  empowered  to  execute  this  contract  on  behalf 
of  the  Recreation  and  ftirk  Comuissioni  and,  be  it 

FURTHER  RESOLVED,  that  the  Secretary  shall  file  notice  of 
approval  in  the  official  advertising  of  the  official  news- 
paper of  the  City  and  County  of  San  IVancisco. 


(2) 


South  End  Rowing 
Club*s  Request  for 
Use  of  Portion  of 
Uki  Msrced  Shore 
for  Boathouse  Loca- 
tion Referred  to 
Acting  G.N.  and 

Stiff  for  atedT. 


Request  of  South  End  Rowing  Club  to  Use  Portion  of  Lake 
Merced  Shore  as  Boathouse  Location  Referred  to  Acting 
M^  Hflff  f»^  l^^^the^  StudY. 


The  Secretary  read  the  letter  received  from  the  South  End 
Rowing  Club,  requesting  permission  to  use  a  portion  of  the 
Uke  Merced  shore  as  a  boathouse  location,  and  to  relocate 
one  of  the  Fort  Pluiston  barracks  buildings  (owned  by  the 
department)  to  the  Lake  Merced  site. 

This  matter  was  referred  to  the  Acting  General  Manager  and 
staff  for  further  study. 


(3)      Connission  Approves  Pop  Warner's  Boys'   ^^o^^J^'.^^'J*!)''* 


Comisslon  Approves 
Pop  Warner's  Boys' 
Vbotball  Conference 
Glass  at  Kezar  Stad. 
Mor  to  49er  Contests 
OB  Sept. 26,  Oct. 24, 
Oat.  11  fe  Wr.v.7.195A 


U) 


A  letter  was  next  presented  from  Mr.  William  C  Qibnore, 
Secretary-Treasurer  of  the  Pop  Warner  Football  Conferenoe 
of  Northern  California,  requesting  that  Pop  Warner's  Boys 
be  permitted  to  play  preliminary  games  in  advance  of  the 
^r?;^ner  contests  at  Ke.ar  Stadium  on  the  foj^^^in^^^-f »' 
September  26,  October  24,  October  31,  and  November  7,  1954. 

On  motion  of  Commissioner  Dippel,  seconded  by  Commissioner 
Hers,  the  above  request  was  unanimously  approved. 

Mr.  Hoyt,  Acting  General  Manager,  and  Mr.  ^^I*'  Superintend- 
ent of  Structural  and  Mechanical  Repairs,  brought  to  the 

8-12-54 
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Mane  Qf  Boat 

HIQH  TWELVE 


Rat* 
•5.00 


LADT  LOIS 


178 


♦5.00 


(a) 

Qifnor 
Stanley  H,  Howell  ft 
y,  g^ohran  (Pchsd, 
boat  froffi  AIT  Kohn, 
fom.ooeupaat  of 
Berth  #201) 

(PohBd.boat  froo 
Marvyn  Eell*y,fonner 
oocupaat  Bnrth  #176) 

(b)    ffiWtfJBHT  Li^cgMaga 

1U1W>  tfaptali  ELLEH 

(Ifr.  MontaU»a  application 
was  filed  April  8,  19A9) 

(c)  (rMff«M.ATioM  -  m^mm  »««» 

Letll*  H.h»ter,  *.   (Relinquished  Berth  #13A) 

•  «  «  ■ 

At  the  suggestion  of  Coiaaiseioner  Parr,  the  Acting  General 
Minager  was  directed  to  prepare  a  report  showing  a  comparison 
Coq.r*tiv  nepor.        of  Bux,nng  rate,  at  Tacht  Harbor  with  those  charged  by  numi- 
aSiag  Var.Mualdpal  cipal  yacht  harbors  in  other  communities. 
I»cht  Harbor  Rates  in  ^m-«i»»«» 


lU 


$7.50 


ictiog  General  Mgr. 
Dlwetad  to  Prepara 
Coqparttlve  Report 


(1) 


Proposal  of  The 
Htgan  Corapauy  for 
Bsdi*rest  Coooes- 
sion  at  Kesar  Sta- 


The  Hagan  CoB^Aoy^t  Request  for  Back-rest  Concession  at 
l^^l^l-  Stadltm  P^^aoted  . 

Mr.  Bernard  P.  Hagan  appeared  in  bahalf  of  the  r«que-t  of  The 
Hagan  Company  for  a  concession  for  the  rental  of  back-rests 
for  games  played  at  Kesar  Stadium. 

After  a  discussion  of  this  matter,  and  on  recotsnendation  of 
iSi^Ic?l^^"ral  mnager,  Mr.  Hagan' s  proposal  was  rejected. 


(,)     Proposed  Channelisation^of  great  Hl^way, J^incoln^Way  and 


Mr.   Jtxllu.  Olrod,  Superintendent  of  Park,    presented  three 

Z  ^  SouS  Drive,  this  matter  having  been  postponed  from 
the  Ccamlssion  meeting  of  JUne  24. 

,. -.,K«<**>»«1    Ifc"    Oirod  recommended  that  the 

Of  the  three  plans  suwltwa*  rr,  «irou  *  ^  .*.  -.t^matad 

w*   vMo   ».—       r  m.„  iirt     •»  uhieh    even  though  its  est-imavea 

Co«nl8sion  appreve  Plan  No.  3  wnxcn,  even  »-     «*'  „    , 

l^ot  no6!ooo.oo  would  5«,=»'"«''s^  :2^^*?:,'S." '°' 

(tOQ  100  00)  and  Plan  Mo.  2  Wb^.OOO.OOJ,  i»»  "V  *  

tion. 

Mr.    Ernest  Born.  San  ft-andsco  Planning  and  Housing  Associa- 

S  ;,'Sd:isdS'the  Co^nission  as  -interested  cit  -    •„. 

j„Il^  MP    Olrod'.  recoiiBi.nd»tlon  of  PlM  Mo.  3,  «»  did  w. 

ZAZ:   ?iIJ^n.  »o=l..,  for  l*...rv.Uo.  of  Gold..  Gat. 

Park. 

Following  a  full  and  th-ough  dlacajion  o„^^^^^^^^ 

.loner  Parr,  seconded  by  Comml.sione^  the  following  reso 

tion  wa.  adopted: 

8-12-5A 


^i^S^^ 


fit*.  •K\-*-*ii.:'"'y''^''*<  J 


"WjiMU'.fr-  *ra 


"1^;- 
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MtaMSi  (oontinu9i) 

'  Coaid.iiion*i  atUntion  to  the  urgent  necesaity  for  extending  the 

outfall-Intake  pipeline  which  puapa  ealt  water  into  and  out  of 

Fleithhaoker  Fool. 

In  this  oonnection,  Hr.  Rolph  eUted  that  extension  of  the  pipe- 
line approxii^tely  150  feet  was  neoeeaary  in  order  to  eliminate 
the  preeent  condition,  which  reeulta  in  sand,  rook,  and  seaweed 
being  pu^)ed  into  the  pool,  contributing  to  the  destruction  of 
the  puav  and  adding  operational  costs.     Mr,  Rolph  estimated 
the  extension  would  cost  175,000,00. 

It  was  reoce-ended  by  Mr.  Hoyt  and  Mr.  «flP»»^^*V";;-«'^^^- 
Souire  be  retained  *e  consultant,  at  a  fee  of  1200.00,  to  ad- 
vise the  department's  engineering  staff  on  this  work  and  to 
check  the  final  draft  of  the  required  specifications,  be  being 
■n  authority  on  harbor  installation  work. 

On  motion  of  Comdssioner  Birr,  seconded  by  Commissioner  Galla- 
gher, the  following  resolution  waa  adopted: 

lMjfcU62i  Rntn1iit.1an  Hq.  1M2 

r-4..4an  AonroTes    RESOLVED,  that  for  the  best  interests  and  proper  <^»^^J»  f 
Ccmdsslon  approTos    x««s«^       *  *,^.  ,^a  ^.t-v  DeBertmant     the  Controller  be  and  is 
«.rtl«  of  *rrT      »f„?r»'Jiirto^»«vrSr?o  l»lne  Order  for  S,rvtc.  or 

W  Hil  f*^*'=l*^  ^°^^  ^  1200.00. 

^City  Attorney  and  having  been  recommended  by  the  depart- 
ment's Supervising  Engineer. 

Oo  «,tl»  or  C,-.l..lo«r  J^,   «ccna.a  t7  Co-^..lo«r  61PP»1. 
tlw  follonlnf  p.«luUoo  ««•  oAjptofli 

1...  ibiMA  mmliitilfm  H(i.  IM* 

!  f«  m.  of  D.pt.  Hrk  D.p.rt«nt  pol..  «    ^  y,,  j        wu«hott». 

M..  ...  r....  mthw-nU.  «*  ^io  »  -"ll  ■«»°'  ^^^ 

>of*,..«c-^ ^■'"'r'^"^:"i:ii"!:r?rt^^^ 

^    .w„  h,.ina>s  to  eom»  b«fore  the  Conni».ton, 
!•*»«*«  J^ri..1t1urt.r*1^r.T^  «.ti^  adjour-a  .t  4=30  P.M. 

Respectfully  submitted, 

William  Simons 
Acting  Secretary 


f 


d-12-5A 


EamWtmiieSiKii^i 


ton  FrimRlif*,  Q^Uf*»itU 
August  26,  1954 


tfiny  i&a 


aoUtS^ 


The  Eighty-fifth  Regular  i4Beting  of  the  Recreation  and  i^rk 
Comniaslon  waa  called  to  order  on  Thuraday,  August  2b,  1954  at 
3iOO  P.M.,  Preaident  Sutter  presiding. 

The  following  Conaissioners  were  presents 

Mr.  Louis  Sutter,  President 
Mr.  WilUaa  M.  Coffwm 
Mrs.  Henry  J.  Dippel 
Dr.  Arancis  J.  Heri 
Mrs.  Sigound  Stern 


Ipproval  of 


n^^icktms 


There  being  no  corrections  or  omissions,  the  minutes  of  the 
Eighty-fourth  Regular  Meeting  of  August  12,  1954,  were  approved. 


McLaren  Park 


(1)  From  Eugene  J.  Riordan,  Director  of  Property,  enclosing  for 
approval  five  (5)  resolutions  for  sutomisalon  to  the  Board  of 
Supervisors,  covering  the  purchase  of  additional  landa  required 
for  McLaren  Park, 

On  motion  of  Commissioner  Coffton,  seeonded  by  Commissioner 
Hers,  the  followinf  resolution  waa  edoptedi 

Runnlwtilnn  >^"    ^^^ 

RESOLVED     that  this  Coamdssion  aRproves,  for  submission  to  the 
S^t^dTf'sTpervisors,  the  five  (5)   resolution,  authorising  pur- 
S^  of  certain  properties  for  McUren  Park  a.  follows. 


(a)  G.H.Hamilton  A) 
H.  Howley  ) 

(b)  Wta.  F.  Ranft-1/2  int. 

1/2  int. 
D.L.  and  J.  Roach 
E . L. Tone  sini , Trustee 
Bmt.  A.F.Tomasini 

(d)  Russell  Estates, Ltd. 

(e)  M. A.Valentine 


(c) 


53,  54 
28 

53,  54 
55 

4 
9 
9} 


3. 


6188 
6242) 
6189) 
6187 

6188 
6U5 
6189 


1800.00 
600.00 

400.00 

600.00 

2,900.00 

350.00 


Approval  of  (2) 

Ir.Center's 
Ksq.for  Use  of 
Biinbow  Room- 
far  Annual  Basaar- 
«>M»vlQ,    10^4. 


^om  the  San  Francisco  Senior  Center     ^'^^^^^^^/Jj;;' ^'^^ 

use  of  the  Rainbow  Room  on  '^^^^-^^  ''°;::5!'  ^'^J^i  ^ard  of 
Q-«<«r  C-nter's  Animal  Basaar.     (The  Mar.itlme  r*»^um  Boara  ox 
?       L?.t2  Bri^aly  approval  this  use  of  the  Rainbow  Room. 
Dxreetors  had  previouojgr  «f*'»         _j  ♦«  *w«  jterltime  liiseum 
it  being  included  In  the  area  leased  to  the  Maritime  mseum 
ty  the  Recreation  and  Park  Coasdssion.) 

^       **       «*  r«—i ..loner  Dippel,   seeonded  by  Cowlssioner 


i  'J 


/   V   -    ^  w  ,*    #  *.Ko  r.r.*nd  View  Coamunity,   Inc.,  a  letter  from 
ApprovaliOraod     (3)  On  behalf  of  the  Grand  **'^^*™"  /;j^  sm  Francisco  Senior 

Aassmbly  Room  on        day  evening,  September  30,   1954. 

^'^^-^^^^^ This  request  had  previously  been  approved  Y^  the  San  Francisco 

liiJorrnter,  anS  on  ^tlon  of  Commissioner  Her.,   --nded^^ 


rF»-  im^mi  >  ,  in||>i^y[|ii|i|jyi|j[tiU[ 


by  CowBiationtr  Stefn,  approval  was  unanlmoualy  givan. 


jbq.of  neigh- 
borhood for  a 
Ciubhouea  at 
jlrksldo  P/0 


(it)  ft'om  lira.  Claranca  Rothbach,  2582-28th  Avanua,  thanking  tha 
Comalsaion  for  supplying  a  full-tlMS  playground  diractor  at 
i^kaida  Squara  (Vlcante  Squara),  and  praaanting  tha  raqueat  of 
tha  Bothara  for  aractlon  of  a  mall  clubhouaa. 

Tha  Coamiaalon  vaa  aoat  gratlfiad  at  tha  expraaalon  of  apprecia- 
Uon  from  the  neighborhood  aa  the  result  of  the  eatablishnent  of 
the  playground  director  at  Parkside  Square,  but  rejected, for  the 
present,  the  request  for  a  clubhouse.  President  Sutter  noted 
that  this  request  will  be  conaidered  in  connection  with  future 
planning  of  the  City's  recreation  program. 


PMDosal  for    (5)  ft-om  Mrs.  Bertha  Weiner,  enclosing  a  poem,  "The  ftdle  of  God," 
naque  in  Ohion    by  *ck  Sheridan,  which  she  suggested  be  placed  on  a  plaque  in 

Union  Square. 


SttttTS  paieeted. 


In  view  of  the  fact  that  no  f\inds  are  available  for  the  suggest- 
ed plaque,  and  also  in  view  of  the  well-established  identity  of 
Onion  Square,  the  Cooaiissiun  rejected  the  proposal. 


TrtlUflrn  ?**  Tnf«r«>tion.  etc.,  to  be  acknowledged  by  the  Acting  Sec- 
retary and/or  filed: 


(1) 


(2) 
(3) 


From  Mrs.  Ernest  Bom,  Chairman,   Parks,  Playgrounds  and  Public 
Buildings  Connittee,  San  ft-ancisco  Planning  and  Housing  Associa- 
tion,   requesting  noUfioation  concerning  any  meetings  that  nay 
be  s^eduled,  formally  or  informally,     in  connection  with  the 

frii  iJo^S^rkanning  Association,  ^«*J°«  °^  *^^f .f^TJcl^^'' 
to  be  held  at  fclomar  Hotel,Santa  Crus,  September  2^-25,  1954. 
ft-oo  Beatrice  G.  Coraah,  Program  Director,  Good  Samaritan  Com- 
MKiity  Center,  Inc.,  1290  Potrero  Avenue,  *PP^«^J^i|°°  J^'^^^ 
!^nt  co-operation  in  arranging  swimming  f<^/ ^^^^^J^^^. 
Sobers,  aTwell  *s  use  of  other  facilities  of  this  department. 


BWESEMTATiygS  ftHP  DELEGATES 

(1)   iv»no«>i  of  Dowii  T  y  I  flnin'n  "air1nt,Tiftn  Trftft  rortirar  ■  Mob  So. 


174  i 


Aidge  Sylvester  J.  McAtee  and  Mr.  Edward  Goeppner  ^PP«»^^l^^°j!^^,^ 
«3  Jrmlssion  for  the  Down  Town  Association  to  hold  a  f"  ^«^- 
rUchTiXas  Tree  Fsstival-  in  Dbion  Square,  for  a  Period  of  20 
dl^s^o^  Sunday.  December  5,  through  Christmas  Eve,  December  24, 

1954. 

^dge  McAtee  and  r^    ^^J ^^ff^^t^'lZX^^^^ 
h^ayieVon'^wI^h'       ^n^  ':ZTtLr^.  railroad,  utiUty    hotel, 
^Z  ^  otoer  firms  ea^h  sponsoring  and  decorating  one  of  the 
^^^'r^t^s  would  serve  aTa  spectacular  background  for  daily 
'^"'         J  l^Irt^^nf^ch  the  rarious  nationality  groups  in 
r^riiLo  i^lf rinvitefto  produce.     It  was  pointed  out  that 
tJL'^rerraLriw^ld  Include  fSlk  dances,   singing,  ^sic  groups, 
and  Christmas  pageanta,  etc. 

.       *-      «..    F/K,Ard  V    mils.   President  of  the  Down  Town  Asso- 
A  letter  f^f  ,^-  ^*^"V-t^ie^  this  'Christmas  Tree  ftstival' 
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dollars  which  would  be  brought  into  San  FVanclsco  during  the 
•wnt.  Further,  the  broad  national  publicity  generated  would 
result  in  increased  tourist  business  the  year  ^round," 

After  a  great  deal  of  interested  discussion,  during  which  Com- 
missioner Coffaan  suggested  the  Down  Town  Association  consider 
the  possibility  of  escpanding  the  "Christmas  Tree  Fsstival"  to 
the  end  of  the  year,  in  order  to  include  the  many  colorful 
units  which  will  be  in  San  Francisco  to  take  part  in  the  annual 
East-West  Shrine  Football  Qame,  on  motion  of  Conmidsioner  Coff- 
man,  seconded  by  Coimnissioner  Herz,  the  following  resolution 
was  adopted t 


San.  Hfl.I«fr 

Cosmi salon  Obani- 
BOttsly  improves 
Sequest  of  Down 
Town  Association 
to  Hold  a  Christ- 
W8  Tree  Fsstival 
In  Ifeion  Square  - 
During  Decern.  5*2^ > 
195^  •  Detailed 
FlAns  to  be  Sub> 
■itted  for  Approval 
tad  9upt.  Parks 
to  Vork  Out  Details 
yith  Down  Town  Aaan 


ttosolution  No.  1626 

WHEISAS,  the  Down  Town  Association  has  suggested  a  "Christmas 
Tree  Festival"  to  be  held  in  IMon  Square  during  the  month  of 
December^  and 

UHEREAS,  plans  suggested  would  include  the  transformation  of 
the  Itolon  Square  area  into  a  forest  of  decorated  Christmas 
trees,  as  well  as  participation  by  various  nationality  groups 
in  this  most  cosmopolitan  of  all  cities,  to  provide  dally  en- 
tertainment; and 

WHEREAS,  expenses  in  connection  with  the  proposed  festival 
would  bo  borne  by  the  Down  Town  Association}  now,  therefore, 
be  it 

RESOLVED,  that  this  Coianission  gives  its  enthusiastic  approval 
to  this  proposal  of  the  Down  Town  Association  for  the  produc- 
tion of  a  "Christmas  Tree  Fsstival"  in  Union  Square,  and  di- 
rects the  Superintendent  of  Parks  to  work  yith  representatives 
of  the  Down  Town  Association  in  the  preparation  of  plans 
detailing  the  physical  transformation  of  Union  Square,  such 
detailed  plans  to  be  submitted  to  this  Commission  for  approval 
in  advance  of  the  start  of  any  actual  work  on  this  project. 


(2)  Approval  of  Use  of  Union  Square  Given  Salvation  Anay  for  Sun- 
dav.  Sentambftr  2b.    1Q5/.  from  3-/.  F.M.  


Coonission  Approves 
Dm  of  Un, Square 
on  Sun.,  Sept. 26, 
H  P.M.  by  the 
Salvation  Amgr 
for  Welcome  Pro- 
|raa  H^^noring 
lav  Worldwide 
C.I.C.of  that 


hbjor  Harold  G.  Barry,  Public  Relations  Secretary,  Salvation 
Amy,  was  present  to  request  the  use  of  Union  Square  on  Sunday, 
September  26,  195^  from  3-^  P.M.  for  a  "Welcome  to  San  Francis- 
co* program,  honoring  the  newly-elected  Commander-in-chief  of 
the  Salvation  Amy,  General  Wilfred  Kitchingj  also  requesting 
permission  to  erect  a  platform  on  the  Powell  Street  side  of 
the  Square  for  the  occasion. 

On  motion  of  Coanlssioner  Dippel,  seconded  by  Coraraissioner 
Coffman,  the  above  request  was  unanimously  approved,  with  the 
stipulation  that  the  Salvation  Army  contact  Mr.  Girod,  Super- 
intendent of  ftirks  regarding  the  proper  location  of  the  plat- 
form. 


(3)     Prnpnaed    "Hqt^l   Week"   Cpl^hration   -  Union  Sq.    -   OfftrObcr.    19SA. 


'ktiposed  "Hotel 
UnIc"  Celebration 
^  Onion  Square 
deferred  to  Supt. 
of  Parks     for 
Investigation  and 

JMQrt  9-lVU. 


Mr.  Donald  J.  Devoto,  Project  Chairman,  San  Francisco  Junior 
Chamber  of  Commerce,  was  present  to  request  the  use  of  Union 
Square  in  connection  with  -the  sponsorship  of  the  Junior  Chamber 
of  Hotel  Week,  to  be  held  during  the  month  of  October. 

In  view  of  the  fact  that  the  program  proposed  for  tho  week  had 
not  as  yet  been  worked  out  in  detail,  the  Commission  referred 
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thlr  natter  to  the  Superintendent  of  Parka »  with  the  request 
that  he  thoroughly  explore  the  proposal,  and  to  give  a  detailed 
explanation  at  the  next  nsseting  on  Monday,  September  13,  195A. 


«tt««tt««tt«tt« 


raiHfflAL  TRANSACTIONS 

(1)  Progreaa  and/or  Final  PtMnnfldtfl 


Progress  and/or 
flail  Pa^^n^'8 


ha.  MQ.l«g 
Extension  of 

Um 


On  motion  of  ConittiBBioner  Stern,  seconded  by  Conmiseioner  Dip- 
pel,  the  following  resolbtion  was  adopted: 

RBaoluticn  No.  lt)27 

RESOLVED,  that  for  the  beet  interests  and  proper  conduct  of 
the  Recreation  and  Park  Department,  the  Controller  be  and  ie 
herely  requested  to  approve  the  following  Progress  and/or 
Pinal  Payment a» 

(a)  INSTALLATION  OF  SEWER  CONNEC.TO  BAR  SCREEN-iOO  GARDENS 

^AGE  PLANT  >  n«rtl  fl  cation  #222fe .^ 

To  M.   J.  Lynch  -  First  and  Final  Payment  -  $1,1^5.00 

Period  ending  7/7/5A. 

(b)  DRAWINGS, SPECS., EST. OF  COST  &  SUPERVlSI0N-C0NSTRUC.3d  UNIT, 

Pt^TMATRS  8.  PANTHER  SEC.  .ZOO  GARDENS>CertiflC^tlnn  £213^ 

To  Ward  4  Bollea  -  Second  and  Final  Payment-  f??.^^ 

Period  ending  6/16/54. 

(c)  t^ltp  MKRCED  SPORT  FISHING  PATROL  SERVICES-Cfirttf 'n  #22^ 
To  Associated  Sportsmen  of  California-2d  Payt.-    1433.00 

Period  ending  8/31/54. 

(d)  JJIIIREL  HILL  P/fi  fc  FTJ3HSE.^rr.hUec'l  Cont.-r.flrtlf .   #y^j 
To  Ryan  &  Lee,   Architects  -  Fifth  Payment  -  $515.98 

Period  ending  8/11/54.  ,     ^^^^, 

(e)  ffffiT,^M  Rg-ACH  pEn^piJ)G.,c»ntrnftt  <i<UQ-CQnt,ro11ftr' fl  ^UQL 
To  C.  M,   ffeleta  Co.  -  Final  Payment  -  $12,701.85 
Work  completed  7/29/54.  .     ^,,^, 

(f)  MTRAii)MA  p/G  4  FiJ)H9E.u:ontract  iCiiQA.  CoDtro11ftr'njy?Ml 
To  M  &  K  Corporation  -  Final  ftiyment  -  113,980,21 
Work  coiH)leted  7/30/54.                               ,  ^y  ^/  - 

(g)    ,Tft,q  nP«LAN  STriT?    P^flf   Ryr,.ffrffl--Cnnt.#7.    Gtfd.    9/16/48 
To  William  G.Merchant,  Architect-Final  Payt.-    $3,697.87 

fill  yttYm  m^-"  "'  """-^""^  *1M-n.rt1f  ifini 
To  Sngelhardt  &  Shew  -  Pinal  Payment  -  $2,976.50 

Completed  8/1^54. 

(2)  ^ai^npion  nf  Tiff 

On  motion  of  Coianissioner  Hers,   seconded  by  Commissioner  Coff- 
nan,  the  following  resolution  was  adopted: 

RflBftlllttIP"  Mn.    1628 

RESOLVED     that  this  Commission,  on  recommendation  of  the  Acting 
General  Onager,  approves  the  following  Extension  of  Timet 

(a)  uKT  -^"N^^  qt^F-AnHERS-contrnnt  #U6  -  Gnnt.roUer'a  iUU 

To  Wm.  Mcintosh  &  Son,  an  extension  of  45  calendar  days, 
thru  October  24,  1954,  due  to  delay  of  certain  portions  of 
work  In  order  to  co-operate  with  other  contractors  on  site. 


(3)  ^Jlf^natlQiin  Bf  Contracts 

On  motion  of  Commissioner  Dippel,  seconded  by   Commissioner 
Cofftaan,  the  following  resolution  was  adopted* 
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Hodlflcatione  of 


BtMtottPB  yp.  IW9 


RESOLVED,  that  for  the  best  interests  and  proper  conduct  of  the 
Recreation  and  Park  Department,  the  Controller  be  and  is  hereby 
requested  to  approve  the  following  Modifications  of  Contractsi 

(a)  S.F. ZOO-DRAW INGS,SH;CS., EST.,  SUPERVISION,  ETC.-CONSTRUC- 

IRD  UNIT  PRIMATES  &  PANTHER  SEC.-Certif .#2I35-Modif.#3 

To  Ward  &  Bolles:,  Architects  -  Adjustment  of 
contract  based  on  estimated  and  actual  construc- 
tion costs,  ft  dacreaqe  of $6^.56 


(b)  HAMftTQW  flBg.CTB.-CflBt.  it^l^O-Control'rfl  #1116-i-fedif.  #1 

To  M  &  K  Corporation  -  to  furnish  official 

diving  stand  with  adjustable  fulcrum  and 

lifeguard  chair  -  a&  increase  of $206.97 


iiiquest  for 
£BdS 


(c)  JA3.D.PHELAN  STATE  PARK  REC. BUG. -Arch '  1  Cont.#7  of  9/l6/Afl 
To  Vfo«G. Merchant-total  adjustment  of  contract 
under  Modification  ^1  -  aQ  JnoraaBe  of.  ...  ,  $2,^61.67 

U)   Raouaat  for  Rinds 

On  motion  of  Commissioner  Dippel,  seconded  bjT  Commissioner  Stern, 
the  following  resolution  was  adopted: 

Reaolution  No,  1630 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of  the 
Recreation  and  Park  Department,  the  Controller  be  and  is  heretqr 
requested  to  approve  the  following  Request  for  P\inds: 


(a)  TRANSfERS: 


To  Appronriation 
02.110.01 
RBmanent  Salaries- 
General  Division 
(To  provide  ftmds  for  increment  for  Wayne  Person,   FAD^A, 
Asst.Engr.I,  Civil  -  period  9/l/5-t  to  6/30/55) 


.ABBrflBrifltlfla 
02.199.00 
Coiqpensation  Reserve 


♦300.00 


(b)    tillTnr^^^     ADDTTIONAL 
j^pronriation  No.  <?QY^rlng 


412.111.01 
02.111.03 
il2,2O0.0A 

^33. 232. 12-01 


Allowance,  Overtime  -  Gen.Div, 

n  "    -Conniissary  Div. 

Contr'l  Services-Recrea'l  Units  -) 
(Funf>  Repairs  -  San  Andreas     ) 

Telephone  &  Telegraph  Allotment 


i\B9unt 
$600.00 
375,00 
300.00 

200.00 


>y|W|«gnrT^  P'^'Pigg 


(1)  Request  for  a  Supplemental  Appropriation  of  $9,500  to  Cover  Costs 
Arniiiait^yi  by  ^^  Citv  of  Certain  Lands  for  McKlnlev  Sauar? 


On  motion  of  Comnissioner  Hers,   seconded  by  Coamiissioner  Dippel, 
the  following  resolution  was  adopted: 

Pflfff^luf.lnn   No.    1631 

.Approp  $9500    RESOLVED,  that  this  Cosmission,  for  the  best  interests  of  the 
Frttsfer  &*Land     Recreation  and  Park  Department,  herely  requests  the  Mayor,  the 
l«ition  Costs.  Board  of  Supervisors,  and  the  Controller,  to  approve  a  Supplement 
Souare     tal  Appropriation  in  the  amount  of  |9,50P.OO  from  the  Real  Proper- 

ty  JVmd  of  the  Recreation  and  Park  t'oper<»^,  to  Appropriation 

^12.600.09  (Land  -  MfiXinley  SqfaareX.  to  «wr«r  the  cost  of  acqui- 
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(oQntlnued) 

flitlon  by  the  City  from  the  State  of  California  of  certain  land 
located  at  the  northweat  corner  of  20th  Street  and  San  Bruno 
Avenue  (having  an  area  of  13,956  square  feet),  to  compensate 
for  that  certain  portion  of  MoKinley  Square  transferred  to  the 
State  of  California  for  freeway  purpoeea  under  Resolution  No. 
1258,  adopted  by  the  Conmiesion  at  its  regular  meeting  of  Sep- 
tember 10,  1953,  and  in  connection  with  which  transfer  the 
Director  of  ««W  Property  deposited  with  the  City  Treasurer 
the  sum  of  $31,500.00,  that  amount  being  the  full  coopensation 
paid  to  the  City  for  McKinley  Square  lAnd. 


ffW  BUSDJESS 


(1)  Request  for  A  Supplemental  Appropriation  of  $5,000  -  for  Con- 
>.t.ruRtion  of  Prnteetive  ft^f^^nck  Fenoflfl  at  S.F.  ZOQ   Oftrdfiaa 


"t8.  Pg.l<?3ft 

jiiquest  for  A 
Supplemental 
appropriation  of 

I  $5,000  for  Instal- 
lation of  Protec- 

\Mn  Paddock  Penc- 
lagatS.P.Zoo. 


Mr,  Hoyt  asked  Mr.  Carey  Baldwin,  Director  of  the  Zoo,  to  give 
a  verbal  report  on  the  need  for  protective  fencing  at  the  Zoo, 
a  request  in  the  current  budget  for  this  work  having  been  delet- 
ed by  the  Board  of  Supervisors. 

Mr  Baldwin  reported  the  eadsting  condition  of  the  fences  and 
palls  of  the  animal  paddocka  at  the  Zoo,  and  pointed  up  the  need 
for  protective  fences  as  a  public  safeguard. 

Mr.  Hoyt  reported  that  the  estimated  cost  of  the  recommended  im- 
provenenta  is  in  the  anount  of  $5,000.00. 

On  motion  of  Commissioner  Herz,  seconded  by  Commissioner  Dippel, 
the  following  resolution  was  adopted: 

pi^ffplntlnn  No.  1632 

RESOLVED,  that  this  Commission  for  the  best  interests  of  the 
Recreation  and  Park  Department,  hereby  requests  the  Mayor,  the 
Board  of  Supervisors,  and  the  Controller,  to  approve  a  Supplemen- 
tal Appropriation  in  the  amount  of  $5,000  from     f f ^^^^^^ 
and  jSk  Department  /^propriation  A990  (Unappropriated  Balance 
of  PVinds  -Real  Property) ,  to  the  credit  of  Appropriation 
Z12  SOO  79-7  (Animal  Paddocks  -  S.F. Zoological  Gardens),  to 
pro;ide'fU^ds  for  the  installation  of  protective  paddock  fencing 
Sgently  required  for  proper  enclosure  of  animals  and  protection 
of  the  public. 


«  * 


«««««*«* 


(2)  Request  for  A  Supplemental  Appropriation  of  t 13, 770  for  New 


1^.  for  A,   Sup- 
IPleMntal  Approp. 
|of  113,770  for  New 
l^jlpynents  at 
peently  Completed 
'  ~ind  Prolecta 


Mr     Hovt    Acting  General  Manager,  reported  that  several  Recrea- 
TionZl'^  ^d  Jro^ects  have  reached  completion  and  are  being 
opened  to  the  pSbUC  necessitating  additional  personnel  for 
their  operation. 

On  motion  of  Commlssinner  Stern,   seconded  by  Commissioner  Dlppol, 
the  following  resolution  was  adopted: 

PtifltiM^nn  No.  1633 

VTHEREAS     recently  con?.leted  recreation  facilities  now  operating 
^  afallaMe  to^theTubllc  require  additional  personnel;   now, 

therefore,   be  it 

RESOLVED,   that  this  Commission,   for  the  best  Interest,  "^  proper 
Miration  of  the  Recreation  and  Park  Department,  requests  the 
Shjor!  thelofrd  of  Supervisors,  and  the  Controller,   to  approve 
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P^^^Sj  (continued) 


a  Supplenentttl  Appropriation  in  the  amount  of  $13,770.00  from 
the  Recreation  and  Park  CoiapenaQtion  Reserve,  to  Appropriation 
412.U0.01(Pernanent  Salaries  -  General  Division),  to  provide 
funds  for  the  establishment  of  five  (5)  positions,  effective 
October  1,   195A,  through  June  30,  1955,  as  followst 

HIrrifflM  flftYgramd  -  l  B-5b  Playgroujd  Director      ) 

,et  the  rate  of  |315  per  raonth)i2,835.00 
1  0-58  Gardener  at  the  rate     ) 

of  $280  per  month  )  2,520.00 

^.pPhalan  State  Park>.I  0-58  Gardener  ^280  per  ao.     2,520.00 

f^^y^  P.>rk  Ball  yields-  1  0-58     ■        4280  per  mo.     2.520.00 

YflT-y'-'"*  "^ta  -  1  068.1  Operating  Engineer  «  $375.       3,375.00 

per  nonth 

FURTHER  RESOLVED,  that  the  Civil  Service  Commission  be  and  is 
hereby  requested  to  amend  the  Annual  Salary  Ordinance  to  proper- 
ly reflect  the  creation  and  estabiishinent  of  the  respective  pc 
sitions. 


(3)  Approval  of  Riordan  High  School  Football  Schedule  at  Ke.ar 
«^^.pH4nr.  for  ,'7pr^-  ^'^  -  Q°*'  ^'^  ">^  October  22.  ^L 


V    Nn.lbU 

CamiBSion  Approves 
Siordan  H.S.Poot- 
'oall  Scbed.  at 
Uitr  on  9/25, 
10/15  and  10/22/54- 
l(S  of  Gross  Re- 
Mlpts  on  Tickets, 
$25.,  and  $250. 
HLn.  Guaranties. 


On  motion  of  Coaoissioner  Dippel,   seconded  ty  Commissioner  Coff- 
man,  the  following  resolution  was  adopted: 

RESOLVED,   that  this  Commission  does  hereby  approve  the  agreement 
with  Riordan  High  School,   covering  their  scheduled  contests  to 
be  played  at  Keaar  Stadium  on  Saturday .   September  25,   195^,  with 
TlZun  guaranty  of  $25.00  and  two  (2)  night  g^»  ^°  ^^e  held 
on^i^  evenings,   October  15  and  October  22,  each  with  a  mln- 
^gul^ra^ty  0^^50.00,  and  ten  (lOJt)  per  cent  of  the  gross 
receipts  for  admissions  for  each  day  of  play. 


U)  gr^f?r  for  S€*Yicu  or  WofJfc 

On  motion  of  Commissioner  Dippel,  seconded  by  Commissioner 
Coffman,  the  following  resolution  was  adoptedj 


BU.  PB.3b^35 


Ortw  for  Service 
w  Work4250.00 
♦o  Rib.Util.- 
Hetch  Hetchy  Oi».«> 
C«9  Garbage 

8i«Mfl]  Pit. 


flfninliitilnr  ^"    ^^^^ 

BF<^nLVED     that  for  the  best  interests  and  proper  conduct  of  the 
T^^'J^^  P^rk  Department,   the  Controller  be  and  is  here- 
^  requested  to  approve  the  following  Work  Order: 

Work  0r3«*  f  ^^'>^«^l*'^?:!",^*:i°^'  .  t«0.00 

Hetch  Hetchy  Project  -  in  the  am^  ^.   .    .    •    • 
For  fill  and  cover  work,  etc.  -  Camp  ^ther 
garbage  disposal  pit.    (Appropriation  02.200.09} 


The  Co^ission  next  considered  it.  »f -//^^^T^f./.tn, 
unaer  Resolution  No.   ^^^'  -^^^^f^^rtlon  ofV     L;wis,   the 
r it  "ic:Tojrsi"  b^a^  -nTsk^^  to  establi-.  new  posi- 
tion- foft^e  Josephine  D.  Randall  Junior  »t.seum. 

8-2b-5A 


.„.Jtfi.li.I:K 


\$»m 


(oontlfm«d) 
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I  c,S.CoBOi»»ion 
,  Bequisted  to 
Itta  Claisiflea- 
1 3^  of  Parson- 
jaeUt  J.D.Randall 


Mr  Hoyt  reported  that  a  classification  •tu<^r  of  the  poaitlons 
Involved  would  be  required  ty  Uie  Civil  Servioe  Staff  before 
the  Civil  Servioe  ConjBlssion  would  approve  any  reclaaeification. 

Therefore,  on  motion  of  CoBBuisBlonsr  Stern,  seconded  by  Coaid*- 
•ooner  Her«.  the  following  retolution  was  adoptedi 

reSOLVED,  that  this  Coraaission,  pursuant  to  its  action  taken 
under  Resolution  No.  U76,  neeting  of  Jterch  25,  1954,  does 
hereby  request  the  Civil  Service  CoBOission  to  make  a  classifi- 
cation study  of  two  (2)  Playground  Director  positions  allocated 
to  the  Ainior  Museum,  to  determine  whether  the  duUes  performed 
are  sufficiently  different  to  merit  the  establishment  of  new 
classlfioations  of  Science  Director  and  Art  Director. 


(6)  Award  of  Contract:  UNDSCAPINQ  FOR  JUNIPERO  SERRA  PLAXGROOND 
luTrTBIl?™  t,f]  ^■'^^^^'^  l^?m   tlFr"^^^  ^  NirRSERl47.7QQ. 

The  Acting  Secretary  next  reed  the  proposals  opened  Tuesday, 
August  U,   195A,  for  the  above  mentioned  workt 


LOW  BlDDERt  ^ 

SSmO®  A.  LARSON,  dba  LARSONS  LANDSCAK 
SERVICE  &  NURSERY,  550  Marsh  Road, 
Menlo  Park,  California 

Robert  A.  Moore  ia' jS*^ 

Watkin  &  Sibbald  If'iSo'no 

A.4  J.Shooter  Lmdscape  Contractors  J8,789.00 
B.A  B.  Topsoln  &  Landscaping  Co.    ^^,^^f.^ 
Huettic,  Schromm  &  Bennett,  Inc. 
Nino  Batista  dba  Batista  Land- 
scape Service 
Henry  C.  Soto  Corporation   . 
Justice-Dunn  Co. 
Stephen  L.  Vistica  &  Son 
C,  J.  Collins  Co. 


♦7,770.00 


iHird  of  Contract, 
UBSCAPING,   JU. 
9»U  P/0  ft  FIEID- 
BOOSE  -  $7,700,00- 

to  LARSON!  S  LAND- 
SCAPE  SERVICE  ft 


|10,5t>8.00 

$10,955.07 
$10,990.00 
$11,170.00 
$13,475.00 
$U,5b7.00 


-  ^       I     *^^^^  Hat-«     seconded  by  Coranissioner  Coff- 
On  motion  of  Commissioner  Her«,   seconaea     jr 

aan.  the  following  resolution  was  adopted: 


l^^flQ^iitiQTi  tfp     1^37 


General  Manager,   does  ^^^^^/^'^'^pT^.^^^^     san  Francisco. 

to  RAIMONU  *-/-*^  »     •  .      ^     ^ing  the  lowest  regular 

EflK.   550  Marsh  Road,   Menio  l*rit,  ne  dbj.  i« 

aS  responsible  bidder  therefor  in  the  mim  of  $7,770.00,  and, 

Bacreation  and  ftirk  Commission;  and.   be  It 

BiiRTHER  RESOLVED     that  the  Secretary  shall  file  notice  of  approv- 
infLfffmiil  advertising  of  the  official  newspaper  of  the 
City  and  County  of  San  Fraiicisco. 


8-26-54 


,y.^.'" 


(oontlnutd) 


,  .  ^f  Abaenwi  (T)  Ti^HT*"  "^  Abf  p^*  -  Praaldant  Sutter  and  Pr,  friincia  J.  H^ri 


5/27-ll7l7/54 


The  Secretary  was  asked  to  request  leaves  of  absence,  with  per- 
mission to  leave  the  State,  for  President  Louis  Sutter,  from 
September  it  to  October  31,  195A|  and  for  Commissioner  Hers, 
from  October  27  to  November  17,  195^1. 


(8)  [^prt  Heating  Dftt«>  Sat  for  MnndftY.  ScPt,  ^^^^'\'\L  '   liW  f.H. 

At  the  direction  of  President  Louis  Sutter,  and  ly  vote  of 
Coianission  members,  the  date  of  the  next  regular  meeting  has 
been  changed  to  Monday,  September  13,  195^  at  3iOO  P.M.,  for 
the  reason  that  the  next  regularly  scheduled  meeting  falls 
on  September  9,  Admission  Day,  a  legal  holiday. 


There  being  no  farther  business  to  come  before  the  Commission, 
President  Sutter  declared  the  meeting  adjourned  at  A j 15  P.M. 

Notes  for  this  meeting  were  recorded  by  William  Simons,  Acting 
SecreUry,a«d  in  oollftboratioa  with  the  undersigned,  those 
minutes  were  drafted. 


'■•pyv^Mi^^ry'rry^^jvrifn"  '■■••■;  *"-*^v^»V«i^ 
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Respectfully  submitted. 


'^C^u^.^x/ ^fy^ht^uJuTT^ 


Secretary. 


8-26-5A 


Py/'* 


f/f^i^i^.^-y 


L 


1.' 


tea  Franoitoo,  Calif oraU 
Sttpt«iBb«r  13,  195^ 


IJiiSSIfig 


k^gftil 


The  Elgh>,yHilxth  Regular  Mseting  of  the  Recreation  and  .^rk  Coa- 
mlsMlor  v:rt3  oRllftd  tc  order  on  Monr'.ay,  Septombor  13,   1954  at 
3tOO  P.M.,  Prealdont  Suttor  pr«fllding. 

The  fol]  owing  CooniisBionera  were  preswntt 

Mr,  Lou-la  Suttor,   .?rnBident 
Mr,  William  I-I.  Coffman 
Mrs.  Henry  .T.  Dippel 
Rev.  Eugene  A.   Gallagher 
Dr.   Framia  J,  Herz 
Mr,   Fred  D,   ftirr 
Mrs.  Sigmund  Stern 


n 


ipproval  of 


There  being  no  corrections  or  oraisaions,  the  minutes  of  the 
Eighty-fifth  Regular  hfeeting  of  August  2b,  1954  were  approved. 


U|m^TCATTDBa 


(XJ 


lH.of  Appreeia* 
Uon  4  Regretful 
UcMptanoe  of  th« 
bitipMtion  of 
Ifr.  D.  I.  L«iia 


^^ointaent  of 
fr.tfex  0.  FUnke 

litfitwrri  Mp> 


TlM  Seewtaiy  r—A  a  latter  froa  Hit  Henor,  Ifcyor  lla^r  f . 
RofaLnton,  adviilng  the  CooBission  that  the  most  unfortunate 
continued  illness  of  »fr.  David  E.  Uwis  had  necessitated  his 
resignation  as  Minager  of  the  Recreation  and  Park  Department, 
and  eocpressing  his  regret  that  the  situation  has  deprived  the 
City  of  one  of  its  most  outstanding  officials,  and  hoping  for 
his  speedy  recovexy.     He  reconaDended.  As  successor  to  Mr.Lewis, 
M>    tte  Q    IVinke,  who  has  aerved  the  Fteyor  for  almost  seven 
yelr 8  in  the  inportant  position  of  executive  secretary,  stating 
that  his  experience  in  administrative  municipal  matters  quaU- 
fled  him  to  direct  the  activities  and  functions  of  the  Recrea- 
tion and  park  Department. 

on  motion  of  Conrndssloner  fcrr,  seconded  by  Coaoissioner  Dippel, 
t)M  fftUffffff  retelniioa  «••  «4opt*di 


RESOLVED,  that  this  Commission,  with  deep  regret,  aecepte  the 
resignation  of  If.  David  E.  Lewis  as  General  Onager  ot^ 
5I«ISion  and  ftrk  Department,  and  expresses  it.  •in^t^J^P' 
^t  he  nev  soon  overcome  his  unfortunate  illness  and  retimi 
Tms  dTtiens  the  executive  officer  of  t^:^f  P^HTilfci 
ta  ha'  directed  and  administered  with  outstanding  efficiency 
and  loyalty  during  the  past  three  years. 

•  •  • 

On  motion  of  Camnissioner  Stem,  seeonded  by  Co^lMio-r  Dippel 
Se^o«^..ton  then  adopted  the  following  resolution, 

RESOLVED,  that  this  Cc^ssion,  -"/-^^-^Ji^"^  T^'' 
itovor  Elier  E.  Robinson,  does  hereby  appoint  Mr.  mx  G- J^ 

t^Z  thrLn;ral  »fcnager  of  the  ^^^-^^^^^  •^^^'^^S^^To? 
wirapnointment  to  be  effective  concurrently  with  the  date  of 

resignaUon  of  Mr.  David  E.  Lewis. 

«  •  • 


The  Ccomission  then  adopted  the  following  re«>lutioni 


9-13-54 


i^woiatlon  of 
;V,.  Services 

iiictlng  Gen.Mgr. 
^  Staff  Co-opera- 


d) 


PiriT^Ml^n  wq-  ^^^ 


RESOLVED,  that  this  Commiasion  doaa  h^vh^  arpreBa  ijj  f«°°S 
fitlon  aid  appreciation  of  the  affioi^nt  mann^-  i^' «^J°^.  ,.    ^ 
i  l^bert  H    Hoyt,  Buainesa  hfrnagor,  has  porfonaod  Uia  dutiaa 
^'ATting  Geieral  Onager  during  th.  pa. t  throe  »°f^«'   P^^^f ' 
!^n^  June  10     W54^  and  further  extenda  to  all  staff  members 
^d  employe  °'of'  ';  dopartn«nt.  it-  appreciation  of  the  co- 
^ra"?orand  efficiency  n^nif.t^d  by  all  during  the  illness 
and  absence  of  Mr.  Lewis  as  General  mnager. 


*^  """-  Z  LvZ^  =r  .using  their  .mual  -fta-Chrl.t»>s  fxerta 

Days**  celebration. 

The  Secr.ta,y  reported  that  a  ^elegr-.  had  been  re^^^^^^^^^^^ 
Mr.  Haviraky,  withdrawing  the  request  to  ^"^^^^'^^^^     "^^.^gi. 
^  U.e  dntMS  n»noioned.     (No  action  was  required  on  ^e  origl 

nal  request.) 


tt  «  •  « 


*»•«»» 


O) 


BVom  Fugono  J.  Rlordan.  Director  ^^/^^^f/^f  i/^.^f  f^f^aTf 

approvaTtvo  (2)  ^if^^^llZ^^T:.^^^^^^^  -quired 

Supervioors,  covering  the  purcnase  oi 

for  McLaren  Park. 

on  notion  of  Co^ssioner  Gallagher,   seconded  by  Cora^asioner 

Mppel,  the  following  resolution  was  adopted: 


^n.  Wo.lbZl 

Hslaren  Park 
^Hj  Ptf'chftses 


St.ffcryis  P/G 
'  ^^  PUiTChf 


BonrluU?M  N^.  ^^^ 


(a)  E^e^  G.Poltera,   iZ/J--^^  ^^  ,186 
Adm.Est.Andrew        Lots  p-  &  ^ 

Poltera,  Dec'd  ^^q 

(b)  Robin  E.Stevonson  ^oi 


^QVmt_ 
li^OO.OO 
$iiO0.00 


r^n^  t.rri"c-  'ra^Si^r^na  r.,ulraa  Tor  a.*.- 
Playground  as  follows: 

On  motion  of  Connnissloner  Her,,   seconded  hy  Commissioner  Stern, 
the  following  resolution  was  adopted: 

p-niJ.u^^Jgn  No.  ibiz 

RpqOLVED     that  this  Commission  approves,   for  subni.sion  to  the 
RESOLVED,  tnat  ^nis  -e-olution  authorising  purchase  of 

^rtalf  Un?"JS"a  ^o^  ^^ry' >  H.,^ou„a  a.  roUow. 
-»  -  Houaln.^utHorU^;,j;-3=,-i:  r^^Tp^roxUt:  7Z 

St.Ifcry-8  Playground  105.12'  nortnerxy  ""^  ^      13,^20.00 

for  the  sum  of ^'oox*   *   *   *   '   *    '    *   * 

(Appropriation  No. 180, 558.2V; 


^1 


tt^A^ 


^SsSfeetf^ 


/^.idMkM^t^ 


';^T*-^t'"v; 


;^-^^gjg)j^^{pjgg|flg{I^MjP(^;^)iafe 


Lumy^TIONa  (coi 

gDoliaTree     (5) 
it  Eureka  Val- 
ley Playground 


I  partola  Recrea-(6) 
tlon  Center 

Upftlrs  to  be 
Oelaysd  Until 

I  {\ind8  are  Avail- 
ible  for  Major 
bhabilltatlon 
Job.-G.M.  to 
Beport  at  Next 


Prom  Abe  3.  Miller,  3eeretary-Trea«mrer,  Littleman  Stores,  reques- 
ting tho  removal  or  pruning  of  a  magnolia  tree  next  to  the  prop- 
erty line  of  tho  Eureka  Valley  Playground,  in  order  to  eliminate 
the  danger  of  children  climbing  the  tree  and  jumping  onto  the 
roof  of  tho  storo. 

Mr    Girod  reported  that  the  magnolia  tree  would  be  P^operly 
pruned  to  eliminate  the  danger  and  still  be  preserved,  and  the 
Secretary  was  directed  to  so  notify  Mr.  Miller. 

From  John  J.   Fferdon,  Supei-visor,  referring  to  reports  on ^e 
delapidated  condition  of  Portola  Playground  end  Center,  and  re- 
questing  an  invostieation  and  report  on  the  matter. 

Both  Mr.  Hoyt  and  Mr.  Kimbell  confirmed  the  statement  of  Super- 
visor  Ferdon  that  Portola  Center  was  in  a  state  of  ^^^^^^^J^^^^" 
repair,  and  roconimended  that  most  minor  alterations  be  withheld 
until  such  time  as  funds  are  available  for  a  major  rehabilita- 
tion of  the  center , 

On  motion  of  Commissioner  Parr,   seconded  ty  Commissioner  Coff- 
„>an,  the  General  Onager  was  requested  to  investigate,  report 
^d  recommend  an  immediate  repair  program  at  the  next  meeting. 


1 


«  «  « 


«»««»•» 


ttl     fV-om  Rinnott,  isrej.  4  Hutchison  and  J.  E,  Haye.,  to  the  Luoken- 
'  '     b^ch  sJLshlp  Company,  Inc.,  advl.lne  that  Robert  l-  "l'""' 
^ntractor.ha,  satHfaotorlly  conploted  the  work  on  the  Aquatic 

pQik  Plor. 

On  motion  of  Commissioner  Parr,  seconded  by  Commissioner  Dlpp.1, 

the  following  resolution  was  adopted: 


^»    Ho-l<>^ 

Comission  Accepts 
Beport  of  Consult- 
ing Engineers, 
!^tt,Parez  & 
litchison  and 
J^.Hayes  re. 
jlquatlc  ftirk  Pier 
Bepalrs  &  Author- 
ises B&yment  to 
Contractor  R.L. 


^OlM,,  that  t^i^'^T^"^-/C2T19^4)"ao:fh:re^.c«pt 
the  report  or  ^  Superinte.ident  of  Structural  and 

be  it 

FJRTHER  RESOLVED,  that  this  Commission  does  hereby  ''PP;;°^^^ 
rJKinE.n  ru:,w)^x.   ,    o«v«-f  L  Wilson  in  accordance  with  the 
authoriae  payment  to  Robert  L,  wiison 
terms  and  conditions  of  his  contract. 


«  «  «  « 


»««»»« 


(8) 


P-      u    U    Crocker    President,  Provident  Securities  Corapary, 
^r  /.:  Jft  to'trcity  of  San  Francisco,  to  the  memory  of 
J^'^Ind^M^s'  WUl  a^  H.  Jrocker,  of  the  marble  and  bronje  foun- 
>Br,  and  nrs.  wxxj-i-""    •  *„♦„  *„  H<n«boroueh.  with  the 

tain  located  on  the  Crocker  Estate  in  ^l^'^J-g;  ,^,,,,,„  ^ 

conditionethat  the  ^-ntai"  ^^.^^^^  ^^,,^,  and  that  all  ex,«n- 
either  Golden  ^f  ^^^^  °^  "^^^rne%y  the  donor  and  that 
aes  of  moving  and  ^^f  ^^^*i°"  ^  ^^,2  plaque  memoriali.ing 
permission  be  granted  to  attach  a  suiXAoxe  p    h 

Mr.  and  Mrs.  Crocker. 


^-l. 


'U^K^.PVt?'?'^ 


^j^ATIOHS  (continued) 

said  papers  to  be  ssade  a  part  of  the  official  record. 


OjBdBflion  Grate- 
fully Accepts  Gift 
I  jfTurtlrf*  Poiintain 
ffoB  tba  Children 
rflfr.  and  IttB, 
y,  B,  Crookor- 
fcbj.to  Bd.Supv. 


On  motion  of  Commissioner  ftrr,  seconded  by  Coramissioner  Dippel, 
the  following  resolution  was  adopted? 

RESOLVED,  that  this  Commission  does  hereby  gratefully  accept  the 
generous  offer  of  thu  qhildron  of  ilr.  and  iire.  W,  H,  Croc&sr 
asd  Mrs.  Henry  R>tter  Russell,  to  donate  as  a  gift  to  the  City 
of  San  IVancisco,  a  marble  and  bronze  fountain  presently  located 
on  the  Crocker  Estate  in  HiUsborough,  such  acceptanoe  to  be 
subject  to  the  terms  and  conditions  of  the  offer  as  set  forth 
in  the  letter  of  September  10,  195A,  and  subject,  further,  to 
the  approval  of  the  Board  of  Supervisors  and  the  Art  Commission. 


LAtt^ra  of  Information,   to  be  acknowledged  by  Secretary  and/or  filedi 
Ufiht  Harbor  &  (I)     From  ftul  Oppermann.  Director  of  Planning,  forwarding  a  copy  of 
'      1  n!In?  of  his  report  and  recomrandations  to  the  Board  of  Supervisors  re- 

wilTat  ^dlS  the  development  of  Yacht  Harbor  and  small  boat  f aciU- 

^|||H.«  Report,     ties,  for  seeking  State  or  Federal  financial  assistance. 

In  reference  to  this  matter,  Commissioner  Barr  reported  that 
further  meetings  will  be  held  with  Supervisor  Matthew  Carberry 
and  members  of  the  City  Planning  staff,  with  a  view  ^°«^^J;; 
plementing  and  accomplishing  the  recommendations  for  tne  develop- 
nent  of  Yacht  Harbor  and  small  boat  facilities,  as  outlined  in 
the  report  of  Mr.   Oppennan. 

(2)     from  Roy  Flamm,  Chairman,  Society  for  Preservation  of  Golden 

Zle  ftrk,  enclosing  a  copy  of  his  letter  to  the  Board  of  Super- 
visors, questioning  the  legality  of  a  bond  issue  proposal  for 
an  eathibit  hall  in  the  Civic  Center  Plaaa. 


IBESENTATlVEi?  ^^  DEIEGATES 


Knel  Action  on 
Placenent  of  Robt. 
Boimrd's  "Whales" 
Status,  etc. 
Biftrred  to  G.M. 
to  be  Reported  at 


Mr.  Gurdon  Woods,  Art  Commissioner,  appeared  before  the  Com^«- 
ri;n  to  report  ok  the  present  status  of  ^^^  j^'^^^^ZlLT 
"Whales."  and  to  seek  financial  assistance  and  co-operation  of 
^e  ColisBion  in  the  placement  of  the  statue  in  the  courtyard 
of  the  California  Acadeny  of  Sciences  building  grotlp. 

He  renorted  that  both  the  Art  Commission  and  the  Acadeny  of 
sdrnSs  T^-tees  could  bear  a  portion  of  the  in»talUtion  ex- 
penses  and  were  seeking  this  Commission' s  help  through  the  pos 
Bible  use  of  funds  in  the  Alfred  Puhman  bequest. 

Following  discussion  of  the  financial  P'^^^^"'  °"  !^*^°°.  f 
C^sfoner  Parr,   seconded  by  Commissioner  Q-Zi"^^"'  ^,  ,^, 
p^sal  was  referred  to  the  General  Manager  for  report  and  for 
final  action  at  the  next  Commission  meeting. 


«  *  « 


mmm.  transactions 


,  »oo-C,3.  and 
\hBmt  Ay^ttjntta 


On  motion  of  Commissioner  Her«.   seconded  ^  Commissioner  Galla- 
gher, the  following  resolution  was  adoptedt 

RESOLVED,  that  all  t«n.porary  Non^ivU  f"\''J^}'^Xi% 
^ough  1-1156.  and  4  e«n*t  .ppolnt»nt.  mad.  t»  the  Acting 


i 


■**-*i«fki»ii:"v»«5fS.'->-* 


L^IH^yiL  raigACTIOSS  (cont'd) 


3.1.  *>.1H5 


Gensral  Minager  and  certified  by  tne  Secretary  during  the  period 
J^ine  2^,   195^  thru  August  12,   19^^,  are  hereby  ratified  and  ap-> 
provedi  and,  be  it 

FTIRTKEH  RESOLVED,  that  a  report  of  said  appointaents  be  trans- 
Bitted  to  the  Controller  and  the  Civil  Service  CooBisslon. 


hfofress  and/or 


(2)     Rrogreaa  aqf^V  H"^   I^vinftnta 

Ob  action  of  CoiiBBissicxMr  Dippel,   sec(xided  bgr  CosBissiaaer  CjsI- 
lagher,  the  following  resolution  was  adopted: 

RESOLVED,   that  for  the  best  interests  and  proper  conduct  of  the 
Recreation  and  ftirk  Department,  the  Controller  be  and  is  hereby 
roquosted  to  approve  the  following  Progress  and/or  Pinal  Pay- 
nonts: 

a)  C0N3TRUC.WC»K  &  :€CHAN,  INSTALLATIDN,  ACTIVATED  SLCtXZ  PLANT 

k  VICINrrY  -  Contract  <^16A  -  Certification  #2232 

To  Gene  Carpenter  -  Third  payaent  •  $3,3330.00 

Rsriod  ending  9-3-^^^. 

b)  COXCSRTS.^.G.?AJlK  BA.'JD  -  Certification  #22q2 

To  Ralph  Marray,  Director  -  Second  fteyoent  -      $2,996.00 
Rariod  ending  8-31-5^. 

c)  pST'iLLLATILN  OF  UJtL^Lo.KETAH  ftVSXETaALL  PAVIL.-03tf  #^73 
To  J.  Eimar  Riddla  Co,  -  1st  &  rt.n.ftiyiaent  -  $557.00 
PEiriod  ending  8-20-54. 

d)  CONSTRX.VETEEANb^   SH2L1ER-KE2AR  3TAD.-Cont.#U5A-Certlfica- 


UfiB. 


$15,717.92 


e) 


To  Robert  L.Wilson  -  Fourth  Raymcnt  - 

Pferiod  end-^ng  8-31--54.. 

JUNIHHC  5ERHA  P^G  &  FLDHSE,-ront.#135. Controllers  #3107 

To  C.J.Colilns  Co.   -  3eventn  inyraent  -  $15,390.90 

Bsrlod  ending  8-31-5^. 

f)  UVAr_^,r^   ?Jf.AS.maS  -  Cortract  ll/b-Controller' s  #3112 

To  Wa.   :<fcIntosh  &  Son  -    Ninth  Payment  -  $U,909.25 

Period  endin%  8-31-5^. 

g)  MIR^LOMA  LiUCSCAPE  -  Contract  #lb3  -  Controller's  #317fe 


To  Stephen  L.  Vistica  -  First  Payment  -  $4,080.00 

Psriod  ending  9-7-5^4., 
h)  ELEC.DISTRIBU.SYS..CAMP  MftTHER-CQnt.#U7-CQntrQl«rfl  #3117 
To  hfehoney  Electric  Co,  -  Pinal  Payment  -  $3,129.28 

Completed  7-31-5^. 
i)  \CBASLWl  P/G  AJJD  F3ELDHOUSE-CQnt.#333  ^«ted  Acr.2Q.19l9 

To  William  G.   Merchant  -  Third  Payment  -  $3,878.07 

For  architectural   services  rendered. 
J)   VA'JI^L  HIlL  P/G  &  FIELDKQUSE-  Cont.^l-JT-CQntrol'rB  #3132 

To  S  4  Q  Construction  Co,   -  Fifth  ftiyment  -      $13,945.36 

Perxcd  ending  8-31-5A. 
k)  F.^r^i,q>:,^VTCE3-AQtJATIC  PJER^DAhLBY  3S  HARRY  LUCKENBACH.ER#13Q 

To  Punnett,Rirea  and  Hutchison  4  J.E.Hayas, 

Consulting  Engineers  -  Final  Payment  -  $750.00 

(Work  done  by  Robert  L.Wilson,  Contractor) 

1)  HAMILTON  CENTgR  -  Contra^^t.  ^ISQ  -  Controller's  #3158 

To  M  &  K  Corpor'ition  -  Second  feyment  -  <^A7,27t>.9i 

Psriod  ending  9-2-5^. 


(J)     hfrriifi  cations  of  Contracts 

On  Botion  of  Coomlssloner  Dippel,   seconded  by  Coa^ssioner  fcrr, 
the  following  resolution  was  adopted: 


9-13-5^ 


wPPWWW' 


itfifrf- rfT 


N3  (cont'd) 


H^flcatlona 


Extensions 

;f  Time 


|Vlfl«llltl<>n    No.     -iWJ 


RESOLVED,  that  for  the  beat  interoata  and  proper  conduct  of  the 
Recreation  and  Bark  Department,  the  Controller  be  and  ia  hereby 
requeated  to  approve  the  following  Modificationa  of  Contractai 


(a)   MIRALQMA  P/G  «^  FLDH3E.^0NT.ii<333  of  A-2QW.9-Ho^lfigfl'n  ffl 
To  Wm.G.^ferchGnt. Architect  -  To  adjuat  contract 
coata  to  acttaal  ooata  -  aa  jincreaae  of,   .   ,   .   .$2,655.38 


(b)   JUNIIERQ  SERRA  f/Q  -  C»nt.#13^  ■  Control 'ra  #31Q7-MQdlf  J^ 
To  o.J.Collina  Co,  -  To  inatall  metal  astragal  & 
inatallatlon  larger  ramps  of  asphalt  at  doora 
of  building  -  aii  ^ggreaae  of $198,73 


«««««««««« 

U)     ^yt^onaions  of  Time 

On  motion  of  Coramiaaioner  Gallagher,   seconded  by  Commisaioner 
Dippel,  the  following  resolution  wag  adopted: 

Rfl^inlution  No.    lUB 

RESOLVED,  that  this  Coramiesion,  on  recommendation  of  the  Acting 
General  Manager,  approve a  tho  following  Extonaions  of  Time: 

(a)  CONSTRUC.WK.   &  h€CHAN.  INSTALU'NS  AT  ACTIVATED  SLUDGE  FLAMT 

j^  vjpniiTY  >  Cnn^--^-^^^-  <^-^^'^  -  C'lrtifisptipu  /f2g32 

To  Gene  Carpenter,  an  exoension  of  30  calendar  daya, 
through  October  18,   195A  -  due  to  delay  in  shipment 
of  pump  ordered  from  tho  Eaat, 

(b)  pfSTALLA'N  OF  UKINAL3  -  UZk^BL3MmiLl.l)13JQ^tQ^ 
To  J.Elmor  Riddle  Coiopany,  an  oxtousion  of  51  calendar 
days,   through  Aug'ist  20,   195-i,  because  of  delay  ty 
ft  &  P  Depcrtiaent  in  rougliing  in  piping  at  job  site. 


aea.  N0.16A9 
i  Request  for 


(5)     "fl^l^ff^  ^°r  ^^^3 

On  motion  of  Commiasioner  Hers,   seconded  by  Commisaioner  Stem, 
the  following  resolution  was  adopted: 


RESOLVED,  that  for  the  best  interests  and  proper  conduct  of  the 
Recreation  and  ftirk  Department,  the  Controller  be  and  is  hereby 
requested  to  approve  the  following  Request  for  Rinda: 

(a)   ALtOTNENTS  ^^^ 

.J^^o"^    Tenp.  Wages'fSt^fational  Unit.  $1,770.00 
(For  temp,R-5^  Athletic  Attendants  required 
during  football  season)  *-  ^rt^  n^ 

2-A33  216,12-01     l*iint.&  Eepair-^utomotive  Equipt.f2,500.0U 
(Add'l  services  in  connection  with  maintenance 
of  mower  equipment)  #.tjv-.  n^ 

3-^12  300.0it-l       ffet.&  Suppliea-Resale  -Rec.Unita      5600.00 
(Rirchase  of  post-card8,booklet8,etc.  for  resale 

at  Coit  Tower.)  f^onn  nr> 

^-^02. 111,08  Overtime  -  Camp  ^^ther  v2W.uu 

(Required  to  complete  the   seaaon). 
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^^ 


'^fij^jiSACTIQNS  (cont'd) 

(6)     Request  for  Approval  of  Temporary  Employwnts  from  Permanent 
g^Vipr  ApDiro^r^a^iona . — ■ 

On  motion  of  Commissioner  Gallagher,   seconded  by  Coomissioner 
Dippel,  the  following  resolution  was  adopted: 


I  Seq.ApFO^^  °^ 
Yji^,Employ^*^^  • 
fr*  I^rm. Salary 

Esq.  Mq^ 
T-1007,T-1135 

T-UU 
M13^,T-llit8 

T-10^ 
T-1127 

T-1095 

T-1129 


RESOLVED,  that  this  Cormission,  on  recommendation  of  the  Acting 
General  ;fena6er,  does  herety  request  the  Controller  to  appro^ 
the  use  of  funds  In  Bermanent  Salary  Appropriations  for  filling 
the  following  positions  ty  Temporary  Employmentst 


(a)  Q.'jft  QARDEtER 
Henry  Hansen 
Ralph  New some 
Riilip  ircuri 
Achillo  "Fieri 
D,   F^e 

(b)  R.'^h  FLAYGROUID 
Edward  Jackson 

(c)  p-lQA  ly^NffW 
C.Plnkney 


prcflc^n^  A^   fy.RTCD  OF  LEAVE 

Sick  Lv.  -  8/19/5A  to  11/15/5^ 

«       «        8/  A/5A  to    9/30/5i; 

"       ••        8/23/5ii  to    2/  V$5 

Leave    8/30/5A  to  11/30/5A 

Sick  Lv.   8/27/5it  to  1/17/55 

D  PSCTOR 


1. 
1, 


AMOUNT 
805.00 
532.75 
^81.66 
863.33 
307.73 


Educa'l  Lv.9/  l/54  to     1/  8/55 
Sick  Lv.  -  8/16/5A  to    8/31/5A 


1, 


338.75 
127.50 


;*» 


Mr  No.  1651 

Orders  for 
Service  or 

iiok 


(7)  ffTfior"  ^"^  Snrvlr.Q  or  Vforlt 

On  motion  of  Commissioner  Stern,   seconded  ty  Coo«dssloner  Dippel 
the  following  resolution  was  adopted j 

RESOL^^,  that  for  the  best  Interests  and  P^°I«f^<^°^f  f^  °f^ 

'-'  ETiner^I^TorVlB  roJVt;ee^,"LrBldder, 
f^rTp^l^s  to'cop^r  Tubing  .  Heating  Furnaces. 
Fleishhacker  Swimming  Pool  (Approp.^l2.200.01J       »»»o.uu 


(b)  Order  for  Service  or  Work  to  Link  Belt  Com- 
ZZaC^  Paul  Avenue,  Low  Bidder,  for  Repairs 
?^\t  Screen  -  S.F. Zoological  Gardens  Sewage 


Plant     (Approp.iil2.200.01). 


I533.5Q 


(c)   Order  for  Service  or  Work  to  J.Elijer  ^Jdle  Co„^ 
Sny     Low  Bidder,  for  repairs  to  domestic  hot 
peny,  ^ow  4L,_-ton  Playground  Fleldhouse 

water  system  at  Funston  riaygroui.  281.00 

(Approp.  ^12.200.01) »   ' 


(8)    Y^^^it,  F'^^>>or  Hnrrinf  I-^^-enaea 


Rc«.  No.  1652 
lacht  Harbor 


on  motion  of  Co^ssloner  R.rr,   seconded  by  Cormnlssloner  Her., 
the  following  resolution  was  adopted: 

SOLVED,   that  this  Co-iselon     -  rec^nd^^^^^^ 

General  Onager,   does  ^^l^f^f^'^^oT 
fers  and  Cancellations  at  Yacht  Harbor: 
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-I 


I  In  lacbt  Harbor 
Ijffth  Rental  Rate 
Ijenaale  Being 
Iftf^red  ty  *»a. 


!»<> 


(cont'd) 


Rata 


{MAff^  of  Boat 
JUDY 


193B 


♦7,50 


POT7IN 


17 


5.00 


Bfl^r  ^-   Frantgftn 
(Pohad.boat  from 

A.Dlatrlch,  former 

ooeupant  Berth  X93B) 

(Pohad.boat  froa 
w;i. Hewitt,  fomer 
occupant  Berth  #17) 

(h\  CANCELLATDNS  (Temporary  Licenws) 

(JoL^     Batbie  &        (ATaignod  Berth  #170,  but  never  occupied 
^  aajnu.  Cancellation  retroactive  to  7/i/54^ 

(ReUnquiahed  berth) 

-ditto- 
(Sold  boat) 


(Joseph  Weber 
Dr.  ThOB,   G.   Bond 
Rosa  P.  Buell 
nrank  DeLuccbi,Ar. 


P„.ia.nt  Sutter  .gain  Inquired  of  Hr.  H<f  <;' »  "^i"',  "*"• 
S:  of  I.=ht  Harbor  b.rth  «■>"!  r.te,^.^  ^.^iSrroSlitlon 
wb<     Hovt  reoUed  that  reconmendatione  wore  nearin«  vwiuj* 
L  SSSd  te  «b=lUe<.  to  the  Oeaer.1  »nM.r  «.,  .oon. 


u 


1 


(1) 


Iklboa  ferk  Pool 
I  lite  Relocated 
I  >K  to  ftreeway 


^^^  T^rv  ft>oi  ?ito  P^lor^tfl^.  Pug  to  FTf^ftW^Y  flaaa 

*.       R    U     Booker    Assistant  State  Highway  Engineer,  District  IV, 
ft-cm  B.  w,   BooKer,  iiBBiov^  -rtuthern  freeway  and 

reporting  on  the  P-'f^'-l^'^^'ZiVtrnTrTrZ^sU^ 
It.  utlU..tion  of  .  poruon  °f^f  ^'^^'^^^i  .„iUl.  for 
Cession..  oo-operUlonn^gt'«P-^^^^__  ,,  ,,  ^       .t- 

'^  ttfof^lbo^  f^ri  .nd  bf.  been  considered  W  the  Co-1.- 

..eeldent  Sutter  re^rted  »"  "'^'.""i.^^T^rtS.'Ifffct.d 
entire  Bilbo,  l^rk  area  and  ^^e  dejertaent  p    pe  ^^^  ^^ 

^  tbe  Highway  ^'J^'^f/'^^^f/JUd  In  Balboa  .^rkV  b"t  that 
th.  wl-lng  pool  """"^Jt^'^rt  and  careful  .tud7  In  order 
the  now  location  would  require  «'^"  "  .^^  ^  „«„, 

to  properly  aUgn  the  «l».ndng  p>ol  building  with 
faclUtle.  in  the  park. 

^.  Rar^.  Su^rviaing  f f^ V-^i:rJ;d  fte'lTla^I 
the  problem  by  the  use  of  a  nap  of  mxtxy^ 
of  th5  proposed  tolboa  pool. 

nn  motion  of  Conniasioner  Parr,  seconded 
Following  di^'^^'^^^lV^^  ^  following  resolution  was  adopted, 
ly  Conuaissionei'  Cofftaan,  the  roxxwiue 

.     .         ir,  «^rtu  of  inTonJtfttion  received 
RESOLVED,   that  this  Co.^J«^°"^J  ^g^s!  Dl^rict  IV,  to  the 
tron  the  California  division  of  Highways^  ^^  ^^^  ^^^^^^ 

effect  that  freoway  p^ns  ^^^^^^^^^  ,  ^,^^  pool  site 
of  Balboa  Park  originally  ^/[^^"^  j^^  area,  does  hereby 

as  well  as  other  portions  f  ^f  J'^J^^.^al  contract  of 
authorize  a  modification  of  ^be  ^^^^^  ^   ,„^ng  pool  build- 
Rioiaers  and  O^ennire,  which  wix  ^^^     ^^^^^  o^^^^ 

i.g  site  fro.  tf  -J^-,  J^n^w  thin  the  park  a:.a;  and  the 
Avenue,   to  an  alternate   l^caii  architectural  firm  are 

*Sr.rd  rTd^rSe'efudr  a:^  to  »>»  reco^endatlon. 

9-13-5^ 


00S^  ffSIHESS 
III.  No.lb53 


(oontlmwd) 

that  will  assist  In  determining  the  best  location  for  the  swI^h- 

mlng  pool. 

Tho  Secretary  was  inatructod  to  request,  at  the  ^PPr-^P^^J^ 
ti«,  a  detailed  description  of  the  parcels  '^J^if^^VSoper- 
Dl^iion  of  Hlghvays,  and  to  obtain  from  the  Director  of  Rroper 
tyTappralsal  of  the  departn«nf.  land  affected. 

(2)    ^nlT^nf^^"  Rondwav  AUeratlQiifl 

^uiation  at  the  Baker  Street  entrance  to  the  Golden  Gate  Birk 
Biiihandle , 

Detailed  sketches  prepared  ty  Mr.  ^^<*^^;  j^^^^^.^llt*" 
^^^^^r^l^irfn^lrer  rraL^-oS^rdedCroval 
f/tr^oiorcfaSriultlon;  with  certain  alteration,  to 
to  made  in  the  Baker  Street  entrance  proposal. 

Mr  Glrod     Park  Superintendent,  approved  the  proposed  I»^«^^*" 
^'iv.  «t'central  Avenue  and  Lyon  Street  intersections  of  the 
walks  at  C®^*'^/^""*!.^^^      However,  Mr.  Glrod  strongly  op- 
Panhandle,  as  did  Mr.  ^''P^*'-     "°;*y;„'   f  ^e  Baker  Street  en- 
Doeed  any  alteration  or  channelisation  or  tne  »k 
posea  anjf  ft^nhnndle       The  Coranxlssion  discussed  the  oaKer 

trance  to  the  ^'^^*'i®'_'^-     ^.  -^^  complete  concurrence 
Street  entrance  very  *hf;'f«^^y^'^^^'^B^^er  Street  entrance  to 
to  Mr.   Glrod' s  recomiaendation  that  the  Baiter  owe«w 

the  Panhandle  remain  unchanged. 

On  motion  of  Co^nissioner  I^rr,  seconded  by  Commissioner  Stern. 

the  following  resolution  was  adopted: 


Comission  Favors 
80  Change  in  Baker 
Street  Entrance  to 
I^andle  -  ftit 
Endorses  Proposal 
for  Pedestrian 
i  Cross-walks  at 
!  Central  Avenue  ft 


^SOLVED.  th.t  this  C«»i.,lon  fT^.TlliT:^:^'^^^'^^^ 

S  ,^.bUo  Work,  (letter  =' ^-^'i^^^'.^f/iia  ollc  Street.,  doe. 
affecting  the  Park  '"'^^'^^'.f  *!!°°,trlan  croM*.U»  "t  th. 
herely  approve  the  proposal  '»'■  P'f  =*'/  ^,  ^taltted,  but 
Central  Avenue  and  Lyon  Street  "Otlon.,  "  =     u;„uoi.  and 

"^'°".^'-  ff'tr^kfr  rreftTnSincrtrthfk^andle     ^In. 

rx-" ---« '--  ^"^^ '""'' "  °""* " 

the  park  boundaries. 


(3) 


.^^^^^^^  J>..^  Rnntm  i  or^rntlan  on  Trial  aali. 


r       ♦  Ti,H«7«  Melvyn  I.  Cronin,  urging  the  Commis- 
From  Superior  Court  f^f «« '  ^^^^^l,  .^tion  on  the  proposed  use 
sion  to  take  a  definite  ^^_^f  ^^^^^^^g  Pool  for  public  rec- 
of  the  San  Francisco  State  College  swimming 

re  at ion. 

„..  Raymond  Kl.t«U,  Who  had  been  prejlo^aly^u^o^l..^;^o«* 

*-behSf  of  the  =°-J"=l°"  ^,"  f^^  Th^^h;  Suevea  to  be  their 
State  CoMege  ^"th^'^^'f, ^^^ 'tfi^f  *e  dimming  pool.  «hloh 
tiMl  lowest  flevre  for  the  rental  01  ^^^^ 

„„M  ^  -^f  J;: -,|rr  7^     arto'°re,u.st  ^«,d.  to  permit 
^  r,;::^nraltlaf  ^rlod  of  ,1.  ~nth,. 

On  motion  of  C^a.loner  •-".  -^^  "  ^=-"^°""  "'"' 
Se  following  resolution  was  adopted, 
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_^L>WS***'«**'- 


i«SLijta''?«s^'-va 


(o«Ditlau*4) 


i5u|>,ApPf«P'  ^^^ 

rfSUtt  Collar 
ki^lDC  Fool  <» 


Hq.  im 


^SOLVED,  that  this  C«»iMlon.  in  rtaponft  to  tho  public  d«- 
.iaadt  ani  n..d.  for  miming  pool  faciliU..  ibd  P«;«^*  ^ 
.n  Act  of  th«  California  Stata  L.«^  •!•*«•  *V.f,Ji:  ^^^ 
to  obtain  tha  u-  of  th.  San  Pranciaco  Stata  Colljl*  3«i-^»J 
Fool  for  pubUc  racriatlon.  doa.  haraby  raquaat  tha  ^^^^^^^ 
Sard  of  Suparvisora.  and  tha  Controlljr  to  appro..  •  S^Pj- 
■^al  Apm^riation  in  tha  a«>unt  of  %L.m  fro.  fueh  funda 
n  «iv  Slaially  availabla  to  parmit  the  r*nta  .  and  operation 
If  Z  5^i  fJi  a  aariaa  of  twarty-aix  (26)  conaaouti^  Sun- 
ai^t,  aa  an  oxparinanUl  trial  pariod. 


Dm  of  tJnion 
I  Stuart  for 
•Bottl  Weak" 
Cilibration 


(I)  nil  iif  iminn  °niiftr  *■-  "■"*'^  ""■''  '^'Tlr'^""  M'lwtgnil 

*    Olrod,  B.rk  3up.rlnt.nd.nt,  r.port.4  th.t  *:•  "^  ""J^j" 

Co-att«  of  the  S.,,  J*»cl.co  -^^^ '^^^r  p,r^  in 
tl».  to  th.lr  r.q«.t  to  n»n»«-  •  "^"^^  '^^    ''"•' 
Union  Squar*. 

po«d  pro,r«.  .nd  »'",P»'^:"/' JJ'^St^  Jo-l«lon  offl- 
tpii.U'  lneon8l«t.nt  with  proinr  p.rit  u»>.  »■ 
cUlly  dlMPpromd  th.  requ.«t. 


yjnantas 


U.n*.3  ».OO.0O  tor  t-  St.  I-ul.  conv.ntl«,. 

on  «tlon  or  Co«l..l«-r  *rr.  J-oond.*  ^  C«i..lon.r  St.rn. 

tha  following  raaolutions  ware  -doptedi 
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ikLjfiU^ 


Binfll»^^°n  Ho    ^^^^ 


iDcadsaion  Secra- 
I  U17  Delegated  to 

itUod  5bth  Annual 

Coaftrence  of 
,lt.b«t.of  Ptrk 
I  taeutives  in 

hltlGore,  Md., 


o       .     i^r,  Af^m  hereby  authoriae  the  ettend- 
BB30LVED,  that  thi.  Co««d.^on  ^^J^^^  SecreUxy,  at  the 
anoe  of  ifr.  Edward  A.  f^^^^^^'/^I^rican  Inatitute  of  Rirk 
Plfty^ixth  ^-:*\^?f  tn  ritiL^  m^l*n^.  October  3  to  8, 
E»cutivea,  to  be  held  J^^^^V^;  th/travl  and  other  ex^ 
195-t,  both  *^^»/"°^«"irt;on2iS  attendance  at  the  aforeznen- 
j^nms  incurred  in  connection  «i«  '^^  ^  city  and 

Sonad  conference  be  approved  for  pay-ant  oy  wi« 
County  of  3an  Ftanciaco. 

•  •  e 


Btereation  Super- 
iateadant  or 
UUmate  Delegated 
to  Utend  Annual 
C«f«renee  of 
ht*I  Rec.Afffn 
lnSt.Loui8,Ho., 
V.27  to  Oct.l, 

m, 


j^iP^Mtign  Mfl,  ^*>^'y 


^   4  4«r,  4n«a  hereby  authoriae  the  attend- 

r.lt.r^I^U^'Ctt.nd  th.  .nnu.1  =»t"-.f  ^^1^^ 
R,cr..tlon  A.«cl.tion.  to  *•  >»"  ^^  «^.  i„;i„,i„.  .nd  that 
9.pt.<*.r  27  to  0«»!»»'i;^',^;.^d  m  =onn.=tlon  with  .t- 
""/'ritt.°Sor.«Tt  r„.d  conr.r.nC  b.  .tfrov.d  for  pay- 


9-U4A 


>'»'*'****«*0*«n^^^|^^-j^M|pi"^ 


Kieaas, 


S  (continued) 


(2)  y.jg^l^Pnge   of  ^0^  Antnala 

The  Secretary  read  the  report  of  Mr    Carey  Baldwin  .^^^.^^^^^  "" 
the  Zoo,  reoonmending  the  exchange  of  «oo  "^^"^^J.f  ^°'^'^f 
Go^bel  of  Thousand  Oaks,  California,  he  to  boar  all  expense  of 
crating  and  transportation. 

On  motion  of  Coinmissioner  Coffman,   seconded  by  Commissioner 
Dippel,  the  following  resolution  was  adopted. 


Ben,  Hff-^fe^^ 

Ejtchange  of  2oo 
iniEftls  with 
Ifr.Louis  Goebel, 
thousand  Oaks- 
Be  to  Bear  Ex- 
penses of  Crating 

111  ghlpp^^ 


tZ  W  aU  e^n^s  of  cr.tlng  »d  trmi.porUtlon. 


San  Francisco 
_   tn  Give 


2  pr.  Wallaroos 


San  Francisco 
tif^  l^gQive 

3  Hanunan  nonkeys 
1  Black  leopard 


Louis  Goebel 
Thousand  Oaks 
California 


«  •  «  « 


«»»*»• 


(3) 

Offer  of  Navy 
for  Pernanent  Loan 
of  Bronze  Plaques 
from  USS  SkU  WAN- 
CISCO,  Referred  to 
G.M.  for  Report 
Mill  i^fli;i^™Tftn(^"^^°'^' 


fro.  John  R.  ^Or.t^  ^^-^^  ^^^/.i  0X70^^^^^"!;^:'' 
dressed  to  the  Comnission  -^^^^^^^fj^f  l^elu^^  could  be 
inquiring  as  to  ^^J^^Z^X-^sTJ: L  Cruiser  USS  SAN 
provided  for  two  U)  ^^"^  P^J^^^fering  to  the  City  on  loan. 
HIANCISCO,  which  the  U.b.Navy  is  u*  -e. 

^^A  that  the  City  Attorney  had  been  requested 
The  Secretary  reported  ^^^^^^^^^'^ powers  on  the  acceptance 
to  rule  on  the  various  ^^P^^^^"^'  ^^^  ^ch  acceptance  could 

USS  SAN  FRANCISCO  aenorial  at  Land  s  tna. 

»,,.,.     flflconded  by  Conmissioner  Dippel, 
On  motion  of  Conmissioner  ^"'^^^^^^^ger  for  report  and 
the  ^tter  was  referred  to  the  ^^^^f  ^^^^^  ,„  ,He 

recommendation,  pending  advice  oX   ^n 
natter  of  exhibit  loans. 


City's  LiabilityU) 
Regarding  Palace 
it  Fine  Arts  to 
a»  Determined  & 
Imported  at  Next 
CoQBiisalon  Mtg.- 
Trtspass  &  Warning 


w 

rTt^z  orcr=  i°r;u»nt  or  .pp^paau 

I2s^«  aiHa^in.  Sign,  on  th.  P«»l3e.. 

^  fane,  of  heavy  ™*.  ^t  ^-  _ 

could  result  in  its  being  cu 

P„,ia,nt  Sutter  airected  that  th.  ^^J^^^^'^ilZlT^^^  ^ 
Sneral  mnager  '-^^•^^^'•J^aTy'.  U.bUlty  In  the  natter 

that  the  ^^"'ZZT^^^^'"  «>'  '^'^  "^'" 
of  tresspass.     Action  w 

ing.  9-13-5^ 


II    tnii    1 


^^mm^s>fi^iti!^M-inifw^-\  •/--  ^'sa 


(oontlDued) 

(5)     R«quo0t  t<i  Use  Tea  Garaen  to  Take  Hetures  for  TV  Show  »»atup 
\np  San  Frar.ciscQ  Scaaea  <;Ta,r.^d 

From  Don  Flagg  Productions,  U5  Harrison  Street,  requesting 
peraission  to  take  notion  pictures  in  Golden  Gate  Park  s 
Japanese  Tea  Garden,  for  use  in  a  television  show  which  will 
feature  San  Francisco  scenes. 

On  motion  of  Commissioner  Hera,  seconded  by  Commissioner  Gal 
laglier,  the  following  resolution  was  adopted: 


^,  Wo.  1659 

Don  Flagg  Pro- 
(juctlons  Granted 
^radssion  to 
Tain  Motion  Pic- 
tures in  Tea  Card- 
an &  Arboretum  for 
TV  Series  Featur- 


Bflflnliit.iftn  No.  1^^9 

RESOLVED,  that  this  Commission  does  hereby  approve  the  request 
of  the  Don  Flagg  Productions  for  permission  to  take  motion  pic- 
tures  at  the  Japanese  Tea  Garden  and  the  Arboretum    for  use  as 
a  background  in  the  national  television  show  of  "China  Smith, 
provided  that  the  proper  bonding  and  insurance  certificates 
are  furnished  this  Commission  and  that  credit  ^  8i^«".^°.    .  „ 
^n  Francisco's  Golden  Gate  ftirk  in  each  one  of  the  television 
series  using  the  park  as  background  material. 

There  being  no  further  business  to  come  before  the  Commission, 
President  Sutter  declared  the  meeting  adjourned  at  ^i55  P.M. 


Respectfully  submitted. 


I 


1 


cLu.m:jl-^J(  CQjfJ(^    /^iu^'UuT* 


vHfV 


9-1M4 


"^'  \ 


"'^h^^-'^'* 


loil 


Call 


tpprovftl  of 
iinutea 


rniMUHICATICWS 


hi.  No.  1660 

United  Crusade 
lighting  of 
Colt  Tower 


a&n  Franciaeo*  Callfernla 
Septenbor  23*  ^^Sk 

l|  1  N  U  T  E  a 

Th«  Eighty-seventh  Regular  Meeting  of  the  Recrea- 
tlon  and  Park  Commission  was  called  to  order  on 
Thuraday,  September  23,  195U  «t  3tOO  P.M.,  Vice- 
President  Pred  D,  Parr  presiding^ 

The  following  Comai sal oners  were  preaenti 

Mr.  pred  D.  Parr,  Vice-President 
Mr.  William  M.  C off man 
Mrs.  Henry  J.  Dippel 
Rev.  Bagone  A.  Oallagher 
Dr.  Francis  J.  Hera 

There  belnK  no  corrections  or  omissions,  the 
Snu?eS  o?%Se  Eighty-sixth  Regular  Meeting  of 
September  13.  195ii  wore  approved. 


11  \  p,.«m  rhorlos  French  Isackes,  General  Manager, 

^^^  S^Ue?^??isado  ?aSpaign,  requesting  P°^i^«^°",^° 

niuminato  and  utilize  Coit  Tower  as  n  symbol  in 

this  year's  United  Crusade. 

p««r%lntiQn  No.   1660 
RESOLVE.  That  t|;i=,^„?^/?i-,5r?JiraS  ^Ir'lll- 

^^^ras^'L^Jro-pubUrof  aS^a^'o   to  the  structuro  be 
eliminated. 

MHHK>  .  :• -{HKH:- .rO-^iS-  •-?««* 

<^'^%nrni%?sr?i;'c:.'roruortii«'ti;oioS^r3?c„ 

Dog  Training  CluO,   ^^^'^      g^ndon  Onto  Park  which 
^S„''Sri^:/?or?So''ru5t"rv?^ol%bedlo„ce  training 

of  dogs. 

Mr.  Julius  Olrod     Par^  ^^fX^TT^^Z'^'i^^t. 
:/oSuf  Ji^raealSn^ra/is^^hracg  training  loca- 

tion* 

-««♦-<«»  thr  intoroated  parties, 
Mr.  cavalier,  ^^P^^^^^^^^Jfn  o?  tSo  manner  in  which 
gave  a  dotallod  c^Pl''5"^i°'^„aaur -d  thn   Commission 
the  area  would  be  used  and  assured  t^^  ^^^  pabllcrs 

that  it  would  1^  "°  !:^y  n^ric  but  would  pormlt 
complete  en  oy^ont  of  tho^pnrk  ^^^^^^  ,,,i,ucns 

?r?ho  pr^visioS:  If   the  Park  Code. 

.1.  9'23'^k 


ff-^jJIWtfT—**- 


'CA 


El 


^j^ICATIOJS  (Continued) 


doiden  Oflte  park 
iPOt  Sot  Aside 
For  Suporvlsod 
Obedience  Train- 
j«PI  ftf  Dogs 


On  motion  of  Conftissloner  Hon,   seconded  by  Com- 
Slssloner  Gallagher .   the   following  resolution  was 
edoptedt 

poaolutlon  !fo»   Ifefel 

RBSOLVBD.  That  this  Commission,   on  recommendation 
of  the  Park  Superintendent,  does  hereby  dlroct 
?hat  an  area  of  approximately  fOO   square  feet  be 
set  aside   In  Golden  Gate  Park  In  «^«/if  ^^J^  °^. 
^9th  Avenue  and  Pulton  Street  to  be  designated  as 

i  dog  training  area  wherein  persons  "J^^   ^^«  ^J. 

obedience  training  of  dogs  prescribed  by  the  Amer 
lean  Kennel  Club;   and  be  It 

RBSOLVED  further.  That  the  area  "e^f  ^"iJ^-^Jorth 
pr-operly  marked  and  posted  with  signs  J°^^J^«  ^^^'^ 
the  rules  and  regulations  under  which  the  area  may 
be  used  by  the  public. 

1^  to  bo  a  violation  of  park  use. 

IfSilt^  It  ^0  carter  due  to  tho  PU"««"'  »'  " 

^""^  t?iS'"Th?s   tent  h"  boon  erected  on  previous 
quoetion.     This   teni  n  Motion  to  large 

ooonslons  '•»^''*«'°P°rS'?n3on  Francisco  because  of 
oonvontlona  ^°^e„^°",^;,aed  In  the  Civic  Audltor- 
the  inadequate  ^P°",  P'?'„  ^th  the  temporary  clos- 
i^^r^i've^St?e:rro^ri»fl.rrea-s       The  tent. 

exhibit   or  other  commercinl  purposes. 

president  Suttor  had  approved  t^^o^^-^Z-rJi'^i'tS" 

L   an  exP%d:;-"^,;;"?^:fties   and  as'an  extension  of 
^Sel^frvisors^'sfrrt'closmg  permit. 

commissioner  Coff«an  stated  that  .eb^^^  -% 

of  the  commission's  ^J^^  J^JJ^^^^y  powers   end  to  act 
the  exercise   of   i^^^^JJ^^^^ntel  Sody  m  the  best 
in  its   capacity  ^^  ^  f ^""^   jf  guch  discretionary 
interests   of  ^^e  public,     ir  a  ^^^  ^^^^ 

powers  are  not  ^^  ^®   °^°'^"rice   of  authority,   the 
?odes  are  to  be  ^^^?°^?^S''^?^d  be  superfluous, 
services   of   ^^J^^°™;i"encv  nature  of  the  present 
He   recognized  ^^^/^"^^^ff  ^3^^  matturs  be   cleared 
situatlcn   and  ^^'f^^^^?  future  cases, 
well   in  advance   in  all  iut^uto 

?si?rsronfr  s^-nieTox=.f.irreroru??:^  SL 

adopted! 


-2- 


9-23-5U 


:Qc. 


Raaolution  No»    1662 


«i   Raoaaets        RESOLVBD,   That  this  Commlaslon  does  hereby  direct 
^"^^T^  ^J2^t  that  an  future  requests   Involving  Rn  unuaucl  or 

''°'.????-??^  be       e^traordln^uae  2f  a  Recreation  end  Park  Depart- 
rl'  ly  Su^??ed  Senr?acUm  b.   formally  jubmltted  to  this  Com- 
formrliy  au^^         niisslon  for   decision  and  that  no  permission  be 
""  granted  for  such  use  without  orlor  Commission 
action  and  aoproval, 

(U)     prom  Edwin  H.   Smith,   Civil  f^Slneer,   requesting 
^^       permission  for  the   Brentwood  Conipany  to  construct 

an  outfall   sanitary  sewer  crossing  the  Sharp  Paric 

Oolf  Course* 

Mr.  T.  M.  Orabow,  deP"^««'^^«'^8lneer.  presented 

Sewings  showing  the  proposed  8«*^^.}jf  ^ii!.^;«J 
and  the  fairways  affected,  recommending  approval 
of  the  request  under  specified  conditions. 

On  »otion  of  ConBlssioner  Coffman,  seconded  by 
HonSssloner  Herr,  the  following  resolution  was 
adopted: 

Resolution  No*  I663 
RRSOLVED.  Th.t  this  <:<>T^"i''"  l!!'  *'?of  Je?""" 
f4'er°Scr:.r"3Sarp  par.  oolf  OouPje  .s  .ho^-  n 

-  :iLSuh  conditions  •"*  »P"i"""°?Se  Hrln^ 
k»  this  dooartment's  engineers,  '"•*,'"* /""J 
of  toe  Rolf  course  be  eSmpletely  restored,  and 
?ha*?h!  irent«od  Co»-pan,  -hall  provide  and  do 

:-ernnr?r?£7rrp%arc!ror  £  £t 
Ao:rorortU%rsr^:^i?;td'=sri^o"^o-nrr^i" 

Manager. 

(5)  prom  ?f  l«i^^-  *'?:?";r'Ji„b:r°Snd'bundf^  mator- 

reporting   the  ^«"^oj®-^°t,^;rZf  Binding  T-U.89  at 
ial  from  Department  property  ( Building       ^^   ^^^ 

Port  Funaton),   S^^i";}^,^   f^Sorable   consldera- 
rirff^?Ser.^Ti"taL%rU  cxal.  for 
damages. 

from  i3Uixaii»B  *  M-^'  .,      nroa  and  he  recora- 

repair  other  structures  1"  »5°/J^»  deSagos.     Col. 

mended  that  no  clal"  b«  «"*^"*  ^"'al  quistlons 
Chapman  -as  present  to  answer  se^eral_^q^_^^^^^^^^^^ 

JfciSle3^^0oSm?S3ro"rHer^,    the  following  res- 
olutlon  was  adopted: 


Bai^  Wo.   1663 

Pamission 
granted  Brentwood 
Co.  to  construct 
outfill   sewor 
crossing  Sharp 
park 


Rea.  Mo.   l661i 

Army's  Release 
Prom  Claim  for 
Damages,  Bldg. 
Trli.89.Ft  .Funs  ton 


Resolution  Wo.   I66I4 


RKOLVKD,  That  this  ^ommlsslo^  ha^lj|^h«»;;^^,*,5°,, 
-rr»rrd"rrruf?di;^;g3^aepa?tment  prop. 

ril  roc^u^l^d^Ba?*:??  rr^r-,li^  SattaUon 


-3- 


9-23-51+ 


;Vt;'\>!0^^t^^|as^ 


-^... . 


!W.,'  /--■ 


fcf' 


jgyy^CATIOM 


U*S.A.  does  hereby  grant  the  request  of  the  Uhltod 
States  Array  for  permission  to  retain  the  lumber  as 
presently  utllieed,  and  further,  fully  releases  the 
united  States  Array  from  any  claim  for  damages, 

(6) (a)  Prom  Balo  M.  Paollnl,  President ^  California  Football 
Association,  tequesting  the  Commission  to  reconsider 
Its  action  in  permitting  the  use  of  the  Balboa 
Soccer  Stadi\«B  ftor  intercollegiate  football  contests. 

(b)  Prom  Mr.  John  Ardizzone,  Secretary  of  the  S.P.  Foot- 
ball  League,  a  aimilar  request  that  the  Commission 
reconsider  Its  permission  granted  for  intercolleg- 
iate football  at  Balboa  Stadium. 

The  Secretary  reported  that  the  Commission  at  Its 
meotl^  of  jLe  10,  195U  by  Resolution  ^563  approved 
a  contract  with  the  City  College  of  San  ^J««^«J°  . 
for  the  rental  of  the  Balboa  Stadium  JP^o^^^^^^^^^" 
ball  games  at  a  minimum  guarantee  of  ^100;?°  PJ^ 
ttame  and  105^  of  the  gross  receipts  from  all  paid 
fto?ss?ons  artS  that  fuch  use  of  the  field  had  been 
recommended  by  the  staff. 


Preferential 
Use  to  be 
Afforded  Soccer 
Sroups  at 
^IboQ  Staditan 


Mr.  Matthew  Boxer,  representing  t*^%»°<^J«^/?Jf  ^'^'' 
addrcESod  the  Commission  and  requested  that  its 
«r?lon  ba  rescinded.  He  stated  that  tho  growth  of 

Ilnuoua  use  resultod  in  poor  play  ng  conditions.  HO 

rocre'rltrdlS^'ar/ils""  ic?  th«t  the  intent  had 
boon  that  tho  Balboo  Stodlum  would  be  exclusively 
reserved  for  eoocer  and  rugby. 

i-c"eniriSer?sift^frSotbaTi^s;ntt^?fru*thi?- 

ited  under  Res.   1563  would  stand. 

Tho  Co^nlsjlon  ---"^^Vriorltranf^rere";- 
^nrSrw^u^d  Se^fff'oJd'ed  foLer  Iroup,^n  the 
use  of  Balboa  Stadium. 

,,^     «         n«i«K  V     Wflrrv.   Oolf  Chairman  S.P.,   UOth  Con- 
(7)      Prom  R^lP^,^'   ^f^ia^iiikr  requesting 

ventlon  Calif orniaElKs  asso  ^^^^^  on  municl- 

Srco^ires'SnTerSays'SiUer  6,   7  and  8  as  part 
of   the  convention  activity. 

P.™i.,lon  on  motion  ilP^^'tl'^ll^ol'lks'll^'^t  S  ^^ilest- 

Olven  Elks  Assn.     missioner  Dlppel,   pormiaax 
for  Oolf  Tounaa-     ed« 

(8)     prom  Earl  F.  Hedlund,  ^^puty  01*7  *  recon,-^ 

'    '     mondlng  the  Commission  s  acceptance  oi___^_^^  ^^ 

r  5rtjn%iri.''r,  S£  - -ensos^o.^^_ 

july^%  iy^'.ii    ?h«  ilalnants  have  agreed  to 
for  »920/^9.     *JliJ'>^r?J?i:?"olalm  as  full  settle  - 
rrand'll.'cha^ge'o?  a!l  claim,  against  both 
vessels . 


-k" 


9'23'Sk 


4fe 


1^ 


Ai-fiiimni 


i-*S»i'i;,v?':fl 


^^»lSm^l  (Continued) 


Claim  settlement 
,ith  Mots  on  Nav- 
Irttion  Co.,   Pao, 
ijr  EflSt  Lines  & 
tuckenboch  Steam- 


(9) 


on  motion  of  Co»»>i«slonor  Her.,  sooonded  by  Com-^ 

mlssloner  Oallagher,    the  following 

adopted! 

Rasf^lutlon  Wo«   1665 

RESOLVED.  That  this  °o-^«/^^- ^^,rvr'?s:'?:mrof 

the  City  'tttorney  does  hereby  approve     ^^^ 

a  proposed  settlement  of  the  ci^y  a         arising 

daJna^es  i.e.  expense  of  ^J^^^^J.TJan  Pilot  nnd  the 
out  of  collision  between  the  Hawaii  an  ^P  1^^^^^  ^^^^ 

Jeoob  LuokenbBch  July  lU-p   tZ  '^mr^r^   NaviKation 

io  limit  the  """ll'l^f  E^^?  fl^n  rand'  5e  Luo^on- 

Company,  the  Pacific  Far  iia=  ^      fta^e.ei  aaid 

«  T^  o«,</<oil  90  Calvert  Avenue,  South 
lrPr;i^;o!-pref?feil  :?  -?  llTVr^T.   rir\he 

!^rS'tS:T.ra!>liyRerrfetfon^"--  ^^  -'^^- 
ground  for  the  coming  year. 

on  motion  of  Co^l^^tSrfrii'o.ll^l'rorolutt^n  -I. 
Commissioner  Dippel,  the  foliowing 

adopted} 

PAnnlation  No.  1666 

P^'^^L^^c^tl!^   nay  school  (a  parent  J°;°P;^^;;^%iew  Rocrer.tion 

with  tho  limited  U8^  °^^J5;^  °a^d  conditions  as  here- 
Center  under  the  same  ^^^^^^^^  the  amounts  of 
toforo  with  insurance  coverage  X       ^50,000/ 
♦100. 000/$ 300. 000  public  ^^^^^^J^Jried  by  the  per- 
llOO  000  property  damage  to  be  °^^^^^^i/pcrmit  to 

mittoe.  and  ^^^P^To^^?  the  Spring  Term  of  1955 
run  to  the  conclusion  of  tnop^     ^^^  Secro- 
of  the  San  ^i-ancisco  Public  School  ^^^^^^^.^^  to 
tary  and  General  Manager  are  r 
prepare  and  issue  said  permit. 


^KHKHH>^HH»HH^^HHH^ 


<  „*.4«r,  wfis  oresented  for  inf 
The  following  ^^^^^^^^J  Jiled  Ij  the  Secretary: 
to  be  acknowledged  ana/ or  ix 

.  ._   «  «««v  of  their 


ormation  - 


(1) 


mowlbdged  ana/ or  i  xx«^  .  ,   .  ,  „f 

*      Ar.r>     R   copy  of  thcir  minutes  of 
Prom  the  Art  Commission,  J.  ^^Pj-^^ersion  of  the 
•  ,^M«t  2   I95I4.  approving  the  converex    ^^j^  g^ 
I^resid^  police  Stables  to  an  ....x^.lc 
for  Balboa  Park. 

4HHHKJ-:HHHHJ4H><SKJ-* 


PTTPP^^TrnTATIVE-    ^^  nKLBGATES 


(1) 


^0  Udlea.  Mrs     ^^^J;^  -'JiV  S?  ^.^^^'{f" 

reprosfintmg  tho  Mo'*;^"„fore   the  Coramisalcn   to 
S^lty  center  appeerod  before  ^^  ^^^  ,,,,„i,y 

'or^SfcS^-^ycenter  Wldlng. 

Mrs     Martin  reported  that  previous  re,uestahad__b,.en 

-*^  "?  "ro?'-fhf  sftJ^Uon^ha^--  -de   to  date, 
correction  of  the  al  ^^  ^^„. 

on  motion  of  <=ommls=loner  fppel.^^^^^^,  ,     ,^ 
tllr2%^^"i  for  'instigation  and  approorl.te 

action.     ^^.^^,„HHHHHHKHHH^<>  9'2^'Sk 
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i*s>>*^j<^£yif-*'^ 


•jffi^ 


[^fi^  jyvswrf.  iv:x*-*f*3F%t!irrcf  -  " 
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(2)   Mr«*  Rcdney  Beftrd  representing  an  advisory  parents' 
group  tot   the  Josephine  !>♦  Randall  Jr.  Museum, 
addressed  the  Cofflnlsslon  and  extended  a  cordial 
Invitation  to  the  members  and  staff  to  attend  the 
Art  and  Science  Fair  scheduled  for  Friday,  Saturday, 
and  Sunday,  September  2I4.  through  the  26, 

The  Conanlsalon  Joined  Chairman  Parr  in  thanking 
Mrs.  Beard  for  her  kind  Invitation. 

gTWAWCjtAL  TRANSACTIONS 

(1)   Progress  and/or  Final  Payments 

on  motion  of  Commlsaioner  Dlppel,  seconded  by  Com- 
missioner Gallagher,  the  following  resolution  was 
adopted: 

Resolution  No».  166? 

RESOLVE,  That  for  the  best  interests  and  P«;opej 
conduct  of  the  Recreation  and  P*''^  department,  the 
Controller  bo  and  is  hereby  requested  to  approve 
the  following  Progress  and/or  Final  Payments. 


Progress  and/or 
Pinal  Payments 


(a)   INSTALLATION  OF  SIX  FOOT  CHAIN  LINK  PROTKCTIVE 


♦15.51+3.00 


Rea.  No.  1666 

Modification 
of  Contracts 


Res*  No.  1669 

Extension  of 

Time 


FT^CING.    SAN   FRANCISCO  200   -   OSW  18 

To  Cyclone  Fence,   American  Steel  and  Wire  Division. 
First  and  Final  Payment,   Period  ending  ,5^0,00 

8-9-5I1  '       ^^ 

(b)       T-AKK  MTRCTO   SPnRT  FISHING    PATROL   SERVICES . . 

TO  Associated  Sportsmen  of  California   - 

Third  Payment, Period  ending  9-30-5U  »       '^^^* 

(C)      BALBOA   BASEBALL  FACILITIES.    Contract  #13i;. 

Controller' a   No.    3109 ' ^ • 

To  Watkin  «e  Sibbald  -  Seventh  &  Final 
Payment 

(2)      Modifications  of  Contracts 

on  motion  of  Commissioner  Dlppel,   s^^^^ded  by  Com- 
Ssslon^r  Gallagher,   the  following  rosoluti  .n  was 

^^°P^®^*    o^..^-.nt.lnn  No.    1668 

RESOLVED,   That  for  ^he  best   interests    and  proper^^ 

?rtro!lfrra"nnr^l?oby^r^;u^^te^to  approve 
the  ?oiloSing  Modifications  of  Contrrcts: 

(3)      T!ytansioPfl   of  Time 

"'°^'°"*'   RMolutlonJSOi.1662 
Extension  of  Timei 
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AtL^^- 


^JSSLJRM      r 


-  ^."^    f*-   '^1 


.mimim.iwii»w>rti*wTiw 
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1670 


ERECTION  OP  CHAIN  LINK  Pi^CINO  AT  HARDING  PARK 
IfiJNICIPAL  QOLP  COURSE  -  Contract  #162 

To  Colorado  Fuel  and  Iron  Corporation,  Pacific 
Coast  Division  -  an  extension  of  30  calendar  days, 
through  October  16,  195U,  due  to  delays  in  receiving 
special  material* 

H^)      Request  for  Funds t 

On  motion  of  Commissioner  Dlppel,  seconded  by  Com- 
missioner Gallagher,  the  following  resolution  was 
adoptedi 

Raaolutlon  No«  1670 


} 


Request 
Por  Funds 


RESOLVED,  That  for  the  best  Interests  and  Proper 

conduct  if  the  Recreation  and  P«^^,^°PJ^^™^"^'  f ^^ 
Controller  be  and  is  hereby  requested  to  approve  tne 

following  Request  for  Funds i 


(a)ALJj0TM3iTS 
Appropriation 


Covering 


1-Approp.  I4.I2-6OO-O3  McLaren  Park  Land 

(Wk. Order  for  Real  Estate  Dept.) 
p-Anoron.  klS-liOO-Ol  Equipment  -  Gen.  Division 
2-Approp.  ^^5J^^^_Q^  ^  V;     .  Commissary  Div. 

mI'uoo'oL     "  -  Recreational  Units 

hip-hon-Ofl     "     -  Camp  Mather 
(^ir;iiase°equipment  approved  '^^-'f^  budget) 

3-Approp.V33-35l-12-03  Canned  Goods  and  Dried  Fruit. 
Commissary  Division         n  »  7^„  niv 

U-Approp.  1^12-300-02  Materials  and  Supplies, Zoo  Div. 


Amount 

I  3,000,00 

16,937.00 

906.00 

1;, 067.00 

667.00 


300.00 
3614..  00 


(5) 


AT»fi«ra  for  Service_orWork  ■.  j  v« 

was  adopted: 


Res.  No«  1671 

Orders  for 
Service  or 
Work 


(a)  - 


(b)  - 


Resolut-ion  No.  1671 

Controller  be  anfls  hereby  requested  to  approve 
the  foiloSlng  orders  for  Service  or  Work. 

A   B.-v  Hoot  for  services  of  engineers 

i°d"d?arts^:rrirg\rLr^ 

ri^ora^d^n^^i/tron^^rB^rF-u^^-leSis.  .  .  *5g..09.00 

TO  purchasing  Dept.  for  blueprintlng^^^^^^ 

and  photostatic  "^^^.^^^f  ^^^^^ember  and  December 

if  ications  during  0°^?^S'^^pk?  Recreation  Bond  Fund 

I95I4.,  in  connection  with  1914-7  Kocreatxu  ^  ^  ^^   |  2,109.00 

Projects.    •••••    

iKHHKHSHHHHHKMHH* 


DHFINISHED  BUSINESS 


(1) 


1^...  nn  the  Re ^^^^Mons  for  Tmprovcments  to 

Vopjola  ftenior 

Mr.  «a.  FunkeOeneral  Manager  reported^to^tho^^ 

commission  ""  J^^  |°"f,Ji°SB  Letlng.  He  strtod 
as  requested  at  tne  previw-o     -taff  report  that 
?Lt  Lvestigailon  a^PPf  ^^J^^^^  need  oJSaJor 
the  building  and  g^J^^f  ^J^"  endlture  for  incom- 
rehabilitation  and  tha^2^"^«^^;;?,„,^t  to  a  waste 
plete  large  repairs  wouia  u«  o.pi-^li 

of  funds.      .7.  ^  ""^   ""^ 


**-'  ■'"■ 
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g^TSKH:^  BUSINESS   (Continued) 


(2) 


He  reported  several  minor  situatlona  of  run-down 
maintenance  such  aa  broken  windows,  gymnasium  lights, 
broken  aoparotua  and  marred  walls  which  could  be 
corrected  by  department  personnel.  Ho  requested 
additional  time  In  which  to  obtain  o  detailed  reoom- 
mendatlon  for  major  rehabilitation  and  to  submit 
estimates  of  the  cost* 

On  motion  of  Commissioner  Coffman,  s®o°"^«J^^y  ^^IJ" 
mlssloner  Hert,  the  Ooneral  Manager  wds  authorized 
to  proceed  Immediately  with  the  minor  corrective 
measures  which  ho  considered  appropriate  at  the 
Portola  Center  and  was  Instructed  to  prepare  for 
Commission  consideration  recommendations  and  esti 
mates  of  cost  covering  a  complete  and  major  rehnbil- 
Itatlon  of  the  Portola  Center  and  Playground. 

Mr  Funke  next  reported  on  the  proposal  of  the  Art 
S^^mi^lon  ?^d  The  California  Academy  of  Sciences 

?S??  this  Commission  give  ^ ^f '^^^^^  ,^"^f^^?°?i^Jg 
#.nntrlbutina  to  the  expense  involved  in  Instaiiing 
?Se  ?ianeS^HoSard  "Whiles"  statue  in  the  sciences 
groxi  of  buildings  in  the  Band  Concourse,  Golden 
(Jate  park. 

He  reported  on  the  status  of  JjjT^J"^'^,^^^?^^*^!!- 
the  Secretary  stated  an  exponditttre  for  the  Install 

£41^0 /cXT.L°f  go^LfoS??^ 

measure   of  participation. 

on  motion  of  ^^'^'"tSrfollSSIJj  UrsoJt^ton^.s 
Commissionor  Dlppel,    the   foliowing  roo 

adopted: 


Rfl9.  No.   1672 

15,000  from  Purhman 
Bequest  to  assist 
frt  Comm.   k  Calif, 
hcad.of  Sciences   in 
leating  Installation 
Cost  of   '^Whales" 
Statue  in  Golden 
[Gate  Park 


(3) 


Rnaolutlon  Wo.   1672 
RHSOLV^D.  That  this  C^™i^'i°^/^f*?L'?2l??orni. 

Golden  Gate  Park;    and  be  it 

p^TH^  RESOLV^.  That   t.e  seorotary  an.^Ocneral 
Manager  bo  and  are  J^'^^^Jj.  ^h  actions  as 

:^rbrL°c:ararrto1l?-?"cr?o  the  purpose  of 

this   resolution. 

<hhkhshhhkhkks-;hh* 

4-   ^   r^n  tho   offer  of  the  United 
Mr.  Funke   then  ^^P^^J^^^^ermanent  basis,    two  bronze 
States  Navy  \°   1°^^^^^^  gg"san  Francisco  for 
plaques  from  the  bruiser  uao  department  for 

acceptance  by  an  appropriate  cixjy  aep 
exhibit  purposes. 

*.   A   ♦-v,ot  the  City  Attorney  had 
The  Secretary  reported   that  the  ^1^7  en^pjwored 

advised  this   department   that  J^t  is  fuliy^^^P  ^^^ 

to   accept  P-^^Sfdeslre   thar?he  Plaques  be   exhib- 
had  expressed  ^ho  desire   ^.n 
ited  within  a  building. 
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!nr*w*.  .A-g*,K<w»»^  <ii**yTm—f  ^t*  ii*  «»'<■>  ^i-  »m*^-Rftv^»re» 


20; 


Coaanlsslon 
recorimends  Navy 

plaquoa  for 
S, p.  Marl  time 

Museum, 


ik) 

palace  of  Pine 
Arts'  Fencing 
and  Signs  Meet 
Requirements   - 
City  Attorney's 
Office  States 
no  Liability  in 
Case  of  Tres- 
aasslnj 


(1) 


Use  of  Ft  .Funs  ton 
Structure   to  be 
Referred  to  U.S. 
Ery,lneera 


(2) 


».  runko  stated  thnt  Mr.  «*rl  t"''^'  ^^"1^^^  f 

permanent  loan  basis. 

on  motion  of  -^o-i"!-!'  °i?^:^;  t^"tru:?.d\o'"" 
„l„loner  Herz.   tho  |="«J?^^^rthi?the  Ocnmlsslon 
Inform  the  Bonrd  of  Supsrvisoro  Museum  the 

considered  the  S«n  ""-^"^J;""  "?^e  plaques  and  e  mere 

to  the  Cruiser  USS  S.F.   ax;  roxnv 

in  oompUence  -1th  the  eommlsslon.s  order ^of*e 

previous  "fii^g't^Cltj  Attorney's  office  regard- 
h.id  cleared  "l*"  *^2     J<T,i,  liability  In  comoc- 
Ing  the  extent  of   the  City's  1"»"     J  ^  warning 

rilunrpJeve-nf^rrparsln^g  'ar?heSalace  of  Fine 

Hn^ated  as  P^Be^^Unft'alf  ioSttrors'and 
?enoe  and  i"»»/"!*/'prperposting  of  property  to 
Te^i'v^hrcl?;  ofl^aMUt?  m  the   event  of 
trespassing* 

He.uest   of  Col.   Johnson     Calif o-la^aU-^^,''^-?' 
for  permission  to  ^^e  a   ooncre^o  ^^^  emergency 

F^s?on  (B«ttery  Howe)   for^^tempor^^y^^  -^o^H^'"" 
storage   of   ^^^i^i^"" /lease  agreement  with  the 
tion  and  '^PPr^^^L,?^  such  ?i^e  on  a  permanent  basis, 
government   to  nermit  such  us  .  ^^^^  ^^^ 

The  secretary  reported  S^fted'^Starer government  for 
recreation  ^^^^^^^  f g^iely  within  the  province  of 
military  P^PO^S^^^i"^     as    set  forth  In  a   special 
«^=dirce'b*«h?crhe  ^ay  exercise  emergency 
^orrtlon  of  commissioner  Her.     seconded^hy^Com-^ 
Ssslonar  Oallaghor,    tho  !^""     ',  channels   for 
^?.rrte  °aftIonrtSe'°Ma5o?/ue.   ne.l  Estate 
St'virirn;S!s:U  Engineers. 


$115, 9 20. CO 


September  21,   195I+. 

'''  OSCAR  PR^SCO   AND  SONS 

1270  Missouri  Street 
San  Francisco  7 

.^.^c.r.  Bidders: 


Erbentraut  and  Summers 
Sanco  construction  Co. 
Wm.  Mcintosh  &  Son 
Robert  L.  Wilson 
Antone  Petersen  &  Sons 
n    T  Pnilins  Company 
^B;rgquist  construction  Co, 

L,  J.  McDermott 
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Amount__Bld 

ftllfe»28l.00 
118,598.00 
119,932.00 
120,000.00 

122,123.^0 
122,3^5.00 
126,611^.00 
129,555.00 


$2,701*00 
3,019.00 
1,932.00 
2,750.00 
3,5'57.oo 
3,U85.00 
2,253.00 
3,820.00 


9-23-5U 


^'■At:. 


h^-- 


^_*iii?«<***lrWB 


fiCWil-Taata.ftrwfTyt^'MiiafcWt  i  i*<vF<*BhiittJtfBSBBliifiSii* 
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qTJ3lNS39(  Continued) 


!)ftg^l9y  1673 

iward  of 
Contract  to 
Oscar  Fresco 
and  Sons 
5115,920.00  - 
Conversion 
Ingles  Ida  Police 
Stables  to  Ath- 
letic Facility, 
Balboa  Park 


Mr.  T.  M.  Orabow,  Department  Engineer,  recommended 
the  award  of  contract  to  Oscar  Presco  and  Sons, 
they  being  the  lowest  responsible  bidder  for  the 
lump  sum  in  the  amount  of  $116,251.00  plus  Alter- 
nate No.  1  in  the  amount  of  e2,0lj.l.00.  He  further 
recommended  that  there  be  deducted  from  the  con- 
tract award  the  item  covering  the  supply  and 
installation  of  metal  lockers  in  the  amount  of 
♦2,372.00  -  this  item  to  be  provided  outside  the 
contract  as  equipment  to  be  purchased.  Uftder  this 
recommendation,  the  total  amount  of  the  bid  award 
is  $115,920.00. 

On  motion  of  Commissioner  Her2*  seconded  by  Com- 
mie aioner  Coffraan,  the  following  resolution  was 
adopted: 

Reaolution  No.  1673 

RESOLVED,  That  this  Commission  on  recommendation  of 
tSe  General  Manager  does  hereby  J^^^  ^^^^/S'J^^^J^^ 
for  the  Conversion  of  the  I^glo^^J?  P°^J^S  !^f,h 
at  Balboa  Park  to  an  athletic  facility  and  club- 
house  to  OSCAR  PR^^O  AND  SONS,  1270  Missouri  Street 
?Sey  being  the  lowest  rogular  ^^d  responsible  bidder 
therefor  at  the  following  price  to  wit:   For  all 
work  in  strict  accordance  with  the  plans  ^^d  spec- 
mcatlons.  including  alternate  #1  and  deleting 
therefrom  the  item  for  mutal  lockers  a  total  con- 
trncf aSnrd  in  the  amount  of  One  Hundred  nnd  Fif- 
teen Thousand  Nine  Hundred  and  Twenty  ^nd  No/lOO 
Dollrrs  ($115,920.00),  for  the  construction  work 
spocifiod;  and,  be  it 

FURTHT^R  T?ES0L7^  that  the  General  Manager  nnd 
Secretary  are  empowered  to  execute  this  contrnct 
on  Sehalf  of  tho^Recreation  and  Park  Commission, 
and,  be  It 

TO^HI^  R-^OLV^.    th.t    the   Secretnry  shall^^ 

notice  of   approval   in  the   °J^^  i^^'';^   '  ^  -_^j  county 
of   the    official  newspaper  of   the  City  and  oouni^y 

of  Spn  Frnnciaco. 


,  :™i.,loner  Chairman  Parr  reported  that  ho  .ospl.nnln.^to 

?.rr  to  represent     attend  tho  "«"""?  "'^^''L^m  at  Santa  Crui  later 
Condaslon  at  ?l^"!}^"?i"nd  ?ha?  he  «S^ia  "port  the  proceedings 

|S;;^!^S:e^t^r'"'^  '?  tJje  ^^^t^^e^S^r  li^tm,  or  the  Oo-laslon. 

r.  reSa?nrrCoS^3^?rra^?  ^t't^ri  HIT.. 
ing  ?o  Jan  PranclsoCs   shoreline  problems. 

-{j.-;:-CHH:-;i-:KKHHH*»HHJ-5> 
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Bas.Io.  1673 

Aiard  of 
Contract  to 
Oscar  Preaco 
wd  Sons 
ni5,920.00  - 
Convorslon 
Ingleside  Police 
Stabloa  to  Ath- 
letic Facility, 
Silboa  Park 


Mr,  T.  M.  Grabow,  Department  Engineer,  recoranended 
the  award  of  contract  to  Oscar  Preaco  and  Sons, 
they  being  the  lowest  responsible  bidder  for  the 
limp  sum  in  the  amovint  of  $116,251.00  plvia  Alter- 
nate No.  1  in  the  amount  of  $2,0i|.1.00.  He  further 
reooramended  that  there  bo  deducted  from  the  con- 
tract award  the  item  covering  the  supply  and 
installation  of  metal  lockers  in  the  amount  of 
$2,372.00  -  this  item  to  be  provided  outside  the 
contract  as  equipment  to  be  purchased.  Oiader  this 
recommendation,  the  total  amount  of  the  bid  award 
is  $115,920.00. 

On  motion  of  Commissioner  Herz,  seconded  by  Com- 
mlsaioner  Coffraan,  the  following  resolution  was 
adopted: 

Resolution  Wo.  1673 

RESOLVE,  That  this  Commission  on  recommendation  of 
the  General  Maneger  does  hereby  J'J^^J  ,^^^^^°?^^^^^ 
for  the  Convorsion  of  the  Ingleside  Police  Stables 
at  Balboa  Park  to  an  athletic  facility  and  club- 
house  to  OSCAR  PR^.SCO  AND  SONS.  1270  Missouri  Street 
they  being  the  lowest  regular  and  responsible  bidder 
therefor  ft  the  following  price  to  wit:   For  all 
work  in  strict  accordance  with  the  plans  end  spec- 
T?Icot?oL,  including  alternate  #1  and  deleting 
therefrom  the  item  for  mutal  lockers  a  total  con- 
tract  award  in  the  amount  of  One  Hundred  and  Fif- 
teen Thousand  Nine  Hundred  and  twenty  and  No/100 
Dollars  (*;il5,920.00) ,  for  the  construction  work 
specified;  and,  be  it 
FURTHPK  P^OLV^  that  the  ^^^^^^^^^  Manager  ond 

and,  be  it 

of  the  official  newspaper  of  the  City  ana  oouni^y 
of  Srn  Francisco. 


1 


r* 


IC-l.sloner  Chairman  P.rr  -P-J?\»^^J„^?/„^^if  ISS^SJl^: 

!.rr  to  represent     attend  tho  "«°""f  "'^  '''L''^,ii  at  Santa  Cruz  later 
:«lsslon  at  Planning  ''"oolntlon   to  be^neia  proceedings 

p.t'lLllT''"'  a?  JJJ:  tlVr%T.l  'il.ltnl  of  ?he  Oo^lsslon. 

Tr.  rena?n?nre%r^is^?rrar.  ^  '?iat 

ing  to  8«n  Francisco. 9  shoreline  problems. 
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i 


-  '? 


•'V'rm 


iiiaiaimiiniiTii 


wnsiN^SS  (Continued) 


Saturday 
Ironing  ^ost 
Article  on 
Oolden  Gate 
parJL 


Commlsslonor  Dlpoel   Invited  the  Connission'a   find 
staff's   attention  to  an  article  published  in  the 
current   issue   of  the  Saturday  Evening  Post  on   the 
history  and  populp.rlty  of  Sen  Francisco's   Oolden 
Gate  Park  written  by  Frnnk  Cameron, 

The  article  was   illustrated  with  roanv  berutiful 
full   color  photographs   of  park  facilltlos   and 
activities   end  is  destined  to  give  nationwide  pub- 
licity to  the   excellent   services   it  provides  the 
people  of  San  Francisco  and    visitors   to  the  City, 


Hew  General 

Ilsnager, 

Mfli  G.  Funko 


ADJOURNMENT 


On  behalf   of   the  Commission  and  the   entire   depart- 
ment.  Chairman  Parr   entonded  a   warm  welcome   to   the 
new   General  Manager,   Max  G.  Funke,    expressing 
pleasure   In  obtaining  the   services   of   a  nan  of  his 
caliber  and  wishing  him  every  success    in  his  now 
appointment. 

There  being  no  further  business  to  come  before  the 
Commission,  Commissioner  Parr  declared  the  meeting 
adjourned  at  l4.:35  P.M, 


t 


Respectfully  submitted. 


S^:^^ 


C<^.^  (^l5^.'  «S^  ^<^ 


SocrotPry 
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Boll  ££li 


Approval  of 
iHnuteB 


jfinUMTTNICATIOWS 


Baa.  Ko>  X67U 

McLaren  Pork 
^and  Purchases 


San  Pranolsoo,  California 
October  Ik,  195U 

MINUTES 

The  Eighty-eighth  Regular  Meeting  of  the  Recreation 
and  Park  Commlaslon  was  called  to  order  on  Thursday, 
October  lif,  195i|.  at  3:00  P.M.,  Vice  President  Pred 
D.  Parr  presiding. 

The  following  Comralsslonera  were  presonti 

Mr.  Pred  D.  Parr,  Vice  President 
llr.  William  M.  Coffman 
Mrs.  Henry  J.  Dlppel 
Rev.  Bugone  A.  Gallagher 
Dr.  Francis  J.  Herz 

«.«*>«  ^^  »  <f  <»■  <^  <> 

With  the  Secretary  roquostlng  ^^J^e  correction  of 
one  typographical  error  In  Resolution  1661  changing 
the  wording  "200  square  feet"  to  "200  feet  square", 
the  minutes  of  the  Eighty-seventh  Regular  Meeting 
of  September  23  were  approved  as  corrected. 

*  <>  u  <>»<»<»<><>  *» 

(a)  Prom  Eugene  J.  Rlordan.  Director  of  Property, 

enclosing  for  approval  two  (2)  resolutions  for  sub- 
mission  to  the  Board  of  Supervisors,  covering  the 
purchase  of  additional  lands  required  for  McLaren 
Park. 

On  motion  of  Commissioner  Dlppel.  seconded  by  Com- 
missioner Oallagher,  the  following  resolution  was 
adopted: 

Resolution  No.  167U. 

RESOLVED,  That  this  Commission  approves,  for  sub- 
mission to  the  Board  of  Supervisors,  the  two  (2) 
?isolu?ions  authorising  purchase  of  certain  prop- 
ertios  for  McLaren  Park  as  follows: 


From 
VlTOria  pardlnl 


Charles  H.  Loop 


pots 
Lots  j,l4.»5»6 

and 
Lots  l»li4- 


Lot  10 
"  17 


Block 

and 
611^3 

6213 
6189 


Amount 
$257H0CTOO 


$   5U7.58 


<»  *  <>  <t  a   <*  o  *  «  * 


»«nt  of  policy  1"  »?™2|fi°"^f5oc5ea?IoS  nni  Park 

TntuilMl  e^r^f  tho  pr?po.ed  land  noqul.ltlon  1. 
♦3UO.31U.00.) 

^,       T„™«.  «     strntton,  menbor  of  the  FedovolopBent 
^;n«rtdd;o«edthe'co.«laelon  reviewing  in 
Agonoy,    avivi  Affcncy's   efforts   to 

^^i°i^^%   i«f?nlte  and  ecfeptlble  plan  for  the 
establish  a   definite  5^J^.^°°    Ipnimore   area.     Ho 
rodovQlopment  of   the  H^™Ji;°^/iy  express   a  will- 
?;;|^^sr?o'd:^rop°?hrproprriy'lyrng  south  of 
o!;f?yStroe?  opposite  Hamilton  Playground  as   a 
recreation  facility. 

lO-lU-51^ 


i 


I 


mitt^.^.^..t--:- 


yjiyW«KaLy^»»7y<MWt-Mtt^^i«»t^J»Mii6^^   ..- .  ..^^ ., 


I  ,-f  ■4«^'^  .-ff^ff^t^nftpin. ;'  >  'i^*^  ■-?!'  \'Tf'fi^f!A  tf^y.^tirj;  -^w.-iim 
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^jgg^ICATION§  (Continued) 

Mr*  M«  C,  Hermann,  Socrotnry  of  the  Redevelopment 
Agency,  oxploined  the  need  of  the  Commlsalon'B 
formal  action  to  satisfy  the  federal  government' • 
requirements* 

Mr,  Parr  requested  a  report  from  Mr,  Raymond  S« 
Kimbell  who  stated  that  while  there  was  no  dispute 
that  additional  recreation  lend  was  needed  in  the 
district  he  cautioned  the  Commission  that  the  prop- 
erty in  question  was  adjacent  to  school  property 
and  that  the  emphasis  on  its  development  might  be 
toword  school  playground  uses.  After  considornole 
discussion  as  to  the  extent  to  which  the  Commission 
would  go  in  making  a  statement  of  declaration,  on 
motion  of  Commissioner  Coffman,  seconded  by  Com- 
missioner Oollagher,  the  following  resolution  was 
adoptodt 


BAii.  Ho.  167$ 

Radevelopment 

J Agency's  Plan 

Pnr  Block  727 


Postponed 
ictlcn  on 
Beker  Street 

Entrance  to 
Panhnndle 


Approval 
Mariposa 
Boat  Club 
Regatta, 
LMce  Morced 


Resolution  No.  l67$ 

RESOLVTO,  That  this  Consnission  i^aving  heard  and  con- 
sidered the  recommondation  and  plan  of  the  San  Pran- 
Jisco  Redevelopment  Agency  that  the  Olty  and  County 
of  San  Francisco  acquire  Assessor's  Block  727  un 
the  Pillmore-Hamilton  area)  for  recreation  or  other 
public  use.  does  hereby  declare  that  it  ^8  1«  ^^^^ 
Slth  said  recommendation  and  expresses  a  wl^li^g^ff 
to  plan,  develop  and  operate  said  land  ^J^  recrea- 
tion facility  provided  funds  ore  appropriated  by 
the  Board  of  Supervisors  for  its  acquisition, 
development  and  operation;  and 

PROVIDED  FURTHER,  That  this  declaration  of  intent 
shall  in  no  wise  be  construed  as  a  commitment  or 
this  commission  that  it  be  the  sole  «f ^°y  ^°  ^. 
fllthor  ocauire  or  operate  said  lond  or  ^l^^t  rec- 
reaUon  sh^U  be  the  sole  use  for  which  said  land 
may  be  developed  or  operated. 

<*  i>  i>   •{»  •»  '>  ■«>•  <*  *♦  ^ 

entrance  to  panhandle, 

consideration  of  this  matter  «» ^^^''"^''^.^"^^"d,- 

traffic,  (See  New  Business) 

at  Lake  Morced  on  November  7.  19514-. 

by  commissioner  H^^'Pftie  stipulation  thp.t  the 
regptta  was  panted  ^^^J  .f  ^l^^^^  rtable  conven- 
Mnriposa  Boat  Club  PJ°^^J^^J°^/?^nlsh  the  Com- 

ience  stations  ^  o'^.  J^?  ^Je  of  satisfactory  public 
mission  with  a  '^'^''tificate  of  sati     i/^dvance 
liability  insurance  at  least  live  a  ya 
of  November  7» 


Permission 
gr'^ntod  Visi- 
tors Bureau.  Use 
Mon  Souere 


(e)  From  ZlZ  \^^^^J^ 

Hawaiian  Visitors   Burcca^  ^t Vlcn  Square   including 

l^fli:  Sf'the'Sanfrt^nd  end  public  address   system 

IO-II4.-5I; 


Intereolle 
Soccer  0am  ei 


^jwmflCATIONS  (Continued) 

each  noon  from  Novombor  1  through  Sovomber  5  In 
connection  with  the  convention  of  the  American 
Society  of  Travel  Agents* 

On  motion  of  Commissioner  Coffmon,  seconded  by  Com- 
missioner Here,  the  obovo  request  wns  grnntod  with 
the  provision  that  the  Musicians'  Union,  Locnl  No. 
6,  grants  a  clearance,  and  the  bandstand  and  public 
address  system  be  obtained  Independently  by  the 
Bureau* 

»  »  O  fl"  «  tt  -tv  <>  <>  •»«> 

(f )  Prom  Louis  0.  Conlan,  President,  City  College  of 
ttinte    San  Francisco,  requesting  permission  to  use  Balboa 
es  at    Soccer  Stadium  for  three  soccer  games  to  be  played 
on  the  following  dates j 

October  16  -  California 
October  30  -  Strnford 
November20  -  Santa  Clara 

On  motion  of  Commissioner  Her»,  seconded  by  Com- 
missioner Coffman,  tho  above  request  wns  approved 
and  permission  for  use  cf  the  stodium  ff^^JI^^^^ji*^- 
out  bharge  for  tho  three  dates  in  5«o8*i°'^'  J"^?.  ^ 
with  the  understanding  that  any  future  use  of  the 
stadium  for  intercollegiate  soccer  KJ^^«  *°Yi?Tn^ 
on  the  basis  of  regular  rental  fee  with  a  minimum 
guarantee. 

it   <}•  <!•  <»•  <!■  <»•  -•>  ^i-  i''  •'* 

i,.™i,.lc„  (8)  From  3.  H.  'f  J-'-ia^rieiir/SlgJaihrorrooi-* 
ir'f  'It  ll^lliT,  to  "e'^l'ed^'ln^Ka'z^r  slndl«  this  year. 

:«r  l?a^m  till  nHomondallon  for  approval  from  Mr.  Hoyt. 

Business  Manager, 

on  motion  of  Commissioner  Hers,   seconded  by  Com- 
SssJone?  Wppel.    the  above  request  was  approved* 

o  o  <«■  <*  ^^  ••*  ^*  **  ^^  * 
*itea  crusade  ,h,  Pr-  Ro.ort  ..  Max.an.^Pu.Uc^Relatlcn.  Staff. 


[  tppeal 


?rUed1rusaS;,   r^ues?inr;omlSBlon  to  ^ 
^S-seoond  stop  announcement  on  the  P^Jl^^f^^^f" 
lyslZTt  Ke.L  Stadium.   Sunday     October  2^,  with 
a  recoranendation  of  approval  from  the  l4.vers 
ball  raana-^ement, 

on  motion  of  Commissioner  Horz.   seconded  by  Ccm- 
Sss?one?  mppel,    the  foregoing  request  was 
approved* 


<><}.■»<!•   <>   <>   ** 


« 


Donation   of 
Jungle  Qym 


^^      ,     «fv,<*-o     «?ficretarv.   Mothers'    Club   of 
'''   ;Xn1i%gro!ndrof?orIng  ^^onate  a   "Jungle 
^"?or  Pulton  Playground  rnd  requesting  to 
Install   it* 
on  motion  cf  =«.!. s loner  Dlppsl,.econd|d^^y 

Connisaioniir  ««"!   *^%^°'tf "^f  was  aecepted  with 
?ri?lpSat?on'?iarthf  IS?;aiatlon  ho  »de  by 
Si  depa^nent  nnd  not  by  the  donor. 

e  a  »  •;>  »  «  »  »«  *» 
,>>„,.   ..rnfor^tlpn.   to  be  ac^owledged  by  Secretary 

"        and/or  filed:  .    4.,^„ 

M«r,«ffPr     Down  Town  AssociBtlrn, 
(1)  ^5;;,i;;n(^rdue  ^rinck' of  sufficient  time  their 

10-11;-51(. 


3*>-».a 


CATIONS   (Continued) 


plana  for  n  3nn  Prancisco  Christmas  Festival  In 
tjnion  Square  have  been  cancelled  and  a   program  sim- 
ilar to  the  one  conducted  in  previous  years  Is 
being  scheduled, 

(2)   Prom  Joseph  H.  Dyer,   Jr.,   Secretary.   Art  Commission, 
expressing  sincere  tharJcs  for  the  Rocrooticn  and 
pork  Cofflmls8lon»B  Resolution  1672  authorizing  an 
expenditure   of  15.000  from  the  Fuhrmen  Bequest  for 
the  purpose  of  financially  assisting  the  City  in 
meeting  expense  of   Installation  of  Charles  R. 
Howardis  ♦'Whales"  statue  in  Cnllfomia  Academy  of 
Sciences'    courtyard. 

(3)  Prom  Joseph  H.  Dyer,   Secretary  Art  Commission, 
aoDroving  the  location  of  the  bronze  and  marble 

?SS;?riS^from  the  Crocker  f-^f  I'^^J  "^^^aSft^ 
Sauaro   "at  the  center  point  of   the  North-Soutn 
p2tS  ?rom  Sacramento  Street  to  ^he  sand  box  in  the 

center  of   the  park,    or  «PPr<^^^«^lj/^^l^-t«?ra 
l^th  of   tho  tSp  of   the  Sacramento  Street  stairs, 
with  tho  provision  that   tho  pathway  itself  be 
removed." 

"«  cS^man  i.  Oeneral  PhlUp  PaymonvlUe. 

llulT.  Hogrl.   WSOreonwlch  Street,  S.P. 
John  J.  Boloa.Sr,,]L236  Otnh  St.,  S.F. 
Rod  Tlnllng,   328-30th  ATO.,   8.  F. 

5.  A.  Murphy,  U05  «'„?»f^""1,fV£e!;oAwcrth3t. 
Mr.  *  Mrs.  John  Knlotmamo,   ifii  j,oa,v 

^..  »  u.     Mdtrn  Wohr.   department  employae 
rt\"^uS  ?f  Zir^l  ;!       fne^Aj  authoruod  to  act 
OB  a  Spoelal  police  Offloor. 

being  required. 


Mr.  vmlng  T.  Flahar     Oeneral  Man..er^of  tho^gr.- 

J?tVAtrorJ>r/ann"o^i/.-^To  ll'^llf^  t^"'"' 
appeared  before  *'  =,J~*''r™ln  nmendnont.   to  be 

radririhritrSr^Jf  ioufre  Garage  lease. 

„r.  Fisher  st.tedthot  approval   of ^the^a»en^^^^ 

by  Commission  ^o^olutlon  was        ^  obligations 

order  that  tho  1°"?^  "^Jior  to  the  final   dnto  of 
to   the  Bank   °f^merlca   prior  z  ^^^^  explanation  nnd 

sjrcL^sifn'oJi'ho  /-  -inr?^ 

ll^i:'X%lflT.^k  ^rs^ttcn^as   adopted: 

10-114.-5U 
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WovaT  of 
'Jj'endnents  to 

St.Hary'  8 

..^^.rfl  Lease 


.»«n>mTva  T  vtM^  A^^a¥^'^MARi»  §  "fouARE  PUBLIC   OARAGE, 

^SS  l^^S  3o7i952,  bItween  city  and  county  op 

SA^^R^^SCofAND  RBCRE/TION  AND  PARK  COMMISSION.   AS 

^R^Hr^-nSt  PofDISPOSITION   OF  U.   S.  ^^ 
i2S?2^STaHTS   IN  SUCH  EVENT:    SUBROGATION  AND  OTH^ 

SrSHE  IN  EVENT  OP   I3/IINENT  DOMAIN. 

Mmwuvt^     the  City  and  County  of  San  Francisco, 
.nd  i^^S^r^at'^on^ard  par.  C-ission,  as  Lessora 

entered  into  a  ^^^^^  °^,^^^tS^"?hero?o  S??h.S.E. 
Mory»8   square  and  Jb^ttlng  land  ^-^^^^  ^  ^0..   Inc., 

ONORATO.   1^00'^°^'^^°^;  "''V1952.  "copy  of -which 
lU^Tulk  ??lf Srtfthe'Slrrc't!;  of  P?Jperty  of  said 
C??y  and  Coui^ty  of  San  Francisco,   and 

WHHIE/^.S,   said  lease  was   duly  assigned  by  said 
Lessees   on  December  2*   ^952,   to  St.   Maxy^^^^q       ^^^^ 

Service  Center,   !"«•'    ^^^i^ved  by  resolutions  of  the 
assignment  having  ^f  ^/PP^°JJ?y  Ld  County  of  San 
?ran^i»1or?nrirSefre^rio^n^rnd  Par.  Co:«nission, 
respectively;    and 

rnforeft  iTiZ  tllll  llTrlsTs'll^  fho  inprovo«ont, 

thereon;  and 

*.v«  movine  of  such  loan, 

^^^^^^'    ^!cSnS?H?F'sS?I^Y  0?  The  SUITED  STATES 
EQUITABLE  LIFE  ASSURANCE  SOCI^Y       ^^  ^^^^ 

has  asked  that  0®^^^^"  ^^^^^fL  of  certain  amendments 
above  referred  to  by  t^^^^^^f^^Je  contained  in  and 
?o  said  lease  ''^i^^^JH^of  ins^ru^ont  entitled,  ^ 
set  forth  in  a  certain  legal  ^^^  ^  ,1  instr— 


rrrnrefa^d^--  ^^^^^^^  --"^^"  '' 

-aid  Commissicn;  and 

J   *,♦•«  tn   sold  lease  are 

for  the  further  P'fl^^J^ty  of  tho  United  Stntes  In 
oblo  Life  Assurance  Sojlety  oi_  ^^   ,j,ia  gt. 

"ipect  to  Ita  mnklng  Jhe  »f oros         ^^e  te^"  ' 


^"ei^ect  to'TtrmoKlng  t^e  »foro,a  a  ^^^^•■^-^  ,r 

Marr.  S^''»"„i«i;'aub,tance  «nd  In  l«8»l.:"/^*'it- 
sold  lease,  and  ^"^^""°''^.  ^4 '««  subrogate  said  fcqui^ 

^"'■-rtSrP^rririoJrrnip^^tho  dUpo,lt  on^by  ^, 

?^t!^  of  insurance  Pr^^^fthlt,  SS^rso.  Lri.-ful 
ErSrsri^^'Icfet^-The^U  Of  said  ossl^n^^^^^ 

Sr^r^ln'onrd'oS^in-ln  ^^^^^cfio  the  de^sed  pre„- 
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^l^l^qCTtfATiyBS  AND  DEL  SPATES   (Continued) 


Society  ond  hP.s  been  doolnred  by  then  as  nocossary 
for  of foe tins  said  flnnnclnp;   now,   thorofcre 

BE  IT  RF:30LV1?D,   that   sold  "Amendment  to  Leaao" 
and  the  amendraonts  therein  contolncd,   are  hereby 
approved;   and 

RF  TT  PTJRTH'=1R  RT^OLVTO,    that  said  "Amendment  to 
Leaae^^be  e™u?e5  Sy  the  President  of  this  Coimnlsslon 
and  attested  by  Its  Secrotnry. 

<>  4>  <^  *>  tt  <^  <)•  <i  •>  '> 

Inir^-^^^-  TRANSACTIONS 

(a)  Proc^ross  and/or  Final  Payments 

on  motion  of  Commissioner  Dlppel,  ^^^^^^'^^^^^  ^°''" 
mlssloner  Ooffman,  the  following  resolution  was 

adopted: 
I     ^Lnt  Resolution  No.  l67T 

Less  .na/or  ^^i-if> i^fiiiZtfi  iz\^r.i;iizLr^^^y 

\nMJ^ES2lS-     ^'fl^ll  IfrZTs  hereby  requested  to  raprove  the 
'^  f oniwLgProgroBa  enl/cr  Pinal  Po:^ente, 

net  contract  of  $31»770.00) 

(3)    «;,ROARET  HAW«D  PUYOROOTO  -  Contact  ^l61. 

C -r^-^^TT^^'g/^^^-^r T.i^„  (M- — The.    -  lat  Payment 

To  Mar tlneiil  tuns tructlua  J..   Inc.  13,590.55 

period  ending  9-30-51; 
,U,  WEST    SUNSirr  COMMUNITY  C.NT^  PROJECT   -  Contract  #335 

Balance  due  on  Grounds   only. 
(5)   LAHRHL  HILL  P/O  .  FI^DHOUSE^Contr^^ 


period  ending  9/30/5U 


$7. 071+. 77 
Pcrioa   oii^j.»e.    'I  ^'' -  •  ,,       ,„ 

«r     mv^CHERS  -  Contract  #11+6.   Controller's 

(6)  WEST   SUNSET,    BLEACHERS         

T^i;.   Mcmtosl.  ^  -a       imii  payment  ^3^03.56 

Period  ending  9/30/51+ 

^r,.«.TAW  PFTJTER   -  Contract   #l50,   Con- 

(7)  HAMILTON   RBC^^T^^^  ^^^^ .^ 

S^^^rrc&rp.  .  Mh.jiuuni  ^1,2,102.99 

?orlod   ending  9/30/51+ 

n.    PTAYGROUND   'T^D  FIFLDHOUSE,   Contract 

(8)  JUNIPERO   SERRA  PLAYGROUND  

Tiding  10/7/51+ 

.<     .•<     jfc    ■{>    "5^    ■•'■    ^•'    ^ 

on  motion  o^Jj^^'tifronoS?"/"-^''"-  "" 
mlssloner  Coffman,   Tino 

adoptedt  10-11+-51+ 


^«„--i<«i«.i««j(.^jjj^ 


, ,.  .-^^5?^'' 

^^^^W-" 
»&^ 


M 


*tv';*'!--if.: 
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TRANSACTIQWS  (Ccntlnued) 


lodlflcatlon* 
jf  Contract* 

and 
j]c*en«ion  or 

floe 


Roanlution  No«  I676 

RESOLVED,  that  for  the  beat  Intereata  and  Proper 
conduct  Sf  the  Recreation  and  Park  !>epartment,  the 
Controller  be  and  Is  hereby  requested  to  approve 
the  following  Modifications  of  Contract,  and 
Extension  of  Timet 

Mnf^ifications  of  Contracts 
1-WEST  SDNSET,  BLEACHERS,  Contract  #114-6, 

ro"^:^«ci;io!:h^^ro^  providing  T^^^^^^^ 

Barrier  ^t  roadway,   39th  Ave.  t.  Ortega  St. 
(Modification  No, 3)  incroaa     v* 

2.LAUREL  HILL  PLAYOROUND  &  PIJLDHOUSE,  Modification 

To  a  Jt  ft  Construction  Co,     PurohaseJJ  basketball 
b^ato5s  and  2  tennis   court  posts. Increase  $333.35 

Bxtenaion   of  Time 
1.JUNIPT5R0  SERR-A   PLAYOROmiD,  Contract  No.  135, 

rontronertB  #|107         ^     ^^^„  ^fi  (j  calendar  days  " 

To  C.   J.  Collins,   ^"  ®*''J"*'d_T4yery  of  some  odd 
through  October  7  -  due  to  aeiivery 
electrical  fixture  equipment. 

4>  i>  «  i>  H^  <^  o  *>  **  * 

adopted. 


Res. No.  16  79 
Establl  fluent 

lew  Positions, 

end 
Appropriation 


R>.flolution  No.   1679  proper 

RESOLVED r^Hat  ^or   t^?.^„;:«i^^4'^J^jrDepa?tment:   the 

conduct   of  the  R«°^«"^J°^^^''^ the  Civil  Service  Com- 
Mayor,  Board  of  Supervisors^  the  Civii^  ^^  ^^ 


w^Bt  Sunso"  ^^^r.,,nlty ^Center 

1  ClOlj.  Janitor       r  *"" 

2  0$8     Oardenors  ' 


\2h0 


T„^^p^rP  Serr»  Playground 
1  056  Oardoner  (^  $280        ^ 
1  R$6  Playground  Director  <^  !!«315 

Ti.iirm  T^^^^  PTavaround 
1  0^8  Gardener  '^  520U         ^ 
i  rIs  Playground  Director  (^  $315 


$1,912.50 
I4., 200.00 


2,100.00 
2.362,50 

2,J00,00 
2,362.50 


aea.Nc>l680 
liequest  Approv al 
lenp.  Employments 
fpon  Porm. Salary 
^prcpriBtions 


4    *.4^«   tn  be  approved  in  the 
supplemental  aPP^oP^^^Ji^J^  3°  ^  funds   as  may  be 
tmoSit  of  $}5,2?I*^aAd  to  provide  the  proper  compen- 
i^fi'o'n^rihe'ab^r se ven^ew  employments . 

,  ror  /pproval  of  Temporary  mployments  from 

(d)   Request  for  Appro^ax^^^^^^^^^^ ^ 

Pfirmanept  baioi^  /v^-k— c 


Rdoptcdf  o 

nnnrV^^;-  r:...|  uT  II,  on  recommendation 

ContrcUar  ^^^HHZ  Tol  TiluU   *e  following 
Solsry  Appropriations  loi-  lO-llv-Sl* 


-4*— =•■.-»-» 
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^mWf^IAL  TRANSACTIONS   (Ccntlnuod) 

positions  by  Tempcrnry  FJmploymontat 

0<-$8  Oardonor 

Replacing  Henry  Hansen  on  sick  loeve  Septem- 


%     700.00 

00 
00 


hag.  No.  1681 

Orders 

for  Service 
1  :r  Wcrk 


I  See  .No.  168  2 

hacht  Harbor 

jHcorlng 
llieenaes 


Hansen  on  sick  aokvs  aeptom- 
bGr"22,   ^Sk  -  Doo.31.»5MRoq.T-2l^2  &  21+7)     $     929.09 

ReplaoinK  D.Korkos   on  sick  leave  0ct.l,«51;- 
Dec.l$,»5l^(Req.T-2l4.8) 

Q-60  Sub  Foroman  Gardener 

Replacing  T.Zukowskl  on  sick  loave  Sopt,28, 

^Sk'   Feb. 27, 1955  (Roq.T.2U5)  $1,700. 

Replacing  Wm.  Garden  on  sick  leave  Oct,  6,    

^$k   -  Mar.  5,  «55.  (Roq.  T-21^6)  $1,700. 

R-^6  Playground  Director 

Replacing  Kenneth  Kim  on  leave  Sopt,22,«5i4-- 

Nov.  30,  '5l4.*(aQq.T-2l+0)  $  730.23 

Replacing  Doris  Fox  on  leave  Oot.l,  '511  - 

Fob.28,  f55.(R9q.  T-21U^)  $1,575.00 

•»•»*<»•■»*  ^i   ^^  <«-  ■«>  •>  <* 

(e)  Ordors  for  Service  or  Wcrk 

on  motion  of  Commissioner  Dippol,  seconded  by 
Commissioner  Ccffman,  the  following  resolution  was 
adopted: 

Resolution  No.  1681 

RESOLVE.  That  for  the  best  interosts  and  proper 
conduct  of  the  Recreation  and  Park  Department,  the 
C?S?roller  be  and  is  hereby  requested  to  aporcve  the 
following  ordors  for  Service  or  Wcrk: 

t^\    rsy>r\c.r*   fn-r   Service  or  Work  to  Hetch  Hetchy  Water 

'''  °Su^;iy?c/li:c°trlcal  grounding  of  Trans  orders  and^ 

Lightning  Arresters,  Camp  Mather v 

tP^   order  for  Service  or  Work,  an  informal  con- 
^^  %nlt     to  Wm.  J.  Anderson  for  roof  repair  and 

shlngle'repT;ce;ent  at  Michelangelo  Play^-und^^^^^^ 
in  the  amount  of  • ....••••• •  • 

■t»  *  «   *  ■!>  <«•  ^  **   ■»*  ■** 

(f)  YAftht  Harbo^  Mnorfnf^  Licenses. 

adopted: 

Rflflolution  No.   1682  ^  ^,    ^  r.r 

■■'       .w4«  <^^»m„<  ««iinn.    on  recommendation  oi 

RESOLVED,  That   this  Commission,    on  r  follow- 

f„U"c^sL«^.r.TrJn^?o?s^^^?I^t^Har.or. 


(1)    PTOMAN^T  LIC^ST^^S 


vnme   of  Beat      BerthNo.Rate  Per  Month 


18  7  A 

209 

218 


11 


Owner  wS  y  C   «W 

John-rnredden         ^Celo^es^ 
H-s  0.   Olsen  #28-Y;888 

Paul  Sack        »ir^4r.b-in" 
Adolph  P.Schuman  "Clnkin 

(2)  T.T^^'^^  TRANSFERS 
Robert  C.  Wersted  "WingDlng" 
&  Kenneth  D.  Carlson 
(Purchased  boat  from  Justin  A. 
K^ly, former  occupant  of  ^«^^^^^^\ 
Charles  Ayres     "Skanl"         100 
(Purchased  boat 
^rom  Edward  Oilmore.fcrmer 
occupant  cf  berth  #100) 


5.00 

5.00 

12.50 


5.00 


5.00 


10-li4.-5U 
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pgijVMrTAT,  TRANSACTI0W3   (Continued) 
"  j-^)    TEMPORARY  LICHNSB3 

Stephens,   Richard   (Loft  Harbor) 

Stephens,  Theodore! Left  Harbor) 

^^  4>  o  ■»>  <*  <*  ^i'  ^>  ■'^  <•'• 

gy^^™  ^^^f?i^nernl  Mnnnger.s  Report  on  ^»^>^nn  <.wlmmin^  Pool  Plan 

Mr.  Punke  reported  that  he  had  made  a  personal  Inspec- 
tion of  Balboa  park  and  It  was  his  considered  opinion 
that  the  final  selection  of  the  site  of  the  propcsod 
swimming  pool  should  be  based  on  %^^^^^??^„«^,V^ 
Relmers  and  Ovormlre,  the  architectural  firm  under 
contract  to  design  the  pool. 

On  motion  of  Commissioner  Dippol,  seconded  by  Ccm- 
S?ssloner  Oalla.her.  the  General  Manager's  report 
and  recommendation  for  architectural  study  of  the 
site  was  approvedt 


it  *  tt  a  i*   -Ji-  ■'i-  ^*   *!•  '*'■ 


m  BUSINESS 


(1)  Approval  of  AppcintivQ  Positions 


Res.  No.  1683 

Approval 

Appointive 

Positions 


"r  r     —       '  .     I  T 

of  the  Charter  required  the  Co>™i8Slon^s^c^^^  ^^^^_ 
^Jon^'^nrsia^toa^tLrirreoo^^onded  retention  of 
the  Inc  timb  0  nt  a  » 

SL:?^orrHJri:-irJo?ro,?ir?^e»o!rt?Sn^-2ra5rted: 

Resolution  No.    l683 

K\^;rh:^t*.5i%°orhe?is?^?^re;;hraroin?^ 

itn?a  -der/tSe'aenerai  «a-8-^i»„;^^«?  H,^,,,,. 

?i;S^nf  srKireiltlufC^rairol.  carl;  Baldwin 
and  William  J.   Simons, 

<j  «  <>  i>  <>  <«•  *^  -'^  ■'•'  '•'■ 

*-   r>f  Public  Works  to  Construct 

The  secretary  -^d  t.e  com^^nicaUon^f^o.^th^  Sunset 

Heights   I"P^;^^7?Je   const?ucUon  It  the  sidewalk 
Works  '•eq^^^^ir^S.J*;^  of  Oolden  Gate  Park  on  Lincoln 
along  the  f?fViw«.   Director  Sherman  P.  Duckel's 
way  and  ^^^1^%?°^^ I^at  gomSission  approval  would 
re^rI.u?rrb:fc?rsuch%onstruction   could  be  under- 

o"»---^S"^^^/t1;i^^t^  ?-%-rnf  SJi..  e 
concurred  ""h  '^e   Sunset  Heign  ^  i„provement 

tHrcUrtfthetarH  -d\  aafoguard  to  the  public. 

or,^  Rov  Plamro  of    the  Society  for 
Messrs.  J^^f  "Ta^don  OatrPark  voiced  objoc- 
the  preservation  oi    fJOAaou 
tions    to   the  proposal, 

r  r^mmlaaionor  Coffman,    seconded  by  Com- 
S?e:?"o?  SlppX'?Sr?oUowin;  resolution  was 

adoptodi 

10-114.-514. 


2U 


HCTSINBSS  (Continued) 


/inoroval 
^  Lincoln  Way 

m       - 


Roaolution  No.  168U. 


RKSOLVKD,  That  thla  Cojnmlesion  in  consideration  of 
tho  aafoguarde  to  the  public  and  the  improved  access 
to  Ooldon  Oate  Park,  does  horoby  approve  tho  sugges- 
tion ef  the  Sunset  Heights  Improvomont  Club  that  a 
sidewalk  be  installed  on  the  south  side  of  Ooldon 
Oftto  Park  along  Lincoln  Way  and  does  also  hereby 
approve  the  request  of  tho  Director  of  Public  Works 
for  permission  to  construct  the  said  sidewalks. 

^i-  <>  i»  o  <>  -i^  <y  '>   •»  <>■ 

(3)  Recommendation  That  The  Panhandle  Be  Cloaod  To 
Automobile  Traf'l'lo' 
(To  be  flnally'consldered  at  tho  first  meeting 
in  November) 

Mr.  Punke  informed  the  Commission  his  personal  cur- 
iosity had  prompted  him  to  check  the  flow  of  auto- 
mobile traffic  in  the  Panhandle,  and  the  survey 
revealed  that  the  auto  traffic  has  been  greatly 
reduced  following  tho  chp.nnelization  of  the  into r- 
aoctlon  of  Pell  and  Stanyan  Streets  and  designation 
of  oak  and  Poll  Streets  as  one-way  streets. 

It  was  his  recommendation  that  the  Commission  con- 
Jld!r  the  exclusion  of  automobile  traffic  from  the 
Panhandle  and  the  promotion  and  development  of  the 
area  for  better  recreation  and  park  use. 

Both  Mr.  Qlrod  and  Mr.  Klmboll  endorsed  the  plan 
nolntlni  out  its  advantages  and  the  opportunities 
?or  lmp5o?lng  both  the  recreation  end  P°f  «°^;;^°^- 
All  Commissioners  expressed  keen  interest  in  the 

pjipos^.  commissioner  O^lJ^^^^^^^^^^^Jter  no5  and 
Sould  not  bo  prepared  to  vote  on  the  '^^t^^^  J°^  "'^^ 
sufrgeetod  Commissioners  take  time  to  give  oil 
aspects  full  consideration,  ^he  only  objection 
voiced  from  tho  audience  wns  that  of  Mr.  JacK 
Hillmer. 

Following  some  discussion  as  to  the  e'^^'J^J.  ^°  ^^J°^ 
the  Commission  would  express  anprovol  of  the  idea, 
the  ?onowlng  action  was  taken  on^ot  on  of  Com- 
mlssioner  Coffman,  seconded  by  Commissioner  no  >i 

«w  4.  4*.  <o  1-hA  aonse  of  this  meetin-g  thot  the  Com- 
That  it  is  the  sense  oivux        o     rocommenda- 
mlsslon  recognizes  certain  merits  oi        ^ 
tlon  ttet  tho  P^5^"^^?J%S^f  the  proposal  bo  qlven 
traffic  and  i«  i^^°^°f  ^S^Jfc  rea:t?oS^Se  invited, 
^^\S^?  to  ?hls  end  the  proposal  shall  be  consld- 
TrWTol   nnal'disposltloS  at  the  first  regular 
meeting  of  November. 


<}.  i>  o  ■?> 


it  >  -iJ  <v  <*  <> 


(U)    *pp^nval  Fing]    -^—  ^"^"^  P^^^^   ^°^ 


Hes»  No. 168$ 

Pinal  Plans 
Kezar  Press   Box 
approved 


ZllTor^i  So^"irrol5ow^"rosolutlo„  was  .dopte.: 

Resolution   No.    l68$ 

RESOLVT^,  That   this  ^0-1^^^-,^-% 0?^^!  VlZrT' 
the  f  mol  Plnns  ^^'^^^P^^iJ^^^oadcastlng  Station, 
tions  to  the   P^°«^^°^it?ed  by  tSo^s  F.   Chace  under 
Kozar  Stadium,   as  submitted  oy  mo 

his  contract  No.22lo. 

<f  it  <>  •:»  <^  »  <•'•  -'^  **  * 
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M 


pfl.«i.No.l686 

Supplement  al 
Appropriation 
to  Obtain 
Automotivo 
Mflfthanio 


R98.  No. 1667 

Funds  for 
Certification 
of  Balboa  Park 
and  Oarfield 
Square  Contrflcts 


(Continued) 

(5)  Request  for  Supplenontnl  Approprir.tion  to  Obtain 
Automotivg  HfjQhanlo  n---__-,.«-«_ 

Mr,  Robert  Hoyt,  Bualnees  Manager,  explained  in 
detail  the  Civil  Service  requlremont  that  the  pos- 
ition covering  repair  of  powor  mowers  bo  rocloasi- 
fled  from  a  J-6I4.  Mower  Maintenance  Man  to  a  M-5U. 
Auto  Maohinist,  this  reclassification  making  nec- 
essary the  reappropriatlon  of  funds. 

On  motion  of  Commissioner  Dippel,  seconded  by 
Commissioner  Herz,  the  following  resolution  was 
adopted} 

Resolution  No,  I686 

WHEREAS  the  Civil  Service  Commission  hns  roclaasi- 
f  led  employment  of  a  J-SLi.  Mower  Maintenance  Man  to 
the  position  of  M-^li  Auto  Machinist,  and  the  assign- 
ment of  the  position  is  in  the  Purchaslnr,  Depart- 
ment's Central  Shop  rather  than  In  the  Recreation 
and  Park  Department;  now 

THER]F!POnR  B^  IT  R^ISOLV^D  that  this  Commission  does 
hereby  requoat  the  Mayor,  the  Board  of  Supervisors 
and  the  Controller  to  approve  a  Supplemental 
Appropriation  in  the  amoxmt  of  i^5»o53«9^  from  such 
funds  0  8  are  legally  available  to  the  credit  of 
Appropriation  14.33-216-12-01  (Maintenance  and  Repair 
-  Automotivo  Equipment)  to  provide  funds  roqulrod 
to  compensate  Purchpsing  Department  -  Central  Shop 
#1  for  repairing  powor  mowers  of  Recreation  and 
Park  Department, 

it    it  it   it    it    <t    ■:!•  i>    i>   it 

Mr,  Robert  Hoyt,  Business  Manager,  reported  on  the 
need  for  additional  funds  to  provide  for  certifica- 
tion of  Balboa  Park  and  Oarfield  Square  contracts. 
The  following  resolution,  on  motion  of  Commissioner 
Dippel,  seconded  by  Commissioner  Here,  was  adopted: 

Resolution  No,  1687 

RESOLVED,  That  this  Commission  does  hereby  author- 
ise an  increase  in  the  estimated  cost  for  the  con- 
struction of  the  Oarfield  Square  Recreation  Center 
and  Swimming  Pool  from  $190,000,00  to  ^525,000.00 
and  requests  the  Controller  to  transfer  surpluses 
remaining  in  the  various  completed  Bond  Fund 
Appropriations  to  appropriation  180,555.b0  (Arch- 
itectural Contracts  -  Oarfield  Square)  to  provide 
additional  funds  required  for  certification  of  the 
Oarfield  archltecturpl  contract,  such  transfer  not 
to  exceed  ftlO,700.00;  and 

BV.   IT  FURTHER  RESOLV^T)  that  the  Controller  be 
requested  to  approve  the  transfer  of  surpluses 
rnmnlnlnf?  in  various  completed  Bond  Fund  Approp- 
rlatiS^ -to  appropriation  l80,550.57  (construction 
Balboa)  to  provide  funds  required  for  certification 
of  the  construction  contract  for  conversion  of  the 
Balboa  Police  Stables  to  athletic  facilities,  said 
transfers  not  to  exceed  09, 020, 00, 

it  it  it  it  it  it  it  it  it   » 

(6)   PTt^naion  of  ^r.^n  mntract  for  TWo  Additional 
Honths 

The  Secretary  read  a  memo  in  which  the  polo 
Interests  r^uested  an  extension  ^l^thelr  present 
oontrect  and  Commissioner  Parr  Qxplninod  thf^t  he 
was  familiar  with  the  request  and  r ecommonded  that 
irbe  graited  to  permit  tournament  play  and   the 
stimulation  of  Interest  in  the  *'P°'^**^^^  ^^^ 


.,^^ 
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fta  BtJSIWSSS   (Continued) 


Bttenslon  Ooldan 
GQte  park  Polo 
nt-ndium  Contract 


ADJOURNMENT 


On  motion  of  Commlsslonor  Hers,   soccnded  by  Com- 
miaaioner  Dlppel,  the  following  resolution  was 
adopted! 

Reeoluticn  Notl688 

RESOLVTO,  That   thla  Commission  does  hereby  authorize 
and  approve  an  extension  of  the  existing;  agreement 
between  the  Coramlasion  and  the  San  Pronolsoo  Polo 
and  Racing  Club  and  San  Mateo-Burlingame  Polo  Club 
for  the  use  of   Oolden  Oate  Park  Polo  Stadium,   said 
extension  of  contract  to  be   from  November  7#   19514- 
through  the  last  Sunday  of  December,   i.e.  December 
26,  19514.  under  the  same  terms  and  conditions   of  pay- 
ment, with  the   exception  that  permission  be   granted 
to  the  polo  clubs  to  use  the  stadium  on  Thursday 
afternoons  without  charge  for  the  purpose  of  con- 
ducting tournament  contests* 

*»■  it  <>  *i  «  <}•  ^^  i>  <>  <> 

Vice  President  Parr,  on  behalf  of  the  members,  asked 
that  the  Commission's  best  wishes  be  extended  to  His 
Honor,  Mayor  Blmer  E.  Robinson,  upon  his  departure 
for  Europe  and  that  the  Oonerel  Manager  convey  the 
message  to  the  Mayor  personally. 

o  <i  »  <><>•<»»<><>» 

There  being  no  further  business   to  come  before   the 
Commission,  Vice  President  Parr  declared  the  meeting 
adjourned  at  5810  P.M. 

Respectfully  submitted. 


6V. 


*:jbII<a/^^^ 


^ire/j't^A 


^JU^^^f' 


Secretary 


\\ 


io-lU-5I^ 
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8mi  Fr«nelt«««  CalifoPAla 
Ootobar  28,  l^Sk 


M  I  W  U  T  E  3 


Th«  Elghtynlnth  Regular  Meeting  of  the  Recreation  and 
park  Commlaaion  was  oalled  to  order  on  Thursday,  Octo- 
ber 26,  X95U  at  3tOO  P.M.,  Vice  President  Pred  D.  Parr 
presiding* 

The  following  Conmls si oners  were  presents 

Mr,  Pred  D,  arr.  Vice  President 
llr«  William  M.  Cofftnan 
ICrs«  Henry  J.  Dlppel 
Rev,  Eugene  A.  Oallagher 

»•»«•<*<>«><>•»  o  o 

There  being  no  corrections  or  omissions,  the  minutes 
of  the  Eighty-eighth  Regular  Meeting  of  October  Ik* 
195U  were  approved, 

«  <(»  u  i>  <*  <*  w  <>  <>   o 
SgMllUN;CAT;pN|   ^^^    ^^^  ^^  Riordan,  Director  of  Property,  recom- 
mending approval  of  two  (2)  resolutions  for  subalsslon 
to  the  Board  of  Supervisors,  covering  the  purchase  or 
additional  land  reqxilred  for  McLaren  Park, 

On  motion  of  Comnlsa loner  Cofftnan,  seconded  by  Com- 
missioner Gallagher,  the  following  resolution  was 
adopted: 


Approval  of 
Minutes 


Rea.Wo.   1669 

IcLaren  Park 
Land  Purchases 


Rftaolutlon  No.    1669 

wwflOTVKD.   That   this  Commission  approves,   for  sub- 
mis  si  oh  ^o   the  Board  of  Supervisors,    the   two  12) 
;tsolS?lons   authorizing  purchase  of  certain  prop- 
erties for  McLaren  Park  as  follows: 


Prom  L2iS. 

Ruth  Marenstein     Lot  36 

Pauline  Des  Roches   "     6 


(b) 


Rea.No.l690 

Accepts  Offer 
To  Install 
Crocker 
Fountain  At 
Huntington 
Park  


6133 


Amount 
I  2U7.56 

$2,500,00 


<J  O  «•  <!■  <»  <>    «■>*<>■» 


^r.r"efrertSo  :rpe'nrc?'Soi;4  ana^relocatln,  the 
sandbox  in  the  park, 

proposoa  site  of  the  CrocKor  ro         ^^^  „,  the 

clrelo  of  Huntington  ^"~  °"°„th-central  section  of 
ehUdren-.  .anaboxo.  in  the  nortn^^^        eoconded 

^5^c"o^;stSn:?"o?f^nf  the  following  resolution  was 
adopted! 

Wflaolutlnn  Wo.  1690 
RESOLVT^,  That  this  Co^nl-^ion  does  heroby^app^ 

and  accept  the  generous  o^°^  °^J^3  ^^  connection 
itios  Company  Jo  defray  all  expens      ^^^^^  ^^^^ 

with  the  installation  ^r^JJ^  J^^p^rk  as  well  as  the 

?r  JuL'irt:^a°sie?^io,?°-oiS|°^^o?^Jy  approved  by  this 
Consnleslon, 


■»  ^ 


^  ^  Vi  <>   ii-  '-^   <*■  ^ 
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COM 


ICATI0N3  (Continued) 

(o)  From  Donald  E*  Casoy,  Marine  Conmlttee^  3*  F.  Jr« 
Chamber  of  Commerce,  requesting  permisalon  to  place 
a  rowboat  In  tho  northwest  corner  of  Union  SquaVe  as 
a  reoeptaole  into  irt\ich  tho  public  may  place  their 
discarded  books  in  tho  drive  to  collect  books  for 
tho  American  Merchant  Marine  Library  Association 
from  November  1  through  November  $• 

The  above  request,  boing  in  conflict  with  an  earlier 
commitment  for  tho  use  of  Union  Square  to  the 
Hawaiian  Visitors'  Convention,  was  regrotably  denied 
on  motion  of  Commissioner  Dippel,  seconded  by  Com- 
missioner Coffman* 


4>  •»•"»«■  i>  •t^  <«•  '>  "t^  » 

(d)  Prom  Mrs,  D,  E.  Brennan,  86  Nordoff  Street,  request- 
ing permission  to  distribute  pamphlets  in  Union 
Square  advocating  world  peace  and  the  abolution  of 
the  atom  bombs* 

On  motion  of  Commissioner  Dippel,  seconded  by  Com- 
missioner Coffraan,  the  foregoing  request  was  denied 
as  constituting  a  violation  of  tho  provision  of  the 
Park  Code  prohibiting  the  distribution  of  hand  bills 
in  public  parks, 

(e)  From  Sydney  Wa»t<m<^  »  <^o3^e8r»m  requesting  permission 
for  the  use  of  the  Palace  of  Pine  Arts  for  the  pur- 
pose of  photographing  new  Lincoln  and  Mercury  auto- 
mobiles* 

The  Secretary  explained  that  the  Palace  of  Pine  Arts 
had  been  declared  unsafe  for  public  assembly  and 
that  tho  proposed  use  would  require  several  models, 
property  men  and  tech ileal  staff  and  that  it  would 
be  a  strictly  commercial  use  of  the  building. 

Commissioner  Coffman  Q--pre6aed   his  opinion  that  any 
and  all  requests  for  the  use  of  the  Pa^aoe  o^JJJS 
Arts  should  be  denied  until  such  time  as  the  build- 
ing is  declared  sof e  by  the  proper  inspection 
bureaus* 

On  motion  of  Commissioner  Coffman,  seconded  by  Com- 
mipjloner  QQllaghar,  the  following  resolution  was 
approvedi 


Rob.  No.  1691 

Use  of  Palace 
Of  Pine  Arts 

Denied    


Resolution  No.  l691 

RWQrtTVwn  That  this  Commission  does  hereby  direct 
Sha?  IS?'anS  ali  requests  for  the  use  of  the  Palace 
«?  Pine  Arts  for  public  assemblage  or  other  pur- 
poses be  denieShencef  or  th,  until  -uch  time  as  the 
bulldlnK  has  been  found  safe  and  passed  the  inspec- 
tion o?  the  appropriate  bureaus  and  until  such  time 
as  the  commission  invalidates  this  resolution. 

ir^     At  this  point  Chairman  Parr  directed  tho  Secretary 
^^^  tl  InnA   fl  letter  from  Hewitt  C.  Wells,  architect, 
iSlcS  he  had  written  and  submitted  to  Mr.  James 
GrJ?ntS,^aIman  of  the  Recreation  Committee  of 
?Se  Orand  Jury.  Incorporated  ^^  J?^  ^^J^^^Jf  ^ 
«r  Wells's  report  and  recommendations  for  ^ho 
^AaMuta?ion%f  the  Palace  of  Fine  Arts  building 

Wolan  which  would  develop  the  closed  portion 
7  L^;  S«ll  of  flowers  area  at  one  end  and  an  audi- 
i*"^?^  «r««  at  the  other  end  and  would  provide  park- 
^'^ar:i?hif?hf palace  B^ounds   gtimatcd  cost 
of  the  proposed  improvemonts  and  remodeling  was 
$1, $00, 000,00. 

IO-28-5I4. 
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ffftMimtlCATIONS  (Continued) 


R88.  No.   1692 

Aerial  Survey 
Of  McLaren  Park 


niiioT^o?^*;'^!°i°"»  **"  ^^ion  of  Coramlsalonep 
Dlppei,  seconded  by  Coiamlsslonor  Oallagher.  the 
report  and  recommendRtion  of  Hewitt  C.  Wells,   ar oh- 

rn?«r;J%"^L^°^^  ^^  ^^^  ^^^^^"^  ^^  October  27  2q8 
referred  to  the  General  Manager  for  staff  study, 
recommendation  and  report.  ofuay, 

<»  »  <>  i>  «  i»  <>  ^v  <^  ^ 

(g)   Prom  Dr.  Herbert  C,  Cllsh,  Superintendent  of  Schools, 
a  copy  of  Resolution  No.  1|10.5WU  and  advising  that 
the  Board  of  Education  has  undertaken  to  pay  the 
total  coat  of  the  McLaren  Park  aerial  survey  in  the 
amount  of  $1|,105.7^.  The  resolution  is  quoted  as 
followsj 

'♦RES0LVI5D:  That  the  provision  in  Resolution 
No.  OI2-7WI4.  calling  for  a  topographical  survey  and 
map  of  the  McLaren  Park  area,  the  cost  of  which  was 
to  be  distributed  between  the  Recreation  Park  Com- 
mission and  the  Board  of  Education  on  an  equitable 
basis,  be  and  is  hereby  amended  to  provide  that  the 
coat  bo  borne  by  the  Board  of  Education  inasmuch  as 
jurisdiction  of  the  land  for  the  site  for  Project 
No.  8,  Luther  Borbank  Junior  High  School  was  trans- 
ferred from  the  Recreation  Park  Commission  to  the 
Board  of  Education  without  cost  to  said  board." 

The  Secretary  reported  that  while  16,23  acres 
of  MoLaron  Park  land  had  been  declared  surplus  and 
transferred  to  the  Board  of  Education,  it  had  been 
understood  and  agreed  by  previous  agreement  that 
property  of  equal  value  would  be  transferred  from 
tho  Board  of  Education  to  the  Recreation  and  Park 
Deportment.  Dr.  Clish»s  letter  of  Juno  17,  1952  to 
the  Director  of  Property  and  quoting  Board  of  Educa- 
tion Resolution  No,  26-lOWll  was  read  in  full. 

On  motion  of  Commissioner  Gallagher,  seconded 
by  Commissioner  Dippel,  the  following  resolution  wes 
adopted! 

Resolution  No.  1692 

RESOLVED,  That  this  Commission  having  been  advised 
of  tho  action  of  the  Board  of  Education  under  Resolu- 
tion No,  l4.10-5wi4.  wherein  said  board  assumed  tho  full 
cost  of  an  aerial  aurvey  of  tho  McLaren  Park  area  in 
connection  with  achool  site  Project  No.  8  in  tho 
amount  of  fti;, 105.75  does  hereby  sot  forth  for  the 
record  that  the  McLaren  Park  property  which  this 
Commission  declared  surplus  nnd  which  was  transferred 
to  tho  Board  of  Education  without  payment  of  money 
was  so  transferred  under  the  terms  of  an  earlier 
agreement  wherein  it  was  understood  and  agreed  that 
property  of  equal  value  would  be  transferred  from  the 
Board  of  Education  to  this  Commission  and  reference 
la  hereby  made  to  the  Board  of  Education  Resolution 
No.  2610-Wll  and  Resolution  No.  I366  of  this  Com- 
mieaion  aa  the  basea  of  the  earlier  transfer  agree- 
ment* 

*»■»<*■«»••{**>  <^  *>   <> 

(h)      Prom  Father  Joseph  A,   Burns,   C.   S.   P.,   Paullst 

Pathers  Old  St.   Mary's  Church,    roquosting  that  the 
Band  Concert  in  Golden  Gate  Park  on  Sunday,   December 
5,   195U  be   dedicated  to  tho  Old  St.  Mary's  Centennial 
Celebration. 

On  motion  of  Commissioner  Herz,    seconded  by  Com- 
mlsslonor  Gallagher,   tho   foregoing  request  was 
approved. 


«  <»   -t^  ■!*  if  '>  0  <'■  '«*  * 
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rnwrmiGATIONS  (Continued) 


(i)  Prom  Paul  Oppormnnn,  Dir«otor  of  Planning,  rolatlvo 
to  a  roooramondntlon  of  his  atnff  to  tho  effect  that 
the  Commission  acquire  n  parcel  of  land  on  the  south 
side  of  Stanley  Drive  for  park  purposes. 

Mr.  Funko,  Ooneral  Manager,  described  the  Stanley 
Drivo  property  on  a  study  map  and  explained  its 
relationship  to  the  gonorel  Lake  Morcod  area  stating 
that  the  development  of  the  property  for  park  pur- 
poses was  reoommendod  in  the  City  Planning  Dopart- 
mont«a  report  of  April  195U  on  Park  and  Recrontion 
Areas  in  San  Francisco. 

On  motion  of  Commissioner  Gallagher,  seconded  by 
Commissioror  Dippel,  the  entire  matter  of  the  Stanley 
Drive  property  was  referred  to  the  General  Manager 
for  study  by  the  staff  in  conjunction  with  other 
recommendations  to  bo  made  regarding  the  Department 
of  City  Planning  report, 

Mr.  Funko  estimated  that  thoso  recommendations  would 
bo  finally  prepared  and  presented  to  the  Commission 
within  the  next  two  or  throe  months. 


Roa.  No.  1693 

Approval  Sower 
Lines  and  Sub- 
drainoge  System 
Adjoining 
St.  Mary'  s 
Playground 


»  ■tl'  <>  <>  H>  -M-  <»  <>  -S*  i> 

(J)   Prom  Louis  Schalk,  A.I.A.,  Technical  Director,  Hous- 
ing Authority,  City  and  County  of  San  Francisco, 
submitting  for  approval  an  agreement  between  the 
Housing  Authority  and  the  City  and  County  of  San 
Francisco  relating  to  the  Alemany  Low  Rent  Housing 
Projoct  end  requiring  Commission  approval  due  to 
certain  conditions  relating  to  the  sower  linos  and 
subdrainngo  systom  which  adjoin  St,  Mary»s  Play- 
ground. 

On  motion  of  Commissioner  Coffman,  seconded  by 
Commissionor  Dippel,  the  following  resolution  was 
adoptedi 

Resolution  No.  1693 

RESOLVED,  That  this  Commission  does  hereby  approve 
that  certain  agreement  between  the  City  and  County 
of  San  Francisco  and  the  Housing  Authority  of  the 
City  and  County  of  San  Francisco  relating  to  sower 
lines  and  subdralnage  system  adjoining  St.  Mary»s 
Playground  as  shown  on  Department  of  Public  Works 
~    drawings  S  1-3  and  S  l-k   dated  May  21,  1952;  and 

the  Secretary  bo  and  is  hereby  instructed  to  include 
said  agreement  in  the  official  files  and  records  of 
tho  Commission. 

(k)   The  Secretary  then  read  the  proposal  of  Ralph  N. 
Pollack,  for  architectural  services  for  the  East 
Stove  House  of  the  Park  Conservatory.  Mr.  T.  M. 
Orabow,  department  engineer,  explained  the  ''oj^  ^on- 
templated  and  recommended  acceptance  of  the  offer, 

and'^Mr.  Punke  stated  that  fynJ»/?„*?^/"^^^  °^ 
♦20,000,00  has  been  appropriated  in  the  current 

budget. 

On  motion  of  Commissioner  Dippel,  seconded  by  Com- 
missioner Oallac^hor,  the  following  resolution  was 
adoptedi 

10-28-5^4. 
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^|ftiiiyr^|CATI0IT3   (Continued) 


p^^j^Q,    JLw-7**  Resolution  NO.    I69li 

i««hlteotural  RESOLVED,  That  this  Conraiealon  does  hereby  a^ard  to 

o^Slces  Mastan  and  Kurd,   archltoots,   and  Ralph  N,   Pollack, 

J!;  ronaervntory     atsooiato,   a  contract  for  complete  arehltootural  a  or- 
»J.t  stove  House     vlcoa  for  the  Eaat  Stove  Houae,   Park  Conaervatory, 
ffiP    '^   T        »  Including  the  design  and  preparntlon  of  preliminary 

drawings,  final  working  drawinga,    specif Icati ens, 
and  general  supervision  of  the  work  for  a  fee  of 
eight   (8)    paroent  of  the  estimated  construction  cost 
0f^l8, 000,00  i.e.   an  architectural   foe  of  |^l,Ul4-0.00« 

<>  4>  4>  <*  o  4>  *»<»<>  o 

(1)  From  Heller,  Ehrman,  White  and  McAullffe,  Attorneys 
of  the  Union  Square  Oarage  Corporrtlon,  a  copy  of 
their  opinion  forwarded  to  the  City  Attorney,  in 
which  they  determined  that  the  inetallation  f  o'^^^l- 
ators  in  Union  Square  is  proper  nnd  vfilld  under  the 
terms  of  the  lease  with  the  City  and  County  of  Snn 
Francisco* 

Mr.  Punko  reported  that  there  had  boon  no  other  sub- 
mission of  information  regarding  proposed  °1J°?'^- 
tlons  to  the  Union  Square  Oarago  and  thot  until  such 
time  08  the  City  Attorney  renders  ^n  opinion  no 
Commission  action  would  bo  required  other  than  taking 
cognizance. 

Chairman  Parr  instructed  the  Secretary  to  file  tho 
letter  for  future  reference. 

<»  *>  -;i-  <>   <^  i*  i>  i^  «  « 

of  Beaches   and  Parks. 

Co™i,.lonor  Parr,   ja  <=»™J'»^?;^°''"rrdotanoa 
tho  Shoroimo  ""fi^K  *^^°Jll^F^df  and  tho  70* 

apportionment  stating  ^^^J.  ^®?,r.Jg  ^Mch  it  right- 
IccDl   amp 11  boat  hnrbors. 

Novombor  17  In  tho  °?^^»J*°"  ?"   the  ooat  of  enli-rg- 
?^/iSr?eiv?irSan°?ra"n?laro"f  a».U  bo.t  hnrhor 
fncillties. 

..»^„  /,«r,/*nrrQd  in  Commissioner  Parr's 
Members  ^f '•^^iJ.Jon  o?  ?omm?asioner  Coffman,   second- 
views,    «^d  °","^°^i°?wherrthe  General  Manager  was 
ed  by  commission  ^^ii^^^Sp^'   isco's   elected  repreaontr- 
directed  to   ^^^^"PjJ'^^g^guppo^t  of  the   established 
tlves   of  the  Commission's  ^JPP°^^g   ^o  the  Division 

705^   '^llf-f   °;jjf ^f  tSe  Se^etary  was   instructed 
of  Beeches   and  parks ^nd^^  ^^^  ^^^^  ^       Id 

c'le?rrt?^city'i  Legislative  Representative  at 

Sacramento, 


<>  o  «  4>  <>  o  **<***  ** 
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^AWMT^^CATIONS  {Continued) 

Lettors  of  Information  to  bo  ncknowlodgod  nnd/or  f lltkl  by 

Seorotnry. 


tho 


(o)   Prom  Honry  J.Budde,  Chairman  3,  P.  Elks  Convontlon 

Committoo,  oxprosaing  approoletlon  for  the  co-operation 
during  tho  recont  Elks  Convention  pnrtlculQrly  tho 
Consorvntory  Floral  Display,  nnd  tho  uso  of  tho  Civic 
Center  PIpbq,  Punston  Pield,  and  the  municipal  golf 

couraos*  "* 

<»  -Sf  iv  n  <>  i*  <>   <♦  i>  <> 

(b)     Prom  Ooorge  M.  Hoaly,  Deputy  Chief  of  Police,   ndvisinf? 
that  a  general  order  has  bo^n  Issued  to  department 
personnel  informing  thom  of   tho  Commission's   decision 
to  sot  oside  an  area  in  Golden  Gate  Pnrk  for  the  obod- 
lonco  training  of  dogs. 

<>  <!•  a  i>  <>  <>  <v  -If  «  <«■ 

(o)   Prom  Mrs.  Irving  La  Portuno,  President,  Past  S.D.D.G.P's 
of  S.  P.  County,  Native  Daughters  of  tho  Goldon  .Yost, 
expressing  appreciation  for  tho  Commission  having  recog- 
nized C-.lifomints  anniversary  by  ndjouminf',  thoir  reg- 
ular Commission  mooting  date  on  Soptomber  9. 

o  i>  «  <>  <*  i>  <^  i>  *  * 

(d)  Prom  Dion  Holm,  City  Attornoy,  advising  that  the  City's 
claim  for  domagos  to  tho  Ocoan  Beach  as  a  result  of  tho 
collision  of   the  33  Hawaiian  Pilot   and   the  33  Jacob 

Luokenbcch  had  been  paid  in  the  ^ ^^^  ""^^^jf  ^f  citv' s 
damages   sustained  i.e.  $920.79.     Pollowlng  J^o  CI ty« s 
agreement   to  accept  ft  275^  settlement,    the  steDmshlp 
SS^p^?os  reconsidered  the  evidence  J^^.^^^^o^ ^^JL. 
paySont  and  their  chock  No.   5391^  of  Soptomber  30,   195t; 
has  been  deposited  with  the  City  Tronsuror. 


4>  4»  •»>  ^^  ^  i>  ■>*■  <^  <*  * 


RT!!PRT"S^!TAT  I W3   ANT)  D  Tg^EGAT ^3 


M,.«     PmiW  Martin,   reprosontlng  the  mothers   of  tho 
S^Jef  Ro!roa?ion'conter  at  29th  Avenue  rnd  Lawton 

iTrllVllZost.^  the  C;-^rir«hrinr   t\r'recr^-tion 
Vr^'^1  ^-rortivr^s-ur^  ffit^Jandallsm  and 
possible  nooldont  or  porsonnl  Injury. 
Mr.  Punka  reported  *!?«'  h«  ^nd  personnlly  vlslt„a  the 

iiSlktS^tho  Conimlsslon  for  tholr  prompt  action. 


i> 


it  ii  <^  i*  ^  ^^  «  *^ 


PmNClAL  TRANSACTIONS 

(a)   fr^n^r^f^B  and/-  ^^"""^   Payments 

s.^foi:?^^o°X'?rrox?is?^^ero?;:?;^.^5:.r^d„ptod. 

WnftrAutlOP  No.    169^ 


Res.  No.   169$ 

Progress  and/or  ^^   .    ._  ^y..  v^jst  interests   and  proper  con- 

Flnol  Payments  Ri5S0LV^,  That  for  the  ^^^l  ^^p.^^tment,   the  Con- 

^ duct  of   tho  R°°rf^^°24  requested  to  approvo   tho  follc«H 

rnfprog^:ss1n^d^r?fJx^V-ts, 

10-28-5l<. 
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■T«AW^|AL  TRAJvSACTICXS   (Continued) 


Xi     V.   — 


^HE  ACTIVATE  aJH^S  PUMT   AXD  VlCiym .^ 

Ccntract  15t»  Certif ICRtlor.  22^2 

Fifth  and  Final  Ptvraent  tc  0#n«  Cnrpent^P, 

ferlod  •ndlng  October  5»    1<>54»   earned 
17,500.00  of  net  contract   cf  n^,500,00.         n.or.OO 

(2)  COWSTRUCTIOS    OF   \ngSR>y*S   SVELT'^y   '  KEAR   STeit?V 

Contract  1U5A,   Cortlf Icrtlon  2^0l 

Fifth  paywont  to   Robert  L.  Wllaon, 

period  ending  Soptonber  30,  1<>5U.  f'^^^X^^  »,  ^c   17 

$U6,5*'3»15  of  not  contract  of  |Ub»U60,00.         17,705.17 

(3)  yjm  MERCro   SPORT  FiaHINO  PATROL   S^VICFS 


Fourth  pnyment  tt  Ataoolntod  Sportemen  of  CftUf ., 

porlod  ending  October  31,   1<>5U.   e«rned  SI, 732.00 

It   net  contrnct  of  ♦5,200.00,  1^33.00 

ik)    HIKTION   OP  CHAIN  LINK  FRNCINa.   HARPINO  MUNICIPAL 
QOLF  COURSE 

Contract   162,   Certification  225*  ^     _     ,    .„.   -   ^_ 
First  and  Flnnl  Payment   to  Colorado  Fuel   and  Iron 
Corporation,  period  ending  Octclcr  15.   l'^5U.  '^  jrned 
15^338,50  of  not  contract  of  ♦5»338.50.  ♦5,330.50 

(5)  TAXm    ■   CAMP    MATHSR  AND    ['^  ^^  ^^^   19^k-1955 

To  Alfred  N.  Davis,  Tuolunme  County  Tax  CoUootcr^^^^ 

(6)  rowsTRUCTION   0^  vt^RRAN*S   SH"  ^^"    -  KFZAR   STAPIUl^ 

Contract  1U5A,   Cert.   2201  Wilson,   period 

CONSTRUCTIfiW    OF  VgTFR^NtS   SH^TEH r.iu^^^   -^ 

Certificate  2118,   Third  and  Final  Payment   to 
Thomas  F.   Chace,    earned  ^5.000.00   of  net  ^^^^^ 

contract  of  $5,000.00. 
(8)    PREPAR15  AND  FimNI3HPIN/X  DRAWINGS      SPKIFICATIONS. 

^""^  Estimates  op  cost  /nd  o^^al^chit^tur^^l  a  ^^ 

g^^I^fNTggEfs^^X^^LoT.T^Eg^rKgsTADIU^   .    OOLni^ 
aATE  PARK.   r^r^f.\n.c(xte   2216 _ 

of  $7, 500.00, 

<f  4J  *»  o  *  o  <*  **  **  * 

(b)   i»»q"'»'»-  for  Funds: 
AT.T.OTMENTS 


^  Pr^«Tn^fiaione^  OQllnt^hor,    seconded  by 
SSJjnfonor  S?^o!:'?S^  foUowing  ro.olutlon  .... 
adopted: 


Res  .Be. 1696 

Request  For 
Funds 


mv.    «.   fo-r  the  best   interests   nnd  proper  con- 
RESOLVT^,   That   f^r   the   ^ost^  Dopertment,    the   Cf>n- 

following  Request  for  Funds. 

IO-28-5I4. 
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fivLVCjKL  TRANSACTIONS   (Continued) 
Appropriation 


I   300.00 
l4.9O.OO 

1,000.00 

790.56 

10,000.00 


(j^)  l4,12«300,02  Materials  &  Supplies,  Zoo 
(1?)  1^12 •  219 •OI4.  Maintenance  Kezar  Floodlights 
(3)  l4.12*300»0^  Materials  &  Supplies, 

Recreational  IJhlts 
(i^.)  U.12.870.08  Taxes  -  Camp  Mather 
(5)  l;12.300«01  Materials  k   Supplies,  Oen.Dlv, 

<♦»•»<>  w  <*  0  *»  4>  ■«» 
(c)  Modlfioations  of  Contracts 

On  motion  of  Commissioner  Dlppel,  soconded  by  Com- 
missioner Gallagher,  the  following  resolution  was 
adopted} 

Resolution  No.  1697 


Modifications  RESOLVED,  That  for  the  best  Interests  and  proper  con- 
Ccntract"   duct  of  tho  Recreation  and  Park  Department,  the  Con- 

■■     '  troller  bo  and  is  hereby  requested  to  approve  tne 

following  Modifications  of  Contracts: 

1-  WEST  SUNSET  PLAYOROUND  -  Contract  IU6,  Controller's 

jfm2.  Modification  jWi . 

To  Wm.  Mcintosh  and  Son  for  the  deletion  of  t'-ljl^  ^'o^^ 
inside  the  Kewanee  Boiler  -  Deduction  of       f  60.00 

2-  VfEST  SUNSW  LOAM,  Contract  No.  I36,  Controller's 
Wn.  ^?-?9.  Mof^^ficaticn  No.  2 


To  Watkin  and  Sibbald,  to  provide  extra  loam  not 
iSdlSatQd  in  srecifications  -  Increase       .  $$27.85 

i^    »    It   i>    i>   »    <!■  *>   <'•  ■='• 

(d)  Orders  for  Service  or  Work 

On  motion  of  Comnlaslcnor  Gallagher,  seconded  by 
5on^?s8loner  Dlppel,  the  following  resolution  was 
adoptedi 


ReB.N0.l696 

Orders  for 
Service  or 

?fo»k 


Resolution  No.  I698 


RRSOLVRD.  That  for  the  best  intorosts  and  proper  con 
ATrt  of  tho  Recreation  and  Park  Department,  the  Con- 
??oUer  be  and  Is  hereby  ruquostod  to  approve  the 
following  order  for  Service  or  Works 


$760.00 


1-  To  Abbott  A.  Hanks,  Inc •  * 

^rtS^^H^;^n?on*Rt^i^3^tion^c:nisrtrL:^?rer 

^atlonrof\'he  sfare  Divisicn  of  Ar^^^^ 

Ttotal  of  190  hours   Inspection  a-  $k*00  per 

hour. 

ft9l44.«00 

2-  To  C.   J.   Collins.    .    .    

Oen«r.l  contractor  J-,f  ^.^^P^^S^^:  ^iTt^e 
treot.  .  .  I       „„  ^,  a  ,,»«<.«  i. 


io-ae-Si^ 
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■TWAW^^AL  TRANSAOTIOWS   (Continued) 

(e)  Requsit  for  Supplemental  Appropriation  -  ft7«S00«00 

Hr.  Punke  reported  that  there  waa   a  need  for  Maater 
Planning  of  the  entire  Zoo  and  Lake  Merced  area  if  the 
future  development  of  those  areas  was  to  be  based  upon 
intelligent  planning  rather  than  a  haphasard  series  of 
installations. 

He  asked  the  Coimnission  to  authorize  seeking  funds  for 
suoh  a  Master  Plan  so   that   it  oould  be  oomploted  in  time 
to  provide  estimates   to  be  used  in  an  antioipated  Bond 
Issue* 


Hfla.Mo.l699 

Supplemental 
Appropriation 
Master  Plan 
For  Zoo  and 
Lake  Mereed 
Area 


On  motion  of  Commissioner  Dlppel*   seconded  by  Com- 
missionor  Coffman,   the  following  resolution  was  adopted: 

Resolution  No>  1699 

RESOLVTO,  That  this  Commission   does  hereby  request   the 
Mayor«  Controllor,  and  Board  of  Supervisors   to  approve 
a  Supplemental  Appropriation  In  the  amount  of  $7500.00 
from  appropriation  l|.990   to  the   credit   of  appropriation 
14.12.500,79-7  nnd  provide  funds  for  a  Master  Plan  indi- 
cating the  location  of   additional  paddocks   for  Giraffes 
—       and  other  animals,   cages  for  the  birds,   and  the  pirn 
for   the  Storylnnd  Playground;   this   plan  to  take  account 
of  the   development  of  the  Port  Puns  ton  and  adjacent  area 
and  the  alteration  of   the   Sky  Lino  Boulevard. 

•»  •{*  tt  »  <>  <»   <><>»•«• 

(f)  Request  for  Supplemental  Appropriation  -  ^60.000«00 

Mr.  Punke  also  requested  Commission  approval  of  nn 
emergency  roquest  for  funds  to  correct  the  drainage 
system  of  Plelshhackor  Pool  explaining  that  terrific 
damago  could  bo  done  to  the  entire  Zoo  and  Playfield 
area  in  the  event  of  heavy  storms  if  the  present  salt 
water  Intake  line  is  not  extended. 

On  motion  of  Commissionor  Coffman,  seconded  by  Com- 
missionor  Dlppel,  the  following  resolution  was  adopted: 


Ro8,yo.l70Q 

Supplemental 
Appropriation 
For  Extension 
Plelshhackor 
Pool  SftU 
Water  Line 


Resolution  No»   17QQ 

RESOLVE,   That  this  Commission  does  hereby  roquest  the 
iSayor.   Controller,   and  Boord  of  Supervisors   to   epprove 
an^emergency  .oproprlr.tlon  of  ^60,000.00  from  such  funds 
«fl  mav  be  loRelly  available   to  provide  for  an  extension 
"  Zl  preseft  silt  water  Intake  line  for  Floi«^^^°f  ^ 
Pool   -  this   extension  being  necessary  to  supply  salt 
;a?er  for   the  swimming  pool   and  take  care  of  storm 

at  Plelshhackor  Pool,   Zoo  and  Playfield. 


«  <>  <>  <^  ^  i'f  i>  a  i*  ** 


HPINISHED  BUSINTSSS 


(Dlhe  secretary  -P-J^^.^.^^.S^rc^ranf  Jj'motroS  of 
drawn  for  ^^^f  ^^-^^J^^^°2ed  by  Commissioner  Gallagher, 
Commissioner  Dlppel,   ?°<^°'^*^®**   °Lin^ 
the  following  resolution  was   adopted: 


10-26  -5I| 
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CosnlBslon 
Approvei 
Rental  of 
Ketar  Stadium 
Per  shrine  *s 
jlnnual  Eaat» 
■flat  Qome 


(2) 


Rcaolution  No|  170j^ 

RBSOLVBD,  That  thli  Conmlaalon,  on  reooranondatlon  of  the 
Oeneral  Manager,  dooa  hereby  approve  the  rental  of  Ketar 
Stadium, %o  the  lalam  Temple,  Shrine  Bnst-Weat  Football 
Committee,  for  the  staging  of  their  Annual  All-Star  East 
▼»  West  PootbBll  Oorae  for  the  Benefit  of  the  Shrinera 
Hospital  for  Crippled  Children,  on  Saturday,  Janurry  1, 
195$ f  between  the  hours  of  12:00  Noon  and  6; 00  P.M.j  It 
being  provided  that  no  gu'^ranty  will  be  required,  but 
the  cost  of  cleaning  the  stndiuin  and  other  incidental 
expenses  in  connection  therewith  shall  bo  borne  by  srid 
Committoo* 

»  «>•»<>  -CI-  u  •(»  o  «  « 

Mr,  Punke  asked  Mr,  Harraan,  Engineer,  to  explain  the 
preliminary  plans  for  the  West  Sunset  Branch  Library 
which  were  prepared  by  Appleton  and  Wolfard,  Architects, 
end  submitted  for  approvrl  by  the  Library  Conmiasion. 
Following  tho  explanation  which  showed  that  the  building 
would  be  so  constructed  that  a  portion  might  be  used  by 
tho  Recreation  and  Park  Dopartmont  as  n  field  house 
serving  tho  playground  portion  of  tho  West  Sunset  Com- 
munity Center^  on  motion  of  Commissioner  Dippel, 
seconded  by  Commlsslonor  (Jallnghor,  tho  following  reso- 
lution was  adopted} 

RQsolutlon  No,  1702 


Ro8.yo.l702 

Preliminary       RESOLVED,   That  this  Commission  In  accordance  with  its 
Plans  West         previous  rosolutlon  No,   l607,  meeting  of  August  12, 
Sunset  Branch  195U»   wherein  tho  construction  of  a  branch  library  on 

Library 
Approved 


department  property  of   the  West  Sunset  Community  Center 

was   authorized,    does  heroby  approve  the  preliminary 

""^  plans   of   tho  Wost  Sunset   Branch  Library  as  prepared  by 

Appleton  and  Wolfnrd,   Architects,    and   submitted  by  the 

Library  Commission, 

•M.  o  ♦>  ^^  <>«••«>•    i*  i»  <♦ 
(3)   Thlrty»Doy  Notice  of  Removal   of  Showboat 

Mr,   Punke   stated  thot  tho  Secretary  conferred  with  the 
City  Attorney's  Office  regarding  tho   removal   of  the 
Showbont  S.S.  Fort  Sutter  from  Aquatic  Park   and  asked 
that  he  report   thereon» 

The  Secretary  explained  that   the  City  Attorney's    advice 
to  the  Commission  nt   this   time  was    to   issue  o   formal 
notice   to  Mr.    Barney  Oculd  and  all   intorustod  parties 
and  order   the  removal  of   the  S.S.Port  Sutter  from  the 
Aquatic  Paiic  Lagoon  and  area  within  thirty  days   of 
receipt  of  the   notice  stating  therein  the  reasons  for 
such  an  order. 

Thereupon,    on  motion  of  Commissionor   Oallcghor,   seconded 
by  Commissionor  Coffman,    the  following  resolution  was 
RdoptedJ 


Res.  No, 1703 


Resolution  No.    1703 


9v     w     i.  WHT?RP/S   this  Commission,   having   terminated  at   its   moet- 

c^^S2^o   ..       VS!^^   Auau^t   12ri95U/all  negotiations  with  the   owners 
.S.Pt.Sutter  ing  of  August   12,   195^,      il        8^  ^^  ^^^^^^    ^^   ^^^^^^ 

Ordered  of    tho  ^^^"^"J^'^lr^vide   a  bond  and  having  at   that   time 

Removed  from     ^J^.^^^^JJ^'^laJney  Could  and  associates   to  Immediatoly 
Aquatic  fark     ^^^^^^f  ^^e  sf^^Port  Sutter  from  Aquatic  Park;   now, 

THTOKPORE.   BE  IT  RKSOLVT^  that   this   CotmilsBlon   on  advice 
S^2^  City  Attorney  does  heroby  direct  the  Secretary  to 
?s8ue   a   fomal  notice  to  Mr,   Oould  and/or  owners   of   tho 
S  I     Port  Sutter  and  all   interested  parties   to  remove 
the  vessel  from  Aquatic  Park  Lagoon  and  area  within 
thirty  (30)    days  If  receipt  of  a   notice;   this  Cor»nlsslon 

.       .  10-28 -5I4. 


.■■<7f■tej>*'c^«•-^■^^**^<,yJ^.V■Jjr~iivti,^,;,J»1>,-5|■.>^,^  ■ 
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haying  found  the  vessel  in  Its  present  stnto  of  disre- 
5uMl«^^w%?"^^^°  nuisonco  nnd  monaco  to  safe t?o?  the 

f^^er  notlfi  -niS  ^^'l^"^^^   ^^^^^  ^°  novlgntlo?.  and  to 
T^^^,!5  ^ItJ   "^J?  Pfirtiea  thnt  unless  sold  boat  la 
roraoyod  within  snid  period  of  thirty  (30)  da vs  this 

n^lnllT  "'''  ''*"'  '''  '''^'  neceL;^?\oTbnte'?he 

<>    •»    <h   ■»    <}.    •{}.    <}.    <v   <>    ij 


MEW  BUSINESS 

(1)    Exchange  of  Zoo  Aninmla 


Re3.No«170il 

Exchange  of 
Zpo  Animals 
With  Louis 
Ooebel 


The  Secretary  read  the  report  of  Mr.  Caroy  Baldwin,  Dlr- 
^^J^fn    4^u  r^^^i   rocommondlng  the  exchange  of  boo 
animals  with  Louis  Ooebel  of  Thousand  Oaks,  California. 
he  to  bear  all  expense  of  crating  and  transportation. 

On  motion  of  Commissioner  Oallrgher,  seconded  by  Com- 
mxssicnor  Coffman,  the  following  resolution  was  adopted: 

Resolution  Wo.  1701^. 

RESOLV»^,  That  this  Commission,  for  the  nurroao  of  dis- 
posing of  surplus  varieties  and  improving  the  local 
collection  of  animals,  and  on  rocommendction  of  Carey 
Baldwin,  Director  of  the  Zoo,  doos  hereby  approve  the 
following  exchango  between  the  San  Francisco  Zoo  and 
Mr.   Louis  Goobel,  of  Thousand  Oaks,  California,  he  to 
pay  all  expenses  of  crr.ting  and  transportation; 


San  Francisco  to  Qivo 

1  Cockatoo 

1  Bison 

2  pr.  Llamas 

3  Wallaroos 


San  Frt.ncisco   to  Receive 

1  pr»  Cassowaries 

1  pr,   Hornbills 

1  pr,  Wondoroo  Monkeys 

1  Cougar 

3  Loopord  Cats 


•»  •»>  it  ^^  it  it  it  it  »  it 


(2)    Award   of  Contract:      CONSTRUCTION  OF  TH«:  EUREKA  VALLEY" 
PLAYQROUNP  AND  FIELD  HOUSE.    $367.500.00 

Tho  Secretary   then  read  the  sealed  bids  received  and 
aponeti  Tuosdoy,   October  19,   1951|»   as  follows: 


Res. No.   170^ 

Award  of 
Contract   - 
Eureka  Valley 
Playground 
And  Pioia 
House  to 
Martinolll 
Construction 
Comoan' 


LOW  BIDDER 

MARTINELT.I  CONSTRUCTION  CO. 
1580  Polsom  St.,  S.P. 

Other  Bidders 

Peter  0.  Mattel  Construction 

El?bentraut  and  ^ummors 

S.  J,  Amoroso  Construction  Co, 

Jos.  L.  Barnes  Construction  Co. 

M  &  K  Corporation 

B.   L.  Gi\i8to 


Amount   Bid 
l367»SOO.OO 


$372,3U5.00 
376,180.00 
381,323.00 
389,372.00 
390,000.00 
399,999.00 


On  motion  of  Commissioner  Dlppel,    seconded  by  Com- 
mie si  onor  Coffman,    the  following  resolution  was  adopted: 

Resolution  No.   170$ 

RESOLVED,   That   this  Commission,    on  recommendation  of 
tho   Oenorel  Manager,    does  hereby  award  tho   contract  for 
Construction  of  tho  Eureka  Valley  Playground  and  Field 
House,    19th  aid  Collingwcod  Streets,    to  M/.RTINELLI  CON- 
STRUCTION CO.,    1580  Folsom  Strout,    San  Francisco,   he 
being  tho  lowoat  roKular  and  responsible  bidder  therefor 
in  tho  amount  of  $3&7, 500,00;   and,   bo  it 

FURTHER  RESOLVED,   That   the  Gent.r'-'l  Manager   and  the 
Secretary  are   empowered  to   execute  this  contract  on 

10-28-51^ 


'mm-' 
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behalf  of  the  R60X*eatlon  nnd  ?ark  Coramiasloni   and,  be  It 

FURTHER  RESOLVTJID,  That  the  Secretory  shnll  file  notice 
of  approval  In   tho  official  advertising  of   the   official 
newspaper  of  the  Olty  and  County  of  San  Pranciaco. 

(3)Supplomentol  Appropriation  for  Oerflold  Square  and 
l^lboa  Park 

On  motion  of  Commiasloner  Dlppel,   seconded  by  Com- 
missioner Oalla^or,  the  following  resolution  was 
adoptedi 


S^^fWo-   1706 


Resolution  No.   1706 


SupDlemontal     RHSOLVTO.  That   this  Commission   does  hereby  request  the 
lopropriatlon  Mayor,   Controller,   and  Board  of  Supervisors   to  approve 
for  Oerflold     a  Supplemental  Appropriation  in  the  amount  of 
sLre  and         $695,630.00  from  various  appropriation  surpluses  and  the 
telboa  pSrlc       unappropriated  balance  in  the  19l;7  Recreation  Bond  Fund 
Itelboa  paric       ^^PP     ^^^^^   ^j.   construction  of  the  Recreation  Center 

and  Swimming  Pool  at  Oarfield  Square  and  a  Swimming  Pool 

at   Balboa  Park* 

^y'l'llVoTlll  J^^ulrod'frthe^'?b'oa  swimming  Pool. 
fhlle  projects  hav2  estimated  construction  costs   of 
IsulIooS.OO  and  $300,000.00  respectively  and  are 
indicated  as   follows i 


Total  Construction  Cost       P«*^l^"^l"jry„ 
^°         Estimated ApprcprJation 


Additional 
Roquoats 


ftAl.<  000  00  $226,870.00  eUl8, 130.00 

Oarfield  $61|5»000.00  ♦        » 

-ion  000  00  22,500.00  ^77,^00.00, 

Balboa  300,000,oo  a^a  nn 

Total  Appropriation  Requested.,.  $695,630.00 


Location       (1)   «r.  ^-Je  "P-J^t  ril/"an^^o;:r^?e  ro^orSJ/graulo- 
Pop  with  hobbylst»  who  i^""  "»,   !:  f^r  oporatlni?  cars  had 

mJ^  beon  »«1«'>*«''  °?  *atlon  sultabla  to  all  concornod, 

0°eratlcn.  \^^l^J,^^ti:\^^ttho  boating  conoosslonalre. 

The  Oc™l..loner.  accepted  and  approved  the  location 
as  reported. 


*  *.i 


ji.  it  ii  a  »  <>  "i»  *»■ 


(a,   „,.  Pon^e  extended  Jo  all  Co^l. a  loners  the^lnvlt.tlon 

fea^^^o^i  TAlr  h^     ^ -^^s  ^b^o^n^C^Atod 
retiring  Dl^S^"'  "liJ^^JPiriSblwcn  as  the  now  Dlrec 
by  Hl8  Honor  Mayor  Elmer  =•  "     ^     „ont  Agency  -  the 
frnnfr  ^t^'brSefdVai'u^Sa^frtobL  30.  195U. 


»     »    <>     * 


^  «   <>-:>«  4» 
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lext 

Oanmlsslon 
Keating 
Moverober  15 


adv«rtJ««  ?K     \^°°''^*^f'^  ''^^   Instructed  to  publicly 
advertise  the  change  of  meeting  date,  ^ 

»  <»  «   i»  <>  ^^  «>  ^i.  ^j.  <> 


ADJOURNMSyT 


^?«r?on°^5?  no  further  bualnesB   to  come  before   the  C 


om» 


Respectfully  submitted. 


^d 


Secretftry 


10-28-5^ 


^>.    .vk^d.. 


23d 


San  PMmcisoo,  Calif orni* 
NoTOBbar  15,  1954 


^liUm 


mss^ 


Tha  Ninetieth  Regular  Meeting  of  the  Recreation  and  Park  Comia- 

i*i!;?/5,%^  **  to  order  on  Monday,  November  15,  1954,  President 
Loula  Sutter  presiding. 

The  following  ConBisiionera  were  present: 

Mr.  Louis  Sutter,  President 
Mr.  Willian  Coffaan 
Mrs.  Henry  J.  Dlppel 
Rev.  Bugene  A.  Gallagher 
Mr.  Pred  D.  Parr 


Approval  of 


There  being  no  corrections  or  omissions,  the  minutes  of  the 
Eighty-ninth  Regular  Meeting  of  October  28,  1954  were  approved. 


(1) 


kUisXm 


Prom  Earl  P.  Cutting,  Director  of  Property,  recoBoending  approv- 
al of  a  resolution  for  submission  to  the  Board  of  Srjpcrvlsors, 
covering  the  purchase  of  additional  land  required  for  tije  Glen 
Park  Day  Camp. 

On  motion  of  Ccoaissioner  Dippel,  seconded  by  Corndssioner  Gal- 
loper, the  following  resolution  waa  adopted: 

Resolution  No.  1707 

RESOLVED,  that  this  Commission  approves,  for  submission  to  the 
Board  of  Supervisors,  the  resolution  authorising  purchase  of 
certain  property  required  for  the  Glen  Park  Day  Camp  as  follows: 


William  Johnson  et  xix 


3,  4,  5 


Block 
2952 


$900.00 


fe 


Die  of 
Trevi  Ftn. 
Declined  - 
Referred  to 

M.  flf  SyBYi 


(2)  Ft*oo  John  R.  McGrath,  Clerk  of  the  Board  of  Supervisors,  forward- 
ing a  letter  from  Mr.  Howard  C.  Ellis,  Attorney,  85  Post  Street, 
offering  to  loan  a  replica  of  the  Trevi  Fountain, "Three  Coins 
in  the  Poxjntain,*'  for  use  In  conjunction  with  some  worthy  chari- 
ty fuzul  drive  and  suggosting  its  placement  in  Union  Square  or 
some  other  downtown  park  area. 

The  Secretary  reported  that  while  the  idea  of  using  the  fountain 
for  some  worthy  charity  is  an  attractive  one  and  the  offer  of 
Mr.  Ellis  is  appreciated,  unfortunately,  the  placement  and  uaa 
of  the  fountain  in  a  public  park  or  square  would  be  contrary  to 
the  park's  rules  and  regulations,  which  prohibits  soliciting  of 
contributions,  gifts,  or  subscriptions. 

On  motion  of  Commissioner  Dippel,  seconded  by  Coamissioner  Coff- 
mn,  Mr.  Ellis's  offer  of  the  loan  of  the  Trevi  Fountain  for 
placement  in  a  public  park  for  use  in  a  charity  driva,  was  re- 
fused, with  the  Connission  respectfully  suggesting  that  the 
Board  of  Supervisors  consider  the  possibility  of  placing  the 
fountain  on  other  city-owned  property,  possibly  one  of  the  larger 
traffic  islands  on  the  north  side  of  Market  Street. 


(3)  From  Lawrence  J.  Clarke,  City  Ubrarian,  outlining  the  Library 
Conmisaion's  plans  for  locating  a  branch  library  in  the  North 
Beach  District  and  asking  for  this  Commission's  opinion  and 
reaction. 

Mr  ClarJ»«*8  letter  referred  to  the  April  report  of  the  Depart- 
Snt  of  City  Planning  and  the  recommendation  contained  therein 


I 


11/15/54 


Rl-KT'  (V»7B>V«A**'  ;^^? 


"*^^'-"^'^^''-  ^■^'■■'^^■^^r^^ 


liQHa  (cent)  on  Pag*  52,  to  the  effect  thAt  the  CoBmdsslon  acquire  the 
block  iltuate  lanediately  south  of  the  North  Boach  Play- 
ground for  r<9cr(»atio&iil  purposes,  and  that  a  branch  public 
library  be  cooatructod  within  the  area. 


Request  for  A  Branch 
library  in  North 
Beach  Aroft  Referred 
to  0«n.  Mgr.  &  Staff 
for  Study,  Investiga- 
tion &  Reoosaenda- 

^fiAl4^ 


At  the  direction  of  President  Sutter,  the  Library  Coonission's 
letter  was  referred  to  the  General  Manager  and  staff  for 
study,  Investigation  and  recosnendatlons  to  be  aubmlttcd  in 
conj^ction  with  all  other  phases  of  the  Department  of  City 
Planning <s  report.  Staff  reconaendations  on  this  natter  are 
due  within  a  '^0-day  period. 
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Ughting  of     U) 
Coit  Towtjr  During 
Holiday  Season 
Approved,  Provided 
City  Funds  Are 
Available  to  Meet 


Prom  Pred  D.  Meyer,  President,  The  Telegraph  Hill  Dwellers, 
330  Union  Street,  requesting  that  the  floodlighting  of  Coit 
Tower  as  used  during  the  tinited  Crusade  oanpaign  be  resumed 


one  week  before 
Day. 


Christmas  and  continued  until  after  New  Tear's 


On  motion  of  Conmdssloner  Coffman,  seconded  by  Coomissiondr 
Dippel,  the  request  was  unanimously  approved,  provided  funds 
can  be  made  available  to  meet  the  expenses  Involved.  The 
General  Manager  and  the  Secretary  were  author! ted  to  inquire 
if  the  Pacific  Gas  eind  Electric  Company  would  undertake  the 
project  as  a  nubile  service  and/or  aeek  flnemclal  support 
from  the  City's  publicity  and  advertising  fund. 


(5)  Prom  Mr.  Robert  A.  Rooa,  Jr.,  President  of  Roos  Bros.  Inc., 
requesting  the  use  of  Municipal  Golf  Coxirses  for  the  1955 
San  Prandsco  Golf  Championship. 

On  motion  of  Conolsaloner  Dippel,  seconded  by  Conmisaionar 
Oalla^er,  the  following  resolution  was  adopted: 


Rp«.  No. 1708 


Permission  Granted 
Roos  Bros., Inc.  to 
^onsor  S. P. Golf 
Chanplonship  on  Muni. 
Courses  During  Feb. 
k  March  1955 


RESOLVED,  that  this  Connlsalon  does  hereby  approve  the  re- 
quest and  grant  permlasion  to  Roos  Bros.  Inc.  to  again  spon- 
sor the  San  Francisco  Golf  Chanplonship  during  1955,  and  to 
reserve  Harding,  Uncoln  and  Sharp  Park  Golf  Courses  for 
tournament  play  on  the  dates  as  herein  indicated: 

Qualifying  Round  -  February  19,  20  and  22. 

Match  Play  -  February  26  and  27,  March  5  and  6,  March  12 
and  13,  and  March  19  and  20. 


to  be  acknowledged  and/or  filed  by  the  Secre- 
tary: 

(1)  From  John  R.  McGrath,  Clerk  of  the  Board  of  Supervisors,  for- 
warding  a  comniunlcatlon  from  Mr.  Paul  E.  O'Gara  suggesting 
Xt  the  nap  of  the  State  of  California  be  placed  near  or  at 
Semite  Stional  Park.  (Referred  to  the  General  Manager 
and  the  Relief  Map  Conmlttee  for  consideration. ) 

(2)  ??tn>?aSE!  Woods,  Secretary  of  ti>e  California  FootbaU 
A^^lltion.  requesting  notification  of  any  meeting  of  the 
^i^itn  tha^would  be  of  Interest  to  ^^  •^^-^.^^f  *" 
tloT  (Referred  to  the  General  Manager,  and  Secretary. ) 

(3)  IpJucaUons  received  ft-om  Joseph  P.McQuaide  Post  No  1205, 
Veterans  of  Foreign  Wars,  fcr  subrental  of  the  Boach  Chalet 

^'^^L     [^ZT  Z^t  S!?:iSaS^''Slnald  G.Fisher 
Is!  ^:^l   felto  nph^tlig-  Chapter-Phi  Beta  Sl^ 
U)     Letters  of  thankrai^'^ppreclatlon  for  the  Con^ission's  co- 

^^'   Sluo^S^f -^^^^^^^  .--r-I^er^^NRtlelatlve 
^^^  T^Tlkl'Zlllr^  StSial  Reunion  of  WAVES, 

ll/l5/5ii 


rWjs^i 


Ji^/mBff:»vififirmii  V  «n  J  ■ '  HW I 


MMMH 


^KlffflMICATlONa  (oont'd) 
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U)  Letter*  .,f  f,|^^,n^^^^  f,^ 


(cont'd) 


(5) 


(6) 


Ooldoa  Gate  Park,  August  15,  195^. 

rrom  tho  Art  Commisalon  a  copy  of  their  Resolution  No. 
3497-195A-S  approving  the  doslgn  and  location  of  the  Crocker 
Fountain  for  Huntington  Park  with  certain  provisos.  (Referred 
to  Mr.  D.  Murphy,  Provident  Seourities  Co.,  1  Montgonory  St.) 
From  City  Attorney,  Dion  R.  Holm,  a  copy  of  his  Opinion  No. 
896,  November  8,  1954,  advising  that  the  Onion  Square  Garage 
Corporation  oannot  make  proposed  lnprovo»ents  to  Union  Square 
without  consent  of  the  Recreation  and  Park  Coamission. (Copies 
sent  each  Conmissionor). 


pfPffF..«ff:KTATTVF.S  AND  DeUEGATCS 


Onion  Sq.  Gar  age 
Corporation's  Re- 
quest to  Instedl 
Escalators  to  be 
Submitted  at  Dc'C.9 

ttSSUfig 


Mr.  Carle ton  H.  Wall,  President,  Union  Square  Oarage  Corpora- 
tion, and  Mr.  Florence  MoAuliffe,  Attorney,  addressed  tho 
Conanission,  for  the  purpose  of  presenting  the  roasons  for 
the  necessity  of  tho  Installation  of  escalators  in  Ifaion 
Square  Garago  at  this  time.  Commissioners  had  earlier  re- 
ceived copies  of  the  Union  Square  Oarage  lease,  as  well  as 
City  Attorney  Dion  R.  Holm's  Opinion  No.  896  relative  to 
ths  proposed  improvemonts  at  Union  Square  Garage,  and  asked 
Messrs.  Wall  and  McAuliffo  if  they  would  oblige,  by  submitting 
a  list  of  the  proposed  improvemonts ,  together  with  estinatos 
of  cost,  so  that  all  pertinent  det^  necessary  for  Comnisslon 
action  could  be  placed  before  members  for  examination  and 
discussion. 

On  motion  of  Commissioner  Coffman,  seconded  by  Coamissioner 
Gallagher,  consideration  of  the  matter  was  deferred  until 
the  first  regular  meeting  of  December,  Thursday,  December  9, 
at  which  time  the  written  proposal  will  be  subnitted  by  the 
garage  corporation. 


n 


Mr.  William  F.  Bourne,  Deputy  City  Attorney,  was  present 
at  the  invitation  of  the  Commission,  to  explain  the  legal 
aspects  of  the  eontenplatod  incorporation  of  an  area  known 
as  Linda  Mar,  in  San  Mateo  County  the  incorporators  having 
included  within  tho  Linda  Mar  boundaries  a  portion  of  San 
Francisco's  Sharp  Park  public  golf  course. 

Mr.  Bourne  assured  the  Conmission  that  the  incorporation 
would  not  make  San  Francisco  subject  to  additional  taxation 
nor  would  it  alter  the  City's  position  in  regard  to  land 
condemnation.  Howsver,  Commissioners  saw  no  advanta  c  in 
being  included  in  the  incorporated  area  and  were  of  uhe 
opinion  that  the  annexation  should  be  opposed  on  the  ground 
that  San  Francisco  would  prefer  to  conduct  all  business 
directly  with  San  Mateo  County,  rather  than  with  a  township. 

On  motion  of  Commissioner  Parr,  seconded  by  Commissioner 
Cofftaan,  the  following  resolution  was  adopted: 


ht,  H?.17Q9 

Coomisslon  Opposes 
Incorporation  of 
Any  Portion  of  Sharp 
Park  Muni. Golf  Course 
Within  Linda  Mar 


fi^anlution  No.  1709 

RESOLVBD,  that  this  Commission  does  hereby  record  its  opposi- 
tion to  the  inclusion  of  any  portion  of  the  San  Francisco 
owned  Sharp  Pork  Golf  Course  property  within  the  boundaries 
of  the  proposed  Linda  Mar  incorporation  in  San  Matoo  County, 
it  having  been  the  experience  of  this  Commission  that  all 
matters  concerning  this  property  since  its  purchase  In  1917 
have  been  harmoniously  handled  at  the  county  levelj  and  it 
soems  only  proper  and  to  the  best  interests  of  both  counties 
to  continuo  this  direct  &n?   satisfactory  arrangement  and, 
be  it 

FDRTHSR  RESOLVED,  that  the  General  Manager  And  the  Secretary 
b-  and  arc  hereby  directed  to  appear  before  ^^e  San  Mateo 
County  Board  of  Supervisors,  at  its  meeting  of  Tuesday,  No- 
v^Ser  16,  1954  to^ formally  record  San  Francisco's  opposi- 
SSn  Ld  to  request  that  such  action  as  necessary  be  taken 

11/15/54 


'''i^'''f>^f-^.SSh^?;n^^^, 


gg|^{piTATIVRa  AMD  DRTJ^r.^TOff   (cont'd) 
Ret.  No.  1709 


23 


to  exclude  the  golf  courae  property  from  the  Incorporation 
of  Linda  Mar. 


gHftWCTAL  TRANaACTIQlB 

(1)   Progreaa  a»wS/gr  p^^]    FflTBlftntfl 


W-  Mo.  1710 

Progresfl  and/or 
f^fjfll  Pavmenta 


BS8.  «Q.17a 
Extensions 


On  notion  of  Conoiasloner  Dippel,  seconded  by  Commissioner 
Gallagher,  the  following  resolution  was  adopted? 

Reiolution  Wo.  17T,g 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of 
the  Recreation  and  Park  Department,  the  Controller  be  and 
is  hereby  requested  to  approve  the  following  Progress  and/or 
Final  Payments: 


To  M  4  K  Corporation  -  Fourth  Payment  - 
Period  ending  10/31/5A. 


(a)  HAmLIQM  RECREATION  CT^.-Contraot  #15Q.Control«r8  #}158 

>nt  -  111, 
To  Martinelli  Conatruc'n  Co., Inc. -2d  Payt.-      Ill, 


70 


(b)  LAUREL  HILL  P/G  &  FLDHSE . -Cont .  #137.  Control'rs  #3132 
To  S  &  Q  Construction  Co.  -  Seventh  Payment  -  111,902.95 
Period  ending  10/31/5^. 

(c)  mfimj  m^Ti^m  P/<?-g9Bi^,/ri6i-(;9Btrgu^r'g  m^i 


» 070. 31 


Period  ending  10/31/54. 


(d)  JUNimo  3ERRA  LANDSCAPING. -Cont.#l65.Control'r|  #3192 
To  Larson's  Landscape  Service  &  Niarsery-  $3,2^40.00 

First  Payment  -  Period  ending  10/31/54. 


To  Ralph  G,  MacArthur,  San  Mateo  County  Tax 

Collector  -  1954-1955  Taxes—  $930.54 

(f)  INSTALLA'N  OF  STAND-BY  PUMP  -  ELK  GLKN  PUMPHOUSE  _ 

gerwfiy^tjgn  ff^m  , — --. 

To  Gone  Carpenter  -  First  Payment  -  15,400.00 

Period  ending  11  A/54. 


(g)  GOLDEN  GATE  PARK  BAND  CONCERTS  -  Controllor'a  ^fZitZ 

To  Ralph  Murray,  Director  -  4th  Payment  -     13,599.00 
Period  ending  10/31/54. 

(b)  WRST  SDNSET  B|fAGHFJt3-Cont.#lA6. Controller* 8  qil^_^  _^^ 
To  Wm.  Mcintosh  &  Son  -  11th  &  Fin. Payment  118,684.49 
Completed  11/15/54. 


(2)  Ep^^^naiona  of  Time 

On  motion  of  Connnissioner  Gallagher,  seconded  by  Coandssioner 
Dippel,  the  following  resolution  was  adopted: 

Ry8?l^t-1"»  No.  1711 

RESOLVED,  that  this  Conmisaion,  on  recommendation  of  the 
General  Manager,  approves  the  following  Extensions  of  Time: 

(a)  INSTALU'N  OF  STANI>-BY  PUMP,  ELK  GLEN  LAKE  PUMPHOUSE, 
r.nT.mN  GATE  park  -  Gontr^fft.  #|6A  -  Controller '8  i^22U 

To  Se  cii^eSur,  a^  oictLnsiin  of  30  c^l.ndar  days  thru 
December  6,  1954,  due  to  delay  in  receipt  of  equipment. 

(b)  UF-QT  .SUNSET  I^ApsCAPING.Ccntr  ^^^^-  OQ"trollor'fl  #3166 

^^  ?^^iatkirind  Sibtoir^  oxteiiioA  of  41  calendar  days, 

thru  Novrmber  22,  1954,  due  to  delay  caused  by  others 

not  completing  their  contract  on  schedule. 


(See  next  page) 
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Res.  No. 1711 

JiiflnUnMd) 


(c)  WEST  SU^gf  g^^g^^l 


^Mni^  November  9,  1954,  due  to  delay  ty  others 
working  on  sane  project  and  certification  of  modlflea- 
lions* 


B^gi  Hg.I7I2 

Rfiq. Approval  of 
Tenp  .Employments 
from  Perm. Salary 
ADDrooriationfl 


^^>  gS^\S;ig;;T;^„°^  '^^P^-ry  E,^loy,>ents  fro.  Permanent 

M«!!i^''?v.°'/?r^"^°''^''  Gallagher,  seconded  toy  CoBmissloner 
Dlppel,  the  following  resolution  was  adopted i 

Resolution  Mo.  -JY^g 

RB30LVED,  that  this  Coomission,  on  reoonnendation  of  the 
General  Manager,  does  hereljy  request  the  Controller  to  ap- 
prove the  use  of  funds  in  Ponnanent  Salary  Appropriations 
for  filling  the  following  positions  by  Ten^-orary  Employments: 


MlJIS-  (a)  0-58  Qardaner 
T-1202  Replacing  D.  Korkos 
T-1190      ••    G.  Marengo 


Kind  of  Leave  and  Dur»^^op 
Sick  Leave      10/25/5-i  -  12/31/54 
"    "        10A5/54  -  11A5/54 


(b)  g-^  Syb  FfirgBM  QK<imr 

T-1160  Replacing  W.  Garden    Sick  Leave. 

(e)  R-56  PLAYGRQDND  DIRECTOR 
T-1061  Replacing  Betty  Schwarse    Leave 
T-1162      »    Doris  Fox    Sick  Leave 
T-1206      "    Kenneth  Kim   Edu. Leave 


3/  6/55  -  3A8/55 


1630.00 
292.73 


$152.52 


10/  6/54  -    1A9/55        11,103.18 

3/  1/55  -    3/  5/55  57.26 

12/  1/54  -    4/30/55  1,575.00 


Ro3.  No.1713 
Request  for 


(4)     RoQUost  for  P^indB 

On  motion  of  Commissioner  Dippsl,  seconded  by  Commissioner 
Oalla^er,  the  following  rssolution  was  adopted: 

Reaolutlon  No.  1711 

RESOLVED,  that  for  the  beat  interests  and  proper  conduct  of 
the  Recreation  and  Park  Department,  the  Contrrller  be  and 
is  hereby  requested  to  approvn  the  following  Request  for 
funds: 


(a)  ALLgniEMIS 

a2. 200.01 
a2.265.01 

412.381.01 

a2.200.02 

a2. 200. 03 

412.111.01 

433.232.12-01 

412.870.01 

(b)  TRAMSFERS 
From: 

Appropriation  No. 
a2.804.Ol 
Judgments 


Contrac'l  Services,  Gen.  Div.     $1,500.00 
Engineering  Services  -  Soundings, 
Aquatic  Park  9.00 

Soil  and  Portilixer  -  Gen.  Div.  4,900.00 
Contrac'l  Services  -  S.F.Zoo  100.00 
Oontrac'l  Serv. -Commissary  Div.  700.00 
Allowance  for  Overtime,  Gen.  Div.  500.00 
Telephone  &  Telegraph  500.00 

Taxes  -  General  Div. (Sharp  Park  Land) 443. 00 


To: 
Appropriation  No. 
412.870.01 

Taxes  -Ger.  Div. 


61.54 


»  « 


(5)   prr^^ra  fpy  Service  or  Work 


Bsg.  tfg.;7U 

Orders  for  Sorv- 
Ice  or  ^Qf  ji 


On  motion  of  Conmissioner  Gallagher,  seconded  by  Comnlssloner 
Dlppel,  the  following  resolution  was  adopted: 


RESOLVED,  that  for  the  best  interests  and  proper  conduct  of 
the  Recreation  and  Park  Departmemt,  the  Controller  be  and  is 


11/15/54 


■M 
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HV.^^^/.^-i't^iii::,^.! 


■^a 


mt^^^^ '^^■Mmnn  ^— it'd 


Ref.  Ho.171^ 
jqontlnued) 


orSS^kr'""'"''  '°  *PP^°^^  **^^  ^°llovin«  order,  for  Servlco 


(a) 


(b) 


To  Punnett^ Pares  &  Hutchison  -  Soundlnes  at 

tain  Infonnation  of  bottom  of  lagoon  in  vicln- 
ity  of  pier  footings,  to  check  condition  of 
pier  8upport8)(Approp.  a2.265.01) 


♦450.00 


^vi  /T,^^^^^  Co.,  3426  Peralta  St., 
^?^%^i^f"ri^  ^^^^"^  -  ^°^  Installation 
?L^1°°^°^J°  ^"^  ^""°«  ^  Fleiahhacker 
Pool  Pujping  station  Area(Approp.a2.913.01)..ll,756.00 


(^)  YflQht  HflThnr  Moorlr^y  Til^ffnflTTI 


Yacht  Harbor 
Mooring  LioePBea 


Sn!!!*^''?*,'*^^"^""^''  Coffaan,  seconded  by  ConBissioner 
Dippel,  the  following  resolution  was  adopted; 

Resolution  ^p,  ]7^^ 

RESOLVED,  that  this  Commission,  on  recommendation  of  the 

on«ii.^^^^!ji  J°^'  ^^""^^  ^PP^°^^  ^^«  following  Issuance 
?.«r  f!^?f   ^Temporary  Licenses,  License  Transfers  and 
Cancellation  of  Tempory  and  Permanent  Licenses  at  Yacht 


Harbor; 

i2ai£E      Name  of  Snwh 

T.  H.  Cavanau^  MAVIS 

L.  A.  D'Amico  KATHY  JAMES 

Richard  Hayes  VENTURE 

Norman  C.  Mann  LOIS  ANN 

J . C . Reisinger  RASCAL 

Leo  Ccme  EDJ  LE  II 

(Tsf .from  Berth  #102) 
William  B.  David     WHEE  WILLIE 
(Tsf .from  Berth  #76) 

(c)  ffiMfoiURy  limm 

Heray  Doelger  TID 


Berth  Nq. 

102 
66 

170 

171 

67 


76 
53 


Rate 

per  Month 

♦  5.00 

10.00 

5.00 

5.00 

7.50 


7.50 
7.50 

10.00 


(d)  LICENSE  GAKCRUATrm^ 

(Assigned  permanently  to  Berth  #201B) 


Harold  Alraquist 

John  H.  Hedden  ( 

Hans  0.  Olsen  ( 

Paul  Sack  ( 

Adolph  P.  Schuman  (  ,^„  , 

Milton  W.  Shoong  (Has  not  ooct^pied  Berth  #114  for  over 

six  months). 


m 
n 


#215  ) 
#187A) 
#209  ) 

#a8  ) 


mfflNiamn  1)^7^,1 
(1) 


Exclusion  of  Automobile  Traffic 

PfinhfcTwn " 


from  the  Golden  Gate  Park 


Mr.  Meuc  0.  Punke,  General  Manager,  reported  that  since  his 
original  proposal  and  recommendation  for  the  discontinuance 
or  automobile  traffic  in  the  Panhandle  on  October  H,  he  had 
received  no  opposition  to  the  idea,  but  many  letters  of  sup- 
port and  personal  endorsements  of  the  plan. 

Commissioner  Parr  said  that  he  had  examined  the  idea  «iid  it 
appeared  to  have  considerable  merit.  Coamissioner  Coffman 
was  assxffQd  that  the  barricades  would  be  of  a  removable  de- 
sign so  that  the  Panhandle  could  be  utilized  for  autonobile 
parking  in  connection  with  special  events. 

On  motion  of  Commissioner  Parr,  seconded  by  C<xBiniMioBer  Dip* 
pel,  the  following  resolution  was  adopted: 

11A5/54 
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Ges^tiiion  ApprcTsfi 
propof&l  of  Oen.Ngr. 
to  Clofc  Park  Pan- 
handle  to  Automobile 


Reaoli^^^^p  Mp,   iJi^ 


St^rl?  iaiJ^L*^*  Coanisalon,  on  reco«»endatlon  of  the 

a  ooBBlete  nlan  ^ftl  5!/^  ^^  ^^"^^^  directed  to  prepare 
«aer!?nSy  oSSnf    .ii %^^'^,'"*'  including  provl.ion  for 
S^  ?o?itr!^;,^  ""  "^^  *^  '^^^^l*  ^<'  ^  Coinnda- 


w!!^^  then  whnlttod  a  prepared  report  of  the  Capital 
•?84!706.  ^  '*'^  °^  ^^"  proposed  InproveoentB  totfling 

Following  a  detailed  aaunlnation,  on  motion  of  Coamiasioner 
?i?f:i'wa:X?o5T  ^°"»^"^--  ^°^^'  the  following  reao- 


Hg.l717 


Capital  Iinpvts. 
Program  to  be 
Included  in  1955-56 
Budget 


Reaolutinn  ^p,  ^7^7 

RESOLVED,  that  thia  Comniaaion  does  hereby  approve. for  aub- 
niaaion  to  the  Mayor  and  the  Board  of  Supervisors,  the  fol- 
lowing Capital  Improvement  Projects  essential  for  the 
proper  operation  and  maintenance  of  San  Francisco 'a  parks, 
playgrounds,  and  recreation  program,  and  requests  that  they 
be  approved  and  included  in  the  1955-1956  Budget: 

-  .  .  Amount 

San  Franciaco  ZoologicAi  ^.flrj^^r 
New  Animal  Paddocks 
Parking  Area 
Master  Plan 


I  16,500 
6,300 
7,500 


New  Ruflflion  Hill  Pgj^-. 

Development  to  cosplete 

Golden  Gatfl  P,y|f. 

Water  Supply  &  Irrigation  -  5th  Unit 
Drainage  Corrsctions  -  Final  Unit  at 

AlTord  Lake 
Murphy  Dutch  Windmill  -  Sand  Separator 
Nursery  Fencing  ; 
Soil  Steriliser  -  Park  Nursery 
Murphy  Dutch  Windmill  -  Replacement  of 

Wood  Members 
Clubhouse  for  Tennis  Courts  &  Bowling  Greens 
Additions  to  Bandstand  and  Band  Concourse 

Sunset  Heights  Park  -  Ground  Improvements 
Sunset  Heights  Park  -  New  Convenience  Sta. 
Telegraph  Hill  -  Coit  Tower  Heating 
Aquatic  Park  Municipal  Pieri 

Riprapplng 

Complete  Convenience  Station 
Larsen  Park  -  Irrigation  Sys.  Replacement 
Jefferson  Squara  *•  Irriga'n  Sys  .Replacement 
Dolores  Boulevard  -  Ctr^  Strip  Irrigation 

to  oos^ilete 
Lincoln  Park  Municipal  Golf  Course  - 

Irrigation  System  -  2nd  Unit 
Great  Highway  -  Construction  of  Sidewalk  and 
Curb  (Lincoln  Way  to  Beach 
Chalet) 
Great  Highway  -  Irrigation  Sys.  Replacement 
Harding  Park  Municipal  Golf  Course  - 

Irriga.  Sys.  Replacement  -  1st  Unit 

(See  Page  #8) 


38,500 


100,000 

4,500 
5,350 
7,700 
5,000 

25,000 
75,000 
35,000 


22,500 

20,000 

5,750 

50,000 
32,500 
11,850 
11,000 

10,000 

35,000 


6,500 
50,000 

35,000 
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IN.  Mo.1717  (Cont'd)  Qth^ir  Prnlnoti- 

Noe  TannlU'SSJj;  t  *^  Children*.  Playground  11,500 
N^  Mother.'  4  ChUdren't  Area  g.^oq 


Capital  Inpvta. 
Prograa  to  b« 
Included  in  1955-56 
Budget  Raouaat 


$  60,000 
6,000 
2,250 


IQXAL  •  -     l7a;,7oo 


(3) 

CoBBiialoner  Coffman 
to  Report  at  Early 
Date  re.  duhmiasion 
of  Propoaal  for  En- 
largaaent  of  Keaar 
Stadium. 


EnlftTgftffinnt  nf  K,«^r  ^^^^^^^j^ 

'^l^Zl^klTt^iT  f«^^,rP-ted,  for  the 
preicntly  .tu^ne  Sh^^i««\nf/^^^  Intoreatod  and 
for  the  ealargS?St  o?  ?S  !L*^^*'  °^  aubnitting  a  propo.al 
ond    of  Keiar  sSiS<.^    ♦^  /!f*^  capacity  at  the  caaterly 
hS  b?oB  re^g2jfJ'^J?!\,^'^  »^i^»  «^  ^  raggoation 
tho  Batter  wafn^^  ^tJfal\n5"*  "^'^^  ^reara  and  that 
that  he  would  rfpoV^^tSS  l^^^rZlV^Vl^'^l^., 


mi  ^^J^^ 


^^^    tfMgrground  Krtibit  h.^^  ^.^  r^^^^  .^^^^,^. 


Coaoiaaion  Endoraea 
Plan  for  Underground 
Exhibit  Hall  in 
Clric  Center  Plaaa  ^ 
Requeita  City  Atty'a 
Opinion  and  Advice 


IJon.^r!^!?;'J  then  read  the  following  letter  to  the  Conaia- 

?My!^J^°i^..^^  "«*'»^  aail  from  Mr.  THonaa  A.  Brook. 
Chief  Admiaiatrative  Officer:  orooK., 

to  aake  it  poaaible  for  the  Department  of  Public 

JJ.  i^hfifru^V^^^^  ^^'^^  ^  oonatruction 
of  an  Exhibit  Hall  under  the  eoutbcrly  portion  of 
the  Ciidc  Center  Plawi  in  acco»dance  with  the  bond 
propowl  approved  by  the  voter.  November  2.  It  i. 
desired,  of  course,  to  proceed  with  thia  project 
as  expeditiously  as  possible." 

llllZ^  r   ^^?^  di'ouMion  of  the  problems  involved,  on 

^  ?i,f  r  ?r^f' ^°'^'"  f"T'  «^°«»dcd  by  Conmisaioncr  ciff- 
aan,  the  following  resolution  was  adopted: 


RESOLVED,  that  this  Commission  does  hereby  record  its  unani- 
mous support  and  endorsement  of  th-  plan  for  the  construction 
of  an  underground  Exhibit  Hall  in  Civic  Center  Plasa.  with  th 
specificaUon  that  said  coustrucUon  shall  provide  for  and 
include  the  full  aod  oonplete  restoration  of  the  surface  of 
Civic  Center  Plasa  to  its  present  form;  and,  further,  this   - 
Commission  approves  the  proposal  that  the  design  and  construc- 
tion of  the  Exhibit  Hall  be  performed  by  the  Departoeot  of 
Public  Work.,  and  that  the  underground  space  be  leased  to  the 
Director  of  Property;  and,  be  it 

FURTHER  RESOLVED,  that  the  City  Attorney  be  and  is  hereby  re- 
quested to  advise  this  Commlssloa  whether,  under  the  present 
Charter  provisions,  Section  12,   pertaining  to  the  use  and 
leasing  of  park  property,  the  construction  of  an  underground 
Exhibit  Hall  in  Civic  Center  Plasa  can  be  uadertaken  as  out- 
lined above*  whether  the  Exhibit  Hall's  use  oould  properly  be 
restricted  to  recreation  purposes;  and  also  to  set  forth  for 
the  Conanission's  guidaxwe  the  requirement,  and  procedures  to 
be  followed  in  order  to  make  possible  the  construction  of  the 
underground  Exhibit  Hall  in  Civic  Center. 
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IE"  f)!li?IBMg  (continued) 


(2) 


Sf*-  Mo.l7iq 

Coomlasion  ApproYos 
Teaporary  Eaplojntent 
of  Jr. Civil  Engineer 
thru  Dec.  15,  195A 
for  19^7  Rec.Bond 
Tmi  Projecta. 


!SAh^,!^J^^  ?:  "?J?S"'  ^^''p,  reported  on  hia  diviiion'a 
neod  under  the  19^7  Rf^creation  Bond  Fund  projecta,  involving 
the  poaaible  loaa  of  Mr.  Andrew  Dinoa,  Juiior  CiJil  1^^;^. 

Mn^^°?K°^^T^f' ^°"^'  Gallagher,  aeconded  by  Comniaaioner 
Dippel,  the  following  reaolution  vaa  adopted: 

Beaolution  m^,  ]7^<y 

MaOLVED,  that  this  Conmlsaion,  on  reconaendation  of  the 
a^orviaing  Engineer  and  in  the  beat  intereata  of  the  depart- 
ment 'a  operation,  dooa  hereby  approve  •«}  authorlae  the  en- 
ployaent  on  a  temporary  baaia  of  Mr.  Andrew  Dlaoa.  Junior 
Civil  Engineer,  for  a  period  not  to  pxceed  one  (l)  aonth 
to  December  15,  195^:  thia  action  bd  ng  taken  for  the  purpoae 
of  aafeguarding  the  continued  aervicca  of  Mr.  Diooa  to  thia 
department  which  would  othcrwiae  be  loat  by  hia  reaaaignment 
to  another  city  division.  k««««»' 


flfi.  W8.17SQ 
Exchange  of 

Im  /in1iiin]ff 


(2)   Tt^n)^r\r^  nf  ^,^p  Anlimln 

On  motion  of  Commiaaioner  Dippel,  aeconded  by  Conrdaaioner 
Coffman,  the  following  reaolution  waa  adopted: 

Reaolution  No.  1730 

RESOLVED,  that  thia  Commiaaion,  for  the  purpoae  of  diapoaing 
of  aurplua  varieiiAS  and  improving  the  local  collection  of 
too  aiiimala,  d6«a  nereby  approve  the  following  exchemge  of 
amimala  between  the  San  Pranciaco  Zoo  and  the  Pittaburgh. 
Pennsylvania  Zoo,  the  trader  to  bear  all  coata  of  crating 
and  tranaportation. 


San  Franciaco 


San  Francisco 
to  Receive 


3  atorpliia  Leoparda        1  male  Tapir 


Trader* a 

Pittaburgh  Pennayl- 
vania  Zoo 
Pittaburgh,  Pa. 


'Wi 


(3)   Raaurlkcim?  cf..Golden  Gate  Par^  Roaivava 


CoDmlsalon  Approvea 
Report  of  Gen.  Mgr. 
re  Rpsurfacing  of 
O.G.Park  Roada  With 
Asphaltic  Concrete 


Mr.  Punke,  General  Manager,  reported  that  he  had  received 
from  Mr.  Sherman  P.  Duckel,  Director,  Department  of  Public 
Worka,  a  copy  of  Specification  lo.  21,311  for  the  resiurfaclng 
of  the  Golden  Gate  Park  roada.  Ho  atated  that  the  specif ica- 
tiona  were  in  good  order  and  that  the  work  contemplated  would 
be  a  major  inprovemont  to  the  existing  traffic  problem;  the 
following  roada  to  be  reaurfaced  with  aaphaltlc  concrete: 


Aquarium  Drive 
Main  Drive 
North  Ridge  Drive 
South  Drive 

25th  Ave.  Connection 


between  Main  Drive 
"  Park  Lodge 
■  Main  Drive 
"    Crosa-Over  Dr. 

"    Lincoln  Way 


and  South  Drive 
"  Great  Highway 
"  Pulton  Street 
"  41st  Ave.  Con- 
nection 
"  South  Drive 


On  motion  of  Commissioner  Dippel,  seconded  by  Commiasionsr 
Coffman,  the  foregoing  report  and  contan^jlatcd  work  were 
approved,  aa  submitted. 


U)   Objection  MadF  tn  Closinp  of  Lincoln  Park  ReatauTfrnt. 

Mr.  David  Klein,  5050  Pulton  Streot,  waa  grantt,d  the  privi- 
lege of  the  floor,  stating  that  he  was  speaking  for  -^ny  of 

11/15/54 


^rir^-^f,v 
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ff  BaaiNEv^  (continued) 


Cooplalnta  Rogla- 
t«r«d  Account  Clos- 
ing of  Lincoln  Park 
Restaurant.   Preti- 
dent  Sutter  Ordered 
Reopening,  With 
Suitable  Eating 
AcoooaodatioDS  for 

fiflUsrai ......... 


the  inooSS^encQ  SIS^^^^Jk'^^  clubhouae.     He  explained 
Co^nlaalo'tid^riS^IIalpeJii^!  ^'^'^  ^  ^'^^  ^'  ^»^^ 

wd'iSf .2f^M  ^'^f'^  **^^  ^^  .Ituation  be  corrected 
Slf^!  ^^'  "^^^  aceo««,odatlona  be  provided  for  the 


Xcxt  Regular 
Heeting  to  b« 
Held  Tburadax, 
Dec.  9,  1954, 
^■W  P.M. 


President  Sutter  informed  the  Kai«b«r«  that  the  date  of  the 

JJaaksgiTing  Day,  a  legal  holiday.     By  his  dlrectioTand  with 
the  concurrence  of  the  Member.^eseS,  tJelJaSi^vJS^  l^T 

SeJ  S  Z\"^T^^"''.  ^^  ^^  '^^^  '^^^  BeetinTls^cS^d- 
uled  to  be  held  Thursday,  December  9,  1954,  at  3:00  P.M. 


ADJOQRNMEMT 


There  being  no  further  business  to  come  before  the  meeting. 
Prusidant  Sutter  declared  the  meeting  adjourned  at  5:10  pTm. 


Respetfully  submitted. 


£/(^  rr<.A^  du^  c-  ^.f. 


<^A. 


Secretary. 
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pis^tiTiftZiriws* 
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«nW«TM:'>>^.VT'.^^h"T»^.WWJi-«IT' 


flflu  ^ff"'^ 


3«n  Francisco,  California 
Deeeober  9,  1954 

The  Nlnety-flrit  Regular  Meeting  of  the  Recreation  and  Park 
CoBMlaalon  waa  called  to  order  on  Thnraday,  December  9,   19H 
at  3:00  P.M.,  President  3utter  presiding. 

The  foUovlng  Conalssloners  were  present: 

Mr.  Louis  Sutter,  President 
Mr.  Viniaa  M.  Coffoan 
Mrs.  Henry  J.  Dlppel 
Rev.  Eugene  A.  Gallagher 
Dr.  Francis  J.  Hers 


Approval  of 
ji^fyUNICATIONS 


There  being  no  errors  or  omissions,  the  Minutes  of  the  90th 
Regular  Meeting  of  November  15,  1954  were  approved. 


McLaren  Park 
j^  Purchases 


(1)  From  Earl  P.  Cutting,  Director  of  Property,  enclosing  for 
approval  four  U)   rosolutiona,  for  eubodaslon  to  the  Board 
of  Supervisors,  covering  the  purchase  of  additional  lands  re- 
quired for  McLaren  Park. 

On  moUon  of  Cosmdasioner  Coffaan,  seconded  by  CoMuiasioner 
Dippel,  the  following  resolution  was  adopted: 

RESOLVED,  that  this  Cosmdasion  approves,  for  "^■•^°jj° 
^STBoard  of  Supervisors,  the  four  U)  J^'^^^^^/^f  ^Jr 
ing  purchase  of  certain  properties  for  McLaren  Park  as  f ol- 

Xows  * 


(a)  George  Vowlnkle 

(b)  StejAen  V.McPherson 
Susan  G. O'Connor 

(c)  Madeline  B\irke 

(d)  Rose  A.  Cutler  ft 
Geo. A. Cutler  et  uz 


1 
2 

1 

4) 
25) 


35 


6030 

6033 

6033 

6190 

618^) 

62U) 


Use  of  Band  Con-     (2) 
course  for  Pro- 
duction of  Gresk 
Play  "Oedipus" 
Granted  to  S.F. State 
College.     Date  to 
be  Confirmed  by 


rra>  Dr    Hugh  Baker,  Professor  of  English  Literature,  San 
^facolSte  Colle-     and  some  thirty  ftitloners.  request- 
laTpermlssion  to  prefnt  a  performance  of  the  Greek  play 
"Oedipus"  in  the  Band  Concourse  in  Golden  Gate  Park,  at  some 
fS^m^rdatrthat  would  not  be  in  conflict  with  other  pro- 
grans. 

On  moUon  of  Ccoidssioner  Coffman,  seconded  by  Co«i9sioner 
GallLher     the  foregoing  request  was  approved,  the  date  to 
Sf  J^nS  eid  c^ifm^d  by  the  General  Manager. 


Permission  Granted(3)  ^^^roo:urs^r:iu^u'ng^p2^^    tTSe^^^^rt^ 
VZlTA^n^.  TZr^r^^re  I^the  c^Ster  of  its  Christmas  program 

vas  approved. 


-.  *    1krr^n)c»    Chief  Administrative  Officer,  ask- 

U)  From  Mr     Thomas  J.^^^.^  Chier  ^^  ^    ^^^^  ^ 

lag  whether  the  ConBiwj°J^^°r     J    ^.^^^  center  Plasa  for 

SritJte^  Lert?:rkr^  l'nstlt.t,  of  Radio  Engineers, 

tTbe  held  August  21-27,  1955. 


^^-.-m^TT^S^m 


A^ttount 

157000 

1,550 

2,000 

600 


") 


|g|TC4TIQIia  (continued) 


g.a,  No.  1722 

CooDlaalon  Disap- 
proves Request  to 
Brect  Tent  in  Civic 
Center  Plaaa  in 
Aug.  1955  for  Cooven- 


Polloving  discussion,  on  notion  of  Coonissioner  Hers»  second- 
ed by  Coaoissloner  Coffiaan,  the  following  resolution  was 
adopted: 

Resolution  No.  1722 

RESOLVED,  that  this  Comission,  in  the  interests  of  preserv- 
ing the  proper  use  of  the  Civic  Center  Plasa  and  reserving 
its  enjoynent  for  the  general  public,  does  herebjr  disapprove 
the  proposal  to  erect  a  large  tent  therein  for  ooorrention 
purposes  in  August  1955. 


(5)  Prom  Mr.  L.P.  Sprlngnteyer,  District  Public  Works  Office, 
Twelfth  Maval  District,  San  Bruno,  requesting  pemiasion  to 
construct  an  8-foot  roadway  on  a  portion  of  Lincoln  Park,  to 
provide  access  to  the  Fort  Miley  harbor  defense  unit. 

On  notion  of  Cooanisaioner  Hers,  seconded  by  Conmissioner  Dip- 
pol,  the  following  resolution  was  adopted:        , 


RW^  Wo.1723 

CcoBilssion  Grants 
Peraission  to 
(r.S.B«vy  to  Construct 
icoess  Road  to 
n. Miley  Unit  Over 
g^^ywynad  Property. 


fieaoltttion  Mo.  1723 

RESOLVED,  that  this  CoBBiiBsion  does  hereby  approve  and  author- 
orise  the  granting  of  a  permit  to  the  Department  of  the  Navy 
to  construct  a  roadway  over  land  of  the  City  and  County  of 
San  Francisco,  to  serve  as  an  access  road  to  the  harbor  de- 
fense unit  at  Fort  Miley,  from  the  ocean  drive.  El  Camino  del 
Mar;  all  details  of  the  work  to  be  performed  in  strict  accord- 
ance with  the  drawing  of  the  District  Public  Works  Office, 
Twelfth  Naval  District,  San  Bruno,  numbered  A-35063,  dated 
October  28,  1954,  and  in  accordance  with  U.S. Navy  letter 
Ho.  2116^,  dated  Dfjoeinbor  3,  1954. 


Answer  to  Girl    (6) 
Scout  Council 
Delayed  Until 
Policy  Recoooenda- 
tloD  la  Made  at 
l«t  Mtg.of  Feb.  1955 
re.  Conservatory 
&?n  nor*^  DeaJgns. 


From  the  San  Francisco  Girl  Scout  Council,  Inc.,  requesUng 
that  a  floral  design  be  installed  in  the  Conservatory  Dell 
in  conjunction  with  the  National  Girl  Scout  convention,  to 
be  held  in  San  Francisco  in  November  of  1955. 

During  discussion  of  the  expenses  involved  in  the  Conserva- 
tory outdoor  floral  designs,  Coanlssioners  agreed  that  a  defi- 
nite policy  regarding  such  displays  should  be  established 
and  that  a  uniform  set  of  regulations  should  be  adopted  gov- 
erning the  approval  of  such  requests  and  the  payment  for  tne 
work  involved. 

On  motion  of  Conmissionor  Gallagher,  seconded  by  Comisslon- 
er  Dippel.  the  General  Manager  was  directed  to  sutoit  his 
detlil^i^connendations  for  the  f<'™^'^^J«J^/,Pf  J^^    ^ 
regarding  the  floral  designs,  the  f^co^^'f^^^^J.^^^J^J™^ 
infof  policy  to  be  considered  at  the  first  meeting  of  Febru- 
ary, 1955. 


Action  on  Amend-  (7)  From  ^ioj  R-  Holm,  Cit^  Attoj^ey  f^wa^^^ 

sent  to  Lease  -      »ent  to  JJ%l^"%^;i^J;'^pJ,J  nnesolutioi  No.l676  - 
St.Mary's  Sq. Garage-  mending  that  the  Commission  repeax  xi-. 
Poitponed  to  Meeting  meeting  of  October  U,  1*^54. 

ltfPgg.23.  i9S4. coonlsslon  took  no  action,  and  the  matter  was  PofP°J^d 

ine  oonnxMiou        >^,„  ^  permit  a  repeesentative  of  the 

Jltnt"Sc^'^om"1i1xpuL  the  det.ll.  of  the  e^end- 
mcnt. 


(8) 


«>-      UA.  H«nnr    Mavor  Elmer  E. Robinson,  req^iesting  all  depart- 
From  Hi*  "«>°°I'  ~J!!  toldvise  him  of  any  new  legislation  or 

ri5^s?.:r.rtr.^:2----^^^^^ 

the  next  t«o  weeks'  period.  12/9/54 


-^i-fA'J'Ctirf  •>  ■■>  -  J  ,> ::  .■ 


j^iyronCATIOKS  ( continued) 


Coon 'Parr  Notified 
of  Mayor's  Requeat 
for  Legislation 


The  CcoBiission  proposed  nc  legislation,  but  directed  the 
Secretary  to  notif^  Conmiasioner  Parr  in  regard  to  any  legis- 
lation affecting  Snail  Boat  Harbors. 


CoB?)laint  re  .Signs  (9)  Tram  Dr.  Harry  B.Hambly,  Marina  CIyIc  Inprorement  and  Proper- 
at  Marina  Grron  Re-   ty  Owners  Association,  advising  of  the  property  owners*  con- 
frGShmont  Booth      plaints  of  signs  on  the  refreshment  booth  at  Marina  Green 
j^g[erred  to  Gen.MtfT.  near  Yacht  Harbor,  and  asking  that  the  vondor  rentovc  all 

such  signs. 

The  General  Manager  reported  that  the  signs  on  the  refresh- 
ment booth  had  been  there  for  many  years  as  a  sorrice  to  the 
public,  aM  that  the  staff  did  not  consider  them  offensive. 

On  motion  of  Commissioner  Dlppel,  seconded  by  CoDHnisaioner 
Cofflnan,  the  sign  removal  was  disapproved  and  the  General 
Manager  given  full  power  to  determine  if  any  adjustments  are 
necessary. 


Req.for  Add'l    (10)  Prom  the  following  persons,  pointing  out  the  insufficient 
Bleachers  at        bleacher  acconoodationa  at  Funston  Playground  baseball  dla- 
Funston  P/G  Re-      monds  amd  requesting  that  additional  scats  be  installed: 
ferred  to  Gen.Mgr.         Harry  P.  Healcy,  2269  Filbert  Street,  S.F.23 
for  Budget  Considera-      Joseph  M. Henry,  1660  Bay  Strtet,  S.F.23 
|;^qn C.L.Collins,  3355  Octavia  Street,  S.F.23 

On  motion  of  COTBaissioner  Gallagher,  seconded  by  Comnlssloncr 
Cofftoan,  the  above  requests  were  referred  to  the  General  Mana- 
ger for  his  consideration  in  the  preparation  of  the  forth- 
coming budget  recommendations. 


''M 


"> 


•^•♦^i 


Letters  of  Information  -  to  be  acknowledged  and/or  filed  by  the 
Secretary: 

(1)  From  Thomas  Gray,  Manager,  advising  that  the  Down  Town  Asso- 
ciation of  San  Francisco  has  endorsed  the  proposal  to  install 
escalators  in  the  Union  Square  Garage  for  the  reasons  of 
modem  operation,  better  service,  less  confusion,  and  reduc- 
tion in  operating  costs. 

(2)  From  the  Art  Commission,  approving  the  design  and  location 
of  the  Crocker  "turtles"  foxintain  in  the  center  of  Huntington 
Park. 

(3)  From  General  Philip  R.Faymonville,  Committee  Chairman,  advis- 
ing that  the  Board  of  Directors  of  the  Planning  and  Housing 
Association  supports  tha  sub-surface  expansion  of  the  Civic 
Auditorium  in  Civic  Center,  with  the  assurance  that  the  plaza 
be  restored  to  its  present  form. 

U)   Prom  Dr.  Herbert  C.  Clish,  copy  of  Resolution  No.  ai-l6W2, 
providing  that  if  and  when  an  exchange  of  property  is  made 
between  the  Board  of  Education  and  the  Recreation  and  Park 
Smrtoent,  the  cost  of  the  topographical  survey  of  McLaren 
Sw?ll  be  included  in  the  financial  basis  of  the  exchange. 

(K\   Prom  Joaeoh  P  McQuaide  Post  No.l205,  VFW,  requesting  Com- 
^'^   S  sion"?pr^alT;roposed  rental  of  the  Beach  Chalc  to 
Slden  Geto  Nisei  Memorial  Post  #9879  on  the  evening  of  De- 
cember 11,  1954.  from  9  P.M.  to  1  A.M.  for  a  Post  Dance. 

(6)   From  Dion  R.  Holm,  City  Attorney,  his  Opinion  No.900  of  Noveo- 
^   hir  18  1954  advising  that  the  approval  by  the  Commission  to 

Tlelsc  i^dtficftion^Sill  not  affect  the  trust  agreement. 

(Union  Square  Garage). 


12/9/54 
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jUffffpKiiTATTwa  jtifp  BSir^ftTTrfi 


(0  HeOTrt^  PlM^i^  fronOBH  *'or  Marina  Green  -  Miliar  H>.T  1  ^.r^^|.^r 


Request  to  Install 
MaDorlal  Plaque  on 
Marina  Ore  en «  Honors 
;^og  Stanley  Hlller, 
Jr.'s  Co-axlal  Hell- 
copter  Flight  in 
19U  "   Postponed  to 


Mr.  Mervyn  I.  Sllberberg,  repreaentlng  the  Aviation  Coffiadttee 
of  tho  S.F.  Junior  Chamber  of  Coianerce,  appeared  before  the 
Conanleslon  to  request  permission  to  install  a  plaque  on  the 
Marina  Green,  ooanaoorating  the  first  flight  of  a  co-axlal 
helicopter  by  its  Inventor,  Mr.  Stanley  Hiller,  Jr.,  on  Aug- 
ust 30,  19U.  Mr.  Sllborberg  displayed  the  large  bronse 
plaque  to  the  Commission  and  reported  that  it  bad  been  ap- 
proved by  the  Art  Conmission. 

Mr.  Punke,  General  Manager  explained  that  Mr.  Silberborg  had 
suboitted  a  proposal  some  three  weeks  earlier  and  had  been 
cautioned  about  proeeGding  any  further  with  his  plan  until 
the  Commission  had  an  opportunity  to  review  it.  There  being 
a  question  regarding  the  suitability  of  the  Marina  location, 
consideration  was  postponed  to  the  next  regular  meetixig  of 
December  23,  1954. 


(2)  Request  for  Use  of  Civic  Center  Plaaa  by  Marin©  Corps  for 

Travolin^  Exhibit  florin^  ^erigj  I>99.;S9-?1,  1954.  Srantfid 


Permission  Granted 
to  U.S. Marine  Corps 
to  Install  a  I'ravGl- 
Ing  Exhibit  in  Civic 
Center  Pla«a  for 
Period  Dec. 29-31. 'SA 


Captain  W.  G.  Ackerman,  Acting  Officer  in  Charge,  District 
Headquarters  Recruiting  Station,  U.S. Marine  Corps,  appeared 
bofore  th^  Coianlaaion  to  rc-quost  pornission  to  place  a  Marine 
Corps  Traveling  Exhibit  in  the  Civic  Center  Plaia  for  the 
period  December  29-31,  195A. 

Following  a  full  explanation  and  submission  of  photographs 
describing  the  exhibit,  on  motion  of  Commissioner  Dippcl, 
seconded  by  Comaissioner  Hers,  permission  was  grantc-d  to  lit- 
stall  the  exhibit,  as  requested. 


(3)  Requpst  of  Tye'^  Club  for  Use  of  West  Room,  Aqxiatic  Park  Bldg. 
on  h,r.AL.   195A  for  Annual  Christmas  Party.  Granted 


Tyee  Club  Granted 
Permission  to  Use 
West  Room  of  Aquatic 
Park  Building  for 
Chrlstoas  Party  on 
Df-cfmb«ir  1^.  195^. 


Mr.  Arthur  W.  Karp,  Director  of  the  San  Francisco  Tyee  Club, 
appeared  to  request  permission  for  his  organisation  to  xise 
the  west  room  of  the  Aquatic  Park  Btiilding  for  the  Tyee  Club's 
«»nmi«i  Christnas  party  and  Ladifis'  Night,  on  December  U,195/^. 

There  being  no  conflict  with  other  uses  of  the  building,  on 
reconmjendation  of  the  General  Manager,  and  on  motion  of 
Conanlssloner  Hers,  seconded  by  Commissioner  Coffman,  the  re- 
quest was  approved. 


PIMANCTAL  TRANSACTIOia 

(1)  Mnn-Civil  SfHlfffi  ^nnnintaents 


Res.  N0.172A 

Mon  C.S. Appointments 
9/iy^A  -  12/9/5A 


On  motion  of  Commissioner  Dippel,  seconded  by  Commissioner 
Gallagher,  the  following  resolution  was  adopted: 

^fffW"^^"°  No.  1724 

RESOLVED,  that  all  temporary  Non-Civil  Service  Appointments 
in  various  classifications  represented  by  Requisitions  Nos. 
Ti*1157  through  T-1231,  made  by  the  General  Manager  and  certi- 
fied by  the  Socrotary  during  the  period  September  13,  1954 
through  December  9,  1954,  are  hereby  ratified  and  approved; 
and,  be  it 

FURTHER  R^OLVED,  that  a  report  of  said  appointments  be  trans- 
Bitted  to  the  Controller  and  the  Civil  Service  Conmission. 


(2)  pT>niT»''«  '^^/or  Tim}   Paviaents 

On  notion  of  Conmlssloner  Dippel,  seconded  by  Conmissioner 
Gallagher,  the  following  rcsoluUon  was  adopted: 

12/9/54 


-m>-iim^^ 


^j:.rsMs;'4Sw 


'^^- 


] 


riHAMCIAL  'nUMf^||(^^'pj|^|  (continued) 


Progress  and/or 
Final  Pavmenta 


Modifications 
of  Cont.rit^y^g 


'rtonsiona 

aL  Tiffin"  _ 


hereby  reoueaLS^  .       Department,  the  Controller  be  and  is 
Pinal  P^n?.r         '^^'^'  '^'  ^"^^*^^^  ^o^^^"-  *~1?^ 

(a)  ^RAI^  PUYGROOND  UNDSCAPING  .  Cont.#l63.Controller.s 

I  4,857.84 


J^.?;55^^^?.^-  y^*>,^^  -  2nd  Payment  ^ 
Period  ending  11/15/54. 


00 


To  lArson-s  Landscape  3emS  ftHi^sery  .  "/?  413  0 
Second  payment  -  period  ending  11/30/54. 

^'^  r^-V,?!'"T"^^'  -  ^^-^^'^1^^  -  Control..,  ^.^c^i 

(f)  EUREKA  VAT.Ty  PIAYTR^WP   Contrani  )(>]^P-Control 'r.  ,i>^PrY7 

i^.?^^''!f^^  Construction  Co^lJc.-lit  Pay"  E  939.20  "^ 
Period  ending  11/30/54.  vh»7-'7.*w 

i'o  Ralph  Murray,  Director  -  5th  Pa^Ztl    I  1  ;940  00 
Period  onding  11/30/54.        ^^      a»V40,00 


(3)  Mgdlfloations  of  CnptrH'^ta 

S.f  ^Jv"  ;^,  Commissioner  Mppel.  seconded  by  Coanissioner 
Hers,  the  following  resolution  was  adopted: 

Resolution  Wn.  ^yijA 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of 
the  Recreation  and  Park  Department,  the  Controller  be  and 
is  hereby  requested  to  approve  the  following  Modifications  of 
Contracts : 

To  Watlcin  A  Sibbald  -  to  supply  additional 

loam  -  aa  inoreaae  in  the  contract  of #714.15 

(b)  UUREL  HILL  P/Q  &  FISLDHQU3E.CQnt.#117-Cnrt.if.3i3?,Mnrf.4^4 
To  S  &  Q  Construction  Co.  -  for  additional 
foncing  -  aa  increase  in  the  contract  of .  .  .  .#329.95 


(4)  Extenaions  of  Time 

On  motion  of  Comnissioncr  Coffman,  seconded  by  Commissioner 
Gallagher,  the  following  resolution  was  adopted: 

RfflglwUgn  tfg,  I7?7 

RESOLVED,  that  this  Commission,  on  recomnendation  of  the 
General  Manager,  approves  the  following  Extensions  of  Tiiae: 

(a)  WEST  SUNSET  LOAM  -  Contract  #136  -  Controller',  #?11Q 
To  Watkin  &  Sibbald,  an  extension  of  245  calendar  days, 
thru  December  23,  1954,  caused  by  unavoidable  delay 
caused  by  others  working  on  this  project  not  conplcting 
their  work  on  time  so  that  subject  contractor  could  not 
coii9>lotc  his  work. 

l.''./9/54 
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m^ff/<.^ 
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^m^IAL  TRAMaACTIQlB  (continued) 


Rea.  No.  1727 
|flontlnu6<i) 


(^)  UPPg  NOE  PUYflROmro  -  A^^hit.ctural  Contrmet  >«10^3 
To  Donald  B.  Klrby,  Architect,  an  extonaion  of  235 
calendar  days,  thru  December  10,  1954,  d\ia  to  delay 
cauacd  by  changes  made  in  plans  and  specification* 
to  conply  with  Building  Code  of  City. 


Bi?WQ'  ^"^28 


(5)  Request  for  Approval  of  Teaporary  Enployments  fron  Permanent 

On  motion  of  CooDissiooer  Dippel,  seconded  by  Coomissioner 
Coffman,  the  following  resolution  was  adopted: 


Roq. Control 'rs  Appvl.  RESOLVED,  that  this  Coaedssion,  on  recoimendation  of  the 
leBp.EoployiDents     General  Manager,  does  hereby  request  the  Controller  to  approve 
froD  Pern. Salary     the  use  of  funds  in  Permanent  Salary  impropriations  for  fillr 
j^ppropriations       ing  the  following  positions  by  Teaporary  Employments: 


ggSUJis.     (1)  0-58  Gardenor 
T-1230        P.  Nieri 


Roa^cn  it  Period  of  Absence       AqquqI 
Leave  12/  1/54  to  2/28/55  I  560.00 


T-1223     (2)  Dorothy  Lowden   Eduoa'l  Leave  12/16/54  to  3/15/55  1,575.00 


Rb«.  No.  1729 

Orders  for 
Serviea  or  Work 


(6)  Orders  for  Service  or  Work 

On  motion  of  Conanissionnr  Hera,  seconded  by  Cotanissioner 
Coffman,  the  following  resolution  was  adopted: 

Roaolution  No.  1729 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of 
the  Recreation  and  Park  Department,  the  Controllrr  be-  and  is 
hereby  requested  to  approve  the  following  Orders  for  Service 
or  Work: 

(a)  To  Department  of  Public  Works,  Dept.of  Engineoring- 
to  Bake  engineering  survey  of  Balboa  Swimming 
Pool  Site  and  prepare;  a  map  of  same  showing 
property  lines,  cross-sections  every  50'  and 
every  abrupt  change  of  grade,  any  oxisting 
improvemoots ,  including  major  landscaping, 
and  all  utilities  with  their  various  character- 
istics coB9)lete  which  serve  this  area,  sik  Sfli* 


$900.00 


(b)  To  Department  of  Electricity  -  for  emergency 

electrical  services  at  S.F. Zoological  Gardens  -  f 132. 00 


(7)  X?f^^  Harbor  K??rlng  T.icenses 


Yacht  Harbor 
Mooring  Licenses 


On  motion  of  Commissioner  Coffman,  seconded  by  Commissioner 
Dippel,  the  following  resolution  was  adopted: 

RESOLVF.D,  that  this  Commission,  on  reconnendatlon  of  the 
Seneral  Manager,  does  hereby  approve  the  isauance  of  the 
following  Temporary  Mooring  Ucenses  at  Yacht  Harbor  .^^^ 

ff'^P"  of  Boat 


9tfB9r  , 

WOODWCaiTH  CLUM 
LANSING  T^Gl^BERG 
DR.  LESTER  SAWYTJl 
WM.  W.  SHIELDS 


P^rth  No.   B?r  Hgn^ 


TASCO 
CAPRICE 
POOH  BEAR 
SHIRMAR 


65 

69 

134C 
87 


HO.OO 
7.50 
7.50 
7.50 


»  «  » 
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Itcfat  Harbor  Moorlitt 


Geo.Kgr.lUKiTiMted  to 
(Ure  Atteotion  to 
!l6b-  Raetal  Sdhadtaa 


-■^^SW.C  "LT^ '""'- 


(eontlaued) 

the  CcodMion  had  aought  a  tmt  schrdule  of  r«nt«l  rtitea  and 
aad  aakod  tho  General  Manager  and  tha  Buainasa  Hana«T  to  d«- 
vedop  a  now  schadula. 


<-. 


?  *^!'/^****^'  ^^^  *  natter  of  conalderahle  revenue,  Pr«>»l. 
dent  Sutter  stated  that  the  Coondssion  was  awdeua  to  properly 
adjMt  the  rentals,  and  asked  the  O^aonl  Manager  to  Hv« 
thie  natter  hia  oarly  attention. 


annsBPBBaBaa 

(1)    InBtallation   of   Sid«j»»lltii   -  E««t>i»W  ^t.^n^^   ».^  P>nK>n^1^ 

The  Coendsslon  then  reconaidered  the  req\M8t  of  Mr.  Sheman  P. 
Ouckel,  Director  of  Public  Works,  that  his  departaent  be 
authorised  to  install  sidevalks  and  curbing  at  the  easterly 
entrance  of  the  Golden  Gate  Park  Panhandle  (vest  side  of 
Baker  Street,  between  Oak  and  Fell  Streets). 

Mr.  Funke  e^lained  thfit,  with  ttte  C<p^3sion*s  action  exclud- 
ing autooobilos  froB  the  fymhandlc,  thore  voold  be  no  reason 
to  oppose  the  installation  of  sidewalks  at  the  easterly  en- 
trance. Mr.  Grabow,  Engineer,  presontcd  a  sketch  of  the  pro- 
posed sidewalk  installation. 

On  motion  of  Ckxnnissioner  Hers,  socondr^d  hy  Coosiissioner  Gal- 
lagher, the  following  resolution  was  adopted: 


i 


Rm.  Mo. 1731 


Reaolution  No.  1731 


Dept. Pub. Works       RIESOLVED,  that  this  Connission  does  herdby  authorise  tho 
Authorised  to  Proceed  Department  of  Public  Works  to  prooecd  with  the  installation 
With  Installation  of  of  sidewalks  and  curbs  at  tho  easterly  entrance  to  thp  Pan- 
Sidewalks  at  Saster-  handle,  as  described  on  their  sketch  No.  STR  22^9.2. 

(2)  CoBBiission  Renews  Its  Firm  and  Positive  Stand  on  Opposition 
to  Freeways  or  Plans  to  Include  Freeways  In  or  Over  thp 
Surface  of  Golden  Gate  Pnrk  or  tha  Pttnhlindle. 


Mr.  Funke,  Genered  Manager,  urged  the  Commission  to  renew 
its  firm  and  positive  stand  on  the  matter  of  freeways  and 
to  call  upon  the  City  Planning  Conanission  and  th^  Board  of 
Supervisors  to  amend  the  Transportation  Section  of  the  City's 
Master  Plan,  to  eliminate  any  surface  freevays  across  Golden 
Gate  Park  or  through  the  Panhandle. 

The  Commission  agreed  that  aggressive  action  against  freeways 
must  be  taken,  and  that  world-famous  Golden  Gat^  Park  must  be 
protected  for  the  public  and  futuro  generations.  No  open-cut 
surface  or  elevated  frcoways  can  be  allowed  on  park  proper- 
ties. CoBBdssioner  Hers  urged  a  campaign  of  informing  the 
public  and  gaining  their  active  support  in  this  crisis.  Presi- 
dent Sutter  appointed  Commissioner  Hera  as  chairman  to  direct 
the  Commission's  efforts  in  protecting  Golden  Gate  Park  and 
the  Panhandle  from  the  encroachment  of  freeways. 

On  motion  of  Commissioner  Coffman,  seconded  by  Commissioner 
Gallagher,  the  following  resolution  was  adopted: 


Conmisaion  Declares 
Opposition  to  Free- 
uay  Planning  that 
Includes  Either 
G.C.Park  or  Pan- 
handle, Requesting 
City  Planning  Comm. 
*  Bd.3\9>vs.  to  Ex- 
clude from  3. F. Master 
Plan  


DECLARING  OPPOSITION  TO  TRAFFICWAY  ^^ J«iT  ^JCLODE  ANT 
PART  OF  THE  SURFACE  OF  GOLDEN  GATE  PARK  OR  THE  PANHANDLE , 
AND  REQUESTING  THE  CITY  PLANNING  CO^«IS3I0N  AND  THE  BOARD  OF 
^^sSs  TO  AMEND  THE  TRANSPORTATION  SECTION  OF  THJ  MASTCR 
PMN  TO  EXCLUDE  FREEWAYS  FROM  GOLDEN  GATS  PARK  AND  THE  PAN- 

flAjiiafii 

WHEREAS,  plans  for  the  future  trafficways  development  of  San 
Francisco  as  presently  projected  in  local  and  State  reports 
S^osethc  rouUng  of  freeways  within  and  bordering  upon 
Jo?ld!famous  GoldeS  Gate  Park  and  the  Panhandle  Drive:  and 

12/9/54 


Si^iil-i'r 


^^rl*  *";tfit:?j«P>i^SSi-'  VjaSte«Si*S«''''***'' 


RM.  110.1732 

ijjntilTwr'^ 


(oontloiu»d) 

WnSRBAS,  this  Coaaissicc  r«cofni««»  the  responsibility  it 
holds  for  tht.  people  of  San  Fnuwisco,  it*  visitors,  Md 
future  g«neratlons,  to  protect  our  fa»e<l  aiad  belored  Golden 
Q««te  Park  froe  th-  ruinous  effects  of  trafficways,  has  on 
numerous  previous  occasions  recorded  its  unalterable  opposi- 
tion to  any  fro-way  plan  that  would  alter  in  any  "anner  tho 
surface  aroas  of  Golden  Oatc  Park  or  the  Panhandle,  and  has 
doclored  that  it  will  resist  and  reject  any  traffieway  pro- 
posal atteaptlng  to  relegate  to  a  position  ©^ /^J^jdary  i»- 
portanc^  the  preservation  of  the  character  and  physical  beau- 
ty of  Golden  Oetf  Park;  now,  therefore,  be  it 

RESOLVSD,  that  the  City  Planning  Coamission  be  '^l^^'^ted  to 
amend  the  TransportaUon  Section  of  the  !<f»^^^ J^"!  ^  ^l 
City  and  County  of  San  Francisco  by  reaving  ^hcr':*^?*^^;^^ 
reco«end^tiona  advocating- a  Panhandle  Froevay  and  those  ^^ 

otS^^orUons  of  the  trafficways  P^^/^^V^'^'Ctf  souST 
structlon  of  freeways  across  Goldon  Gate  Park  as  »o^J;^-^J"^ 
links  to  tho  Park-PrBsidlo  Boulovard  and  the  extension  of 
the  Sunsat  Freeway  in  the  vicinity  of  40th  Avenue:  and,  be  it 

FURTHER  RESOLVED,  that  th..  Board  of  Supervisors  be  requested 
to  amend  the  Transportation  Section  of  the  M^»J;^^ J^^°^  ^^ 
Cltrand  County  of  San  Francisco,  to  accomplish  the  above 
cxcluSon  Tf^e^ays  from  the  Panhandle  or  Golden  G»te  P«*, 
IS  fithor.  to  foxmlly  adopt  a  policy  opposing  any  further 
nuiniS  of  freeway  routes  which  would  require  the  inclusion 
of  W^a?t  oJ  tho^urface  of  the  Panhandl.  or  Golden  Gate 
Park. 


(3) 

Request  of  Lowell 
High  School  Parent- 
Teacher  Association 
to  Establish  Athlet- 
ic Field  for  School 
In  Panhandle,  at 
Masonic  Avenue, 
Rpfferred  t^  f.f-n.Mgr. 


ifiS^ 


Y\^yi,^r.   Fl^-1^  ^-1\\*'8^'l'^  f"^  ^'^^'^^    "'S'  8Wd^»^ 


^  ^^nA  n   irttpr  from  Mrs.  Hincs  Lindner, 

iB  tto  vicinity  of  N^=°f  J„f =?"^'  *?  S  tn*  tmln  horn-. 

l7 teams  of  Lowell  High  School. 

*  A   ♦Kot  thpre  are  no  funds  available  to  in- 

'oUSierB^f^ontUute.  1.  the  P«*andae  de.lgn. 
referred  to  the  General  Manager  for  study. 


(,)  consideration  of  Petition  of  Golfers  at  Uncoln  Park  to 

The  Co:^ssion  next  considered  a  petition  -^^^^^^^^  Jour 
pages  of  signatures  from  8°J^^"  "J  consider  tho  reopening 

rtS:'uS"^''  c^r'rr"i::it:/°per.o„„a  ^  -ic,,- 

of-food  basis. 

A  A   ♦>,«*  the  cafe  operation  be  offered  to 
Mr.  F^^e  recomm.nd.d  that  the  cafe  cp^^^^ 

private  enterprise,  on  a  puDXio  ox 

0„  „tlon  of  0c»l3,io.or  Her.,  '^'f^f.^  Oo»l..loner  Coff- 

SnTtie  foUo«l»g  resolution  va.  .doptcd. 


i 


fiogq^ution  H*?-  1'^^^ 


Rfia,  Wft.1733  .      authorise  and  di- 

Con^ssion  Author-        HESOLVEJ),   that  this^o^     i-^^°-^^^  ^:!i'J^:ting 

r^f^i  Rf.nt  tlQO 12/9/54 


] 


japppaHSD  BB3IHBfif>T  (continued) 


aes.  Ho.  1733 


mlniimxm  monthly  rental  of  $100.00  per  nonth,  and  that  the 
cafe  will  operate  on  a  6-day  pnr  ve^k  basis  and  will  be  open 
on  Saturdays,  Sundays  and  holidays. 


»««»««•«•« 


Mr,  Parr's  Report  (5) 
on  Small  Boat  Har- 
borfl  Postponed  to 


The  report  and  recoBOiendationa  of  Mr.  Fred  D.  Parr,  Chainnan 
of  the  Small  Boat  Harbor  Committee,  were  postponed  to  the 
next  meeting, due  to  his  absence. 


(6)  Onion  Souare  Oarage  -  Installation  of  y.acalfttpra.- 


Propoaal  to  Install 
Sscalators  in  Union 
Square  Oarage  - 
Postponed  to  Next 
hfrP-^^   Meeting. 


The  Secretary  presented  a  letter  from  Mr.  Carleton  H.  Wall, 
President  of  the  Union  Square  Garago  Corporation,  subnitting 
detailed  information  regarding  the  escalator  proposal.  The 
letter  having  been  received  that  morning,  the  Ccaanission 
postponed  consideration  to  its  next  regular  meeting  to  allow 
sufficient  time  for  examination  of  its  contents  and  consulta- 
tion with  other  city  officials. 


(7)  ^nnosal  for  North  Beach  Branch  -  Pub31c  Library  GgaJPJgglPR 


Public  Library 
Consnission  to  be 
Advised  that  R.&  P. 
CoDfnission  Has  No 
Interest  in  Any 
Portion  of  Block  90. 


NEW  BOSINESS 


The  Commission  next  considered  the  further  proposal  of 
Mr.  Uwrenoe  J.  Clarke,  City  Librarian,  that  the  Conodssion 
determine  if  it  has  any  plans  or  requirements  for  the  acqui- 
sition of  any  portion  of  Block  90  (a  triangular  parcel  bound- 
ed by  Greenwich  Street,  Columbus  Avenue  and  Powell  Street, 
in  the  North  Beach  District),  in  order  to  assist  the  Library 
Commission  in  its  planning  of  its  location  for  a  North  Beach 
Branch  Library.  Conmissioncra  examined  a  plot  map  of  the 
property,  noting  its  proximity  to  the  North  Boach  Playground. 

On  retsommcndQtlon  of  the  General  Manager,  and  on  motion  of 
Commissioner  Gallagher,  seconded  by  Commlsaion'^r  Dippel,  tno 
Commission  expressed  no  interest  in  acquiring  any  portion  of 
Block  90,  the  Library  Commission  to  bo  so  advisrd. 

(1)  Pr^T^pinarv  nm   f"^  McLaren  Park  DffY>?l<3Pn?n^ 

The  General  Manager  referred  to  the  written  r-port  of  Decea- 
ber  7  which  he  had  mailed  to  all  Commissioners,  regarding 
Se  pJ-ellmJnarJ  Plans  for  the  Development  of  Mf^'^^/j^';;  , 
5e  explained  that  this  plan  had  been  ^f i»f ^^^J ^f ^J  ^f" 
nlcal  committee  comprised  of  the  departmental  «J^ff«  °f J;^« 

Rec?;atlon  and  Park  and  City  Pl-f^^^^S!^^:^^!'^?^?:^^ 
Mr  r.irod  Sup^rintondcnt  of  Parks,  and  Mr.  James  McCartny, 
Sief'^d  Pla^ng  Division,  Department  of  City  Planning. 

Mr  McCarthy  used  the  large  topographical  map  of  McLaren  Park 

gas  tax  funds,  for  construction. 

system  planning  and  ''ft^"""   -..v^  ajd  Mr.  3chBl«, 
technical  «>»1"--  ^'^Jf.^  'Sl^,  TMr.  Wad»-orth, 

their  part  In  reviewing  the  plan. 

^.  r^.  »,ntlcnod  ,»e  ^t..n  r^crcatlon  f«^^JJ-„,.,,,„ 

planned  for  ««'^J^'*'\^p"ii^JSy  plana,  explaining 
tLt'tJf  i:S?ifnnoaVr:.?in^xlSo^endlng  final  ded- 

sion  on  exact  locations. 

12/9/5^ 


s^ 


^\)timu,if  Mmwyv-' 


':<IK»?3 


jfppj  BDSINES3  (continued) 


B^ff.  NQ.173A 

Comtdaslon  Approves 
Prelim.  Plan,  Rtquyst- 
ing  Dlr.of  Property 
to  Acquire  Any  Lands 
Neo-  ssary  to  Inaae- 
diately  Conaaence 
the  Approved  Roadway 
Systam  in  the  John 
[jffLaren  Park. 


On  motion  of  GoasEisaioner  Dlppel,  seconded  by  Coiaalssloner 
Gallagher,  the  following  resolution  was  adopted: 

RESOLVED,  that  this  Coondssion  does  hereby  approve  the  John 
McLaren  Park  Preliminary  Plan  as  prepared  by  the  Joint  Techni- 
cal Committee  and  submitted  in  their  report  of  December  3»1954f 
and  gives  its  firm  approved  to  the  road  system  designed  for 
the  park;  and  further  requests  that  the  Director  of  Property 
give  a  first  priority  to  the  acquisition  of  any  properties 
required  for  the  roadway  system's  use,  so  that  its  construc- 
tion nay  start  at  the  earliest  possible  moment,  contingent 
upoa  the  availability  of  gas  tax  funds. 


Rm.  Wg.l72S 


Mayor  and  Board  of 
Supv.  Requested  to 
Approvtt  Item  of 
♦310, 000 in  Depart- 
mental Budget  Re- 
quest for  1955-56 
to  Completa  McLaren 


(2)  McLaren  Park  Land  Aftauisition 

The  Secretary  read  the  letter  of  December  2,  195A,  from  Mr. 
Earl  P.  Cutting,  Director  of  Property,  giving  his  present 
opinion  that  an  additional  appropriation  in  the  amount  of 
♦310,000  would  be  required  to  complete  acquisition  by  the 
City  of  the  remaining  privately  owned  property  within  the 
McLaren  Park  boundaries. 

The  letter  explained  that  a  large  part  of  the  increase  was 
due  to  the  fact  that  approximatr.ly  ♦145,000  expected  from 
the  Board  of  Education,  in  consideration  of  land  transfer 
for  school  purposes,  would  probably  not  be  paid  and  that 
the  inoreese  was  doa  to  bl^sr  values  withla  th* 
park  area  because  of  hom^  building  activity  on  the  fringe 
of  the  park. 

Mr.  Punke  explained  that  this  additional  requirement  came  as 
a  distinct  shock  to  his  department,  as  the  previous  Real 
Estate  Department  estimates  had  been  represented  to  be  suf- 
ficient to  complete  the  park's  acqiiisition.  Commissioners 
saw  no  alternative  but  to  a«ek  the  funds  required,  and  on 
motion  of  Commissioner  Herz,  seconded  by  Commissioner  Dippel, 
the  following  resolution  was  adopted: 

RESOLVTD,  that  this  Conmiasion,  having  been  advised  toy  the 
Director  of  Property  that  an  additional  appropriation  in  the 
estimated  amount  of  ♦310,000  will  be  required  to  complete 
the  acquisition  of  McLar.:n  Park,  does  hereby  authorise  and 
direct  that  this  sum  be  included  in  the  departmental  Budget 
Request  for  1955-1956,  and  that  the  Mayor  and  the  Board  of 
Supervisors  be  urged  to  approve  said  funds  for  the  pu*t-o»u 
of  McLaren  Park's  acquisition. 


0) 


^TYi^imph  of  lUpt*  -  Aflhburv  HeJghta 


Art  Coionlssion 
Requested  to  Give 
Its  Formal  Approval 
to  Removal  of  Mt. 
OlyTspus  Statue, 
"Triumph  of  Light," 
[jffl  ff  nruq^]l;iy  R"in 


Mr.  Funke,  General  Manager,  reported  that  ^-J^^^l^^^, 
stitueTatop  Ashbury  Heights,  is  in  an  advanced  state  of 
ScterlJratlon  and  that  Mr.  Bart  Rolph,  Sup^irintendent  of 
St^ct^S^  S^chanical  Repairs,  considers  it  to  be  beyond 
repair. 

Z.  l^  Sd  .Sue  «.«  placed  m  the  ere  ond  cuetody  of 
the  Park  Commission. 

On  motion  of  Commissioner  Herz,  seconded  by  Conadssloner 
un  motion  wi  wwu«-*        „.^~  of  the  Art  Commission  for 

In  such  matters. 

12/9/54 


>0  g\ygTMR3S  ( continued ) 

(4)  Rmu?91^  f9r  Siggtffl^n^  AffPrwrtqli^gna 


B^fl.  No. 1736 

Req.  for  a  Supple- 
mental Appropriation 
of  $2A,774  -  Bond 
Fund  Employoente  - 
Last  6  Mos.  of 
f^irr^P^  Fiscal  Yoar 


Mr.  Punke  recotanondcd  the  adoption  of  two  (2)  resolutions 
roqulrftd  to  release  funds  for  enq;)loyQent8  under  Bond  Fund 
projects,  and  the  other  to  accept  a  transfer  of  funds,  permit- 
ting this  department  to  do  gardening  and  tree  maintenance 
work  for  other  departments. 

On  motion  of  Commissioner  Dippel,  secotvJcd  by  Commissioner 
Coffman,  the  following  resolution*  were  adoptf d: 

RESOLVED,  that  this  Commission,  for  the  best  interests  of 
the  Recreation  and  Park  Department,  hereby  requests  the 
Mayor,  the  Board  of  Supervisors,  and  the  Controller,  to  ap- 
provo  a  Supplemental  Appropriation  of  $2^,774  from  the  unex- 
pended balances  in  various  appropriations,  to  set  up  funds 
within  the  1947  Recreation  Bond  Fund  to  cover  employments 
engag.3d  cxcltisivoly  on  bond  fund  projects,  now  included  in 
the  Annual  Salary  Ordinance,  Sec. 16,  Interdepartmental, 
Recreation  and  Park  Department,  for  the  last  six  (6)  months 
of  current  fiscal  year. 

«  «  « 


BS2..J9.1737 

Req.  for  ft  Supple- 
mental Appropriation 
of  $a,564  to  R  &  P 
Dept.  Accounts,  for 
Gardening  &  Tree 
Maint.  Work  for 
Public  Ubrary,  War 
Memorial  &  Dept.  of 


h9,   »9.17?g 


Connission  improves 
Pinal  Plans  &  Specs. 
for  Construe. of  Upper 
Hoe  P/G  &  Center  & 
Authorixcs  Payment 
to  D.B.Kirby  of  80% 

gf  Bia  FfV. 


fi-grylutinn  No.  1737 

RESOLVED,  that  this  Commission,  for  the  best  interests  of 
the  Recreation  and  Park  Department,  does  hereby  request  the 
Mayor,  the  Board  of  Supervisors,  and  the  Controller,  to  ap- 
prove a  Supplemental  Appropriation  in  the  amount  of  f41,5t>4 
from  the  unexpended  balances  in  various  appropriations  in 
other  departments  (FMblic  Ubrary,  War  Memorial,  and  Depart- 
ment of  Public  Works),  to  Recreation  and  Park  Department 
ffardeninst  and  tree  maintenance  accounts;  this  appropriation 
being  oni  which  does  not  require  additional  funds,  but  merely 
transfers  to  this  department  monies  regularly  appropriated 
to  other  departments  for  gardening  and  tree  maintenance  work. 

(5)  ^rpyny.1  of  Fin^l  4T>^.hit.ctura]  DwF!..  &  Spegg.  .-I??r,R  W95  F/Q 
Mr.  Donald  Beach  Kirby  and  his  A.Sooiate,  Mr.  Moulton,  were 

Playground  on  the  Upper  Noe  Playground  site. 

Mr.  Funke  asked  Mr.  George  Haman,  Supervisine  B»^f  ^'J;  ^ 
oresent  the  Final  Architectural  Drawings  and  Specifications 
foTTe   Upper  Noe  Playground,  as  submitted  for  approval  by 
Mr.  Kirby. 

Commissioners  were  pleased  with  the  interesting  details  and 
Mr  Funke  reported  that  the  entire  layout  had  been  checked 
fn^  I^ovrd'in  detail  by^the  Recreation  and  Engineering 
staffs,  the  estimated  cost  being  $393,000. 

On  motion  of  Commissioner  Dippel,  -^conf ^  by  Commissioner 
S^r?!  the  following  resolution  was  adopted: 

^Sl^l^TX'^rl^  ri^^t  or  eight,  (80*)  per  cent 
of  his  fee  for  services  performed. 
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Mfltf  BffilfflSS  (oontlnued) 


(6)  ExteMlon  of  Tiae  Roquosted  to  January  29,  1955,  to  Award 
Contract  for  Construction  of  Press  and  Broadcasting  Stand 

The  secretary  read  the  following  proposals  reoelycd  on 
Nov^ber  30,  1954  for  tbs  abov«  mentioned  work: 


wLssm 

tOBERT 


ROBERT  L.  WILSON 

158  South  Park  St.,S.P.7 


>"*'*B?*!ait. 


[MS  GO. 
HART  It  HTHDINO,  INC. 
BERGQOIST  CONSTRUC- 
TION CO.,  INC. 
ERB&NTRAUT  &  SIAMERS 


Aat.  Bid 
I  93,000 


I  98,765 
$100,962 

♦101,950 
♦lll,3U 


Alt .No. 1 
♦3,260 


♦3,223 

♦2,700 

♦3,210 
♦3,000 


Bftg.  Mfiil73? 

Ccnnission  Requests 
60-day  Ext. of  Time 
to  Award  Contract 
for  Construe,  of 
Press  &  Broadcast 'g 
Stand  Alterations 
&  Addition  -  Kozar 

2ifidiW« 


On  rocoasendatloo  of  the  General  Manager,  and  on  motion  of 
Coamissio&er  Keri,  seoonded  by  CcMnisaioner  Coffoan,  the 
following  resolution  was  adopted: 

RMoly^lgp  Btt.  1739 

RESOLVED,  that  this  Coamission  does  hereby  postpone  the  award 
of  the  contract  for  Construction  of  Press  and  Broadcasting 
Stand  Alterations  and  Addition  -  Keaar  Stadium  and,  in  ac- 
cordance with  Section  1  of  Ordinance  A792,  does  hereby  re- 
quest the  Board  of  Supervisors  to  extend  the  time  within 
which  such  award  of  contract  may  be  made,  to  January  29,1955, 
in  order  to  permit  the  necessary  review  of  the  bids  submitted 
and  to  arrange  for  the  transfer  of  funds  prior  to  such  award. 


i 


(7)  Rejectioir  of  Bids  -  Construction  of  Centrsl  Activities  Build- 

The  Secretary  read  the  following  bids  received  November  16, 
1954  for  ti>e  above  work:  ^^  ^^ 

LOW  BIDDER  BASE  BIP 

IRA  H.  LARSEN  COMPANY 
U  South  Park,  S.F.7  »426,111 


•» 


ntiipr  Bidders 

PETER  O.MATTEI  CONSTRUCTION 

MARTINELLI  CONSTRUCTION  CO. 

M  &  K  CORPORATION 

JOSEPH  L.BARNES  CONSTRUCTION  CO. 

C.J.COLLINS  CO. 

ERBENTRAUT  St  SUMMERS 


♦435,373 
♦-^38,800 
♦439,93/. 
|U2,989 
♦451,990 
♦452,202 


Rea.  No .17^0 

All  Bids  Received 
for  Construe,  of 
Central  Activities 
Building  Rejected  - 
New  Bids  to  be 


The  General  Manager  rcconmcndsd  re jefttlon  >6f  all  bids  and 
I^ted  tSt  the  Recreation  and  Engineering  Divisions  are 
cSrcntly  working  to  revise  the  plans  in  order  to  submit 
them  for  new  bids. 

On  motion  of  Commissioner  Dlppel,  seconded  by  Commissioner 
Gallagher,  the  following  resolution  was  adopted: 

l«^  B30LV.D    thatch.  S^crct^-hjlim 

rejeotion  in  5?;  "'""^i^Ltf  of  &n  FrMclsco.  and  he  1. 
g:?:£,°Sirc:tanot.S^tLf  for  n»  Md,  under  revi.^i 
specifications . 


^?.<l.r>^'ig  J^'''i'-ji':JI^  f''  - 


-■-2^S^>J;^#^?%\-? 


jT'^/jli.f  :^f^-»i 


iMii^, 


I 


fni  BUSINESS  (continued) 

(8)  RcQlftgfllflcation  of  Position  -  General  Manager 'a  Office 

The  C'.;neral  Manager  reported  that  the  stenographic  work  of 
his  offloe  required  the  ability  end  exporience  of  a  Senior 
Clerk-^tcnographf^r,  and  h3  asked  the  adoption  of  a  resolution 
authorising  reclassification  of  the  position  and  deletion 
of  th9  position  of  one  (1)  General  Clerk-Stenographer. 

On  motion  of  Coiomissioner  Dippol,  seconded  by  Consnissioner 
Coffman,  the  following  resolution  was  adopted: 


^^^   No  .17^1 

Commission  Approves 
Roq.  of  Gen.Mgr.  to 
Reclassify  Position 
of  One  Bii08  Gen. 
Clerk.6teno.  to 
One  BA12  Sr.Clerk- 
Steno.  St  Requests 
A  Supp.Approp.  of 
$1600  to  Pay  Salary 
^  June  3Q.  1955. 


RESOLVED,  that  this  Coianission  does  hereby  request  the 
Civil  Service  Connission  to  investigate  and  determine  the 
proper  classification  of  a  position  to  perform  the  steno- 
graphic duties  in  the  office  of  the  Gonoral  Manager  and 
following  the  Civil  Service  Commission's  establishment  of 
one  (1)  position  of  B412  Senior  Clerk-Stenographer,  in  lieu 
of  one  (1)  B408  General  Clcrk-Stanograph.^;r,  the  Mayor, 
Controllr.r,  and  Board  of  Siiperviaors  are  requested  to  approve 
a  Supplemental  Appropriation  in  the  amount  of  |16G0  to  effect 
the  establishment  of  the  now  position  and  the  termination  of 
the  vacated  position  of  B408  G'-ncral  Clerk-Stonographor. 


Proposal  to  Alter 
Keaar  Pavilion 
Referred  to  Gen. 
Mgr.  for  Stridy 

m<^   Lflt'-^r  Report. 


ADJOnRNMENT 


(9)  ILezar  Pavilion  -  Request  for  Alteration  to  Accommodate 
Basketball  Spectators  ,— — 


Mr.  Ray  Williamson,  member  of  the  Board  of  Athletic  Control 
at  the  University  of  San  Francisco,  requested  and  was  grant- 
ed the  privilege  of  the  floor.  He  presented  tht  Commission 
with  his  earlier  proposal  for  the  Improvement  of  Keaar  Pavi- 
lion, explaining  that  the  building  is  outdated  and  poorly 
denigned  to  acconmodate  soectators.  He  proposed  the  elimi- 
nation of  four  of  the  supporting  columns  and  the  installa- 
tion of  structural  beams  Instead,  submitting  s  cost  esti- 
mate of  $35,000.  He  urged  the  Commission  to  consider  his 
proposal  as  a  sound  business  venture  and  a  means  of  regain- 
ing patronage  of  basketball  fans  and  inter-collegiate  games 
at  Kezar  Pavilion. 

The  Commission  thanked  Mr.  Williamson  for  his  civic  and  unj* 
selfish  efforts  to  seek  those  improvements,  and  referred  the 
proposal  to  the  General  Manager  for  thorough  study  and  recom- 
mendation. 


There  being  no  further  business  to  come  before  th'?  Coianis. 
sion.  President  Sutter  declared  the  meeting  adjourned  at 
5:10  P.M. 


Respectfully  submitted, 


Secretary. 
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San  Francisco,  California 
December  23,  195U. 


MINUTES 


Roll  Call 


Approval  of 
Minutes 


COMMUNICATIONS 


The  Ninety-second  Regular  Meeting  of  the  Recreation 
and  Park  Commission  was  called  to  order  on  Thursday, 
December  23,  19514-  at  3jOO  P.M.,  President  Sutter 
presiding^ 

The  following  Commissioners  were  present? 

Mr,  Louis  Sutter,  President 

Mr,  Fred  D.  Parr,  Vice  President 

Rev,  Eugene  A»  Gallagher 

Dr,  Francis  J.  Hers 

Mrs,  Slgmund  Stern 

It  ik  i^  1*  <^  it  it  i>  n  » 

There  being  no  errors  or  omissions,  the  Minutes  of  the 
91at  Regular  Meeting  of  December  9,  X95k.   were  approved. 

«  ^  i)-  »  «  «  -..0  «  •!»  -o 


Res.No,l7l4.2 


(1)  Prom  Earl  P,  Cutting,  Director  of  Property,  enclosing 
for  approval  three  (3)  rosolutlons,  for  submission  to 
the  Board  of  Supervisors,  covering  the  purchase  of 
additional  lands  required  for  McLaren  Park. 

On  motion  of  Commissioner  Parr,  seconded  by  Cooimis- 
aioner  Gallagher,  the  following  resolution  was  adopt- 
ed; 

Resolution  No,  17U2 


McLaren  Park 

Land  Purchasos 


RESOLVE,  that  this  Commission  anproves,  for  sub- 
mission to  the  Board  of  Supervisors,  the  three  (3) 
resolutions  authorizing  purchase  of  certain  proper- 
ties for  McLaren  Park  as  follows t 


From 

(a) Stephen  Poltera 
(b) Edith  L«  Hawthorne 
(c)Clty  Title  Ins»  Co, 


Block  No, 

6186 
6111 
6189 


Amount 

I  I4.OO.OO 

l4.,000.00 

892.71+ 


»<>«}'-!»  i>  a  iy  i'f   ^^  -ii- 


(2)  Prom  Thomas  F,  Mullahey,  KRON-TV,  National  Broadcast- 
ing Co.,  requesting  permission  to  televise  scones  of 
various  park  properties  for  a  coast  to  coast  program 
in  accordance  with  the  following  schedule! 
Monday,  Jan,  10;  Colt  Tower  and  vlcinltyi 
also  the  Stockton  St.  side  of  Union  Square, 

Wednesday,  Jan,  12|  The  Steinhart  Aquarium  and 
the  esplanade  before  it;  also  the  Japanese  Tea 
Garden  in  the  Park. 

Friday,  Jan,  IJ4.J  Colt  Tower  as  a  relay  point 

for  TV  signals  originating  from  a  boat  on  the  Bay. 

on  motion  of  Commissioner  Horz,  seconded  by  Commis- 
sioner Oflllflgher,  the  foregoing  request  was  approved, 

?  outtte.  for   h^5rod  (600)'deKgoto,  expe.tod  to  attond  the  .Wo,ten> 

M"oh  27  Son°    y^g  Buddhist  LooguCs  annual  convention. 

ventlon;  referred  ^  ^    .   ;^^„_  HnT»»   soeonded  bv  Commis- 

■^-  ^->  ^1^^^  ??oS:J^°?r?%S?ror:  o?n^  -"'^  V  ^^^       of 

donieS  due  to  the  Commlsslon»s  established  policy  of 

12/23/51+ 


■^I'WMteftmv' 


K:4'^«.v^l'^;^rletHra 


''^•<i0'inrtiiiitawi. 


"I 
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gOMMUNXCATIONS   (Continued) 


Res.  No.  17U3 


limiting  the  uso  of  tho  Orove  on  Sundays  to  family 
picnics  and  also  bocaueo  tho  anticipated  attendance 
of  eight  hundred  (800)  delegates  was  beyond  the 
Orovets  capacity. 

The  General  Manager  was  requested  to  sufsgest  alternate 
locations  within  the  park  system  that  could  fulfill 
tho  Buddlsts*  request, 

it  it  it  it  it  «  ^  it  a  it 

ik)   Prom  Aurle  V,  Kuntz  and  Marie  Kuntz,  lossoos,  dba  The 
Lake  Merced  Company,  requesting  an  extension  and 
renewal  of  their  lease  agreement  for  a  period  of  ton 
years. 

The  Secretary  reported  that  tho  present  lease  has  a 
torm  of  five  years  from  July  1950  to  June  30,  1955 
with  an  option  of  extension  for  a  five-year  period  to 
June  30,  I960, 

Mr,  Kunts  requested  a  renewal  to  Jime  30,  1965*  Com- 
missioners expressed  complete  satisfaction  with  Mr, 
Kuntzts  performance  under  the  present  lease  but  did 
not  consider  a  ton-year  renewal  to  bo  in  the  best 
interests  of  the  City  duo  to  the  future  development 
of  tho  Lake  Merced  area  under  a  Master  Plan, 

Tho  Secretary  also  read  paragraph  12  of  the  present 
agreement  which  the  lessee  had  requested  be  removed 
from  tho  renewal  document,  Tho  Commission  hold  that 
paragraph  12  must  remain  within  tho  lease  agreement. 
It  being  a  basic  condition  of  all  its  leases  of  park 
premises. 

On  motion  of  Commissioner  Pajrr,  seconded  by  Commis- 
sioner Qallaghor,  the  following  resolution  was 
adopted! 

Resolution  No,  Uk'} 


Renewal   of 
Concession 
Aurle  V,  Kuntz 
and  Marie  Kvmtz 
dba  The  Lake 
Merced  Company 


No  hard 
Liquor  per- 
mitted at 
Public  Golf 
Courses, 
Bids   to  be 
Called  for 
At  Lincoln 
Park  Ck)lf  Cs. 


(5) 


RESOLVED  that  this  Commission  does  hereby  approve  and 
award  to  Aurle  V,  Kuntz  and  Marie  Kuntz,  dba  The  Lake 
Merced  Company,  a  renewal  of  the  agreement  covering 
the  concession  at  the  Lake  Merced  tract  for  n  period 
of  five  years  commencing  the  first  day  of  J\ily  1955 
and  ending  on  the  30th  day  of  June  19o0;  the  terms 
and  conditions  of  said  agreement  to  remain  as  set 
forth  in  the  original  contract  dated  May  5#  1950  and 
Jnccrpoiwfco  therein  the  modifications  adopted  by  the 
Commission  under  Resolutions  1302  and  lli.33  ond 
approved  by  tho  Board  of  Supervisors  at  its  meeting 
of  April  5,  195i4.»  Ordinance  No,  8512, 

ih  it  it  it  it  it  it  it  it  it 
Prom  George  Christopher,  President,  Board  of  Super- 
visors, requesting  that  information  be  furnished 
Mr,  Hal  Thompson,  215  West  Portal  Avenue,  regarding 
any  letting  of  future  concessions  for  the  public 
golf  courses  and  inquiring  whether  a  liquor  license 
may  bo  obtained  for  the  cafeteria  concession  at 
Lincoln  Park, 

It  '•as  the  considered  opinion  of  all  members  that 
there  should  be  no  sale  of  hard  liquor  at  public 
golf  courses,  and  at  the  direction  of  President 
Sutter  the  Secretary  was  Instructed  to  make  such 
r\aling  a  condition  of  tho  call  for  bids  on  Lincoln 

Park  concession, 

p  it  It  it  i*  it  it  <»  ■«♦  <> 
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yOMMUNICATIONa   ( Continued) 


Commission 
Dlsspprovos 
Ito.  ParrlBh»8 
Request    to 
Operate  Mobile 
Refroshmont 
Stand  on 
Park 
Proper tlei 


mission  tn\!"?  I'equesting  the  Comml8slon»8  per- 
SaSd  Con^SuSjr'^iflS^  P^J  properties  either  iS   ti.e 
Pool  Pa?S?J!^  aJo?^  '^^'^'   °**  ^^  Pleishhacker 

c!l?lov'''pi^r?/°J^  ^  ^«^*^^  received  from  Mr.  Lee  So 

o^io?Jr  n?  i     "^''^  ^^°  '^^^^  °^«y  L^^d  Corpormon, 
Petition  °J,\'*eetnurant  chain,   protesting  the  oom- 
petltion  which  would  result  from  Mr.  Parrlshts  bSsl- 

thfit   thM^^'^^^^T"  present  and   told  the  Commission 
that   their   operation  was   not  of  a   transient  nature. 
Discussion  revealed  that  additional  protects  froS 
store  owners   in  the  vicinity  had  beek  received. 

2loner^S?T?ri°'^^;u^°"^''  ^^'^'    seconded  by  Commis- 
prejudi^i  ^     '  request  was  disapproved  without 


<>    <*    4>    <»   «    «    i>    <>   <j 


<» 


City  Atty»8 
Opinion 
Scu^t  on 
Small  Park 
Land  Parcel 
Near  St. Mary 
Square 


(7) 


•8 


Prom  Herbert  S.  Babin,  C.P.M.,  Landry  C.  Babin  Co.. 
requesting  the  Commission  to  consldeJ  the  sale  of 

r«?4/«'"?''^?/"^i^  P^'°^^  °^   P^**^  l«"d  located  on 
California  street  east  of  Cfrant  Avenue  and  directly 

The  Secretary  reported  that  the  property  had  never 
been  used  for  park  purposes  and  Mr.  Olrod,  Park 
Suporintendont,  said  it  was  too  small  for  park 
development,  Mr.  Klmbell,  Recreation  Superintendent, 
asked  for  an  opportunity  to  see  the  property  before 
deciding  whether  it  could  be  used  for  recreation 
purposes^ 

On  motion  of  Commissioner  Herz,  seconded  by  Commis- 
sioner Parr,  the  Secretary  was  instructed  to  request 
the  City  Attorney  for  his  written  odvico  and  ruling 
on  the  procedures  to  be  followed  in  the  event  the 
Commission  desires  to  dispose  of  this  land  parcel. 

Letters  of  Information  -  to  be  acknowledged  and/or  filed 
by  the  Secretary: 

(1)  Prom  His  Honor,  the  Mayor,  advising  thPt  approval  of 
the  supplemental  appropriation  requested  in  the 
amount  of  $7500  for  a  Master  Plan  of  the  San  Fran- 
cisco Zoo  has  been  deferred  and  suggesting  the  item 
be  placed  in  the  budget  requests  for  the  coming  year, 

(2)  Prom  Albert  A.  Axelrod,  Attorney  at  Law,  requesting 
information  on  the  concession  contract  at  Kezar 
Stadium  and  advice  when  the  contract  will  expire  and 
when  bids  will  be  called  for* 

(3)  Prom  Joseph  H.  Dyer  Jr.,  Secretary  of  the  Art  Cora- 
mission,  advising  that  the  Mt«  Olympus  statue  matter 
will  be  considered  at  the  first  meeting  of  January 
1955. 

ik)   Prom  Joseph  H.  Dyer  Jr.,  Secretary  of  the  Art  Com- 
mission, advising  that  the  wording  of  the  Win,  Taylor 
Plaque  for  Portsmouth  Square  was  disapproved  by  the 
Art  Coninisslon,  and  recommending  the  new  text. 

(5)  Prom  the  Board  of  Supervisors,  o  copy  of  Pile  No. 
101^.06  an  ordinance  transferring  the  Street  Tree  Plant- 
ing  and  Maintenance  from  the  Recreatior  and  Park 
Department  to  the  jurisdiction  of  the  Department  of 
Public  Works. 

(6)  From  Fred  D.  Meyer,  President,  The  Telegraph  Hill 
Dwellers,  thanking  the  Commission  for  Illuminating  the 
Colt  Tower  during  the  Christmas  Season, 

12/23/5U 
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fff^MIKimiCATIOKS  (Continued) 

(7)  Letters  from  the  following  thnnklng  the  CommlBsion 

for  their  pcaltlve  steps  In  opposing  freewoy  encroach- 
ment In  Ooiden  Oete  Parkt 

(a)  Roy  Plaxnm,  Society  for  Preservation  of  Ooiden 
Oate  park,  100  Upper  Terrace,  San  Francisco 

(b)  Mrs.  Joseph  W.  Roberts,  President,  Vista  Del  Mar 
Onrden  Club,  323-26th  Avenue,  San  Francisco 

(8) 


endorses  the  objectives  and  principles  proposoa  xn 
the  April  195li.  report  of  the  Deportment  of  City  Plan- 
ning regarding  the  park  and  recreation  areas  for  San 
Francisco* 

(9)  Prom  Joseph  P,  McCtualde  Post  No.  120$,  V.P.W., 

roquostlng  Commission  approval  for  the  use  o*  J*^®  ^^ 
Beach  Chalet  for  a  wedding  reception  Janunry  15»lv5?* 
(Investigated  and  approved  ot  the  General  Manager* s 
direction*) 

4|.  -i*  <>  4*  i>  »  o  <»  <»  o 

REfRESENTATIVBS  AND  DELEQATE3 

<>    ->   •{!•    -:V   i>    <>    «   ''"'    i>   ■»» 
FINANCIAL  TRANSACTIONS 

(q)  progress  and/or  Pinal  Payments 


On  motion  of  Commissioner  Hera,  seconded  by  Commis- 
sioner Oallaf^her,  the  following  rosolutlon  was 
adoptodi 
Res.  NoaTUU  Rosolutlon  No.  IJI^ 

m/««  RTTQmVFn  that  for  the  best  Interests  and  proper  con- 
Progress  and/or  ^^J^™'  r^^^^^^^^^^n  ^^d  Park  Department,  the  Con- 
Flnal  payments.,  duct^cf  th^^^^^reation  and^P^^^^^       ^^^^^  ^^^ 

following  progress  and/or  Pinal  paymuntsi 

(1)  LAUREL  HILL  PLAYGROUND  AND  PIRLDHOUSE  -  Cont.  #137, 
Controller's  #3132  - 


To  S  ^  Q  Const,  Co.  -  8th  payment  - 
Period  ending  ll/30/5l| 


$12,881.70 


(2)    LAUREL  HILL  PLAYGROUND  AND  FITiLrHOUSE  -  Cont.   #3033. 
n»tftd  ;L1/12/$2  — 


To  Paul  A.  Ryan  &  John  M.  Lee   -  2nd  Payment 
For  Architectural  Services 


1^.09.38 


(3)    TToo^  MnT.  FIBLDP^^^-^^   '  nnntract   #^0^^,    TV^ted    V20/?3    , 


To  Jerry  ^.  Rlddell  -  lat  Payment 
For  Architectural  Services 


I       721.60 


,C^    nv  <.ALF   BEER  LICENSES  FOR  19^5  FOR  SHARP   PARK  AND 

^5^    2?nS^r^S   g?gg   C/pg    ..m   yVoLN    PARK 

5o  state  Board  of  Equalization 


i  immam^utmamiM^ 


PTWANCIAL  TRANSACTIONS  (Continued) 

(6)  SPECIAL  PATROT.  9RRVICBS  -  \t^rV   "^^^-  '^^^^'^  PISHING^ 

TO  Aaaoolated  Sportsmen  -  6th  P^T^^^'^^P^J^^J  ^""^^ 
12/3lM,eQrned*^$2.59e.OO  of  net  contract  of 

|5»200,00 *       ^^^ 

(9)    WEST  StJNSOT   COMMUNITY  CENTER  LANDSCAPE  WORK, 

Contract  No>   ^5?f   ControJi^rta  No.    316t> 

To  Watkln  and  Slbbald,   2nd  and  final  payment        ,^^^^3 


Completed  11/22/51^ 

4»  <»  iV  «  <»  4»  <>  *  <>  ** 

(b)  Modlflootion  of  Contrnct 

on  motion  of  Commissioner  Oellaghor,  seconded  by 
SomSlsBioner  Herz.  the  following  resolution  was 
adopted: 


^fifi,l^o.l7ii$ 

Modification 

of 
nontract 


Rftg,N0.l7Ufe 

Extension  of 

rime 


Rea,No.l7U7 

Request  for 
Funds _. 


p^onlntlnn  No.    17li5 
RESOLVE,   that  for  the  ^rd^aSk'Se^aJt^entr'tSfcon" 
^oLfr  l^^Srir^^rSbrre^q^Jt^ere^pprive  the 
following  Modification  of  Contract  ^3176, 

(1)   MIRALOMA  LANDSCAPE  -  Contract  #163.   Controller 

Mn<lifioatlon  #1 ^ — "TTTTd" 

To'  Stephen  L.Vlstlca  -  landscape     ejcH>,ateg„de^end 

J^^i^^'iVhV&t  or. ♦    m.oo 

Pftflolutlo"  No.  17)'6 

of  Time* 

HIHAIOMA  LANDSCAPE  -  ^^^^^^ 


^d^^tffira^oi'of  mollfloatlon  of  contract. 
4»  <v  ^^  <^  '■>   <>  '-^  *'  ^*  * 

^y.nt   for  Fund^  seconded  by  Commis- 

2LrerS^ll^.-?:'tSlToIlS  ^esolution  was 

adopted: 

n— •'"♦•-1^"  No.   1 

^T     K««4-   interests   and  proper  con 

RESOLVED,   that  for   the  ^^f  pJ^i^S^pertoent.    the  Con- 
duct  of  the  Rf  ^f  J^J^t^y^requested  to  approve  the 
♦•i^ollor  be  and  is   hereoy  i«h" 
foUowIng  Request  for  Funds: 

(1)  AT.T.OTMENTS 

Appr^npriction  Mother  12,662.00 

(2)  TRANSFERS  ^o: 

prom: 


Appropriation 
Appropriation  hi2-500-79-$ 

1^12-500-79-3  3^     Additional  Cages,  ^^ 

S.F.Zoo  Architectural     ^^^^  ^^^  |       biv^o 

Services  . 

,v  ..  ^>  .*  <v  <>  ^^  ^^   '^  ** 


ffJNANCIAIi  TRANaAOTIONS   (Continuod) 

(e)  Orders  for  Service  or  Work 
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Rea.NoaTlie 

orders  for 
Service  or 
Work 


On  motion  of  Commlselonor  Qrllegher,  seconded  by  Com- 
mlBsioner  Hers,  the  following  resolution  was  ndoptedi 

Resolution  No»17ii-^ 

RESOLVED,  thet  for  the  best  Interests  and  proper  con- 
duct of  the  Recreation  end  Parle  Department,  the  Con- 
troller be  and  Is  hereby  requested  to  approve  the 
following  Orders  for  Service  or  Workt 

(1)  To  ^bbot  A,  Hanks,  Inc.,  Consulting  Engineers,  for 
sheer  tests  on  attnshment  of  terra  cotta  sculpture 
work  to  concrete  wall  surfaces  of  Hamilton  Recreation 
Center,  not  to  exceed.., •» • •  250.00 

(2)  To  Department  of  Public  Works,  building  repair 
for  Undor  Conduit  Installation  at  San  Francisco 

Zoo  (Approprltlon  i^.12-500-79-5) ei»2U0.00 


UMPIKISHTSP  BUSINESS 


(a)  Memorial  Plaque  at  Marina  Green  -  First  Co-axial 
Hftllecptor  Flight 


Memorial 
Plaque , 
Marina  Qre«n 


Kezar  Press 
Box  and 
Broadcasting 

Stpnd 
ftlterations 


California 
Relief  Map 


The  request  of  Mervyn  I,  Sllberborg,  Avlntlon  Com- 
mittoe,  S.  F.  Jr.  Chamber  of  Commerce,  to  install  a 
commemorative  plaque  honoring  the  first  {lig^it  of  a 
co-axial  helicopter  in  the  west,  wns  postponed  to  the 
next  regular  meeting  of  January  13,  1955,  no  represent- 
ative  of  the  request  being  present. 

(b)  press  Box  and  Broadcasting  Stand  Alterations  end 

Addition,  Kezar  Stadium ■ 

Consideration  of  the  request  for  early  action  on  the 
aS^rd  of  contract  for  Kezar  Press  Box  reconstruction 

it  ^^  it  ii  '.'f  i>  i*  <*•  '■*  ^ 

(c)    nalifornia  Relief  Map  ^   ,    ,    ^^^ 

Tho  re,u.at  of  Mr.  Tho..  A;;,Brco...  Chief  .d^lnUtr- 

iSrOonorL  Manager  for  "P»'*  »"*  "'SJ?:"*^"""  "* 
the  next  regular  meeting  January  13,   1955. 

(  n    III  .1  T" ^"°  """"'  ""^"^  Heoraxtlon  ^ent.r 


New  Location 
For  Hayes 
Valley  Recrea- 
tion  Center 


*     4>  4-H«  Plnance  Committee,   Bcp.rd  of  Supor- 
The  request  of  the  Finance  Lomm  J^^j^i^e   a   loca- 

visors,    that   the  Commission  ^J"^^^yR^cj.eotlon  Center 

tlon  for  ^^%PJ°P^,jf  ^^^rregui'r'^tneetlng  of  January 
was   postponed  to   the  nexT^  rutsw* 

13,  1955. 

.^     ♦.   cnftnr  reoortod  that  he  was   currently 
'engS^erin  negftl'"^  with  the  principal  property 
owners.  ^  <^  ^^  <f  <>  «  <><><>* 

J      „• «   cmflil    Bonts  Harbor 
flfln  FrnP^'' SCO's   5;maii  go>  ^>b  a 

"  I     ^  rx     Dor.r     Chairman  of  the  Commission's 

commissioner  Prod  D.   parr,   Chairm         ^   ^^^^^  ^^^^Jie 

Shoreline  and  Small  Boat  in tor  ,^       ^  ^^^ 

had  boon  actively  ?",«JJ°^mont  of   San  Francisco's   Small 
the   expansion  and  improvement  o     ^^^^^^^^  ^^^  commla- 

Bonts  Harbor  in  the  Marina  ^^^^  prepared  ^jj^f^l^l' 

sion  approval  J^"  ^"?i"vidlne   for   the   expansion  of   tho 
pnret   and  Hutchison  pro viaing  ^^^  fifty-one 

ha?bcr  from  its  f  ^f^^city  of^lno  hundred  and  -eventy- 
(251)   fe^''S^\*^%L       He  described  In  detail,   as   shown 
ei^t   (978     ^^'.^^^ drawings,   each  of   the   contemplated 
on  the  onglneerlng  drawlngs,^^^^^   ^^^^  ^  rPr'.?^^' 
iTr^Stterof'aU   interested  parties   includl^n,^^ 


\i 


0NFIKI5HED  BPSINES^  (Continuod) 

gan  Franoiqco»«  Snail  Boats  f?flrbQr  (Continued) 


Re8.No«17li9 

Conaiilsfllon 
Approves 
General  Plan 
Of  Punnett-Parez 
And  Hutchison 
And  J.E.Hayes 
For  Proposed 
Improvement 
Of  S.P's   Small 
Bents  Harbor 


Res. No. 1750 

Mayor,Bd.Supvrs. 
k   Controller 
Requested  Enact 
Legislation  For 
Nov. » 55  Bond 
Issue  For 
Marina  Small 
Boats  Harbor 


San  Fpanclsco^s  elected  and  appointed  officials,  as 
well  as  State  and  Federal  representatives  hnd  hold  an 
organizational  meeting  on  Wednesday,  November?  17  at 
which  time  the  general  plan  had  been  approvedt 

He  stated  that  the  plan  had  been  formally  submitted  to 
the  California  Legislature's  Joint  Interim  Committee  on 
Marine  Affairs  and  Small  Boat  Harbors  and  that  Mr, 
McDevltt,  Commission  Secretary  and  the  secretary  of 
the  Small  Boats  Harbor  Committee,  had  appeared  at  the 
Joint  Interim  Committee's  hearing  In  San  Dlogo  on 
Thursday,  December  16  to  present  a  detailed  report  of 
the  San  Francisco  proposal* 

Commissioner  Parr  stated  that  he  had  explored  the  possi- 
bilities of  Federal  assistance  In  the  small  boats  har* 
bor  development  during  his  visits  to  Washington,  D.C. 
and  It  was  his  considered  opinion  that  Son  Frnnclsco 
must  expect  to  carry  at  least  an  equal  share  of  the 
costs  if  flnnnclnl  aid  is  to  be  obtained  from  either 
State  or  Federal  sources. 

He  reported  thct  since  the  organleatlon  meeting  of 
November  17#  additional  groups  and  individuals  had 
expressed  keen  Interest  In  the  plan  and  had  been  added 
to  the  committee  membership.   On  his  recommendation, 
euid  following  detailed  discussion  of  his  proposals, 
the  following  resolutions  were  unanimously  adopted: 

Resolution  No>17h.9 

On  motion  of  Commissicner  Herz,  seconded  by  Commis- 
sioner Gallagher,  the  following  resolution  was 
adopted: 

WHEREAS  this  Commission  and  previous  boards  have 
recognized  the  urgei^t  need  for  additional  harbor  and 
berthing  occommodations  for  smell  boats  along  San 
Francisco's  shoreline;  and 

WH^T?A3,  at  the  direction  of  this  Comnlssion,  a 
plp.n  for  the  expr.nsion  and  improvement  of  the  San 
Francisco  Small  Boats  Harbor  at  the  Marina  has  been 
prepared  by  Punnett-Parez  and  Hutchison  and  J.  F.  Hayes, 
Consulting  Engineers,  which  will  increase  the  harbor 
facilities  Jrcm  two  hundred  and  fifty-one  (251)  berths 
to  nine  hundred  and  seventy-eight  (978)  berths; 

NOW  THEREFORE  BE  IT  RESOLVED  that  this  Commission 
having  reviewed  the  engineering  plans  as  presented  and 
submitted  on  November  10,  195U»  dees  hereby  approve  in 
principle  the  general  plan  propered  by  Punnett-Pnrez 
and  Hutchison  and  J.  E.  Hayes  together  with  the  esti- 
mates of  cost  for  the  proposed  improvements  totaling 
four  million  six  hundred  and  fifteen  thousand  eight 
hundred  and  seventy-six  dollars  (♦lj.,6l5»876.00)  and 
further  pledges  its  efforts  toward  the  early  accom- 
plishment of  this  general  plan. 

Pftanlution  No. 1750 
on  motion  of  Commissioner  Gallagher,  seconded  by  Com- 
Sssloner  Herz,  the  following  resolution  was  adopted: 

WHEREAS  this  Commission  recognizing,  the  urgent 
need  for  additional  harbor  and  berthing  accommodations 
for  small  boats  along  San  Francisco's  shoreline  and 
having  approved  in  principle  the  general  plan  for  the 
expanflon  and  improvement  of  the  Marina  Small  Boats 
H^?bo?  aS  prepared  nnd  submitted. by  the  consulting 
engineers  J 

NOW  THEREFORE  BE  IT  R'^OLVl©  that  this  Commls- 


,  **:^.^ 


•*3&?^; 
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^vmiaHED  BTJ3INB3.9    (Contlnuod) 
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ffrancl900«<i  amall   Botts  Hnrbor  (Continued) 

slon  doos  hereby  request  the  Mayor,   the  Board  of 
Supervisors   and  the  Contrcllcr  to  f  ^«\''^«^;^^  \l^' 
iSletlon  may  be  necessary  «rvd  '^^If^^f^^J^^.^^f  Lyem- 
tho   electorate   at  the  ?«»^S«'^«r^^iwo  i?llicn  f Ive 
v,««  TOCiC   n   bond  issue   In  the  8\jn  of   two  miliicn  ij.v« 
hS^difd^hous"^  dollars   «^2,5OO,00O.00)    for  the  pur- 

pose  of  matching  funds   from  other  «/'f  <^«5,J°  J^^^?f 
in  the  extension  pnd  Improveinent  of  3an  Pranclscc's 
Marina  Small  Boats  Harbor. 

<»  »  • 


jgo.l7$l 
Bd.Suovrs. 

Adopt  Resolu- 
tlon  requesting 
calif. St, Pk. 
Commtrecomnend 
Legislation 
for  funds  S.R»8 
small  Boats 
Harbor 


Resolution  WclT^l 
on  motion  of  Ccmnlssioner  Hert,    seconded  by  Commls- 
8?onor  Oollr^hcr.   the  following  resolution  was 
adopted! 

WHKRF'^S  this  Coranissirn  recognlf Inc^,  the  urgent 
need  fof^dlflo^nal  harbor  and  berthing  acco^^^^^^^ 

tions   for  small  boats   «J;S?LJ^?/?;'J  p'nSral  plan  for 
and  having  anprcvod  in  principle  the  g®»®*;^smnll 

the  expansion  and  ^'^P^^^^^^^UtLS  by  tho^oi- 
Bcats  Horbor  as   prepored  and  subroitted  oy  ^n 

'  sultin;;  engineers;   and 

WHEREAS  thl.  Co-jl«lon  by  R°»°lf  J^  «?iJf 

bo  submitted   to  the   voters   at  t^^°f  J  matching 
jrds'?rro'S:r     fu^rceri??h^Tevolopment  of  San 
p^nclsco?s  Marina  Small  Boats  Harbor; 

50W  THl^lT^ORE  m  IT  «f  ^^^iJ^^'.r'^JxJe'rSTlors 
Tnisslon  doos   ^^^^^y^Jf^J^olSlion  requesting  the 
to   adopt  an  ^PP^^P^^t^-nJ^lsslon  to  recommend  to  the 
roilfornla   StPte  Park  Commission  to  i  oo   lealslation    . 
CaiiforSla  Legislature   the   abetment  of   leglsl^^  ^^^ 

providing  for  ^J^^PP^^P^^^'^^dred  thousand  dollars 
^ount   of  two  million  five  h^are  ^     movement   of 

Co»«l..ionor  pari;  tJn.ed  the  -*-».^^,*?i!;  Td"" 
Imcus  .upport  of  "»  Pl*"  ^  sutter,  Mr. /unke  was 
at  the  direction  °f  ^'^i^J^'^carberrJ  and/or  McAteor 
VX^rJ^^r^n.  !?^o^roi'S     foregoing  resolution. 
befc?o  the  Board  of  Supervisors. 


I 


m 


(1) 


Res. No, 1751 

Request   for  a 
Supplemental 
Appropriation 
Of  ^14.0, U20. for 
Recreation  Ctr 


n -'H--    appropriation  reported  that 

Mr   i:;;:;^ Herman.   f^Pf  J^^^^ft^e^rosi  cf'p^chaslng 
?^drwoSld  be  -?Sf,J°Je'd°.rtUe  major  recreation 
renirs"--g^cortruiifd  under  the  19U7  Rocreation 
Bond  program.  ^^  ^^^^^. 

?Lre5^aSifag^:r?^eTou^o:rng'^ 

ftdoptod: 

this  Commission,   for  the  t>e«t 

j^A    -  o«/<  Park  Department, 
Recroaticn  and  partc  wuf   ^^   ^^^^^ 


RESOLVE, 
Interests 


that 
taterests  cf   the  "r^f  i^"  r^^thrBoT^dcf  Suporvls- 
^-^TtL^rn?'  X  oj/tra^prove  a  Supple»^n  al 

rp'^cp^t.  ron  -  ?-.rrt.f  xlli7rc;^°tlon  Bond 


Recreation  Ctr.      Apprcpxj-^  Balance  1 

Equipment;    BureVca  J^^PP^f ^pp^priatl^^» 
Valley.Upper  Noe   Fund  to  apprcp    . 
Ana  wlsf'yTton 


12/23/51+ 


« 


261 


hffW  BUSINESS   (Continued) 

[gflH|No.l7$2   (Continued) 

180»566»07     Equipment  •  Eureka  Vnlley 
180.566. 35     Equipment   -  Uppor  Noe 
180.566 #011.     Equipment  -  Hamilton 


$  9»085«00 
8.635.00 

01^0,14.20.00 

For  the  purchase  of  equipment  required  for  tlie 
Eureka  Valley  and  Upper  Noe  Recreation  Centers  and 
Hamilton  Center  and  Swimming  Pool. 
•(»  <t^  <*<!■"»*>  w  *>  «   <v 

I95I1.  Grand  Jury  (2)  195li  Grand  Jury  Report 

^^^^ The  Secretary  Bubmlttod  copies  of  the  195^^  Orand 

Jury  report  pertaining  to  the  services  and  opera- 
tion of  the  Recreation  and  Pork  Department. 


1 


President  Sutter  and  ether  members  commented  that 
the  report  gave  a  clear  and  factual  evaluation  of 
the  Recreation  and  Park  services  and  that  its 
reooramendatlons  would  be  extremely  valuable  to  the 
Commission  in  supporting;  its  alms  to  imP^-^^J^^*^ 
better  the  department's  services  and  operations. 

on  motion  of  Commissioner  Parr,  jec^"^^®^,^^  ^°"''  , 
miasioner  Herz,  a  special  vote  of  appreciation  was 
?^ndered  to  Sr'.  JaLs  Griffith,  Grand  Jury  Com- 
mittee Chairman  and  his  committeemon  Mr.  ^;J;^f^\^^- 
Alberton  and  Mr,  Bahr  Behrend,  and  the  Secretary 
was  instructed  to  acknowledge  receipt  ^^  the  report 
and  express  the  fommiasion's  deep  appreciation. 


San  Francisco   (3) 

HbII  of  Flowers 


(1+) 


Freeways  Affecting 
The  Panhandle  and 
Qclden  Gate  Park 


San  Francisco  Hall  of  Flowers 

Thfl  Commission  then  considered  reactivating  its 
^onSTr"he  establishment  of  a  San  Francisco 
Sil^ of  blowers  and  reviewed  the  problems  con- 
fronted  in  the  previous  proposal  to  erect  a  large 
structure. 

notices  to  all  concorned. 

i^   ij.  i>  i>  <>  "•   <f  i>  «■  « 
Traff icwnys 
Freeways  Aff ectlng^the  Panhandle  and  Golden  Gate 

*      Ar.r^r.-n   H^rs  reoortod  on  the  hearing  that  had 
Commisslonor  «^^%5^JP  pi^nninj^  Commission  on  Thurs- 
beon  held  by  the  ^Ity  Planning     Commissicn  Res- 
day,  December  ^6  at^^f  JSe^iays  affecting  the  Pan- 
olution  #i 7 32  opposing  x    ^      ^^  ^^^^^   ^f 
handle  and  ^^^den  Gate  ParK  w  Director, 

discussion.  He  stated  that  public^   ^^^^^^ 

Sherman  P.  Deckel,  ^^^^fg^i^ay  Engineer,  B.  W. 
Oppermann  and  Asst.  State  High  y^^^^  ^^^  ^^^^^^^ 
Booker  expressed  views  wni en  supp  ^^^ 

ance  of  freeway  ^^^f^P^^^Jf  stressed  the  import- 
President  Suttor  ^'^l^Vi^raate  park  for  the  pub- 
ance  of  P^^^^^J^^^^/^^^t  ^onsideraticn  cf  the 

lic»s  Q^J°y^2'^*^;..V^pia^ing  Commissicn  has  oeen 
problem  by  the  City  Planning 

scheduled  for  February  21|,  l^i?>. 


I 


^  <»>  i>    i'e    ■'<•  ••'■  *''■  ■'•■ 


•J> 


12/23/5U 


TjStntt   I 


m^mmm 


'.  -^    v^ir    t  )-i'S>-^^-*>»     -Tir- 


'^^'sneas:^^^ 


BUS ly ESS   (Continued) 


»pt  .Sutter* 
LqtiRtlo  Perk 


/^DJOURNSI 


(5)   ^nnn^«itng  Sh^v»»^^t   '*Ft,   S^i^^^-^^"   «fc  Afluatic  Park 

Mr,  Barney  Oould  entered  during  the  oo^*"*;^ °^-*5® 
neltlS  Sd  presented  a   sealed  letter  to  the  Soore- 
?lry  Shlch  President  Sutter,  «t  the  close  cf   the 
meetlnK.  directed  be  referred  to  the  J ^^y  Attorney 
^fcSSies  sent  to  all  Commissioners  for  their  infor- 

mation.  .  „  .^  j* 

There  being  no  further  business  to  09«;.  ^°^2«?ina° 
ComJssf on!  President  Sutter  declared  the  meeting 

adjourned  at  kikO   P»M. 

Respectfully  submitted. 

Secretary 


12/23/5U 


■^ 


•■I'llilMMIIilHKHnl,,., 
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INDEX 
RECREATION  AND  PARK  COMMISSION  MINUTES 
JANUARY  THROUGH  DECEMBER  1955 


Date 


Pap:a 


ACCIDENTS 


Res.  1806,  Compromise  Settlement  -  Geo.  p. Harrison's 

claim,  Pleishhacker  Pool  $750. nO. 

Res.  1931,  Compromise  Settlement  -  Susan  Holland's 

claim.  Corona  Hts.,  |2, 500.00. 

Res.  1935,  $356.00  settlement  Jas.  White  accident 

at  Big  Rec. 

Res.  1961^.,  Settlement  $3500.00  claim,  J.  &  Carol 

Lee  Stoutaenberger.  (S.  F.  Zoo) 

Res.  I98I4.,  Controller  requested  approve  Supp.Approp. 

$2856.00  for  settlement  of  claims  to  White,  &Holland. 

For  ACTIVATED  SLUDGE  PLANT  see  SEWAGE  TREATMENT  PLANT 

ADMINISTRATION  BUILDING  (See  McLAREN  LODGE) 

ALAMO  SQUARE,  Hayes,  Pulton,  Scott  and  Steiner  Streets 

Res.  1819  -  Prop.  Bond  Issue,  Irrigation  System 

$21^.,000.00. 
ALICE  CHALMERS  PLAYGROUND,  Brunswick  and  Whittler  Streets 

ALTA  PLAZA,  Jackson  and  Steiner  Streets 

Coram,  complimented  on  attractive  appearance  of  park. 

Res.  1819  Prop.  Bond  Issue  -  $21;, 000. 00  Irrigation 

System. 

Action  postponed  on  Eire  Dept's  request  for  use 

Alta  Plaza  for  new  fire  house. 
ANGELO  J.  ROSSI  PLAYGROUND,  Arguello  Blvd.  and  Edward  St. 

Res. 1836,  Prel.  plans  and  specs,  for  Rossi  Ctr.  % 

Swimming  Pool  approved,  k   payment  of  $5,lB0.00  to 

Arch.  H.  C.  Baumann. 

Art  Comm.  approves  prel.  drawings  Natatorium  and 

Clubhouse. 

Res. 1916,  to  H.C. Baumann,  arch,  services  $5,180.00. 
APTOS  PLAYGROUND,  Aptos  and  Ocean  Avenues 
AQUATIC  PARK,  Foot  of  Van  Ness  Ave. (See  S. P. Maritime  Mus . ) 

Gen.Mgr.  authorized  to  present  developmt.  olans  of 

park  prop,  at  Aquatic  ^k.  to  Maritime  Mus.  Bd. 

Res. 1819,  Prop.  Bond  Issue  -  Pier,  Reinforcement 

and  Facilities  $82,500.00. 

Res. 1819,  Prop.  Pond  Issue  -  Development  $50,000.00. 

Res. 1829  to  Punnett,  Parez  ^  Hutchison,  1st  k   final 

payt.    "!^l4.50.00. 

Res.1814.3  Day   for  Apostleship   of   Sea,    May  l5. 

Res.l8U]4.,  permission  granted  USMCR  to  use  on  kpv,2k» 

Res. 1883  to  Healy-Tlbbits  Co., 1st  V  final  nayt .  $l4.,698. 

Res. 1975  to  Punnett,  Parez  %  Hutchison  $1+50.00. 

Temp,  permit  to  Sr.  Center  to  alter  quarters. 

Res. 1985, Columbus  Day  celebration  granted  for  Oct.  9. 

Res.20014.,  permission  to  Pub.  Util.Comm.to  use  for 

cable  car  turntable. 

Removal  of  SS  Ft.  Sutter  in  hands  of  City  Atty.  - 

(Sup.  Ct.  Trial  11/114-/55) 

Gen.Mgr.  given  authority  to  approve  or  disapprove  use 

of  bldg.  for  Christian  Scientists'  Mtg.  12/2. 

Res. 2081,  approval  lease  ef^reenent.S.F. Senior  Ctr. 

Gen.Mgr.  to  reinvestigate  possibility  of  acquiring 

Eastman  Kodak  Co.  prop,  south  of  Pk. 

Res. 2122  to  Maritime  Mus.  Assn.  -  permission  to 

charge  admission  to  exhibits.  (1  year  ext.) 
ARGONNE  PLAYGROUND,  l8th  Ave.  nr  Geary  Blvd.  k   Anza  St. 

ART  COMMISSION  ^  ^ 

Aoproved:  Upper  Noe  Rec.  Ctr.  V  playground  drawings; 

Jos.  Lee  Playground  wkg.  drawings, 
-more- 


2/10 

32 

6/9 

112 

6/23 

115 

8/11 

135 

8/11 

Ikl 

3/21    1^6 


3/21^    57 


5/26 
6/9 


12/8 


2/21+ 


91 
105 


2/2k         k2 


3/21 

1;5 

3/21 

1+6 

3/21; 

53 

1^/11^ 

60 

1+/1U 

61 

5/18 

86 

8/11 

11^3 

8/11 

11+8 

8/25 

11+9 

9/8 

158 

9/22 

168 

9/22 

168 

11/10 

200 

209 


12/16   222 


37 


aMimmit^e£»i^kMria^^i¥--»'Sikm*^'^«m--:f\>^mj'fii«t-.v^^ 


8/25   151 


10/13   181 


1/13 
2/10 

3/21 

3/21; 
3/2k 

k/ih 

k/ih 
5/3 

6/9 
6/9 

6/9 

6/23 
7/7 


ART  Cpyn^KISSlON  (Continued) 

' disapproved  design  of  North  Beach  Pool;  Rec.  !c  Pk. 

Comm.  to  review  design  Inter, 

Approved:  McLaren  Pk.  Water  Tank,  G.  Gate  Pk.  Bnnd 
Approvea.  ^^^^^^^^^  fxarfleld  Rec.  Ctr.  NatatorliunSc 

Fenestration.   Disapproved:  Civic  Ctr. 

Exhibit  Hall,  Balboa  Ctr.  &  Pool,  Pine 

Lake  development. 
Approved:  Pinal  Wkg.  Drawings,  Laurel  Hill  Pl^T^-^^^^^^f^ 

Bus  Shelter;  Geo.  Turner  Marsh  bronze  plaque, 

Japanese  Tea  Garden;  final  wkg.  drawings, 

N.E.Rec.Ctr.;  revised  prel. drawings,  Balboa 

Pk.  Swimming  Pool  &  Rec.  Ctr. 
^■nr  BAKER'S  BKACH  see  SEA  CLIFF  BKACH.  Beach  and  25th  Ave. 
BALBOA  PARK,  Ocean  and  San  Jose  Avenues 

-    Res.  175 9  to  Jerry  A.Rlddell,  ^•^^^•'i^^^*':^*  f2?;°^S 
Res. 1797  to  Oscar  Presco  &  Sons,  1st  payt.:i^20,7H.3.'^u. 
Res!lBl9, concrete  bleachers  prop,  in  Bond  Issue, 
$250,000.00. 

Res. 1829,  2nd  payt.  to  Oscar  Presco  &  Sons. 
Res. 1832  to  Hyde  Forbes  $1,855.00. 
Res.lBii7  to  0. Presco  %  Sons  -  3rd  payt .$28,221+. 50. 
Res.l8lt9  to  Hyde  Forbes  $1520.00  -  test  borlnp:s. 
Res. 1862  canceling  contr.  to  Reimers  k   Overmlre  - 
^ssiance  identical  contr.  to  F.  H.  Reimers. 
Res. 1867,  time  ext.  Oscar  Presco  V  Sons  (Stables) 
Res  1868  to  Oscar  Presco  k   Sons  -  Increase  fl31»3*^» 
lllA^bB   tS  Oscar  Presco  'c   Sons  "  ^JJ^^^^^f %^VfJ*^J- 
Ses:iB83  to  Oscar  Presco  &  Sons  -^th  payt .$17,235.50. 
Res.lQl6  to  Oscar  Presco  Sc  Sons  -5th  payt  .S13,7B7.3 /'. 
Res  1917  to  Oscar  Presco  ?c  Sons  -  30  day  ext. 
Res. 1930  Squlpmt.for  baseball  f  acimies  .  (Supp.Approp. ) 
Res.1933  action  postponed  on  City  College's  request 
for  use  Soccer  Stadium. 

1     1     .        *• ^4-Vr-TT         rromna       fit.       StudiUm. 

r:s;1969  to  Oscar  Presco  &  ^ons  -final  payt. $15,^05.82.  8/11 
Res. 1969  to  Jerry  A.Rlddell  -  2d  ^  final  $  ^,^60. 2.  »/ll 
Res. 1971  to  J. A. Ridden  -  modification  inc.  $  11+1.^0.  o/ix 
Res. 201+5  Comm. approves  prel.  olans,  specs,  'c  cost 
estimates  for  center  and  pool. 

Res.20l+P  Time  Ext.  Inst.  Portable  Bleachers.  (Soccer) 
Res. 2099  to  F.  H.  Reimers,  ext.  150  days. 
BAY  VIEW  PARK,  End  of  Jamestown  Avenue 

Res. 1865,  Candlestick  Pt.  Sewer  Tunnel  approved. 

BAY  VIEW  PLAYGROmTD,  3rd  and  Armstrong  Streets 
B^NAL  PLAYGROUTTd'  TProposed)  Andover  St.  nr  Cortland  Ave. 
Re!^lBl9,  proposed  Bond  Issue  for  playground  con- 
struction, $50,000.00. 

BIG  REC.  GOT.DEN  GATE  PARK  no„«v,nTi  Vers   to 

R«g  1826.  oermissi^  to  No.  Calif.  Baseball  Mgrs.  zo 

Install  memorial  plaque  honoring  Jas.  Nealon. 

BOARD  OF  FniTC/'TION  ^    ,  ,   ,  .^ 

?Se;  b5  Res.  12^1  &  Bd.  Supvrs.  Res.  13,781+. 

BOARD    OF    SUPERVISORS  wor-ltlme 

Res   1807.    appl.    ext.    admission  charges   at  Maritime 

S^;    to  12/31/55;    Bd. supvrs. requested  re-enact  Sc 
amend  Ord.    8661    of  6/11/5U.  Timits 

Res. 1909,    preservation  of  Yacht  Harbor  within  limits 

Rea!l9iof  iSrrerof  yachting  locations    dependent   upon 
receipt   of   Bd.    of   Supvrs'    funds.  ^^   construct 

Res. 2000   Comm.,    upon  Bd.    Supvrs      «PP^°^^;^;      $1300.00. 
Sm.Boat   Launching  Ramp   adjoining  ^^^^^r*/ OOO   000 
Res. 1581+5. ballot   argument  for  Prop.   C    .$7,000,000 
nr.'nA    T^siift    for   olavKrounds    and  rec,    ctrs. 
R  S^20   irBdVpUVile  N0.13728)    P^^^^        Comm.    to 
accept   gifts    under  $100  without   referral. 


10/13 
10/13 
12/8 

5/3 

3/21 
3/21 


5 
29 

1+6 

53 
55 

63 
61+ 

70 

71+ 
75 
75 

87 

105 
105 

112 

1114- 
132 

11+0 

lUo 
lU 

182 

183 
211 

73 

1+5 
1+5 


3/?l+        51 


11/10       201 


2/10 

6/9 
6/9 
8/25 
9/22 

10/13 


33 
101 
102 

155 
170 
183 
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ROWD  IS3UK 

R«8.  1819  Conun.  unen.  approves  Bond  Issue  for  Rec.  k 
Pk.  Improvements  for  $7,214.8,000.00,  Nov. '55  election. 
Mssting  of  Bond  Screening  Committee  for  1955  Bond 
Issue  -  May  I8. 

Res. 2087,  Oen.Mgr.  authorized  to  reclassify  Eng.Dlv. 
positions  to  expedite  all  Bond  Pd.  Projects.      ^ 
Res. 2107,  Oen.Mgr's  Rept.  on  1955  Bond  Fund,  Prop.  C 
Res. 2109,  Qen.Mgr.  directed  to  obtain  Presidio  land 
for  public  playground. (Near  Lyon  and  Lombard  Sts.) 

Res.  1786.  Comm.  approves  1955-56  Budget  request 

for  ^6Al;5,lB3.00. 

Res.  1814.2,  Comm.  approves  supp.  budget  19^^-bt), 

$91,029.00. 

Pony  Rides  aeleted  from  1955-56  budget. 

Res.  I97I4.,  Supp. Budget  Request  1955-56  $31,675.00. 

Res.  1998,  1956-57  Budget  to  include  $87,000.00  for 

Jr.  Baseball  Diamond  at  North  Beach  P.O. 
BUENA  VISTA  PARK,  Halght  and  Buena  Vista 
C A BR I LLP  PLAYGROimg,  38th  Ave.  nr  Cabrillo  Street 

CAMP  MATHim^  TUOLUyNR  CO. 

Res.  1805,  Dates,  Rates  and  Reservations  -  1955  Season. 

Res.  1832  $200.00  payment  to  Evergreen  Lodge. 

Res.  1814.5  -  1955  agreement  for  Snddle  HorseConcesslon. 

Res.  1869  to  Hetch  Hetchy  Water  5c  Power  Dept.$663.00. 

Art  Comm.  approves  wkg.  drawings  for  bathhouses  and 

camp  office. 

Rea.  1895  Meals,  Evergreen  Lodge  $3, 123. 00. 

Res.  1980, Contract  awarded  to  Covington  &  Wolverton 

$58,555.00  -  bathhouses,  etc. 

Res.  201^7  to  Covington  tc   Wolverton.  Ist  P|y^J^^'^^^-''^* 

Res.  20I4.9  to  Covingtoii  x   Wolveroon,  -.nc.  »^.,.i  » 

Res.  2060,  '55-' 56  Taxes  $791;. 20. 

Res.  2062,  Covington  k   Wolverton,  inc.  «399.10. 

Res.  207I4.,  Covington  k   Wolverton  $26,203.28. 

Res.  2079,  Klec.  inspection  $100.00. 

Res.  2098  to  Covington  k   Wolverton  -3d  payt.$l4,B61.0b. 

Res.    211U,    $1350.00   supp.    aoprop.    for  equipment. 
CAYUGA   PLAYGROUND,    Cayuga   and  Naglee  Streets 
For  CENTRAL  ACTIVITIES   ^T.DG .    see  RECREATIONAL   ARTS   BLDG. 
For  CHANNELIZATION    see   TRAFFIC    CHANNELIZATION 

CHILDREN'S  CAMP  (Outside  of  San  Francisco) 

CHINESE  PLAYGROUND,  Sacramento  and  Stockton  Streets 

Res.  2037,  Fence  Replacement  Chinese  and  Folsom 

playgrounds  ($3,685.00). 

Res.  2058,  Chinese  C.  B.  Assn.  granted  use  of  P.O. 
CHINESE  RECREATION  CEMTER,  Sw  corner  Mason  k   Washington  Sts, 

Preliminary  acceptance  of  Gift  -  Piano  from  H.  Gee. 
CITY  ATTORNl?y 

Ooinlon  917  -  escalator  installation  Un.  Sq.  Garage 

?eqSl?es  lease  modification. (Supervisors'  approval 

not  required.)  w^i**-- 

ODlnion  requested  re  individual  Commissioner  liability 
arising  fr2m  spec,  events  held  on  dept.  properties. 
Res. 1935,  $356.00  settlement  Jas .  White  accident  at 
Big  Rec. 

Res. 1961^,  Comm.  approves  $3.500  claim  settlement,  J. 5: 
Carol  L.  Stoutsenberger. (S.P.  Zoo  accident) 
Removal  of  SS  Ft.  Sutter  from  Aquatic  Park  in  hands 
of  City  Atty.  -  (Sup.Ct.  Trial  ll/lU/55) 
Recommends  changes  in  By-laws  of  S.F.  Senior  Center. 
Present  Pony  Rides  Concession  requires  Bd.Supvrs' 
approval  to  make  legal. 
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8/11 
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HTTY  PLANNINQ 

Sale  of  property  adjoining  St.  Mary's  Square 
conforms  to  Master  Plan, 

niVIC  CHTTER  PLAZA 

Mayor  requests  consideration  of  fountain  Installations.  1/13 

Res.  1772,  authorizing  Dept.  Pub.  Wks .  to  construct 

Exhibit  Hail  under  Plaze  subj.  to  Commission's  rii-^hts. 

Res.  I82I4.,  proposed  agreement  bet.  City  %  Arch.  - 

Eng.  team  for  design  of  Exhibit  Hall. 

Res.  1BI;9  P.  Shepard  $205,314-  -  painting  flagpole. 

Res.  1891  to  P.  Shepard  -  1st  ?c  final  payt.  $205. 3U» 

Res.  1959,  approval  for  Western  Electronics  Show's 

registration  tent. 

Comm.  grants  use  of  plaza  to  Air  Force  Assn. 

Action  on  Underground  Exhibit  Hall  postponed.  Design 

referred  to  Supt.  of  Parks. 

Res. 1991  Arch. -Eng.  Contract  amendment  for  Underground 

Exhibit  Hall  approved. 

Comm.  approves  Girl  Scout  picnics  in  plaza  during 
Nat'l.  Conv.,  Nov.  '55. 

Display  of  Muni  Buses  approved. 

Res.    2071,    permission  to  erect  Registration  Tent  2/'56.U/10 
CIVIL  SERVICE  CO^^ IS SI ON 

Res. 1757,    Non-C.S.    k  exempt  apptmts.    approved, 

I2/9/5I+-I/I3/55. 

Res.  1796,  Non-C.S.  %  exempt  apptmts.  anproved. 

Comi.  asked  to  request  C.S.C.  to  reclassify  two  hostler 

positions,  G.  G.  Pk.   Action  postponed. 

Gen.  Mgr.  authorized  negotiate  with  pony  ^if«  °°^-  ,  ^ 

cesslonaire,  k   request  C.S.Comm.  to  reclassify  hostler 

positions.  u /I -I  /ecr 

Res.  196P,  anproval  non-C.S.  apptmts.  ^:/9-^</ll/3S. 

Res.  2006,  anproval  non-C.S.  V  exempt  appointments, 

«/ll-9/8. 

Res.  2037,  requested  est.  1  position  A-l+OU^i-^^-®^* 

Tl-JU  Lahore?.  ($7,267.00  for  payt.  warres) 

Res.  203R,  requested  classify  Janitress  position  to 

1  cllOU  Janitor  Position  ($1987.50  for  compensation) 

Res.  20ii.6,  non-C.S.  "c   exempt  appointments  9/8-10/13 

ratified. 

Res.  2053,  reclassification  janitress  pos .  to 

Janitor,  and  Sup.  Approp. 

Res.  2073  approval  Non-C.S.  &  exempt  appointments. 

Res.  2097  Non-C.S.  &  exempt  apptmts.  aoproved. 
CLEMENT  TENNIS  COURTS,  30th  Ave.  nr  California  Street 

Res.  1996  to  Malott  k   Peterson-Grundy  i^l,987.00. 

Res.  20U7  to  Malott  k   Peterson-Grundy,  1st  k   final 

payt.  $1,987.00. 

COIT  TWER,  Telegraph  Hill 

rm  T  TJTTnR  OP  INTERNAL  REVENTIE 

COLLECTOR  OF^TNl^.H  ^^^^^^ ^  Harding  k   Sharp  Pk.  Cafes. 

COLUTVIBIA  SQUARE  (Now  Bd.  Education  property) 

CONCESSIONS  A-TD  P^RT^ITS  (Also  see  Lease  ^^^'^^^'J^f  ^^^..^^t 
hes.  1777,  extension  of  seat  cushion  rental  contract 
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1/13 
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116 


13 
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61+ 
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28 

80 


^/26 
8/11 

9/8 

9/22 

9/22 

10/13 

10/13 
11/10 
12/8 

8/25 
10/13 


ii««.  *.>>,  1/27 

to  6/30/58  f^rnnted  B.  P.  Hagan.  ^  ^   ,„ 

Res.  1788,  Jack  Conidl  awarded  contract  ^^^.^;;^«^^/5;)?A  2/IO 

etc.,  Lincoln  Pk.  Golf  Clubhs .  -  5  yr.  pd.  from  3/1/55.  2/10 

Res   1789,  Revocable  Permit  to  Jack  Conidl  2/15-3/1/35 

Lincoln  Pk.  Golf  Clubhs.  Cafeteria. 

Res.  193li,  modification  Tower  Optical  Acrreement. 

Res.  1914+,  Laurence  W.  Sipes  awarded  PJjy^^^^®? /J^^" 

cesslon  lA  G.G.Pk.  k   Fleishhacker  Playfield  7/1/55- 

Res  1«50.  Comm.  nnproves  2  yr.  renewals  coin-operated 
vending  Machines:   Bay  City  Automat  Co.;   Canteen  Ser- 
vice  Inc.:   Automatic  Mds^.  Co. 

BustMgr!  io  negotiate  modification  of  Pony  Rides  Con- 
tract with  L.  W.  Slpe  for  Bd.  Supvrs •  approval. 
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Date 


Catering  to  sell 


nONCESSIONC  AND  PERMITS  (Continued) 

Res.  19^6,  permission  granted  Pac 

western  beer  at   35|?f  a  bottle. 

Jack  Conldi,  lessee,  to  pay  rate  on  vending  machines. 

(Lincoln  Park) 

Legality  of  Pony  Ride  Concsasicn  questioned.   Gen.Mgr. 
to  assist  In  permanent  employment  for  hostlers, 
present  Pony  Rides  Concession  requires  Bd.  Supvra« 
approval  tc  make  legal. 

Res.  20tt2,  requests  Bd.  Supvrs'  Finance  Com.  to 
reconsider  Pony  Rides  Aa;reement  at  Plelshhacker 
Playfld.  %  Children's  P.O.,  O.G.Pk. 

Res'sill  Donald  R.  denary  ^  W.W.Kelly  K^^'-^Jed  revoc- 
able permit  for  mobile  refreshment  stand  et  Sharp  PK. 
CONFKRKMC^.  CONVENTIONS.  CONOR RSSKS 

Res.  1770.  authorizing  attendance  M.a.Funke,  Gon.  Mgr., 
?  S:  L.  Hudson,  Supv.  Malnt.,  Calif.  Conf.  Amer.Inst. 
pk.  Exec,  Carmel  1/23-25/?^^.  ^  ,,   ^   ^  „     „ 
Res.  1771,  authorizing  R.S.Klmbell,  Supt.  Rec, Jfc 
Max  G.  Punke,  Gen.  Mgr.,  to  attend  Cf.lif.  Rec.  Conf., 
Santa  Cruz,  Feb.  13-16,  1955. 

Res.  1978,  Roy  L.  Hudson's  attendance  at  Nat'l  Shade 
Tree  Conference  authorized.  ( Santa  Barbara,  Aug.l-i).) 
Res.  19tt2,  J.  P.  Lang's  attendance  at  Nat'l  Rec.  Assn., 
Denver,  Colorado,  9/27-10/1,  authorized. 
Res.  2003  -  Conf.  Amer,  Inst.  Pk.  Exec.  -  Louisville, 
Kentucky.  9/18-23.  1955-   Gen. Mgr.  to  f ^iK^^J^.^^i^- 
gate  -  Comn.  recommends  Julius  Girod.  Supt.  of  Psrks. 
Res.  2016  authorizing  Comm.  Secty's  attendance  Shore- 
line Planning  Assn.,  Long  Beach  10/' 5'^. 

CONTRACTS  -  GENERAL 

rI77  181^,  Contr.  award  Valott  k   Peterson -Grundy  - 

resurfacing  courts  $5,277.00. 

CONTROLL^  ,  ^   ^         ^     ,    . 
pT^sted  approve:   Res.  1761,  request  for  funds. 

Res.  1762,  approval  temp,  emoloyments . 

Res.  1773.  requested  approve  Supp.  Approp, 

for  payt.  Temp  Salaries  -  Rec.  Units,  bal. 

Rea   177k.  requested  approve  Supp.  Approp.  . -- ,^ . ^ - 

f?om  iAa^^rSp?iated   reSWes    to  meet   F^uid   ^«^i°l^«- 

Res.  1^7?,  requested  eoprove  Supp.  Appros.  $33,000.00 

from  TTnapJroprlated  Bal.  •k7  Rec.  Bond  Fund  for 

Balboa  Pk.  and  Hamilton  Ctr. 

Res.  1781,  requested  anprove  Allotments  »c  Transfers. 

Res.  1787  Req.  for  $5,000  Supp.  approp.  for  a  study 

of  S.  F.  Small  Boats  Harbor  Expansion. 

Res.  1799.  Req.  for  funds  -  allotments. 

Res.    1801+,    Req.    for  Supp.  Approp.    of   $10,000.00   to 

meet  expenses   through  6/30/55. 

Res.    l8lii,    Req.    for   funds. 

Res   1830  to  Wm.  Merchant  -  Contract  modification 

increases  -  Miralona  $10.00,  North  Beach  $750.91. 

Res.  1833,  requested  approve  Request  for  Funds. 

Res.  1838,  request  for  supp.  approp.  f^ ']}\'J^ ,^1^11 

retroactive   ws^es   to  Sup.    Ct.    litigants .  (ActlonUl?5U5) 

Res.      8I4.I,    Request   for   supp.    approp.    $1,100.00   payt. 

employees   auto   allowance   19514.-55. 

Res.    1850   -  Requested  approve:    Req.    f^  funds. 

7,      1851   -  "      •    Temp.    Employments. 

Res.    i860,    Supp.    Approp.    $10,000.00   for  materials 

and  supplies.  ^    ,   -        w„t      n  o/sq-i 

Res.    1878,    Supp.    Approp.    requested   for  bal.    llscai 

year  1951^-1955  $9,000.00. 

Res.  1886  Requested  anprove  Release  of  Reserve  Funds. 

llVnel^l  l7/ro.l?^^el:    l^^i^/^^P,  --^,°^?^-,ri895 
Perm.    Sal.   Approp.;      Res.    Wk  to  Transfers;      Res. 1895, 

Orders    for  S.    or  Wk. 

Res. 1896  Supp.   Approps.,    $3,600.00  .nd  t4^^M/c;5 

Res.    1915,    Non   C.    S.    k   exempt   apptmts.,    2/10-b/V/^>» 

iZMllt  Zr^.irnls.    1919  Rs,.   for  Funds   -   tr.nsTer, 

&  allotments;  Res.  1920,  Serv.  Orders,  Wk. Orders. 

-more  - 
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nONTROLL^-R  (Continued) 

Res.  I9I4.O,  request  that  unencumbered  balances  be 

carried  forward  to  1955-'^6, 

Res.  191^.1,  requests  approval  temp,  employments 

from  Perm.  Salary  Approps. 

Requested  to  approve:   Res.  1972,  Funds  Request; 

Res.  1973,  Salary  Appropriations. 

Requested  approve:  Res.  19«l|  -  Suppl.Approp.  ^2856.00 

for  settlement  of  claims  to  White,  and  Holland. 

Res.  1995  -  Requested  approve  Funds  Request, 

Requested  approve: 

Res.  2010  -  Requests  for  Funds 
♦*   2011  -  Warrants  for  Window  Breakage 
"   2012  -  Temp.  Employments 

"   2013  -  Encumbrance  Request,  Ever^.reen  Ldg., 
Gump  Mather  meals  $l650.00. 
Requested  approve  Res.  2019  for  ^52, $00. 00  -  supp. 
aoprop.  for  Upper  Noe  P.O.  %  Fldhs. 
Res. 2029,  Allotments;  and  Orders  for  Serv.  or  Wk., 
Res.  2030. 

Res.  2031  Warrants  for  window  breakage. 
Res.  2050  Approval  requested  temp,  employments  from 
Perm.  Snlary  approp. 

Res.  2056,  Sup.  Approp.  request  -  |;R,n00.00  for 
automotive  materials  'c   s\ipplies. 
Res.  2063,  Requests  for  Funds. 

Res.  2076,  Requested  to  pay  Prop.  D«mpge  claims. 
Rts.  2077,  Requests  for  Funds. 


Date   Page 


8/11 
8/25 


^■or 


Res.  2078,  Appl.  requested  on  use  of  funds 

temp,  employees. 

Requested  approve  Res.  2101,  allotment  requests 

1700.00,  and  appropriations  for  Temp.  Employments, 

Res.  2102. 

Requested  approve  Res. 2103,  window  breakage 

warrants  $55.16. 

Res.  2120  Payt.  property  damage  claims  ^rn.o*:f. 

Res.  2121,  Request  for  Funds, 
CORONA  HEICxmS  GROUNDS  (Nr  Peixotto  Playground) 
Res.  1797A,  to  C  J.  Collins,  ext.  26  days. 

Res.  1832  to  Real  Estate  Dent.  $300.00. 
CORPORATION  YARD,  South  Drive  nr  3rd  Ave.,  G.  G.  Park 

Res.  1819  Prop.  Bond  Issue  -  Replacenent  of  present 

main  yard  $200,000.00. 
now  HOTT.OW  PLAYGROimD,  Off  Baker  bet.  Filbert  %  Greenwich 
CROCKER -AMAZON,  Geneva  Ave.  h   Moscow  St. 
CRYSTAL  PLTINGE,  775  Lombard  Street 

Res.  1929,  approval  payt.  of  ^^^^1^,1^^^^^^%'^.^).. 

Res.  19k6   lease  R.  A.  ^^^^l^^'ljj}3/^^'^^^^^^^* 
Rental  $17,500.00,  Repairs  f.2,500.00. 

DKPARTV^^INT  OF  PUBLIC  HEALTH 

Res.  1920  Wk.  0.  Fiscal  Year  1955-'56. 

DEPARTMENT  OF  PUBLIC  WORKS 

Res.  1816,  Comm.  abandons  plans  for  Rec.  Development 
of  Pub.  Wks'  property  on  Phelps  St. 

Res.  18^0,  request  for  Supp.  ^PP^^?  V  J^^^^'J^  ^°'* 

Dept.  Pub.  Wks.  to  perform  work  for  this  dept. 

Res.  1920  to  Dept.  Pub.  Wks.,  Wk.  Orders,  Fiscal  Yr. 

1955_.56.    (Items   1,    2,    8) 

Res.    2023,    permission   to  install    sewer   line   urier 

Glen  park  Day    Camp. 
DIAMOND  HEIGHTS. So. of  Por tola   Dr.A:east   of   0' Shaug;inessyHlvd. 

Res.    1-19,    prop.    Bond  Issue  $25,000.00  for  land.  3/21 

DISASTER^CORPS^^^^  ^^^^    ^^^^^^^   ,^^^  ^^^^^  ^^^,,,,,,    3/^3.    ,/,o 

DOLORES  STREET  (Center  Strip)  „v4«r,  <;rr<,t-Ani 
fies.  IHl^  -  Prop.  Bond  Issue,  Irrigation  System 

$10,000.00. 
DOUGLASS  PLAYGROUND,  ?6th  and  Dou-^Aass  Streets 
DRA^fA  CENTER,  2I4.35  Sacramento  Street 
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Data 
3/21 


pTTqioCl^  pARK»   "Duboce  and  St«ln«r  Street 

— -^  Rea.  l'~19,  Proposed  *^ond  Issue  for  construction  of 
playground,  $100,000.00. 

^■r.73-?0Lg:  R?'CT^'i:ATION  ^ AGILITY.  Adjacent  to  Helen  Wills 

Playground,  Broadway  and  Larkin  Street 

Res.  1^9,  proposed  bond  Issue  for  enlart^ement  of 
Helen  Wills  Playground,  $330,000.00. 

gTJR3KA  VALLEY  PLAY:>R0ITND,  l^th  and  Collingwood  Sts. 
Res.  1758  to  Martlnelll  Constr.  Co.,  2nd  oayt. 
♦11,707.14.7. 

Res.  1792,  floodlighting  agreement  with  P.  T.  Se  T. 
at  P.  Q.  4  E.  Go's  for  E.  V.  Playground.  (Prop,  of 
Pub.  Util.  Comm.) 

Res.  1797  to  Martlnelll  Const.  Co.,  3d  Payt. $^1^,2^^.36.  ?/10 
Res.  l'^29  to  Martlnelll  Const.  Co.,  i^-th  pay 1 420,326.06.  3/^ 
Res.  1«U7  to  Martlnelll  Const.  Co.,  5th  "   $14.1^.  07.  ^m 
Res.  Ifl6fl  to  Martlnelll  Const.  Co.  Increase,*  3,0  3^.47.  5/3 
Res.  I^ft3  to  Martlnelll  Const.  Co.. 6th  P«y  ^  .fiv0,019.^.  5/18 
Res.  1918  to  Martlnelll  Const.  Co.,Inc  ease,f  i;01.0S.  o/v 
Res.  1937  to  Martlnelll  Const.  Co. ,7th  payt  .$33»207.05.  b/2\ 
Res.  1939. Increase  of  ftl4i2.58  to  Martlnelll  contr.     b/23 
Res.  1969  to  Martlnelll  Const. Co. .Bth  ^^y^ •^27.^23.02.  8/11 
Res.  1971  to  Martlnelll  Const  .Co.  .ModlflcationfUOB.)^';.  B/11 
Res.  1993  to  Martlnelll  ^^^^'^'Co., Increase  |l6U.^3.    ^/^^ 
Res.  2007  to  Martlnelll  ^onst  .Co. ,10th  oayOaO. 21 9.17.   V" 
Res.  201^7  to  Martlnelll  Const. Co.  .11th  V^J^f»^^'l}*   }%\^ 
Res.  2060  to  Martlnelll  Const .Co. ,9thpayt.$17,901.5U.  10/27 
p««  P07^   Time  ^.xt,    to  wartlnelll  Const.  Co.  }V/a 

III:    I698  to  SartlAelll  Const  .Co.  .12th payt.|19.m^.5S .  12/8 

Res.  2118  to  Martlnelll  Const. Co. .Increases:  $129.99, 

$76,144.  and  $265.00. 

Res.  2119to  Martlnelll  Cons t.Co. ,$5»062.03. 
KXCELSIOR  PLAYGROUND.  Russia  and  Madrid  Sts. 
Res.  1975  to  Colan  Htg.  &  Sheet  Metal  Co.. $975- 00. 

Res.  2060  Payt  to  Colan  Htg.  k   S.M.Co..  $975.00. 
EXHIBIT  AND  EXPOSITION  3LDG^.  Golden  Gate  farh. 

FAIRMOITNT  PARK,  Falrmount  and  San  Mlc,uel 

VT.PT.<^mT ACKER  PLAYFIT^,  Great  Highway  and  Slo.  t  Blvd. 

Res.  1^85,  Castlnc^s  $316. 16  and  $2^'l|.70. 

Res.  1975  to  Municipal  Railway  $500.00.      ^  „,  , 

py^ToxmArTTVP  POOT.  AND  BUILDING.  Or.  Highway  *  ^loat  Blvd. 

Res.  17^8  to  San  Jose  Steel  Co.,  Ist  ^  final  $1,729.00.  1/13 
Res.  1785  Comm.  rejects  ell  bids  for  bathhouse  roof 

Res!^ie06. Compromise  Settlement  -  G.P.Harrlson' . 
claim,  Fleishhacker  Pool  $750.00. 

Res.  1819. proposed  Bond  Issue  -  Ht^-^i^"^/^^''^^^-'"' 
Res.  I8I4.9  to  Wm.  J.  Anderson  Rfg.Co.  $1572.00. 
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1/27 


2/10 
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salt  W«ter  Intake  Line  $1^5,000.00.       ^    ^   ^^  :>  ^  -^      ^/?l 

n-m  RiiTiAtln  Jr.  OlT.  Meet  July  2^3*  '^/^^ 
Comm.  approves  Call-Bulletin  jr.  wxj.         j 


6/23 

6/23 
8/11 

8/11 


Res. 1938, Time  ext.  to  Wm.  Anderson  Rfg.Co. 

Res. 1938, Time  ext.  to  Soule  Steel  Co. 

Res. 1969  to  Soule  Steel  Co.  Final  payt.  $659.00. 

Res. 1969  to  Cantor  %  Coull.  1st  payt  ^36,270.00. 

Res.  1971.  to  cantor  'c   Coull,  Increases:  $366.^^0, 

leI!-197irwS:S!;nderson  Rfg.Co.    -    !-•    ^1^0.00. 

Res.    1975    to   C.R.Relchel   Eng.Co.    -   »l'^^i;^^; 

Res.    1992    to   Cantor   ^   Coull    -   2nd  payt.    $3,710.31 

Rec.   Ctr.    for  Handicapped  thanks   dept.    for  co-operatlor.  ^^^ 

with  summer   camp.  ,    ^   . -,      t  »i    -700  no    Q/8 

Res.    2007   to  wm.    J.Anderson  f^-^^;'!'  tl^l   l^Ioi        9/22 

Res.    2027 to   C.R.Relchel   Eng.Co., 1st   iflnal   ^I'^^l-^^-      l^/ 

Res.  20U7  to  cantor^.  ^.^_^h' '.T.i^lH'   ||sroi?      10^1 
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Res.    201;7    to  Harry   E.    Squire  ,1st iflna 
Res.    20ll«  Time    3xt.    to  Cantor   and   Coull 
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FOLSOW  PLAYGROUND,  21at  and  Folsom  Streets 

Res.  2037,  fence  replacement  Chinese  «c  Folsom 
Playgrounds,  |'-3»685.00. 
FRANKLIN  SQUARE,  Bryant  and  l6th  Street 

FRKEWA.YS 

To  Kalon  Club  k   Calif.  Spring  Blossom  k   Wild  Flower 
Assn.  oppose  (3.  0.  Pk.  Freeways. 

Rept.  on  Freeways,  0.  0.  Pk.  -  support  from  organiz- 
ations; ratg.  with  Dlv.  of  Highways  fc   Dlr.  Pub.  Wks . 

Calif.  Inst,  of  Park  Executives  approved  res. 
opposln/?  G.  0,  park  Preewnys. 

Organizations  opposing  freeways  within  Golden  Gate  Pk. 

Res.lBOS  Comm.  requests  S.F.  Legls.  Comm.  to  support 

Assembly  Bill  29)4.3  -  Freeways. 

Letters  from  organizations  re  opposition  to  freeways. 

Opposition  letters  to  G.G.  Pk.  freeways. 

City  Planning  mtg.  3/10/55. 

Opposition  letters  to  G.G.  Pk.  freeways. 

Res.  1856  Comm.  Herz  &  Gen.  Mgr.  appointed  official 

representatives  in  Freeway  Matters  affecting  dept. 

Organizations  endorse  Cornisslon' s  stand  against 

G.  G.  Pk.  freeways. 

Gen.    Mgr.    k  Comm.    Herz    to   attend  5/i+/55   City  Planning 

mtg. 

City  Planning  Comm.  hearing  May  12,  1955 • 

Gen.  Mgr's  rept.  on  G.  G.  Pk.  Freeways. 

Comm.  decides  to  consider  exclusion  of  freeways  In 

G.  G.  Park  at  appropriate  time. 

Res.  1911  provlslonel  approval  of  St.  Highway  request 

for  G.  G.  Pk.  borln 'S  for  subsurface  route. 

Comment  decrylnc;  Freeways  across  parks.   Lg.  Calif. 

Cities  Res.  adopted  anialnst  encroachment.    State 

Legislature  plans  hearings. 

Progress  Rept,  A.  I.  Pk.  Exec,  adopts  res.  opposing 

freeways  In  nubile  narks. 
FULTON  PL''^YGROITND,  27th  Ave.  V  Fulton  Street 
F^ffJSTON  PLAYGROUND,  Buchanan  and  Chestnut  Streets 
Res.  1H1<5,  t>roposed  Bond  Issue  for  Concrete  Bleachers, 

1165,000.00. 

Res.  185b,  Comm.  awards  contract  for  Safety  Installa- 
tions on  Floodllghtln'^  Towers  -  $6,114.3.00  to  Wm.  M. 

Mcintosh  &  Son. 

Res.  1937  to  Wm.  Mcintosh  &  Son,  1st  payt.  $2,660.85. 

Res.  1969  to  Wm.  Mcintosh  k   Son,  2nd  %  final  payts. 

$2,867.85  and  $6ll|..30. 
GARFIELD  SQUARE,  25th  and  Harrison  Streets 

Res.  I832  to  Hyde  Forbes  $1,855.00. 

Res.  I92I4.  -  approval  Wm.  G.  Merchant's  prel.  plans 

Garfield  Ctr.  k   Pool. 

Res.  1963,  Mission  St.  Mr<rchants  permitted  to  stage 

carnival  . 

Res.    202ii,    Comm.    approves    change   -   use   Garfield  Sq. 

Oct.    11-16.    (Mission  Merchants) 

GIFTS 

Res.  1811,  $3,^00  legacy  from  Grace  R.  Anderson  for 

Flelshhacker  Zoo. 

Res.  1881  -  $14., 000  gift  from  The  Guardsmen  for 

Silver  Tree  Day  Camp. 

Res.  1908,  approval  V.'.O.  $250,  Kern  Co.  oil  lease, 

from  Fuhrman  Bequest. 

Res.  1913,  gift  of  baby  elephant  for  Zoo  from  S.F. 

News'  contributions. 

Lewis  Bequest  to  be  considered  H/ll/55. 

Funds  received  fro'-^  oil  lease,  Fuhrman  Bequest. 

Res. 2002,  Comn.  requests  Bd.  Supvrs  to  approve  Ord. 

enabling  accentance  and  deposit  of  funds  amounting 

to  less  than  $100  In  City  Treasury.  ^ 

Res. 2052,  Comm.  accepts  gift  from  Frank  Ellis  for  v20. 

Res. 2108  acceptance  of  rrlfts  for  Rec.  Ctrs. 
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QILMAN  ?LAYr,ROUNT),  Gllraau  ari'i  Griffith  Streets 

GL^J  PARK  PLAYOROrmP,  Chenery  and  KiK  Sta.  (Also  see 
'     Sliver  Tree  damp) 

GOLDEN  GATE  PARK  AND  PAMHANDL^ 

"     Preservfitlon  of  Panhnndl©  urf;ed.  1/13 

Comm.  reaffirms  approval  of  Memorial  Plaque  In 
Japanese  Tea  Garden  for  originator,  Geo.  Turner  ^*arsh. 
Gen.Mgr.  to  proceed  after  Art  Comra.  epproves.  1/27 

Res.lBOO  to  l^itton  Asbestos  ^  Supply  -  Conservatory 
Boiler  Repairs  $123.00.  2/10 

Res.l802,  Comm.  approves  prel.  plans  E. Stove  H.,  Golden 
Gate  Pk.  Conservatory,  and  architectural  payment.       2/10 

Res,  l8l7,  funds  requested  from  de  Young  Museiim  & 
Acad. of  Sciences  for  conduit  installations.   Otherwise 
$3070  contr.  to  F.  Johnson  Slec.  Co.  to  be  awarded. 
(Police,  Fire  and  Telephone  Circuits)  2/2I4. 

Res.  1819,  Proposed  Bond  Issue  $114.0,000.00  -  Tennis 
Bowline,,  Handball  Clubhouse.  3/21 

Res.  IB19,  Prop.  Bond  Issue  $600,000.00  -  Irrigation 
System  $500,000,  Panhandle  Redevelopment  #100,000,      3/21 

Res,  1827,  Girl  Scout  floral  emblem  approved;  Nov.  ♦55.   3/214- 

Res.  1837,  Comm.  approves  final  plans  for  East  Stove 

Hs.,  G.G.  Pk.  Conservo  tory.  3/2I4. 

Res.  I8I4.7  to  Master  'c   Hurd  ?e  R.  N.  Pollack,  $1,152.00- 

Q.  G,  Pk.  Conservatory.  h/'^M- 

Res.  1875  construction  of  K.  Stove  Hs.  at  Conservatory, 

H.  B.  Nllson  $15,162.00.  5/3 

Res.  1883  to  Fred  Johnson  Elec.  Co.  1st  p6yt.$2,UR6,70.  5/18 

Res.  1881;  to  Fred  Johnson  Hlec.  Co.  Increase  '^1214.. 56.    5/l8 

Comm.  approves  Call-Bulletin  Jr.  Tennis  event, 8/1.      5/26 

Res.  1916  to  ^r-^d  Johnson  Flee.  Co,  $707.86.  6/9 

Rec.  for  Blind  Inc.  i;5rnnted  use  Bercut  Fault.  Field.    8/11 

Res.  1981.  Painting  of  Conservatoiy  awarded  Manor 

Painters  $8,214.8.00. 

Res.  1989,  Univ.  of  S.F.  Centennial  Floral  Design 

approved.  (Conservatory  Dell) 

Res.  1990,  Comm.  approves  Floral  Display  of  Lions 

Int'l.  Emblem.  June  1957,  provided  funds  available. 

Res.  1999  to  Michael  Murphy,  contract  award  G.  G.  Pk. 

drainage,  Alvord  Lake,  $2,600.00. 

Conservatory  -  1st  payt.  H.  B.  Nielsen  $5,795.23. 

(Resolution  2007) 

Res.  2017,  contr.  award  to  Anchor  Rfg.  Co.  for  rec. 

and  pk.  properties  $2,997.00. 

Res.  203I4.,  Comm.  grants  permission  on  experimental 

basis  for  two  Sundays  and  Shrine  game  for  automobile 

parking  in  Panhandle,  under  Police  supervision. 

Contr.  award  deferred  -  Sand  Separator,  Murphy  Dutch 

Windmill. 

Res,  20I4.O  C.  J.  Collins  aw-rded  contract  for  sand 

separator  Installation  at  Murphy  Dutch  Windmill $6, 514-3.  10/6 

Police  Dept.  to  direct  football  season  sutomcblle 
parking  in  Panhandle. 

Res,  2014.8  to  Hwd.  B.  Nilsen,  ext.  60  days  -  Conserva- 
tory B,  Stove  Hs» 

Res.  20I4.9  to  Michael  Murphy  Jr.  -  Alvord  Lake  dreinage 
-  Increase  $l60.00. 
Pedestrian  1 Ines  to  be  painted  on  South  k   Main  Drives. 

Res.  2070,  -grants  Floral  Plaque,  P.T.A.  Convention. 

Res.  2075  Time  Extension  to  Manor  Painters, 

Res.  2079  Resurfacing  tennis  courts  $1,514-5.00. 

Res.  2090  Contract  modification.  Conservatory  glass 

replacement  $14.20,00. 

Res.  209I4.,  Comm.  approves  floral  design  for  Nat'l. 

Assn.  Adv.  Colored  People,  6/2^-7/1/56,  12/8 

United  Crusade  requests  floral  display  in  Oct.  1956.    12/8 

Res.  2098,  1st  %  final  payt.  to  M.  Murohy  Jr. $2760, 00.  12/8 

Res.  2098  to  Hwd.  B.  Nilsen,  2nd  nayt.  $3,14.11.19.      12/8 

Res.  2098  to  Manor  Painters  -  1st  payt.  $l4.,676.Ij.O.     12/8 

Res.  2123,  Contr.  award  to  Arras  Bros.  $2c>96,  E. Stove 

Hs,  Conservatory,  12/20 
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GOLDEN   GATE  PARK   BAND  AND   RAND  CONCOURSK 

"  Ros.    1758   to  R.   Wurray,    6th  payt.    $3,562. 31» 

Parmlsslon  granted  Rabbi   M,    Goldatflln  to  use 

Concourse,  May  1,  1955,  10  a.m.  -  12  noon. 

Permission  grtnted  Robert   Etnmett   Day  Committee  for 

Concourse  exercises.  Mar.  6,  1955. 

Gen.  Mgr.  approves  Brotherhood  Week,  2/27 at  Concourse. 

Res.  nBk   Comm.  authorizes  concerts  2/22  k   5/30/55. 

Res.  1797  to  R.  Murray,  7th  payt.  $1,995.00. 

Res.  1H29,  6th  payt.  to  R.  Murray  $2,3^8.00. 

Res.  181;7,  ^th  payt.  to  R.  Murray  #1.856.25. 

Res.  1863,  10th  payt.  to  R.  Murray  |l,909.60. 

Res,  1900,  Comm.  authorizes  1955-56  contract  with 

R.  Murray  1:32,770.00. 

Res.  l^lb,    11th  payt.  to  R.   Murray  |3,266.00. 

Res.  1937,  Pinal  Payt.  to  R.  Murray  |l, 75^.35. 

Res.  1969  to  R.  Murray,  1st  payt.  $3,14.36.00. 

Re-..  2007  to  R.  Murray,  2nd  payt.  52,269.00. 

Res.  20I4.7  to  R.  Murray,  3rd  payt.  ^3,006.86. 

Concert  of  11/27  to  feature  "Jackie"  organization. 

Res.  207k  to  R.  Murray,  i4.th  payt.{3,k26.00. 

Res.  2098  to  R.  Murray,  5th  payt. $1,860. 00. 

GOLDEN  GATF  ^ARK  OOLF  COURSE 
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Request  for  reduction  in  Father  and  Son  Toiu?naments , 
GOLD'^  GATF  PARK  ST/DIITM 

Res.  17911,  permission  granted  Caledonian  Club  to  use 
Polo  Stadium  5/29/55. 

Res.  1803,  Comm.  approves  agreement  renewal  with  Polo 
Clubs  for  stadium  3/20/5^  through  11/6/55. 
Permission  granted  No.  Calif.  7/hippet  Racing  Assn.  to 
race  whippets  for  1  yr.  pd. 
Request  for  Mid-Week  Play  on  Polo  Field  referred  to  G.Ni.  k/lk 
GRAND  JURY 

GRAND  VIEW  PARK,  Morage  and  li|.th  Ave. 
GRATTAN  PLAYuHCUTND,  Stanyan  and  Rivoli  Sts. 
GRKkT   HIGHWAY  (Along  Ocean  Beach) 

Res.  1791  permit  to  U.  S.  Navy  to  use  Upper  Or.  Highway 
throvigh  6/30/6O.  2/10 

Res.  1793  Water  Dept.  granted  penniasion  to  remove 
5,000  cu.  yds.  sand  from  Gr.  H.  sidewalk.  2/10 

Res.  1819  Prop.  Bond  Issue  -  Irrigation  System  $50,000.  3/21 
HALL  0^  FLOWKRS  (Strybing  Arboretum,  G.  G.  Park) 

Res.  I76I4.  -  Location,  size  and  purpose  determined. 

Res.  176kA  -  Ch.  Adm.  Officer  V  Bd.  Supvrs  requested 

include  in  1955  S.P.  Co.  Fair  Budget  (Flower  Shows), 

$7,000  for  arch,  services. 

Gen.Mcrr.  to  rept.  on  Calif.  Acad,  of  Sciences'  request 

that  Alice  "Eastwood  Botany  Hall  be  located  in  Hall  of 

Flowers. 

Chief  Adm.  Officer  approves  f.7,000  item  for  prel.  plana 

for  Hail  of  ^'lowers. 

Appleton  %  Wolfard  received  agreemt.for  arch,  services. 

HAMILTON  PLAYGROUND,  Geary  and  Scott  Sts. 

Res.  1758  to  M  5c  K  Corp.,  6th  payt.  $63,591.27. 
Res.  1759  to  M  &  K  Corp.,  increase  ^3,OB2.53»   $25.00, 
$3,186.70.  ,   ,  ^ 

Res. 1795  Prel.  murals  approved.  M  %  K  Corp.  to  Include 
services  M.  Erckeni rack. (Recommended  by  Arch.) 
Res.  1797  to  M  4  K  Corp.,  7th  payt.  ^'25, 506.00. 

K  Corp.,  Hth  payt.  $35,707.50. 
K  Corp.,  9th  ppyt.  056,169.21. 
increase  ^560.38. 
10th  payt.  $32,587.20. 
increase 
increase 
11th  prog 
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Slk8.65. 
^00. 67. 
.  payt. $26, 351.10. 


Res.  1938  Time  Ext.  V  %  K  Corp. 
Res.  1939  increase  $200.85  to  M  'fc  K  Corp. 
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HAWTLTON   PLAYrrROirND   (Continued) 

Postponing  namln,!?  of  new  gymnaalxun  in  honor   of   late 


¥rs.    Hortense   **cClanahan  Thomas. 

Res.    1969   to  V  ^  K  Corp.    -   l?th  oayt.    ^^27,122.76. 

to  W   ^  K  Corp.    -   Increase   ^l;,02l4..26» 

orc^anlzed   to   crlve  volunteer  assistance. 

to   M   ^  K   Corp.    -   Inc.    ^21, 7k' 
2007   to   M   ?c  K   Corp.    -   13th  peyt.    $l6,53t5.2tt. 

to  M  i  K  Corp.    -   Inc.    $i|l6.63  k  $121. U9. 

to  Bd.    Educ.    on   rental  basis.      To   be    open  to 


Res.  197"! 
ComTTilttee 
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Res . 

Res.  2009 
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public  at  night. 
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Res.  2060  -  To  M  ^  K  Corp.  l^th  payt.  #8,14.98.36. 

Res,  2091  authorizes  acceptance  of  center  and  pool, 

and  final  oayt.  to  M  'V:  K  Corp. 

Res.  2098  to  M  ^  K  Corp.-  15th  k   final  $55,526.51. 

Res.  2099  to  W  ^  K  Corp.  extension  9  3  days. 
HARDING  PARK,  Skyline  Blvd.  near  Slont  Blvd. 

Additional  qualifying  day  for  City  Golf  Championships 

approved  -  2/21/55. 

Use  grante i  to  U.  S.  Golf  Assn.,  6/19/55. 

Res.  1819  -  Prop.  Bond  Issue  -  Irrigation  Replacenent 

$105,000.00. 

Selection  of  Golf  Professional  postponed. 

Res.  2106,  Fred  Venturl  k   Joey  Rey  awarded  contract 

for  Golf  Professional  to  6/30/57. 
HAYKS  VALL^  RVTRKATIO^i'  CFINT^,  Hayes  pnd  ^uchflnan  Sts. 

r>eclslon  postponed  on  site  for  H.  V.  Rec.  Ctr. 

Rea.  1835,  change  in  selection  of  ^.V. Rec. Ctr.  site. 

Res.  1^70  -  H.  V.  site  to  he  ^Ik.  ^19,  lots  17-20. 

(Adjncent  to  present  center)  5/3 

Res.  1988  authorizes  eminent  domain  proceedings  for 

acnuisition  -  est.  cost  $80,000.00.  8/25 

Res.  2O6U  to  Leslie  Cupples  -  indeoendent  land  apprais- 

al   $500.00.  10/27 

HELRN    WILLS   PL/YGROITND,    Broadway  and  Larkin   Sts. 

Res.  2110,  Dir.  Property's  anpralsal  reauested,        12/8 

HOLLY  PARK,  Holly  Park  Circle 

Res.  1819,  proposed  Bond  Issue  $100,000.00  redevelopmt.  3/21 

HOUSING  AUTHORITY  AND  PROJKCTS 

Res.  1901,  lease  with  S.  F.  Housing  Auth.  -  Hunters  Pt. 

Gym.  at  $1  per  year.  5/26 
HUNTINGTON  PARK,  California  and  Taylor  Streets 
Res.  186l|"i  permission  granted  A'.C.  Talt  Corp.  to 

Install  temp,  anchorage.  5/3 

INTERIOR  GR^SN  '^^ELT 

JACKSON  PLAYGHOUND,  17th  and  Carolina  Sts. 
Res.  1H19,  Proposed  Bond  Issue  for  rehabilitation, 

$158,000.00.  3/21 
JA\rS  D.  ^HELAN  BEA.CH,  Westerly  end  Sea  Cliff  Ave.nr  28thAve. 
Res.  2^55,  Uomm.  awnrds  $15,5^7.00  Improvement  contract 

to  W^.  Mcintosh  k   Son.  9/22 
JA'"^r,  ROLPH  JR.  PLAYGROUND,  Potrero  Ave.  »c  Army  Street 
JEFFERSON  SQUARE,  Eddy  and  Gough  Sts. 
Res.  1^19,"  ^rop.  Bond  Issue  Sll,000.00  -  Irrigation 

replpce'^ent. 
JOHN  P.  V^TRPHY  PLAYGROTTND,  9th  Ave.  nr  Ortega  St. 
JOSEPH  LEE  RECREATION  CE'TTER  (Formerly  Burnett)  Oakdale 

and  Wendell    Sts. 

Res.    2086,    Contr.   award    to  Wellnitz   k  DeNarde, 

playground   improvements   |;16, 399.00. 
JOSEPHINE  D.    R/^DALL  JR.    MUSEUM,    Roose-elt  Way  and   l6th  St. 

Res.    l5^1,    aupp.    approp.^5,300   for   proper   entrance  road.   I4./II1 

Res.    1906,    Comm.    directs   Gen.Mgr.    to   rept.    on  proposed 

contract  for  gas-fl-ed   boilers.  W^^ 

Res.    1922,    bids    rejected,    oil   burning   conversion.  b/V 

JULIUS  KAHN  PLAYGROUND,    Presidio  Res .  bet.  Spruce   &lx)cust   Sts. 

JUNIPERO   SERRA    PLAYGROUND   (Block   7237)Den8lowe    k  Lyndhurst   Dr. 

Res.  1885  to  Larson's  Landscape  Eerv.,3ca  peyt.  ^2160.00. |/1« 

Res.  1903,  time  ext.  Larson's  Landscape  Serv.  5/2b 

Res.  1916  to  Larson's  Landscape  Serv  J^th  .'c  final  ^-.957. 00.  6/9 

-more- 
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JimiPTi!RO   SKRtiA   PLAYaROUND   (Continued)  Data 

ftes.    V^hi^    to  Wm.    Wooaer   -  Pinal   payt.    $5P7.52.  R/ll 

Res.    1971    tc  Wr.    Wooaor   -   Decrease   $97U.97.  8/11 

KTirZAR   PAVILION,    Golden  Gate   Park 

pennission  granted  for  Creelc  Independer.ce  D«y  event,  1/13 
Permlaalon  granted  for  S.P.  Disaster  Corps  3/13  event,  2/10 
Res.    1800,    Or,    for  Serv.    -Floor  Sanding,   W.R,   VcOulre, 

2/10 


..a 
-.1 


|fl90,00. 

Request  of  A.  Janssens  to  a  tn:^e  professional  boxing 

mntches  denied. 

Request  for  boxing  mntchea  denied. 

Res.  1H83  to  M.C.McOnlre.  lat  %  final  payt,  ^^90, 00, 

Res.  197^5  to  Pac.  Elec.  *e.   Mech.  Co.,  $1,3^0,00, 

Rented  by  Swiss  aym.  Club,  1/27/56, 

Res.  2066,  Rental  by  Univ.  S,F,  1955-19'56  Season. 

Res,  2069,  Approval  for  Ski  Porum. 

Res.  21l5»  $13,700,00  supp.  approp.  for  painting. 

KK2AR  STADIUM,  Golden  Gate  ^ark 

Res.  nbS   Coiran.  accepts  $20,000.00  gift  from  Shrine 
to  assist  in  Kezar  Press  Box  construction. ( Subj. to 
Bd.Supvrs'  approval.) 

Res.  1766,  R.  L.Wllaon  awarded  contract  construction 
press  and  broadcasting  stand  $93»000.00. 
Res.  1777f  extension  of  seat  cushion  rental  contract 
to  6/30/58,  granted  B.  P,  Hagan, 

Res.  1782,  to  T.  P.  Chace,  Eng.,  inspect! en  services 
preaa  k.   broadcasting  stand  alterations  ,$1,000.00. 
Res.  IR28,  Comm,  approvea  The  20-30  Club's  Pootball 
Contest,  Aug,  21, 

Rea.  IR29  to  R.  L.  Wilson,  1st  payt.  $3,881,25. 
Time  Schedule  -  Construction  Kezar  Press  Box. 
Rea.  1839,  request  for  Oner.  Suop.  Approp.  $3,000.00 
-  Janitorial  service. 

Res.  I8I4.7  to  Rbt.  L.  Wilson,  2nd  payt.  $10, 6714-. 90. 
Res.  I8U8  to  R.  L.  Wilson  -  Inc.  $1,363.00, 
Res.  1^72,  formal  contr.with  Caledonian  Club  5/29/55. 
Res.  IR7I4.,  agreement  with  Nat'l.  Boxl  ne  Club  of  S.P, 
for  use  on  5/l6/55  for  Marciano  vs  Cockell  Match. 
Res.  I8R2,  painting  awarded  to  D,  Zellnsky  V  Sons 
$12,390,00, 

Res.  I8R3,  to  Rbt.  L.  Wilson, 3d  oayt.  fil3,86l,35. 
Res.  1B85  tc  P.  W.  Schlapp,  englneerlufT  serv.  $125.00.  5/l8 
Comm.  approves  Cell-Bulletin  Jr.  OlymnicsTrack  event.   5/26 
Engineer's  Rept.  on  Release  of  Press  Box  on  =^716. 
Res.  1902,  Co-nm. approves  football  contracts: 
Acad. Ath. Assoc;  Ricrdan  High;  20-30  Club  of  S.P. 
Rea.  1907,  Contr.  Award,  E.J.Weber  Elec. Co, ,$1250,00, 
Rea.  1916  to  R.  L.  Wilaon,  ^th  payt.  ^.13, 6914-. 62. 
Res.  1916  to  P.  W.  Schapp,  1st  'c  final  payt.$l?5.00. 
Rea.  1939, Contr. Modlf .to  Thoa .  F.  Chace,  inc.  $3"0.00. 
Rea.  191^7,  Approval  U9ers  1955  Football  Schedule. 
Res.  1956  -  Renewal  refreshment  concession  to  Pacific 
Catering  Co.  (3  yr.  period) 

Res.  1969  to  R.  L.  Wilson  -  5th  payt.  $11,1^6.614.. 
Res.  1969  to  D,  Zellnsky  &  Sons  -  1st  payt. $9, 870.80. 
Rea.  1969  to  Emil  J.  Weber  Elec, Co,  -  1st  >c   final 
payt.  .^1,250.00. 

Rea,  1969  to  R,  L.  Wilaon,  6th  payt,  $9,583.06. 
Res.  1970  to  E.  J.  Webrter  Elec,  Co.  -  time  ext. 
Res,  1970  to  D.  Zellnsky  *c   Sons  -  ext.  of  time. 
Res,  1987,  Pop  Warner's  Boys,  Games  Oct,  2,  ?3,  30. 
Res.  1993  to  R,  L.  Wilson  -  Press-Bdcat .St^nd  alt. 
Res.  I99I4.  to  R.L.Wilson  -  Time  Extension. 
Rea.  2007  -2nd  h   final  to  D, Zellnsky  !cSons,f;2569,20. 
Res.  2008  -  Time  Kxt.  to  D.  Zellnsky  \   Sons, 
Res.  2009  -  To  Pac.  ^lec.  V  Mech, Co.  -Inc.  $128.50. 
Res.  2027  -  To  R.L.Wilson,  7th  nayt.  $15, ."'OP. 25.        . 
Res.  20kl  -  Emer. Sup. Approp. $14., 000  -  ' 55 *nltorlal«ges 00/6 
Res.  2057  -  City  College  Games.  10/13 
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Res.  2098  to  Thos.  Chace,  final  payt.  f2050.00. 

Res.  2099  to  R.  L.  Wilson,  axt.  90  dnys. 

Res,  2100  to  Rbt.  L.Wilson  -  decrease  $2S3»00. 

Rea.  2116,  City  Ord.  to  keep  unauthorized  persons 

off  playfields  at  Stadiums,  etc, 
LAFAYETTE  SQUARE,  Washington  and  Laguna  Sts. 

Res.  1819  -  Prop.  Bond  Issue  $24,000.00  -  Irrigation 

replacement. 
LAKE  MERCED 

Res.  1780,  7th  payt.  to  Assoc. Sportsmen  $14.33.00. 

Res.  1819  Prop.  Bond  Issue,  Sports  Ctr.  $3$0,000.00. 

Pub.  Util.Res.  15258  permission  to  Mariposa  Boat 

Club  for  two  events. 

Res.  1863  designating  additional  fishing  area. 

Res.  1891  to  Assoc.  Sportsmen  of  Calif.  -  11th  payt. 

ik33.'^0.  ^ ,  - 

Res'.  *1895  to  Assoc.  Sportsmen  of  Calif.  -  ^5,200.00.   5/26 

Rea.  1937  to  Assoc.  Soortsmen  of  Cailf.  -  12th  h 

final  payt.  $1+33.00. 

Res.  1969  to  Assoc.  Sportsmen  -  1st  payt.  $i4.33.00. 

Res.  1992  to  Assoc.  Sportsmen  -  2nd  payt.  ♦l4.33«^0» 

Res.  2027  to  Assoc.  Sportsmen  -  3rd  payt.  $1^.33.00. 
For  LAND'S  END  see  POINT  LOPOS 
LARSFN  PARK,  19th  Ave.  and  Ulloa  Street 

i>3.  1819,  proposed  Bond  Issue  for  Swimming  Pool. 

Res.  1819,  Prop.  Bond  Issue  -  Irrigation  $10,000.00. 
LAUREL  HILL  PLAYGROUND,  Vicinity  Uolllna  St.  h   Euclid  Ave. 

Res.  1755  Comm.  approves  constr.bua  shelter  sdj.  P/G.  1/13 
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9/22 


3/21 
3/21 


Res.  1759  to  S  i  Q  Const. Co.,  Increase  |115.00. 

Res.  1780  to  S  i  Q  Const. Co.,  9th  payt.  $7,977.15. 

Res.  1797  to  S  5c  Q  Const. Co.,  10th  payt.$l4.,671.00. 

Res.  1313  to  S  &  Q  Const. Co.,  $l,057.i<.6;  $2014.. I4.2. 

Res.  1813  Time  Ext.  to  S  fle  Q  Constr.  Co. 

Res.  I8i|b  to  S  &  Q  Constr. Co.,  Increase  $3,758.91. 


1/13 
1/27 
2/10 

3/21+ 
U/ii^ 


Res.  1891  to  S  ^  0  Constr. Co.,-  11th  payt.$3,769.70.   5/26 


Res.  1938  to  S  &  Q  Constr. Co.,-  Time  Ext. 

Res.  1939  to  S  &  0  Constr. Co.,-  increase  $297.77. 

Res.  1970  to  S  "^c  Q  Constr.  Co.,  -  Time  Ext. 

Res.  2060  tc  Ryan  \:  Lee,  final  payt.  $114.61.14.6. 

Rea.  2062  to  Ryan  'c  Lee  -  Inc.  $322.90. 
LBASB  AGREEMENTS  (See  Concessions) 
!Tea.  1M73,  Comm. approves  renewal  to  St. Francis 

Yacht  Club,  1/1/56-12/31/65. 

Rea.  I87I4.,  agreement  with  The  Nat'l.  Boxi  nc;  Club  of 

S.F.  for  use  Kezar  Stad.  5/l6:  »/arciano  vs  Cockell. 

Res.  1926.  1'327,  renewal  ^rolf  Pro  Leases,  Sharp  Pk., 

and  Lincoln  Pk. 


6/23 

6/23 
8/11 

10/27 

10/27 


5/3 

5/3 

6/9 
Res.  1928,  cancellation  Golf  Lease,  Harding  Pk.       6/9 
Res.  2072,  modification  of  lease,  Levi  Strauss  p/G.   11/10 
Res.  2081, approval  lease  agreement  -  S.F. Senior  Ctr., 
Aquatic  Park  bldg.  /^ 

St.  Francis  Yacht  Club  l-^ase  renewed.  12/9 

LEGISLATION 

Res.  1808  Comm.  requests  S.F.  Legis.  Comm.  to  support 

Asaembly  Bill  29I4.5  on  Freeways. 

Res.  1898,  S.F.  Legislative  Rep. to  refer  Ass. Bills 

2850  ?c  3696  to  Interim  Comn.  (Sm.  Boats  H.) 

Res.  1399,  Coram,  withdraws  proposed  Bond  Issue  of 

2\   million  for  State  financing  of  Sm.  Boats  Harbor. 

Res.  2116,  City  Ord.  to  keep  unauthorized  persona 

off  playfields  at  StHdlians,  etc. 

LEVI  STRAUSS  PLAYGROUND,  Valencia  nr  l^th  St, 
Res.  2072,  lease  modification. 
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5/26 

12/8 
11/10 
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Date   Page 


1/13 
1/13 

2/10 


LINCOLN  PARK,  314- th  Ave.  and  Clement  St. 

U.S.  Air  Force  granted  permission  to  lay  dr«ln  pipe 
In  Lincoln  Pk.  nr  Ft.  Mlley. 

Res.  1760  to  Wm.  J.  Anderson  Roofing  Co.  $1,1614.. 00. 
Res.  1788,  Jack  Conldl  awarded  contr.  for  cafeteria, 
etc.  Lincoln  Pk.  Golf  Clubha.  -  5  yrs.from  3/1/^5. 
Res.  1789,  Revocable  Permit  to  Jeck  Conidi  2/l5-31/'55. 
Lincoln  Pk.  Golf  Clubhs.  Cafeteria.  2/10 

Res.  1790  U.S. Array  permitted  to  use  Rt.  of  V/ay 
through  Lincoln  Pk. to  Ft. Mlley  Res.  to  10/1962.       2/10 
Res.  1819,  Prop.  Bond  Issue  |70,000.00  -  Irrigation 
replacement.  3/21 

Res.  1832  to  Russell  Hlnton  Co.  ♦l5i4-i4-.00.  3/2li. 

Res.  i81;7  to  Wm.  J.  Anderson  Rfg.Co.  let  "fc  final 
payt.  $1161|..00.  M-/1M- 

Res.  1871,  Comm.  approves  Navy's  description  of 
access  rond  across  Lincoln  Park  from  El  Camino  del 
Mar  to  Ft.  Mlley,  5/3 

Comm.  approves  Call-Bulletin  Jr.  Oolf  event 6/27-7/1.   5/26 
Res.  1916  to  Russell  Hlnton  Co.,  Final  payt .«!l5W4-.'^0.  6/9 
Hole-in-one  Golf  Tournament  approved.  ^'n? 

Jack  Conldl,  lessee,  to  pay  rate  on  vending  machines.  9/8 
w/^waAPPrr  S.  '^r^w/^-Pn  PT-AYGR-^tt-md.  Golden  Gate  Ave.^  Laguna 

Res.  17^8  to  Martlnelll  Constr.Co.  ,l4-thpayt.^lS,Ol4.'i  .16.  1/13 
Res.  1797  to  Martlnelll  Conatr. Co.  ,5th payt  .$21, 672. 11^..  2/10 
Res.  1813  to  Martlnelll  Constr. Co.  ,$220.20  h.  $522.33.  2/2I4. 
Res.  1B29  to  Martlnelll  Conatr.Co.  ,$19,762.12,6thpayt.  3/2I4. 


i^/lU 
5/3 

5/18 


Res.  l8i|.7  to  Martlnelll  Conatr. Co.  ,$19,318. l;8,7th 
Res.  1868  to  Martlnelll  Constr.Co. ,Inc.  $282.78. 
Res.  1883  to  Martineili  Constr.Co.,  8th  nayt., 

♦21,l|96.ii3. 

Res. 1892,  Modif.  3  to  Martlnelll  Constr.Co.,  Inc. 

$182.73,  Modif.  I4.,  Inc.  $192.30;No.5,Doc.  $1193. i^-L 

Res.  1930, Sup. Approp.  -  Playground  Equipment. 

Res.    1937    to  Martinolll   Constr.Co.    -   9th  payt. 

$12,772.U7. 

Res.    1938    time   ext.    to   Martlnelll   Constr.Co. 

Res,  i960  approval  of  substitute  sub-contractors 

for  construction  work. 

Res.  1969  to  Martlnelll  Constr.  Co.  $25,018.96. 

Res.  1975  to  G.  W.  Thomas  $239.00. 

Res.  1992  to  Martlnelll  Constr.  Co.  $13,622.22. 

Res.  2007  to  Martlnelll  Constr.Co.  -  l?th  payt. 

$16,855.63.  .  ,,  ,^ 

Res.  2028  to  Martlnelll  Constr.Co.  -  Inc.  51L|.6.60. 

Rns.    20I4.7    to  Martlnelll   Constr.Co.    -   13th   nayt 

$15,352.77.  ^   ^ 

Res.  201+9  to  Martlnelll  Constr.  Co.  Increases: 

$138.12,  $198.1+8,  ^277. 75. 

Res.  2061  -  Time  Kxt.  Martlnelll  Constr.Co. 

Res.  2098  to  Martlnelll  ^onstr.  C0.-ll4.th  nayt. 

$19,537.66. 

Res.  2100  to  Martlnelll  Constr.  Co.  -  Inc.  ^llb.jo. 

Res.  2118  to  Martlnelll  Constr.  Co.  -  Inc.  $114-9.99. 

Res.  2119  to  Martineili  Constr.  Co.,  $5,6ij.2.83. 
MARINA  PARK,  Marina  Blvd. 

Res.  1768  Comm.  denies  request  of  Jr.  C.  of  C.  to 

install  plaque  on  Marina. 
MARINA  PLAYGROUTJD  (Proposed  for  Presidio  o/^^.F.  adjacent 
io  Lombard-t:yon  Sts  . )  Res.l8l9,  Bond  Is  sue  $175, 000.00.  3/21 

MAYOR  (Also  see  Controller)  „   ^  ^     /« 
Res.  1819,  requested  submit  Prop.  Bond  Issue  for 

Nov.  election,  1955* 

Res.  2059,  Mayor  V  Mrs.  Robinson  to  be  c'.uests  of 

honor  at  Comm.  dinner  meeting. 
McCOPPIN  SQUARE,  22ud.   Ave.  and  Tarsval  Street 

Res.  1819,  Proposed  Bond  Issue  for  rehabilitation 

$60,000.00. 
McKT'IL^Y  SQUARE,  20th  and  Vermont  Sts. 
McLAREN  LODGE,  Fell  and  Stanyan  Streets 
GenTl^.  requested  to  have  air-conditioning  unit 

installed  in  Comm.  Mtc;.  Rm. 
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McLAR^I  PARK,  Vlsltaclon  Valley 
Res.  17^3  land  purchases. 

Action  on  water  storaf:^e  tank  postponed  to  1/27/5^. 
Res.  1776,  land  purchase. 

l3S.  1779,  Cormn,  approves  Water  Dept' s  installation 
of  water  tank.   Type,  capacity  %  deiiign  to  be 
approved  by  Dept.  &  Art  Coiran, 

Res.  Ifll9,  Prop.  Bond  Issue  $363,000.00  for  S.  Pool. 
1819,  Prop.  Bond  Issue  $2,500,000.00 -devolopmt. 
1832  to  F.  H.  Somers  $950.00. 

18514.,  Conun.  approves  Water  Tank  installation. 
1859,  supp.  approp.  ^Bi^.,  14-91. 5 7  -  land  purchase. 
1932,  land  purchase,  I.C.Kiger  $3,000.00. 
n«a.  2025,  P.T.4T.CO.  to  install  TV  facilities 
6/1-9/30  for  Republican  Conv.  telecasts. 
Res.  2093,  land  purchase,  M.R.  Church,  $2,500.00. 
MKMBT^SHIP  TN  OR^xANI'/.ATIONS 

Res.  1937  to  Shoreline  Planning  Assoc,  of  Calif., 
$375.00.  ^  ^ 

Res.  2119  to  Amer,  Inst.  ParK  Exec.  ^-35.00  (Year 
ending  12/1/56) 
MERCED  HT^IGHTS  PLAYGROUND,  Byxbee,  Shields,  Monticello 

and  Sargent  Streets 
MKRCSD  PLAYGROUND  (See  Bd.  of  Education)  Eucalyptus  Drive 

and  dbih   Avenue 
MTnwTgr.ANGKLO  PLAYGROUND,  Greenwich  and  Jones  Street 

Res.  175H,  Ist  and  final  payt.  Wm. J. Anders on $1,12^ . 

Res.  1819  Prop.  Bond  Issue  for  field  hs., $50,000. 
MIRALOyA  PLAYGROUND,  Bella  Vista  V/ay,  Sequoia  .rfay,  Omar 
Way  an'1  Hoclcclele  Drive 

Res.  1797A  to  S.  L.  Vistlca,  ext.  26  days. 
Res.  1812  to  S.  L.  Vistlca,  final  payt.  $21^11.26. 
Res.  1829  to  Wm.  G.  Merchant,  final  payt.  •abl.rb. 
MISSIO:i  PARK,  18th  and  Dolores  Sts . 
MlPr.IO":  PLAYGROTIND  AND  ^OOL,  19th  and  Linda  Sts. 
MONTP.'^NTS  A^TD  vi?T''ORIALS 

Demolition  and  removal  of  deteriorp.tod  "Triumph  of 

Light"  statue  authorized. 
MOUNTAIN  LAK^  PARK,  Funs ton  Ave.  and  L-ke  St. 
MOmT  DAVIDSOT:  park  nr  Portoln  Drive 

Res.  1751+,  Comm.  accepts  -Ift  of  ^-1236.00  for 
illumination  of  cross,  l^bb. 

Res.  1810  approval  plaque  replacement  honoring 
Vadie  D.  Brown  -  final  approval  subj.  to  /rt  Comm. 
NAMING  0-^  B0ULEVA:mS.  PLAYGROUNDS.  SQ.r/.RKS  AND  PARK  ARE/.S 
Postponing,  naming  of  new  gymnasium,  Hamilton  P/G,  in 
honor  of  late  Mrs.  Hortense  McClanahan  Thomas. 
Renaming  of  Pine  Lake  Park  postponed.     ^  ,,  .  „ 
Comm.  postpones  consideration  of  plaque  at  Union 
Square  honoring  donor.  Mayor  John  W.  Geary. 
NOE  VALLEY  T^TNIS  COURTS,  2i4.th  and  Douglass  Sts. 
NORTH  BEACH  PLAYGROimP  AND  POOL,  Lombard  and  Mason  Sts. 

Res.  182^  to  Wm.  G.  Merchant  -  3rd  payt.  4?7b0.^1. 

Art  Conm.  disapproves  design  of  pool.   R.  k   Pk. 
Comm.  to  review  design  later. 

Res.  190ii,  Comm.  approves  final  pirns  fmd  snecs., 
N.  B.  Swimming  Pool,  submitted  by  W.  G.  Merchant. 
Res.  1905,  Comm.  approves  O.for  Wk. .Abbot  fle  Hanks 
$1U77.50  -  Kng.  Tests  of  Materials. 
Rids  for  pool  construction  exceed  avalloMe  funds. 
(To  be  considered  7/7/55  mtg.) 

Res.  1951;,  Contract  for  N.  ^.  Rec.  Ctr.  Jc^ool 
awarded  to  Jos.  L.  Barnes  Constr.  Co.  subj.  to 
available  funds  ^.  ^d.  of  Supvrs'  I4.5  day  ext.  oi 
award.  Total  f;2^0, 5^^.00. 

Res.  1Q55,  Supp.  Anprop.  request  «;106.3^9.00  from 
1^14.7  Rec.  Bd.  Fund. 

Res.  1^79,  Time  Ext.  Contr.  Award  J.  L.  Barnes 
Constr.  Co.,  N.  B.  Ctr.  'c   Pool. 
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HORTH  BKACH   PLAYOROtJWD  AMD   POOL,    Lombard   and   Ma  a  on  Sta. 
( tontinxiffA) 

R«9.    1997,    Conatr.    North    3«^ch   Rec.    Gtr.    t   Pool    - 
Joi.    L.   Barnes   Conatr.    Co.    tl2^'0,5^'9.00. 
H«a.    2117   to  'nm,    .V.    Brewer,   Consuming  Foundation 
Pingineer  |1500.00. 

Re^.    P"*!^    to  Joa.    L.    «^nrn«8   Conatr.    Co.    -  Increase, 
11,679.83. 

Rea.    2119   to   J.    L.    Barnos    Conatr.    Co.    -   lat  peyt. 
♦15,707.1H.  1- 

PC  KAN  VIP^/   PLAYGROTmn,    Cftnltol   Ave.    %   f/ontbn«   St. 
OFF^R   Oy   P'^OP^^TY    (FOR   SALK  OR   FVC'UNOR) 

OR^AMIZATIOMS 

Tlrl   Soouta    p;rante(i   nermlsslon   to   sell    ccoklea    on 

Dr*rk   proportlis,    \'Hr,    l;-?0,    1955. 

S.    F.    Planning   V  Hsc,.    A  sen.    opnosea    uae    of    parka 

nn'1   ployf^rounds    In  !I.    B.    Dlat.    for  public   library. 

RftBtem   Stnr   rental    of   Pe«eh   Chalet   audltcrlum   for 

P/12/55    approved , 

Rea.    17914.,    pormlaalon   granted  Caledonian  Club   to 

uae   Polo    Stfdlixm  5/?^/^5. 

Gr.   Hlp;hway   Club's    req.    for   arsistence   outside 

Comm'a    Jurl adlctlon. 

No.    Calif.    Chep.    Amer.    Inst.    •rch.    Intereated   in 

Hall    of   Flowors    v.   Arboret.ijim    Improvement. 

Ti.    S.    Oolf   Asan.    thanks    Comn.    for  waiving  1955 

frreen  feea,    Amftteur  Pub.    Lka .    Chairplonshlp. 

Calif.    Hoc.    Society   ftrinounces    Hegiatered  Rec. 

Leaiera'    certificates    issued  to   Raynond  Kim^ell 

and  Victorift    An  ierson. 

Application   of   Amer.   Woodman   Crm  p   for   Beech  Chflet 

approved, 

Comm.  withholds  epproval  of  The  rmardsnen' s  request 

to  hold  Hodeo  «t  Polo  Stadium. 

Rea.  1^53,  Ouardamen  granted  permission  to  use 

Buffalo  Paddock  6/14.-5  ^or  Kodeo. 

Joa.  P.  McOuftde  Poat  granted  permission  to  sublet 

Beech  Chalet. 

S.  F.  Binni  B'rith  Women's  CouncU  requests  United 

Nations'  tree  plantinc^  pro-r«m.  Heferred  to  len.Mgr. 

Res.  191i5  released  The  Guardsmen  from  performance 

bond  rein  ting  to  G.  0.  Pk.  Rodeo. 

V.  F.  W.  Poat  granted  permission  to  use  Beach  Chalet 

for  reception. 

Bicycle  Club  requests  removal  of  1r.  Highway  hazards. 

Ouardamen  thank  dent,  for  successful  Rodeo,  0.  q.  ^k. 

Buffalo  Paddock. 

Olymnlc  Club  thanks  dept.  for  co-operation  U.S.  Open 

Golf  Chamnlonshln  Tournament.  n  /  trcf 

Maaonlc  Club  given  permission  to  use  R. Chalet  9/' 3b. 

Proposal  of  S.  F.  Council  of  Churches  to  participate 

in  Un.  Sq.  pre-Christmos  festivities  to  be  considered 

(Fiesolution  2005) 

Coro  FoundHtion  Interns  attend  Rec.  .^  Pk.  Comm.  mtg. 

Rea.  2055  authorizes  creation  of  Sharp  Pk.  Women's 

Golf  Club  and  reservation  privileges. 

Appreciation  from  Amer.  Dental  Asm.  f or  FloralDesi  :n. 

ComtT.issioner  Parr  made  member  of  r:xec.  Comm.  of 

Shoreline  Planning  Assn. 

Secretary  to  answer  request  for  additional  courses 

from  Citizens'  Cor.  for  Vore  Golf  Courses  in  S.F. 

Res.  2070,  grnnts  Floral  Plaque,  P.T.A'a  Conventior.. 
PALACR  O^'"  FINK  ARTS 

Comm.  aporoves  Ass.  Bill  313  proposing  Pal.  Fine 

Arts  acquisition  as  State  Park.  ,  ^„„ 

Asaemblvman  C.  Weinberger  thanks  Comm.  for  endorse- 
ment Ask.  Bill  n^  ( trF.nsf errir.g  Pel.  F.  Arts  to 

State  for  park  nurnoses). 

Res.  1912,  United  Nat'ons  permitted  use  of  ^.F.A. 

as  a  motor  ncol ,  with  proviso. 

-more- 
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>AT.ArT^  OP  FIMK  ARTS 

Rea.  1936,  Pal. Fine  Arts  approved  as  distribution 

center  for  telephone  books,  with  proviso. 
T)ept.Pub.Wk8.  reported  Pal.  P. A.  usable  as  United 
Nfltlons  car  pool  after  minor  corrections. 

bldK.  granted  S.P.  Fire 


Date 
6/23 
6/23 


R 


es.  1965  permission  t 


o  uae 


8/25  156 

9/22  170 

10/13  180 

12/8  206 


Dept.  for  7  mos.  from  9/28/55. 

Res.  1977,  rehabilitation  or  demolition  referred  to 

Bd.' Supervisors  for  its  discretion. 

Letters  reed,  requesting  action  on  preservation  of 

structure.  „«^i, 

When  Bd.  Supvrs'  determines  policy,  Comm.  will  seeic 
nlnSs  for  reconstruction  or  demolition  and  conver- 
sion as  a  public  park. 

Res.  ?026.  temp. occupancy  by  S.F.  Flower  Growers  Inc. 
to  be  approved  by  C.Atty.  &  Bd.  Supvrs. 
Rea   for  use  of  P.P. A.  to  Station  KQED  denied. 
IIV    2092  Comm.  approves  channelization  at  Marina 
Bjvi.VLyon  sl..  also  revocable  permit  for  use  of 
western  road  at  P. P. A.  »a4^\ 

PARK-PR^SIDI0JMI2-  (Connects  G.  0.  Pk.  with  Presidio) 

-    Res   re.  blvd.  widening  to  be  presented  at  next  reg- 
ulnr  mef^tlng. 

Delav  in  proposed  widenino;  of  boulevard. 
Rei!  1855  approved  widening  of  blvd.,  with  proviso. 
St.  Highway  Engineer's  thanks  re  widening. 

PARK  RPVPWTP  ■fTNITS  {Peer  Licenses ^ 

^^^"TZr^^^^^T^^epU    Alcoholic  Beverage  Control  (Sharp 
and  Harding  Pk.  (afes),  ^56. 00. 

PAPTCTNG  AUTHORITY  qtr^«t 

;arKSIDE  SC^UAR~Vicente)  26th  Ave.  and  Vicente  Street 

For  PERMITS  see  CONCESSIONS 

PERSONNEL  „^«>t 

' Tr^.  sttpt.  op  Recreation 

BUSINESS  MANAGER  ,     ^^a    a^l-lncr  aen  Mccr.8/ll 

Res.  I9A3,  Bus.Vgr.  R.H.  Hoyt  appointed  Acting  Gen.wgr.o/xi 

DTRECTOR  OF  THE  ZOO 

pyPC.  SECRETARY  TO  rt^TERAL  MANAGER 


1/27 
2/21; 

5/3 


20 
1^2 
67 
71; 


12/8    211 


1U7 


GENERAL  (Misc.)  j„  «^  p  t   Wnf^aon.  Supv. 

T^es.mO  authorizing  f  ^«^^?;^^^  ^a^k  Exec?  Carmel. 
waint.,  Calif.  Conf.  Amer.  Inst.  ParK  Kxec. , . 


1/13 
2/21; 


8/25 
9/8 


Alice  V.  Slater  -  Registered  Rec.  Lender  in  Calif. 
Res.  1951  -  Commendation,  Thaddeus  W.  Orabow.  retir- 
ing Park  Engineer. 

Res.  20^1,  waiving  statute  of  Limitations  in  order 
to  pay  warrant  of  J.  J.  Su].livan  ^7.90. 
Y.  Harbor  employee  receives  commendation. 

Res.  2113.  $663.00  supp.  approp.  request  for  ^^^^ 

Commissary  Overtime. 

GENERAL  MANAGER  „   r,   v    i- 

Res.  1770  authorizing  attendance  M.a.  ^'f'^%\' ^^/,cc , 

CaUf.Conf.Amer.Inst.  Park  ^^^e-'.^Ttend  Calif  Rec 

Res.  1771  authorizing  M.G  Funke  to  attend  Calif .Rec. 

p^r,f   «;i»ntfi  Cruz.  Feb.  13-J-"»  l^-'-'* 

to  proceed  on  approval  of  Art  Comm. 

directed  to  have  rept.  on  history  and d evelopnent  of 
Marina  Harbor  prepared  by  Wn.  Simons.        .^.^ Alice 
TO  rept.  on  Calif.  Acad,  of  Sciences  request  thatAUce 
Eastwood  Botany  Hall  be  located  in  Hall  of  Flowe 

To  rept.  on  rcquesi/  i  ux  1.7 x  w.^ 

in  Kezar  Pavilion. 
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?T^t.;i;i('r''lANAf?KR  (Continued) 

^■"^""^eaTTFUr^"  To  aacure  atntement  from  Calif. 

Highways' re  site  for  Hayes  Valley  Rec.  Ctr,  j-^h- 

To  rept.  on  prop,  add'l.  land  acquisition  ad.loining 

S.P.  Zoological  Oardens,  J/<^i4- 

To  administer  request  of  S.P.  Municipal  Pks.  Bmployees 

Union  to  establish  seniority.  ^^ ^^ 

Res.  Ift87,  authorizing  Oen.  Wgr.,  and  Secretary  to 

effect  transfers  from  surpluses.  ->/•'■ 

Authorized  nei^otiate  with  pony  ride  concessionaire,  and 

request  Civil  Serv.Comm.  to  reclassify  hostler  positions . 5/26 

Comm.  directs  Gen.Mgr.  to  rept.  on  proposed  contract 

for  gas-fired  boilers, J. f^.R. Jr.  Museum  -  Res.  1906.    ^/dt> 

Golf  Concession  request  of  Tnd  Robbins  at  (1.  G.  Pk. 

Oolf  Cs.  referred  to  Gen.  Mgr.  /^ 

Gen.Mgr.  directed  to  have  survey  made  of  Ft.Punston 

surplus  land.  .  *.  «  «  a/oo 

United  Nations'  Tree  Planting  Program  referred  to  G  .M.  b/^jJ 
To  Schedule  Football  Games  at  Balboa  Stndium.  7/7 

Res.  1961,  Gen.  Mgr.,  k   Sect'y  to  act  for  Comm.  during 
July  recess. 

Res   2039  re  Sm.  Boats  Harbor  Development  for  Presidio 
Shoreline.   G.Mgr.  authorized  to  make  formal  applica- 
tion at  proper  time. 
Rept.  of  Pony  Ride  Concession. 
Gen.Mgr.  to  reinvestigate  possibility  of  acquiring 
Kastman  Kodak  Co.  property  south  of  Aquatic  ^ark.     12/0 
Res.  2107,  Gen.  Hgr's  Rept.  on  1955  Bond  Pund.Prop.-C."  12/B 
Res.  2109,  Gen.  Vgr.  directed  to  c^^ain  Presidio 
land  for  pub.  playground  vicinity  Lyon  5c  Lombfird  Sts.  Id/n 

SECY  Res.  1961,  Secretory,  k   Gen.Mgr.  to  act  for  Comm. 

^^W. during  July  recess.  cv,^^^ 

Res.  2016  authorizing  Comm.  Secty' s  attendance  ohore-   ^ 

line  Planning  Assn.,  Long  Beach  10/ '55.  / 

STTPFRINTKNDENT  OF  ^ARKS 

Snp'srRINT^NT^T^JT    0^   R^CR^ATION 

'  Res.    1771,    authorizing  R.S.   Kimbell,    to   attend  Calif. 

Rec.    Conf,,    Santa    Cruz,    Feb.    13-lc>,    1955. 

SUP^INT^D^TT   STRTTCTTTRAL   AMD  MECH.^^REPAIR 

For   PHFLAN    BFJ^CH    see    JAMRS    D.    PHELAN  BKACH 
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Pa  re 


7/7    133 

9/22   177 
10/27   193 


1/13 


development 


PHELPS  A!JD  GALVK2  PLAYGROUND 

Res.  I8l6,  Comm.  abandons  plans  for  rec 

of  Pub.  ma.    property  on  Phelps  St. 

PHOTOGRAPHY  and  VISUAL  RECREATION 

PINF  LAKF  PLAYGROimD,  Crestlake  Drive,  Wawona  St.&  29th  Ave. 
PINE  LAKE  PLAY  ^        '^_^^^  ^^^^^    ^^^   clubhouse  &  .^rounds 

-  w!  G.  M^rchTnt,  Arch.   Suggestion  th«t  Pine  Lake  area 
be  named  in  honor  of  John  L.  McNab. 
Renaming  of  Pine  Lake  postponed. 
POINT  LOBOS  (Land's  End)  (Near  Sutro  Heights) 

U;^^  End  prop,  deeded  to  State  by  Bd.  Supervisors 

Res.  (See  Rec.  &  Pk.  Comm.  Res.  13^0) 

Res.  2096  transfer  approval  of  10.563  acres  at 

ot.  Lobos  to  State  of  Calif.,  «c  leasing  for  P.L.Proj. 

POLICE  DEPART'.'ENT 

POLICIES  OF  RECREA  ION  A^ID  PARK  COT^^t.gSSlON 

Res.  1769,  Comm.  declines  Calif.  Relief  »'ap  for  park 

property.  -, /o-? /c:^ 

Permission  for  TV  Show  broadcast  from  Zoo,  3/27/bb. 
Res.  1P17.  funds  requested  from  de  Young  ^'us .  J  Acad. 
orScienc;s  for  conduit  installations.  O^^^^H^', 
$3070.  contract  to  F.  Johnson  Elec.  Co.  to  be  awarded. 
(Police,  Fire  and  Telaphone  Circuits) 
Hes.  1R26  does  not  establish  a  precedent  for  plaque 
instellations  in  public  parks. 

Res.  1853,  Guardsmen  granted  permission  to  use 
Buffalo  Paddock  for  Rodeo,  June  14.-5,  1953. 
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POLICIES  OF  RKGRSATION  AND  PARK  CQIWIISSION  (Continued) 

Off-sRle  liquor  license  approved  for  2896-8 Pols om St. 

Off-sale  liquor  license  at  7l5  Gates  St.  approved. 

S.F.  Polo  Association's  request  for  Wld-week  play 

at  G.  G.  Pk.  Polo  Stadium  denied. 

Conun.  approves  Cal] -Bulletin  Jr.  Sports  summer  prog. 

Comm.  favors  continuance  of  pony  rides. 

Coram,  appointed  to  work  for  baseball  field  In  North 

Beach. 

Res.  1966  authorizing  exchange  of  Smart  &  Final  Iris 

Co.  shares  for  Pltzslmmons  Stores. 

To  be  a  Joint  xindertaklng  -  Bd.  Educ.  k   Rec.  Je  Pk. 

Report  Indicating  Interchange  of  facilities  bet. 

School  and  Perk  Systems. 

Permission  granted  R.R. Morgan  Co.  to  televise  pro- 

frrams  In  G.  G.  Park. 

Res.  20^k.   ratification  of  Gen.Mi^r's  rentals  of  Beach 

Chalet.  -.o/Tn/tfc^ 

Tren.Mgr.  approves  rental  of  Beach  Chalet  on  12/10/bb 
by  Miss  B.  Brand,  POl  Chart-r  Oak  Ave. 
Res.  2108,  acreptance  of  -If^s  for  Rec.  Ctrs. 
Res.  2122  to  Mnritlme  Museum  Assn.  -  permission  to 
charge  admission  to  exhibits.  (1  year  ext.) 
PORTOT.A  PLAYGROUND,  Felton  and  Holyoke  Streets 

Res.  l'^19,  Proposed  Bond  Issue  for  rehabilitation 

$182,000.00. 
PORTSMOUTH  SQUARE,  Kearny  and  Washington  Streets 

Thanks  from  Chinese  N.  Y.  Festival  Comm.  for  use 

Portsmouth  Square. 

">ts. 


-19-' 


5/26 


12/8    209 
12/8    2II4. 

12/16   222 


3/21    k^ 


1/27 


POTR^RO  HILL  PLAYGROUND,  22nd  and  Arkansas 

PRT-SIDIO  HT--IGHTS  PLAYGROimP,  Clay  and  Walnut  Streets 

PUBLIC  LIBRARY  COl^aSSION  v.   o   tp   o  ,>^T  1  r 
Plana  and  specs,  oi'  Ortega  Branch,  r,    F.  Public 

Library  approved  for  Sunset  Com.  Ctr. 
PUBLIC  UTILITIBS  CQUfi-TISSIOH  (Water  Dept.  included) 

Res.  1792  floodlighting  agreement  with  P-T.  J  T.  ^ 

p!^.  L   E.  Co's  for  Eureka  Valley  Rec.  Ctr.  (Property 

of  Pub.  Utilities  Comm.) 

Res.  1793,  Water  Dept.  granted  permission  to  remove 

"toOO  cu.  yds.  sand  from  Gr.  Highway  sidewalk. 

Res.  1920,  Wi<.0.  fiscal  year  1^^5-56. 

Res.  1920,  HeLch  Hetchy  ProJ.  Wk.  0.  fiscal  year 

1955-56  -  encumbrance  request  C.  Wither. 

Res.  200U,  P.U.Co'rro.  granted  permission  to  use 

Aq.  Pk.  area  for  cable  car  turntable. 
PURCHASER  OF  SUPPLIES 

Res   1920.  Wk.  0.,  Fiscal  Yr.  195b-19b6. 

Res!  1962  -  a^proUl  $l50  for  Pest  Control  Service. 

RFJLL  ESTATE  DEPARTMENT 

Leasing  of  Dept's  oil  and  gas  properties . (Fuhrman 

mrProp.  advised  thatUnlon  Oil  Co.  is  hl.,h  bidder 

oi"eas?;g  city  prop.,  ^^l-^-'^^^^^^JllTelll 
Res.  1908,  approval  W.O.  $2^0,  Kern  Co.  oil  lease. 

Res.  1920  Services  (McLaren  Pk. ,  etc.) 

Res.  19li2  Services  -  ^500  for  purchase  of  Hayes 

Valley  Rec.  Ctr.  land.  „t 4 ^. 

To  prepare  legislation  for  boat-launchln<^  slide 

provided  ^v  St.  Harbor  Comm. 

Res.  2110,  Dlr.  Prop's  appraisal  requested  for 

Helen  Will  Playground  expansion. 
RECREATION  A^  PARK  CO^aSSION  (See  Policies) 
p^es.  Louis  Sutter  and  V.P.  P.D.Parr  re-elected,1955. 

cancellation  3/10  Rec.  k   Pk.  Comm.  reg.  mtg. 

Leaves  of  Absence  -  3  Commissioners.- 

Leaves  of  Absence  -  2  Commissioners. 

Regular  Comm.  mtg.  of  5/12  cancelled. 

Comm.  parr  complimented  on  leadership  Sm.  Boats 

Harbor  project. 
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RECREATION  ANn  PARK  CO^WISSION  (Continued)  Date 

Roe.  2059,  Mayor  and  Mrs,  Robinson  to  b«  quests  of 

honor  at  CoTnmlsslon  dinner  Tn«etlni?,  10/27 

Thanksgiving  Day  meeting  canceled.  11/10 

RTORFIATION   BON^  FITTTD    (19i4.7) 

Res.  19i4.9,  request  for  supp.  approp.  $10i4.,500.00, 

various  projects.  6/23 

Res.  2105,  requested  Controller's  approval  for 

Engineers,  $21,000.00;  Purcnasing  Dept.  ^^3, 000. 00.    12/8 

RECREATIONAL  ARTS  BLPG.,  Duboce  Pai'k  (Formerly  Central 
Activities  Pldg.) 

Review  of  Arch.  J.  V/.  Gloe's  revised  plcns  postponed.  9/22 
Res.  20l\k   revised  plans  approved.  10/13 

Res,  2081^,  contract  awerd  to  Ira  Larsen  Co., 
$395,213.00. 

Res.  2085,  Ocean  View  Playground  surplus  funds  tc  be 
transferred  to  Rec.  Arts  Bldg.  contract. 
Res.  2098  to  V/m.  Mooser  «c  J.  Gloe,  Architects,  i4.th 
payment  $3,779.33. 
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Res.    2100   to  Wooser  and  Gloe   -   Increase   $l|.,72l4..l6. 
R Er)R\'^0 PVmT   AG'UCY 


12/8 
12/8 


RT^PORTS   ANT^  PUPLTCATIO^^S 

Radio  KCBS's    progrRr.s   rept.    Rec.    !>c  ^k,    Comn' s Services .    5/l8 
RKPRKS-^^TTATI'/^S    AND  DKLiyiAT^^S ,    REC.    S:   PK.    COT^'.    ^nc, , 

Coro   foundation   Interns,    and  Pairmount   ^TA   attendrntu.    10/13 
R^HESTS   ^OR    PL/'YGT'TmDS 
RESOLITTIO^TS    (RE1'IPF^TEMT,    CONGRATTIL A.TORY,    ^^VORIAL,    etc.) 

Res.    1951,    Res.    of  Conmendfition   -  Thaddeus   l",    Grabow 

-  retiring  ^ark  Engineer. 

REmRE?.ENT   SYSTEM 

REVOLVING  FUNDS 

RICHMOND  PLAYGROIP'D,    18th  Ave.   bet.   Lake   and  Calif.    Sts . 

ROCH^V^EAU   PLAYGROUND,    2l4.th   Ave.    bet.    Lake   and   Calif.    Sts. 

ftUSS![A^I  HILL   PARK,"No.    of   Chestnut  St.    bet.    Larkin  and  Hyde 

Res.    1819,    proposed   bond   issue   for   c ompletion^S, 500 iX).  3/21 
ST.    MARY'S  PLAYGROUND,    Crescent   andAgnon  Avenues 

Res.    1832   to  Love  and  Haun  $118.00. 

Res.    18U9    to  U.    S.    Steel  Corp.    $32U.00. 

Res.    1876   subdrain  to  C.   S.    Gonzales   5cCo. ,$8,527.83. 

Res.    1992   to  C.    S.    Gonzales   Co.    -  1st  &  final  payt 

$8,527.83. 
ST.    MARY'S  SQUARE,    California   and  Grant  Avenue 

Res.    1767,    Comm.    anproves   amendments    to   lease   -   dis- 

aoprcves    amendment   to   Sect.    22,    k  rescinds   Res.    I676 

of  Oct.  II4.,  19?l4.. 

Res.  1823,  Conm.  requests  permission  to  abandon  and 

8ell  portion  of  Snusre  (Lot  22,    Flock  258) 
S.  F.  VARITIVE  ^TSEUM  fAlso  see  Aquatic  Park^ 

Res.  1807,  appl.  ext.  admission  charges  at  Maritime 

Museum  to  12/31/55;  Bd.  Supvrs.  requested  re-enact 

and  amend  Ord.  866I  of  6/11/514.. 

R<»s.  181^.6,  Cormi.  p.nproves  amendment  to  Maritime  Museum 

Lease  permitting  beach-level  use. 

Developrent  plan  to  be  considered,  7/7/55. 

Res.  1952,  Comn.  approves  Museum's  expansion  to 

Include  Assessor's  Block  9. 
SEA  CLIFF  BEACH  (Broker's  Beach)  Beach  and  25th  Ave. 

(An  undeveloped  area) 
SEWAGE  TRFJITMENT  PLANT,  Golden  Gate  Park  (Activated  Sludge 

flant) 

SHARP  PARK  AND  RIFLE  RANGE,  San  Mateo  County 

Res.  1809  joint  permission  to  PG5cE  «  PT&T  for  installa- 
tions at  Sharp  Pk.  Golf  Course.  ^/^k 

Use  granted  to  U.  S.  Golf  Assn.,  6/19/55.  2/2I4. 

Res.  1819,  proposed  Pond  Issue  for  Rifle  Range  Facil- 

itles  $14.0,000.00.  -^/^•'• 
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SHARP  PARK  AND  RIFLE  RANGE,  San  Mateo  Co.  (Contlnuod) 
Res.  1866,  permission  prHnted  No.  Cst,  Co.  Water 
Dlat.  to  Install  water  main  on  Golf  Cs. 
Res.  1877,  supp.  aoprop.  for  San  Andreas  Pump  Sta- 
tion, $390.00". 

Res.  1H95,  repairs  to  boilers  $287.00. 
Sharp  Bequest  to  be  considered  8/11/55. 
1955-1956  Taxes  $1,0014.. 80. 

Res.  2111  Donald  R.  Menary  ^c  W.  W.  Kelly  granted 
revocable  oermlt  for  mobile  refreshment  stand. 
Res.  2112,  call  for  bids  for  operntion  of  cafe. 

3TDNT?y  PKIYOTTO  PLAYOROUWD,  l5th  pnd  Beaver  Streets 

SIoyrmD  ST^N  -^ROVE,  19th  Ave.  and  Slo>t  Blvd. 

Rea.    1920   S.    0.    Atlas   Htg.    V  V.    ^'o.    Sil.3?8.00. 

Res.    192'^.    contr.    award   C.    J.    Collins   Co.,    improve- 
ments  *9,321.00. 

Res.    2027    to  C.    J.    Collins   Co.    1st   payt.$l4.,206.06. 
Res.    2060    -    to  C.    J.    Collins   Co.    2nd   payt .^l+,l82.Bi|. 
Res.    2062   -   to  C.    J.   Collins  Co.    Increase   ;;376.58. 

SIL\F:R  T?.RRACE  playground,    silver  Ave.    nr   Bayshore 

Res.    l8l9,    proposed  bond   issue   for   concrete   bleachers 
$165,000.00. 

SILVER  TREE  CAf^    (Dept.    Day  Camp)    also   see   Glen   Park   Play- 
ground,    end   Real   Estfite 

Rea.    l88l   -  $14., 000. 00  gift  from  The  Guardsmen   for 
Silver  Tree   Day  Camp. 

Res.    2023,    permission   to    install   sewer  line    under 
Glen  park  Day   Canp. 

For   SMALL   BOATS  HARBOR    see  YACHT  HARBOR 

SOUTH   STTNSET   PLAYGROUND,    UOth,    ^Ist   Aves.,Wawona   nr  Vicente   St. 

SPECIAL   ACTIVITIES    (See   Organizations) 

Sr.   Citizens'    Hobby   Show  at  Emporium  commended  by 

State  Rec.  Conm.  ^/^° 

Com^.  commends  concert  of  Rec.  ^  Pk.  Dept's  Rec. 

Symphony  at  Nourse  Aud.  b/dt> 

No.  Calif.  C.  of  Camera  Clubs  commended  Frod  Levy  on 

success  of  7th  Ann.  "^hotoc^raphy  ^ay  at  S.S. Grove.      b/23 

Comm.  Chest  of  S.  F.  commends  "es^rs.  Kimbell  and  Lang 

and  Vrs.  Rose  Fognrty  for  success  <f  Sr.  Citizens'  Show. b/23 

STATE  0^  CALIFORNIA 

Res.  1769,  Comm.  declines  Calif.  Relief  Map  for  park 
property, 

Sev.  organizations  request  budget  funds  for  operation 
of  S.  F.  Stale  College  Swimrlng  Pool. 
Comm.  parr  reported  mtg.  with  Calif.  St.  Pk.  Comm. 
re  Marina  Sm.  Boats  Harbor. 

Res.  1879,  seeks  $2,500,000  State  loan  for  S.  E.  Sm. 
Boats  Harbor  on  matchinn  basis  and  repayment  within 
50  yra. 

Res.  1880,  appreciation  for  services  Messrs.  Cleary, 
Ward  %  Shields  -  S.  F.'s  request  for  St.  aid, Small 
Boats  Harbor. 

Bd.  Supvrs.  considering  Assembly  Rills  2^S0   »c   3696 
re  loan  of  ^2,500,000  for  Sm.  Boats  Harbor  on  Marina. 
Res.  1911  provisional  approval  of  St.  Highway  request 
for  G.  G.  Pk.  borings  for  subsurface  route. 
State  Harbor  Commissioners  offer  space  for  Small 
Boat  Launching  Pier. 

Res.  1<558  approves  revocable  license  from  St.  Harbor 
Comm,  for  boat-launching  slide. 

Res.  2000  Comm,,  upon  Bd,  Supvrs'  approval,  to  con- 
struct Sm,  Boat  Launching  Ramp,  St.  Harbor  Comm' s 

prop,  ^or  $1,300.00.  .u   r,^  c      ,00 

Land's  ^d  property  deeded  to  State  by  Bd.Survrs'  Res. 

(See  R.  %  Pk  Res.  13^0) 

Res.  2096  transfer  approval  of  10.563  acres  at  Pt. 

Lobos  to  State  of  Calif.,  and  leasing  for  Pt.Lobos    _^ 

Project, 
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STORYL/.WP,  adjoining  Pleishhacker  Playfleld  end  Zoo 
STRYRING  "arbor ^TTTM,  Oolden  Gate  Park 

""" Res.  18*^0  Appleton  V  Wolfard  awarded  contract  for 

prel.  plans.  Hall  of  Flowers,  G.G.Pai^k. 
ronalderatlon  of  Bequest  postponed. 
QTmc;^^  nOMWUNTTY  CmER(5^«o  WT^ST  SIT^S^  PUYGRQUlTg^ 
~~    PBcheco  and  3?th  Ave. 
SimST^T  HEIGHTS  PARK,  Rockrldge  Drive  at  12th  Ave. 

Res.  l6l9.  Proposed  bond  issue  for  completion 

$35,000.00. 

Res.  1996,  to  i-'ay  Imp.  Co.  $1,980.00. 
Res.  207I4.  to  Fay  Imp.  Co.  $1,980.00.  .  ,   «. 
SUNSFrr  PLAyOHOUND  AND  RECREATION  CHNTSR,  28th  Ave.  %  Lawton 
SUTRO  HEIGHTS,  Ft.  Lobes  and  14.8th  Ave. 
Res.  1819,  Proposed  Bond  Issue  $200,000.00-  Redevelopmt^^^ 

Res.  1821  Contr.  Award  Mitchell  Plumbing  Co.,  Irrlga- 
tion  System  $13,271.00.  ^f*:^ 

Res.  1969.  Mitchell  Plumbing  Co.,  1st  P^^^ 'f2,9«5.97.  H/11 
Res.  1^69,  Mitchell  Plumbing  Co.,  2nd  payt.$5,971.95.  ^/ll 
Res.  1970,  time  extension,  Mitchell  Plumbing  Co.      0/11 
Res.  1993  to  Mitchell  Plumbing  ^  App.Co.  -  increase 
$1.273.6li,  'rZ 

Res.  1991^  to  Mitchell  Plumbing  Co.  -  Time  Sxtonsl  on.   8/25 
Res,  2007  to  Mitchell  Plumbing  Co.  -  3rd  payt.$2,7l47J.l  9/8 
Res.  20U7  to  Mitchell  Plumbing  Co. -final  nayt.$2,839.65j^^^^^ 

TRLEGRAPH  HILL,  Lombard  off  Kearny 

TRAFFIC  CHANNELTZATIOM  v^.rf^rwflv 

Sev.  organizations  declare  opposition  to  trafflcway 

plans  harming  G.  G.  Park. 

Res.  2092,  Comm.  approves  c^«!:^«^i=^i^^?%^^  use^of 
Blvd.  V  Lyon  St..  also  revocable  permit  for  use  01 
iri?t;rn  rM  at  faTace  o?  Mne  Jr^s. 

TREE  PLANTING  (Street  Trees  under  Dept.  Pub.  JVks .  Juris 

diction)" 

TWIN  PEAKS,   Twin  Peaks   Blvd. 

UNION   SQUARE,    Geary  and   Powell   Streets  aarac^e 

Act- ion   on  escalator   installation   in  U.Sq.    barage 

Res!'*l825,    permission   to  Bay  Area  Mfr.-Retailer 

Committee   for  Fashion  Show   July   21-23. 

Permission   for  Cable   Car  Festival,   April   23. 

U.    S.    Army  granted   permission   to  hold  monthly concerts.3/2U 

S;ivation^A;my  granted  permission   to  '}°i\-/^^2r^^'3^it 
Public   Schools  Week   concert   approved   for  Apr.    26.  3/^^ 

^  V      Asan     for   Blind  given   oermisslon    to   use   on  8/21^.    t5/ll 
?;o;os:r;f's:F!'coun?il   ofChurches    to   participate 
in  pre -Christmas    festivities.    (Res.    2005)  ^/^ 

Res.    2020,    Salvation  Army   given  oermisslon    to   install 
tree   at  annual   Christmas   program.  ' 

Res      2021.    Jr.   C    of   C    given   nermlssicn  use   in  Sept.    9/22 
Res!    2022;    permission   granted   City  of  Hope   Committee 

to   'ise    in  Sept.  ,  rv /oi 

Res.    201,2,    use   granted  Hawaii  Visitors   Bur. 10/2^. 
Res.    20li3,    oermisslon   granted   to   call   attn.    to    .rend 
Nafl.Livestock  Exposition  at  Cow  Palnce. 

TTNIT^   STATES    ARMY   AND    AIR    FORCE 

U.S.    Air  Force  granted  periilission  to  lay  drain  pipe 
in  Lincoln  Park  nr.    Ft.   Miley. 

PoQ      I7q0     U     S.    Army  permitted   to  use   Rt-of-way 
thriv^ninciln  Park\o  Ft.    Miley  Res  .until  10/1962. 
Gen.   Mgr.    directed   to  have    survey  made   of  Ft.Funston 

^Zirsio^fr-Parr    to  a  ttend  mtg     re    no-ible    release 
by  Army  of  Bay  Frontage   of  Presidio  for  Sm.    Boats  H. 
Portion   of  Ft.   Miley   transferred   from  Dept.    of  Army 
to   Air  Force.  ,         ,       ,    -^„ 

Mtg.    Mayor's   Office   re   use    Presidio  Marina   land  for 

Small   Boats  Harbor. 
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UNITKD  STAT5r>  AI^NTY  AND  AIR  FORCE  (Continued) 

Res.  2033,  Oen.Mgr.  authorized  negotiate  with  TT.S. 
Army  for  relocation  of  InatPllatlons,  Ft.  Funston, 
for  Zoo  extension. 

Res.  20C>5,  discontinuance  of  dumping  fill  at  Yacht 
Harbor.  TJ.S.  Army  to  be  requested  for  approval  of 
breakwater  extensions. 

Res.  2109,  f^en.  Mgr.  directed  to  obtain  Presidio 
land  for  nubile  playground  (vicinity  Lyon  !c   Lombard). 
UNITED  STATICS  NAVY  AND  COAST  aUARD 

Res.  1791  pormlt  to  IT.  S.  Navy  to  use  Upper  Great 
Highway  through  6/3O/6O, 

Res,  1871,  Comm.  approves  Navy's  description  of 
access  road  across  Lincoln  Park  fror:  Kl  Gamine  del 
Mar  to  Ft.  Miley. 

UPPF>R  NOE  VALLEY  PLAYGROUND,  Church  and  30th  Sts. 

Res.  1820,  Comm.  rejects  bids  for  construction  of 
playground  and  fleldhouse. 

Pinal  plans,  etc.  for  center  to  be  considered  7/7/55. 
Res.  1953  -  Comm.  approves  D.B.  Klrby'a  revised  plwns 
for  Upper  Noe  Valley  Ctr. 

Res.  2018,  J.  I,  Barnes  Constr.  Co.  awnrded  construc- 
tion work;  granted  extension. 
Res,  2068  Time  Ext.  Request  for  J. I. Barnes  Constr, Co. 

VISIT AC ION  VALLEY  PLAYGROUND,  Cora  and  Leland  Sts. 

WASHINGTON  S^JARE,  Filbert  and  Stockton  Sts. 

Res.  1819,  prop,  bond  issue  ^50,000.00  -  redevelopmt. 

WEST  ^0RT>'L  PLA^GRO^TT.^D,  TTlloa  St.  and  Lenox  Way 

WEST  SUNS^  PLAYGROUND,  Pacheco  and  37th  Ave.  (Referred 
to  as  Sunset  Community  Center) 

Res.  1797  to  Vftn.  G,  Merchant,  Arch,,  final  payt. 
$1|,6U6.66, 

Res,  1798  to  Wm,  G.  Merchant,  Arch.,  decrease  of 

$3,6^3.314-. 

Res.  1832  to  Love  %  Haun  $80,00. 

Res.  1967,  Comn,  approves  Pub.  Library  Comm's 

$23,600.00  request  for  aiding  constr,  Ortega  Library. 

Res.  2089,  14,227.00  Supp.  Approp.  for  equipmt.  from 
19i|.7  Bond  Funds. 

YACHT  HARBOR  (Marina  and  Gas  House  Cove)   Includes  S.F's 
^mall  Boats  Harbor  references;  also  see  U.  S.  Army. 

Res.  1763,  Mooring  License  Cancellation. 

Rept.  on  Small  Boats  Harbor.   Plan  to  submit  bond 

issue  of  $2,500,000.00  at  Nov.  election  -  requires 

matching  funds. 

Res.  1783,  berth  transfer. 

Res.  1787,  req.  for  supp.  approp.  of  $5,000.00  for 

a  s  tudy  on  S.  F,  Small  Boats  Harbor  Exp. 

Res,  loOl,  transfer.  Issuance  and  cancellation  of 

licenses. 

Res.  I8I5,  mooring  licenses. 

Comn.  Parr  reported  mtg.  with  Calif.  St.  Pk.  Comm. 

re  Marina  Sm.  Poats  Harbor. 

Res.  1822,  Contr.  award,  Pedestrian  Pier  Repair  to 

Healy  Tlbblts  Constr.  Co.  $1|.,698.00. 

Res.  18314.,  trnnsfer  mooring  license. 

Opposition  to  plans  for  enlar(3!;ement  fi'erina  Y.  Harbor. 

Co-oporatlon  offered  Sm.  '^t.  Harbor  Committee  from 

Soortf ishers . 

Proposed  ordinance.  File  12902,  appropriating  A350O 
for  conducting  survey  en  Sm.  Bt,  Harbor  -  cancelled. 

Res,  1852,  license  transfers  and  cancellation. 
Res,  1879,  seeks  .'';2, 500,000  State  loan  for  S.  P,  Sm, 
Boats  Harbor  on  matching  basis  %  repayment  by  50  yrs. 
Res,  1880,  appreciation  for  services  Messrs .Cleary, 
Wnrd  ^   Shields  -  S.F's  request  for  State  aid  Small 
Boats  Harbor. 

Bd.  Supvrs.  considering  Assembly  Bills  2850  &  3696 
re  loan  of  C'2, 500,000  for  Sm.  Boats  Harbor  on  Mnrina. 
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YACHT  HARBOR  (Includes  S.  P'a  Small  Boats  Harbor 
Kel'erences)    (Continued) 

Res.  1889  permission  cr,ranted  P.O.  &  E.  to  install 
gas  main. 

Marina  Prop.  Owners  protest  dumping  of  fill. 
Res.  l897»  mooring  licenses. 

Res.  1898,  S.  F,  Legislative  Rep.  to  refer  Ass. Rills 
2850  Sc  3696  to  Interim  Corimittee . 

Res.  1899,  Comm.  withdraws  oronosed  Bond  Issue  of 
2h   million  for  State  financing  of  Sm.  Boats  Harbor. 

Res.  1909  Preservation  of  Y.  H.  within  limits  of 
available  m.oney. 

Res.  1910,  survey  of  yachtinc,  locations  dependent 
upon  receipt  of  Bd.  of  Supvrs'  funds. 
Res.  1921,  raoorinc;  licenses. 

Sm.  Boats  Harbor  Planning  mtg,  to  consider  S.  F.'s 
Waterfront  Dev--1  opment. 
Res.  19l|.3»  moorlnp;  licenses. 

Res.  1957»  Comm.  approves  action  of  officers  in 
requesting  Governor's  approval  of  Ass. Bill  2939  - 
establishes  procedure  for  Sm.  Bt.  Harbors  in  Stste. 
Engineer  to  rept.  on  partial  improvement  plan. 
Commissioners  to  participate  in  State  Interim  Com- 
mittee hearins?  July  1955. 
Res,  1976,  mooring  licensos. 

State  Lands  Comnlssion  principal  authority  in  Small 
Boats  Harbor  de /el opment. 

Res.  20114.,  mooring  licenses  and  cancellations. 

Res.  20l5»  Comm.  directs  staff  to  co-operete  with 

City  Planning  on  prospectus  for  harbor  expansion. 

Res.  2032,  cancellation,  mooring  license. 

Res.  2039,  Comm.  supports  Vr.    Parr's  action  in  V/r.sh- 

Ington,  D.C.  re  revocable  permit  for  use  Presidio 

shoreline  for  i»m.  Bts.  Harbor  development. 

Res.  205l»  issuance  '•■  cancellations  of  licenses, 

Marina  Civic  Imp.  ^c   Prop.  Owners'  Assn.  approves 

am.  boats  harbor  on  Presidio  londs. 

Res.  2065,  Issuance  and  cancellation  of  licenses. 

Res.  2080  Mooring  Licenses. 

Res.  20R8  $30,000.00  Supp.Approp.-  entrance  dred^lnp. 

Res.  2095,  discontinuance  of  dumping  fill  at  Y.H. 
TT.S.Army  to  be  renuested  for  approval  cf  breskwater 

extensions . 

Res.  210^.,   Mooring  Licenses. 

ZOOLOfTICAL  GARD^IS  (San  Francisco)  Adj.  Fleishhacker  Pool 
Res.  1811,  $3,000.00  legacy  from  Grace  R.  /vriderson. 
Permission  for  TV  Show  broalcast  from  Zoo,  3/2?/55. 
Proposed  a-ld'l  land  ecquisition  referred  to  Gen.Mgr. 
for  rept.  (Gen.  Serv.  ^dm.) 

Res.  1913,  gift  of  baby  elephant  for  Zoo  from  S.F. 
News  contributions. 

Res.  1914.8  purchase  of  Rhinoceros  from  Anderson 
Bequest  Funds  for  $2,700.00,  Plaque  0300.00. 
Res.  2033,  Gen.  Mgr.  authorized  negotiate  with  U.S. 
Army  for  relocation  of  installations.  Ft.  Funs  ton, 
for  Zoo  extension. 
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N  I  N  U  T  S  3 


San  Fyanclsco,  Calif omla 
January  13,  L95A 


The  Ninety-third  fttgular  Meeting  of  the  Recreation  and  Park 
CoBttlaeion  was  called  to  order  on  ^ursday,   January  13,  1955 
at  3iOO  P.M.»  President  Sutter  presiding , 

Ihe  following  Ccmissioners  were  presentt 

Mr.   Louis  Sutter,  President 
Mr.  William  M.  Coffman 
Mrs.  Kenry  J.   Dippel 
Rev.  Sugene  A.  Gella^er 
Dr.  Plrancis  J.  Herf 
Mr,  Pred  D.  ftirr 
Mrs.  Sigmund  Stem 


c    It 

^1 


Approval  of 
IttBttiU 

C9^<MnKICATIQK3 


There  being  no  errors  or  omissions,  the  Minutes  of  the  92nd 
Regular  Meeting  of  December  23,  1954.  were  approved. 


McLaren  Park  Land 


(1)   FVom  Earl  P.  Cutting,  Director  of  Property,  enclosing  for 
approval  a  resolution,  for  submission  to  the  Board  of  Super- 
visors, covering  the  purchase  of  additional  land  required 
for  McLaren  Park. 

On  motion  of  Coannissioner  Here,   seconded  by  Coaimlssioner 
Gallagher,  the  following  resolution  was  adopted i 

RESOLVED,  that  this  Consnisslon  approves,  for  submission  to 
the  Board  of  Supervisors,  the  resolution  authorieing  pur- 
chase of  certain  property  for  McUren  Park  as  follows: 

Silvio  Gabrielli,  Atty.in  5  «>132  $3,900.00 

Jfect  for  Oarmelft  Olivi 


ill 


„. 


FtermiMlon  Granted  (2)  Prom  Mr.  George  Hontalas,  President,   United  Hellenic  Anerl- 
STs^  Ke«ar  pSi?l.        can  Societies;  requesting  the  use  of  Kezar  Pavilion  on  Satur- 
to  Use  Ke»ar  ^vii  ^^^  celebration  of  Greek  Independence 

1^55  for1;ieS;:Uoi       D^l  T'l^e  'riconnnended  approval,  with  a  rental  foe  of 
yf  GrnoV  Independ.Day .  ^75.00  for  uso  of  the  Pavilion. 

On  motion  of  Commissioner  Dippel,  seconded  by  Commissioner 
Coffman,  the  foregoing  request  was  approved  and  rental  set 
at  $75.00. 


(3) 


Prom  Clarke  Neal  Edwards.  Min'stor.  College  City-Lakeside 
Presbyterian  Church,  offering  a  gift  to  the  City,  through 
Se  cLnission,   in  the  sum  of  $1236,  to  defray  the  expenses 
of  illuminating  and  maintaining  the  continuous  night  lighting 
of  the  Mt. Davidson  cross  throughout  the  coming  year. 

Rev     Edwards  addressed  the  Commission,  explaining  that  a 
groip  of  San  Pyanclscans,  motivated  by  spiritual  sentiments, 
Ld  joined  together  to  continue  the   illumination  of  the 
Mt.   Davidson  cross  and  that  no  public  recognition  or  notice 
was  desired, 

Mr.   P\inke  explained  that  the  original  plan  had  been  to  under- 
write  tho  lighting  of  the  cross  for  the  next  10-year  period, 
?ii  it  w^s  ifter  agreed  that  an  annual  contribution  to  covjr 
eSch  ye^'3  oxpers^would  be  the  most  suitable  arrangement. 
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f^r^yfftCfTIOWS  (continued) 


B^g.No.l75A 

Conanisslon  Grateful- 
ly Accepts  Gift  of 
fl236  for  Illumina- 
tion and  Maintenance 
of  Mt. Davidson  Cross 
for  Current  Yenr  1955 
Subject  to  Board  of 
^unorvlsora  Approval 


On  motion  of  Conmlsaloner  Coffman,  soconded  by  Conmlssiontr 
Hers,  the  following  resolution  was  adopted: 

WHEREAS,  an  impreaalve  cross,  a  permanent  structure  of  steel 
and  concrete,  now  stands  atop  Mount  Davidson,  the  highest 
peak  in  San  Francisco,  and  provides  a  lasting  setting  for  the 
city's  annual  Sunrise  Service j  and 

WHEREAS,  said  cross  Is  visible  by  day  from  most  parts  of 
San  Francisco  and  at  night,  brilliantly  illuminated  by  elec- 
tric flood  lights,  it  may  be  seen  from  much  greater  distan- 
ces—from ships  many  miles  off  the  coast,  from  the  Oakland 
and  Berkeley  Hills,  from  many  Paninsula  communities  and  from 
other  far  away  points j  and 

WHEREAS,  the  College  City  -  Lakeside  Presbyterian  Church, 
through  Its  Board  of  Trustees,  has  generously  offered  to 
present  to  the  City  and  County  of  San  Francisco  the  neces- 
sary funds  to  cover  all  Illumination  and  maintenance  costs 
for  the  right  lighting  of  the  Mount  Davidson  cross  on  a 
yearly  basis,  beginning  January  1,  1955;  and 

WHEREAS,  the  sum  of  $1236  has  boen  tendered  to  cover  the 
costs  of  said  lighting  and  maintenance  for  each  night 
throughout  the  current  calendar  year  of  1955,  and  the  donors 
propose  that  an  annual  gift  be  offered  to  and  accepted  by 
the  City  and  County  of  San  Francisco  for  the  purpose  of 
keeping  the  Mount  Davidson  cross  continuously  lighted  as 
the  aymbol  of  Christianity  and  peace  to  our  cltliens  and  to 
the  world}  now,  therefore  be  It 

RESOLVED,  that  this  Commission,  on  behalf  of  the  City  and 
County  of  San  Francisco,  does  hereby  gratefully  accept  the 
gift  of  $1236  to  cover  the  lighting  of  the  Mount  Davidson 
cross;  and,  be  It 

FURTHER  RESOLVED,  that  In  accordance  with  the  provisions  of 
Section  19(d)  of  the  Charter,  the  Board  of  Supervisors  be 
and  are  hereby  requested  to  officially  accept  this  gift  for 
and  on  behalf  of  the  City  and  County  of  San  FVanclsco. 


i'i        I* 


^ 


Coimlsslon  Approves 
Constr.&  Installa- 
tion of  Bus  Shelter 
at  Euclid  8c  Collins 
Adj. Laurel  Hill  P/G, 
When  Design  Appvd. 
by  Art  Commission. 


U)   ?rom  Mrs.  Herbert  Prodger,  3r. ,  Secretary,  Uurel  Heights 
Improvement  Association  of  San  Francisco,  Inc.,  12A  Iris 
Avenue,  requesting  approval  of  tho  Installation  of  a  bus 
shelter  at  the  southwest  comer  of  Euclid  and  Collins  St., 
adjoining  Laurel  Hill  Playgrnund. 

Ihe  General  Manager  recommended  approval,  provided  the  shel- 
ter Is  constructed  by  the  Municipal  Railway  and  that  Its 
design  Is  approved  by   the  Art  Commission. 

On  motion  of  Commissioner  Gallagher,  seconded  by  Commission- 
er Dlppel,  the  following  resolution  was  adopted: 

RESOLVED,  that  this  Commission  does  hereby  approve  the  con- 
struction and  Installation  of  a  bus  shelter  by  the  Municipal 
Railway  management  at  the  comer  of  Euclid  Avenue  and  Col- 
lins Street  (Uurel  Hill  Playground),  as  requested  by  the 
Uurel  Heights  Improvement  Association,  Inc.,  provided  the 
shelter's  design  Is  first  submitted  to  the  Art  Commission 
for  its  approval. 


(5) 


Prom  George  W.  Pr-^cy,  General  Manager  of  the  San  Francisco 
Water  Department,  requesting  permission  to  erect  a  water 
storage  tank  In  the  northwest  sector  of  McUren  Park,  re- 
quired to  provide  sufficient  water  pressure  to  serve  homes 
and  emergency  uses  In  that  vicinity, 
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Action  on  Erection 
of  Water  Storage 
Tank  in  N.W. Sector 
of  McLaren  Park  Post- 
poned to  Mtg,  of 
jBr.?7-  IQ^^- 

(6) 


Although  Mr.  Girod,   Park  Superintendent,  recommended  approval 
of  the  request »  on  motion  of  Coinniesioner  Coffin,   seconded 
by  CoiranisBloner  Parr,   action  waa  postponed  to  the  next  regu- 
lar meeting,   in  order  to  determine  the  design  and  capacity 
of  the  proposed  tank  and  to  invite  Mr.   Pracy  to  be  present. 


R««-No.l756 

HQ.  Fourth  Air  Force 
Granted  Permission 
to  Lay  100  Lin. Ft. 
of  Drain  Pipo  Under- 
ground on  Park  Prop- 
erty (Fort  Miley- 
l^^nalr.   Park). 


frea  Lt. Colonel  Joe  D.  Miles,  Headquarters  Fourth  Air  Force, 
Hamilton  Air  Force  Base,  Hamilton,  California,  requesting 
permission  to  install  underground  drain-pipe  at  Lincoln  P'lrk, 
in  the  vicinity  of  Fort  Miley,  in  order  to  stabilize  the  Ian:! 
and  eliminate  erosion.  Approval  vras  recommended  by  Mr.Grabow 
Engineer. 

On  motion  of  Commissioner  Parr,  seconded  by  Conmiissloner 
Hera,  the  following  resolution  was  adopted: 


RESOLVED,  that  this  Conmisslon  does  hereby  approve  the  re- 
quest of  the  Fourth  Headquarters  Air  Force  for  permission  to 
install  approximately  100  lineal  feet  of  drain-pipe  under- 
ground on  park  property,  adjacent  to  Fort  Miley  and  El  Cami- 
no  del  Mar,  as  shown  on  their  drawing  No,  4.-2017-54,  Sheet 
Ko.l,  and  ps  described  in  their  letter  of  January  11,  1955 { 
provided,  however,  the  park  property  be  restored  to  its 
present  condition  with  no  unsightly  appearances  or  physical 
disturbances. 


^f  Information  -  to  be  acknowledged  and/cr  filed  by  the 

aecrstaryt  /.  ^  «     .    tut 

(1)  From  (a)  Mayor  Elmer  E.  Robinson  and  (b)  Supervisor  John  J. 
Fordon,  requesting  the  Commission  to  consider  the  installa- 
tion of  two  more  imposing  fountains  in  the  Civic  Center  Pla- 
za, when  the  surface  is  rebuilt,  during  the  construction  of 
the  underground  convention  hall. 

(2)  Prom  in)   To  Kalon  Club  and  (b)  Calif ornia  Spring  Blossom  and 
Wild  Flower  Association,  supporting  the  Commission's  stand 
in  opposing  Freeways  in  Golden  Gate  Park. 

(3)  From  Dion  R.  Holm,  City  Attorney,  his  Opinion  No. 917  of 
January  3,  1955,  advising  that  the  installation  of  escalator? 
in  Union  Square  Garage  requires  a  written  modificatior  of 
the  present  lease,  but  that  such  modification  docs  not  re- 
quire Board  of  Supervisor  approval. 

U)   From  Earl  P.  Cutting,  Director  of  Property,  a  notice  that  he 
is  calling  for  bids  for  the  leasing  of  oil  and  gas  proper- 
ties in  Kern  County,  a  part  of  the  Commission's  land  con- 
sisting of  20  acres.  Jointly  owned  by  the  Recreation  and 
Park  Commission  and  the  Public  Ubrary  Commission,  under 
the  FVihrroan  Bequest. 


REPRESENTATIVES  AND  CELEGATES 


Mrs  William  Sproule,  1150  Sacramento  Street,  appeared  before 
^e•comission^o  express  her  views  and  f^^nish  information  re- 
garding the  Panhandle  of  Golden  Gate  Park,  which  she  considered 
Sould  be  of  interest  to  the  Commission.   Mrs  Sproul.,  a  lively 
and  entertaining  speaker,  strongly  urged  the  Commission  to  pre- 
^rv^  the  I^nhandiras  a  park  .rea  and  to  reject  -ny  ^^8^^^^°^^^ 
for  converting  portions  of  it  to  athletic  fields.  Particular 
reference  was  nrnde  to  the  Lowell  High  School  request  for  an 
athletic  fieW,  which  the  Board  of  Education  has  forwarded  with- 
out  endorsement. 

Mr.  FHinke,  General  Manager,  and  Commissioners  assured  Mr  sproule 
Zhnt   thori  are  no  plans  to  destroy  the  P-"handle  but,  to  the 
contrary,  every  effort  is  being  mnde  to  preserve  it. 
Prusident  Sutter  thanked  Mrs.  Sproule  for  hor  interest  in  having 
brought  the  infomntion  to  the  Commission's  attention. 

1-13-55 


fSfO**^' 


»iit»< 


>*>y-'F,ii.44- 


(1)  yon^Civll  Servi^o  and  Exomnt  l—flintmepta 


Non-C.3.  and  Exempt 
Appointment*  -  Per, 
^2/<i/%  l^hru  1/13/55 


On  motion  of  Cooml  sal  oner  Stem,  sacondad  by  Conmisaionar 
Dippel,  the  i'ollowing  rasolution  waa  adoptadi 

Raaalution  No.   1757 

IB80LVED,  that  all  temporary  Non-Civil  Service  and  Bxampt 
Appointaenta  in  varioua  claaaificatlons,  represented  by 
Raquiaitions  No«.   T-1232  through  T-1271,  made  by  the  General 
Manager  and  certified  by  the  Secretary  during  the  period 
December  9,   195^^  thru  January  13,  1955,  are  hereby  ratified 
and  approved  J  and,  be  it 

FURTHER  RESOLVED,   that  a  report  of  said  appointments  be  trane- 
mittad  to  the  Controller  and  the  Civil  Service  Coomission. 


I 


Progreas  and/or 
f^pql  PavmQPtfl- 


(2)   Progress  ar.d/or  Flna4  faymn^g 

On  motion  of  Commlssionar  Parr,    seconded  by  Commissioner 
Dippel,   the  following  resolution  waa  adoptedi 

Roaolution  No.    1758 

RESOLVED,   that  for  the  best  interests  and  proper  conduct  of 
the  Recreation  and  Park  Department,   the  Controller  bo  and 
is  hereby  roquestod  to  approve  the  following  Progress  and/or 
Pinal  Payments: 

(a)  99^:^^fiTS  ■  GOLDEN  GATS  PARK  HW  "^^Pn^r'^grUf  ./t^2ja        . 
To  Ralph  Murray,  Director  -bth  Payment-  s.J,po«i.J-»- 

^riod  ending  12-3 1-5A. 

(-^  m(;rnSMM!^  FLDHSE.-ROOP  RBP.&  5H0GMa  -  Qgy  #1?4        ., 
To  Wm.J.Anderaon-lst  &  Final  Paymont  -  51,122.00 

I^riod  ending  12-27-5A. 

To  SanJose  Steel  Co. -1st  &  Fin.  Payment  -        51,729.00 
Iteriod  onding  12-27-5/^. 

(d)  M,<;  HAWARD  P/G  -  Contract  f^^^-^Cntrrnllgr's/r^?! 


To  Martinelli  Construe. Co., Inc. -A th  Payt.-     fd5,048.io 
Rariod  onding  12/31/54. 


(e)  fWV  ^^^^  P/0-Contract  *}^^''-y'Z'^^.'^'^'^'^\^iW^i  ^J 
To  ftortinelli  Construe. Co. , Inc. -2d  Payt.-      511,707.47 

IVsriod  ending  12/31/54. 


To  M  &  K  Corporation  -  6th  Payment  -  ^),:,'ii.^f 

mriod  ending  12/31/54. 


Reg.^9.17?9 
Modifications  of 

C9n^rq?^g 


(3)  1^,}^^ fixations  of  ContrflC^g 

On  motion  of  Commissioner  Dippel,   seconded  by  Commissioner 
Parr,  the  following  resolution  was  adopted! 

»?80l\U^?"  No.    1759 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of 
the  Rocr^.tion  and  Park  Department,  the  Controller  be  and 
is  hereby  requested  to  approve  the  following  Modifications 
of  Contracts* 

M   HTOt.PTH  r^"  ^f^''f  ■'^'SLifliI:u"oli''ii?'-'' ^^"^ 

To  3  4  Q  Construction  Co.  -  Modification  /fp 

to  enclose  pipe  conduits  of  the  clubhouse  -        ^ 

an  increase  of 


i^ 
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j^Hll^jjqXAL  H^aACnOWS  (continued) 

Be*-  NQ.IW  (b)   HAMILTON  REC.CTR.-CQnt.#X50»CQntrQl'r8  #3;59-?^9d^f  Jg  , 

'/i<nntinaed>  To  M  &  K  Corporation  -   Bxcavat Ion, backfill, 

IIVHVtr  lagging,  etp.,for  drainsige  system  - 

aa  ifiaoaaft  o^ • 13,082,53 

(c)  l^MILTON  REC.CTR.4:ont.#150-CQntrQl'ra  m^Z-m^lLJl^ 
To  M  &  K  Corporation  -  for  plumbing  materials 

and  labor  for  relocation  of  drainage  line a  - 

SB  iuacaaflfl  ©f $3,186.70 

(d)  CONVERSION  OF  INGLE3IDS  POLIOS  STABLES.CQntr.n3V-Hg<31f ^ 
To  Jerry  A.  Riddell,  Architect,  to  adjust 

contract  -  an  ifi£Cfiajl£  o^ $902. 00 

(e)  HAMILTON  REC.CTR->Cnnt.#15Q-Control»rs  #3X5e-Modif  i5 

To  M  6t  K  Corporation  -  for  fabrication  of 

plates  to  reinforce  floor  slab  where  recessed 

lights  occur  -  Uk  |-r^9reas6  of $25.00 

(4)  Qy^er  for  ^^T'^^ce  or  Wofk  (Encumbrance) 

On  motion  of  Conmisaioner  Gallagher,   seconded  by  Commis- 
sioner Horz,  the  following  resolution  was  adoptedi 

Rda.No.l7feQ  BfigQ^^^Jm  VQn    11^ 

Order  for  Service  RESOLVED,  that  for  the  best  interests  and  proper  conduct  of 

or  Work  (Encumbrance)     the  Recreation  and  Park  Department,   the  Controller  be  and 

^ —  is  hereby  requested  to  approve  the  following  Order  for 

Service  or  Workt 

(a)   To  William  J.  Anderson  Roofing  Company, 
2940  Sar  Jose  Avenue,  Low  Bidder,  to 
repair  roof  of  Clubhouse  at  Lincoln  Park 

Municipal  Golf  Course,   the  sum  of ^1,16^,00 

(Appropriation  U2.213.04) 


■J. I    'S 


Raauaat  for  PVinds 


(5)  1^*3^9 ^t  for  PVinds 

On  motion  of  Commissioner  Hera,  seconded  by  Commissioner 
Gallagher,   the  following  resolution  was  adopted: 

RESOLVED,  that  for  the  best  interests  and  proper  conduct 
of  the  Recreation  and  Park  Department,  the  Controller  be 
and  is  hereby  requested  to  approve  the  following  Request 
for  FUndsi 


(a)   ALLOTMENTS 

Z12TIII.O3  Allowance, Overtime  - 
Commissary  Division 

412.300.01  Materials  &  Supplies 
General  Division 


•        63.00 
$12,000.00 


-n 


^ 


Re 3.   Ko,17b^ 
Req.Controllor's 
Appvl.of  Temp. 
Employments  fru. 

£sri?^UApprop^. 


(6)  Request  for  Approval  of  Temporary  Employments  from  Permanent 
gfllftl^  AnnronrlatioDa — .. — 

On  motion  of  Commissioner  Her*,  seconded  by  Commissioner 
Stem,  the  following  resolution  was  adopted: 

R«a^1iif.1r.r>  Ko.  1762 

RESOLVED,   that  this  Commission,  on  ref°™°^"^f  ^°"  f  ,J^^^ 
General  Manager,  does  hereby  request  the  Controller  to  ap- 
prove the  use  of  funds  in  I^rmanent  Salary  Appropriations 
?or?illing  the  following  positions  by  Temporary  Employments 
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On  tuspension 


Sick  Leave 


nnftrry^lf  TRAW^fCr^t^JS  (continued) 

Res. No. 1762 
(gqntinued) 

Reo.Ko.  (a)  C-lOA  JANITOR 

T-1271  Clarence  PinVcney 

(b)  p.58  GARDENER 

T-12A1  Mike  Varengo 
T-1215) 

T-12^2)  Louis  Baldani 

T-1127  Henry  Hansen 

T-1255  Henry  Hansen 

T-1260  Wm.  Owens 

T-12U  A.   Piori 


(c)  R^Sfe  PLAYGROUND  DIRECTOR 
T-1023  Dorothy  Lowden  Leave 
T-1262  Joe.  Williams  -do- 

(d)  U-?nfa  ANIMAL  KEEPER 

T-1261  Jerome  Aubry      Sick  Leave 


U      J. 


y  7/55  . 


2/  6/55  $  255.00 


12/  l/^U  -  V  fc/55  280.00 

12/  8/5^  -  1/31/55  636.36 

12/16/5A  -  1/17/55  292.73 

1/18/55  -  6/17/55  1»400.00 

12/23/5A  -  1/22/55  280.00 

V  1/55  -  2/28/55  560.00 


12/  1/5A  -12/13/5^    153.41 
1/  4/55  -  3/19/55    840.00 


12/23/54  -  1/  2/55    290.00 


Yacht  Harbor 
Mooring  License 


(7)  lashtr  Hartor  Mooring  U?ana^8 

On  motion  of  Commissioner  Dippol,  secondod  by  Commissionor 
Gallagher,  the  following  resolution  was  adopted: 

R^arylntion  No.    1763 

RESOLVED,  that  this  Coranission,  or  recommendation  of  tho 
General  Manager,  does  horeby  approve  cancellation  of  the 
Permanent  Mooring  License  at  Yacht  Harbor i 


Harry  M.   Elder 


Nome  of  Boat         S^C^Ofi' 

208 


fripour^t 


(Licensee  has  repeatedly  ignored  requests  to  correct 
haanrdous  condition  of  his  float.) 


UNFINISHED  BUSINESS 


(1)   San  Francisco  Hall  of  flowfirs 


Freaident  SutUr  reported  that,  at  his  direction,   the  Secre- 
tary had  called  a  meeting  of  all  persons  interested  in  the 
plans  for  a  San  Francisco  Hall  of  Flowers,   the  meeting  having 
been  hold  on  the  afternoon  of  Thursday,   January  6,   in  the 
Commission  offices.     The  roll  call  was  taken  of  those  present 
at  the  time  of  the  meeting  and  it  was  the  general  consensus 
that  all  parties  and  organisations  had  been  duly  notified. 

President  Sutter  reported  that  at  the  committee  meeting  a 
general        agreement  had  been  reached  on  all  major  points 
ref?P.rding  the  siso,   location,  and  uses  being  limited  to  noft- 
conmerclal  tjf®  of  exhibits. 

At  this  juncture,  Mr.   Flaran  asked  permission  to  make  a  tape 
recording  of  the  meeting.     President  Sutter  replied  that  he 
had  denied  the  request  earlier  in  a  telephone  conversation 
with  Mr.   Flamm,   and  Commissioners  Gallagher,  Her«  and  Coff- 
raan  took  issue  with  Mr.  Flarara's  purpose,  pointing  out  that 
there  was  ample  press  coverage,   that  stenographic  notes  were 
being  taken,  and  that  it  is  unwise  to  place  a  tape  recording 
in  the  hands  of  individuals  with  no  guaranty  as  to  its  future 
use,   disposition,  or  possible  abuse. 

Tho  request  having  been  denied.  President  Suiter  continued 
his  report,  stating  that  objections  to  the  Flower  Hall  had 
been  filed  by  the  Northern  California  Chapter  of  the  American 
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Institute  of  Architects  and  the  North  Pacific  Chapter  of 
Amerlean  Society  of  Landscape  Arohltects,  and  the  California 
Association  of  Landscape  Architects,  and  their  ebjections 
wore  read  by  the  Secretary,  who  reported  that  the  first  two 
were  based  on  actions  taken  by  the  reepeotive  organisations 
over  a  year  ago  In  reference  to  the  large  building.  Also, 
these  organisations  were  invited  to  the  eorninittee  meeting 
but  sent  no  representatives  nor  voiced  any  objection  at  the 
tine. 

Miss  Beryl  Richardson,  Society  for  Preservation  of  Golden  Gate 
Park,  gave  an  inconclusive  rejiort  of  the  telephone  sampling 
which  she  conducted  to  determine  the  interest  of  commercial 
firtas  in  the  proposed  Exhibit  Hall. 

Pbllowing  discussion,  in  which  many  persons  endorsed  the  pro- 
posed Hall  of  Flowers,  as  modified,  on  motion  of  Commissioner 
Stern,  seconded  by  Commissioner  Hers,  the  following  resolu- 
tions were  adopted: 


R^a,NQ.176Z. 

Hall  of  Flowers  - 
Location,  Sise  Sc 
pyrr?n»e  Eatablished 


-A 


Re3.  lloAlbU 

Hall  of  Flowers 
FVmds  Requested 
for  Planning 


Resolution  No.  176^; 

WHEREAS,  pursuant  to  authority  vested  in  this  Commission 
under  3oard  of  Supervisors'  Ordinance  No. 6128,  dated  JUne  28, 
1950,  and  Resolution  No.  10177,  dated  August  U,  1950,  a 
detailed  ind  a  continued  study  has  been  made  toward  the  con- 
struction of  an  exhibit  building  in  Golden  Gate  Park  wherein 
flower  shows  and  exhibits  are  to  bo  held;  and 

WHEREAS,  there  has  now  been  developed  a  plan  which  has  the 

active  support  and  endorsement  of  the  vast  majority  of  floral 

and  horticultural  enthusiasts,  individuals,  groups  and  organ- 
izations; now,  therefore,  be  it 

RESOLVED,  that  this  Commission  does  hereby  find  ?>.nd  determine 
that  the  most  suitable  site  for  the  erection  and  construction 
of  San  Francisco's  Hall  of  Flowers  is  in  the  eastern  portion 
■of  Strybing  Arboretum  in  Golden  Gate  Park,  in  the  general 
vicinity  of  Ninth  Avenue  and  Lincoln  Way;  and  further  deter- 
mines that  the  structure  to  best  serve  its  purposes  for  flor- 
al displays  shall  consist  of  a  main  ^all.  approximately  90  x 

190'  and  a  garden  center  fP^^^^^'r^fe?  oSo^'-  and  le   it 
tot-^l  estimated  construction  cost  of  $465,000.00;  and,  be  it 

FURTHER  RESOLVED,  that  this  Commission  does  hereby  establish 
the  nurrose  and  ise  to  which  the  building  shall  be  dedicated 
to  b^^?marily  for  flower  shows  and  exhibits  -^^f ^  J^^^ 
n  secondary  use  for  special  recreation  P^°^!'  JJ,^^^.  ^ 
clearly  affirmed  and  establishod  as  a  policy  of  this  Con^is- 
sion  that  tho  building  shall,  under  no  circumstances,  be 
usod  for  strictly  commercial  exhibits. 

«  «  tt 
T^^flylution  No.  176a 

WHEREAS,  this  Commission,  pursuant  to  Board  of  Supervisors' 
Ordin^nie  No.6128,  of  June  28  1950,  has  ^^^^-^"^j^^f/,,^°^' 

_4-+=  o^fo  fnr  the  construction  of  tne  aan  rranciaco 
H^ITf  F^ow^rs  to°bo  the'astorn  portion  of  Strybing  Arboro- 

?^  in  Golden  Gate  Park,  and  this  «:l«<^^i°^,^^%^^:/°JJr,i3 
i^rest  end  endorsement  of  the  vast  majority  of  individuals 
in^organiz'tions  concerned  with  flowers,  floral  and  norti- 
cultural  exhibits;  now,  therefore,  be  it 

RESOLVED  thftt  this  Commission,  in  order  to  obtain  ^^^^  .irchi- 
Sral  services  required  for  the  prepar.^tion  of  preliminar:/ 
nlans  ?or  the  San  Jvancisco  Hall  of  Flowers  does  hereby  re- 

Park  Department;  and,  be  It 
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Conmlsaion  Grnteful- 
ly  Accepts  $20,000. 
Gift  fron  Shririo 
Organization  -  To 
Assist  in  Construc- 
tion of  Kezar  Proas 
Box  -  Subject  to 
Approval  of  Board 
of  Super visor 8 


Incorporated,  to  the  end  thnt  those  necessnry  funds  ba  includ- 
ed in  that  organis^ition's  1955  budget  request. 

(2)  GIFT  raOM  SHRINE  IN  AMOUNT  OP  §20,000  TOWARD  RECONSTRUCTION 

pr  m^  fflfi§s  m — 

Mr.  PVinke  reported  that,  although  the  Board  of  Supervisors 
had  granted  a  60-day  extension  in  awarding  the  contract  for 
reconstruction  of  the  Kezar  Press  Box  to  the  low  bidding 
contract  firm  of  Robert  L.  Wilson,  the  Department  had  been 
unauccosaful  in  its  search  for  the  additional  funds  required 
to  meet  the  contract  bid  of  $93,000.00.  He  explained  that 
there  was  only  some  $76,500.00  available  and  that  outside 
sources  from  which  funds  might  have  emanated,  proved  fruit- 
loss.  It  thus  appeared  that  the  Comnission  had  no  choice 
but  to  reject  all  bids. 

At  this  Juncture,  Comraisaioner  Coffmar  stated  that, on  behalf 
of  the  Shrine  organization,  which  throughout  the  years  has 
played  a  leading  part  in  civic  affairs,  he  was  privileged  to 
offer  a  donation  to  San  PVancisco  not  to  exceed  the  required 
f.20,000.00,  to  assist  in  bringing  to  San  FVancisco  a  modern 
and  properly  appointed  press  box.  He  said  that  the  cheque 
would  be  forthcoming  in  the  full  amount  as  an  outright  gift 
to  the  Recreation  and  Park  Department,  in  consideration  of 
the  mutually  co-operative  association  which  the  Shrine  and 
the  Park  officials  had  enjoyed  over  the  years. 

Other  Commiscioners  joined  President  Sutter  in  grateful  ac- 
ceptance of  the  surprisingly  good  news,  and  on  notion  of 
Commissioner  Parr,  seconded  by  Commissioner  Dippel,  the  fol- 
lowing resolution  was  adopted: 

pr^pnlution  No.  1765 

WHEREAS,  the  San  FVancisco  municipal  Kezar  Stadium,  for  the 
past  three  docades,  has  been  tho  scene  of  countless  iports 
events  and  contests  of  national  Interest  to  such  an  extent 
that  during  recent  years  the  press,  radio  and  television 
facilities  at  the  stadium  hnve  proven  woefully  outmoded  ind 
inadequate  to  safely  accommodate  tho  personnel  and  equipment 
required  to  give  complete  coverage  by  nil  news  media;  and 

WHEREAS,  this  Commission,  in  order  to  correct  this  situation, 
had  engineering  plans  and  specifications  PreP^^od  for  the 
reconstruction  of  the  Kezar  Press  Box  but  had  funds  ^^il^^l^ 
to  meet  construction  costs  in  the  amount  of  .^76,500.00  only, 
which  amount  was  far  short  of  the  lowest  construction  bid- 
der's proposal  in  the  amount  of  $93,000.00;  and 

WHEREAS,  tho  Shrine  organization,  which  throughout  the  years 
has  played  a  prominent  and  important  part  in  bringing  nation- 
al recoinitioS  to  San  Francisco's  sports  attractions  through 
its  official  representatives,  most  generously  offered  to  do- 
nate  as  a  gift  to  the  City  and  County  of  San  FVancisco,  the 
sSl  0?  S2o!oOO.OO  to  be  added  to  the  funds  of  the  Recreation 
^  Srk  Commission,  in  order  that  the  Kez«.r  Press  Box  may 
be  reconstructed;  now,  therefore,  be  it 

RESOLVED,  that  this  Commission  ^^^a^i^^o^s^y  *"^-f  f  ^^JJ^, ^ 
accepts  from  the  generous  and  public-spirited  Shrine,  their 
proffered  gift  of  $20,000.00;  and  requests  the  Board  of 
Su^rvisorl  to  accept,  for  and  on  behalf  of  the  City  and 
County  of  San  FVancisco  this  gift,  in  the  amount  ^^  ^f^- 
to  be  appropriated  to  the  credit  of  the  Recreation  and  Park 
DepSt^o?t?B  account,  to  be  used  solely  and  exclusively  for 
the  reconstruction  of  the  Kezar  Press  Box. 
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(3)  Award  of  Contrnct  -  Conatruotlon  of  Press  and  Broadcasting 
Stand  Alterations  and  Addition  -  Koear  StndiuiT!  -  t^  Robert 

Tho  Secretary  read  the  following  proposals  received  on 
November  30,  195-^  for  the  above  nentionod  workj 


ROBERT  L.  WILSON 

AiDwn^  Pid 

mJi 

158  South  Park  St.,  S.P.7 

^3,000 

$3,260 

C.J.COLLINS  CO. 
HART  &  HYNDING,   INC. 
BERGQUIST  CONSTRUCTION  CO., Inc. 
ERBENTRAUT  &  SUMMERS 

$98,765 
$100,962 
0101,950 
$111,3U 

$3,223 
^2,700 
$3,210 
$3,000 

i-3 


I 


Rfia-No.l766 

Award  of  Con tract- 
Construe,  of  Press  & 
Broadcasting  Stand 
Alt.  &  Addition  - 
Ketar  Stadium  -  to 
ROBERT  L.  WILSON  - 


Sufficient  funds  now  having  been  made  available,  as  a  result 
of  the  foregoing  resolution,  on  motion  of  Comroissioner  Parr, 
seconded  by  Commissioner  Dippel,  the  following  resolution 
awarding  the  contract  to  the  low  bidder,  was  adopted: 

RESOLVED,  that  this  Commission,  on  recommendation  of  the 
General  Manager,  does  hereby  award  the  contract  fcrConstruc- 
tion  of  Press  and  Broadcasting  Stand  Alterations  and  Addi- 
tion- Kezar  Stadium,  to  ROBERT  L.  WILSON.  158  South  Park 
Street,  San  Francisco,  he  being  tho  lowest  regular  and  respon- 
sible bidder  therefor  in  the  amount  of  '593,000.00;  and,  be 
it 

FURTHER  RESOLVED,  that  the  General  Manager  and  tho  Secretary 
are  empowered  to  execute  this  contract  on  behalf  of  the 
Recreation  and  Park  Commission j  and,  be  it 

FURTHER  RESOLVED,  that  the  Secretary  shall  file  notice  of 
approval  in  the  official  advertising  of  the  official  news- 
paper of  the  City  ind  County  of  San  Francisco. 


\  <i 
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Action  on  Installa- 
tion of  Escalators 
in  Union  Square  Gar- 


U)    Union  Souar^  Garage  -  Sacalntors 

President  Sutter  reported  that  the  City  Attorney  had  recom- 
mended that  any  proposal  regarding  the  Installation  of  esca- 
lators in  Union  Square  Gar-^ige  should  be  submitted  to  the 
Commission  in  writing  and,  if  approved,  formalized  by  a  writ- 
ten  agreement.  He  explained  that  he  was  conferring  with  the 
garage  officials  and  that  Commission  action  would  have  to  be 
deferred  until  such  time  as  definite  written  commitments  had 
been  made  by  the  garage  re:re8entatives. 


(5)    Apnrnval    -      ;^p^nHTnent-LO   St.Marv's   SqU^Fg    Gflfag?    I^^pg 

Mr.  J.  E.  Barrlcklo,  Deputy  City  Attorney,  appeared  before 
the  Commission  to  explain  and  recommend  further  amendments 
to  the  lease  of  St. Mary's  Square  Garage.  Mr.  Barrlcklo  asked 
the  Commission  to  repeal  its  Resolution  No.  1676,  meeting 
of  October  U,  1954-,  and  to  adopt,  in  lieu  thereof,  a  new 
resolution  covering  the  desired  amendments: 

On  motion  of  Commissioner  Parr,  seconded  by  Comroissioner  Dip- 
pel,  the  following  resolution  was  adopted: 


Re 3-   ^?o-17fe7 
(cont'd  next  page) 


R^ solution  ^!o.    1767 

tutrymmr  tfA^E  OF  ST    MARY'S  SQUARE  PUBLIC  GARAGE,  DATED  SEP- 
Sf?0^952?^™HZN  cm  AKD  COUNTY  OF  SAN  TOANCISCO     ANl 

SatiSn  1^  park  co^ission    AS  iessors,  and  s^^onoraJO, 

•TOrnRPORATTrD     AND  W     &  B.   REALTY  CO.,    INC.,   AS  LESSEhb,    Lti 
S^TrIGhS  of  SoRklAGEE  OR  TOUSTEE  OF  I£ASEH01i)  IN 
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Conmi salon  Approves 
Amendments  to 
St. Mary's  Sq. Garage 
Lea 8^  -  Dlsr.pproves 
Proposed  Amendment  to 
Section  22  of  Lease  St 
Rescinds  Res.  No. 1676 
^f  n9Vl2..195A 


f 


CONNBCTION  WITHi   PAYMEr^T  OF  TAXES   IN  EVENT  OP  SALE  OP  EEMISEr 
PRBMISESi   raUST  ARRANGEI4EHT  FOR  DISPOSITION  OF  U.S. WAR  RISK 
AND  0M5R  INSURANCE  i=ROGEEDS,    IF  ANYj   PAYMENT  OF  INSURANCE 
POLICY  WEMTTJMS  BY  MORTGAGEE  OR  TOUSTEE,   AND  THEIR  RIGHTS  IN 
SUCH  EVENTi   SUBROGATION  AND  OTHER  RIGHTS  OP  MORTGAGEE  OR 
TRUSTEE  IN  EVENT  OP  LESSEE'S  DEFAULT:  ASSIGNMENT  OR  SUBLEASE; 
PULL  REPLACEMENT  COST  INSURANCE  fHOVIDED:    INDEMNIFICATION  OF 
CITY  IP  LIABLE  TORODOH  AMENDMENTS  OF  LEASEj  REffiAL  OF  RESO- 
LUTION NO.   1676,  ADOPTED  OCTOBER  U,   1954j  DISAPPROVING  PRO- 
POSED AMENDMENT  TO  SECTION  22  of  IZASE  PERTAINING  TO  SUBJECT 
OP  EMINENT  DOMAIN. 

WHEREAS,   the  City  and  County  of  San  FVancisco,  and  its  Rec- 
reation and  Park  Conmlssion,  as  Lessors,  entered  into  a 
lease  of  the  subsurface  area  of  St. Mary's  Square  and  abut- 
ting land  thereto  with  S.  E.  ONORATO,   INCORPORATED,  and 
W.  St  B.   REALTY  CO.,   INC.,  as  Leseees,  on  September  30,   1952, 
a  copy  of  which  least  is  on  file  with  the  Director  of  Proper- 
ty of  said  City  and  County  of  San  Francisco;  and 

WHEREAS,    said  lease  was  duly  assigned  by  said  Lessees  on 
December  2,   1952,   to  St.Mary's  Square  Service  Center,   Inc., 
a  California  corporation,   said  aSsignmant  having  been  ap- 
proved by  resolutions  of  the  Board  of  Supervisors  of  the 
City  and  County  of  San  Francisco,  and  the  Recreation  and 
Park  Commission,  respectively;  and 

WHEREAS,   said  assignee  intends  to  borrow  the  sum  of 
$1,400,000  from  Equitable  Ufe  Assurance  Society  of  the 
United  States,   to  be  secured  by  an  assignment,  mortgage 
and/or  deed  of  trust  covering  said  assignee's  interest  in 
the  demised  premises  and  the  improvements  thereon;  and 

WHEREAS,   as  a  condition  to  the  making  of  such  loan, EQUITABLE 
Lire  ASSURANCE  SOCIETY  OF  THE  UNITED  STA1ES  requested  that 
certain  changes  be  made  in  said  lease  above  referred  to  by 
the  medium  of  certain  amendments  to  said  lease  which  amend- 
ments were  contained  in  and  set  forth  in  a  certain  legal 
instrument  entitled,   "Amendment  to  Lease,*  copies  of  which 
legal  instrument  ha^^  been  filed  with  the  SecTOtary  of  the 
Recreation  and  Park  Commission,  and  which  instrument  had 
been  considered  by  said  Commission;  and 

WHEREAS,   this  Comaission  at  its  regular  meeting  held  Octo- 
ber U     1954,  adopted  its  Resolution  No,   1676  approving 
said  •Amendments  to  Lease*  except  the  proposed  amendment  to 
section  22  of  the  le^se  which  latter  amendment  it  disap- 
TT-oved,   the  Commission's  approval  as  aforesaid  having  bean 
giver  and  said  resolution  having  been  adopted  subject  to 
similar  subsequent  action  to  be  taken  ty  the  Board  of  Super- 
visors of  City,  as  the  other  joint  lessor  under  said  lease, 
and 

WHEREAS,  the  Board  of  Supervisors  has  further  amended  said 
-Amendment  to  Lease,-  which  further  amendments  are  herein- 
after described,  and 

WHEREAS,   the  Board  of  Supervisors  at  it.  regular  «»etir.g 
Twove^ber  15.   1954.   duly  adopted  its  Resolution  No.U960 
approving  said  "^Amendment  t(»  Uase-  as  so  '^'^^J^^^  ^^J 
Hnt  diaaoorovina  the  proposed  amendment  to  section  22  or 
^Jd  ie^r^t?ining'to  the  subject  of  Eminent  Do..in,  and 

WHEREAS  copies  of  said  '•Amendment  to  Lease"  as  approved  by 
^re^olution  of  the  Board  of  Supervisors  have  been  filed 
wfth  t?e  Secretary  of  this  Commission  and  have  been  consid- 
Qrod  by  It,  and 

uhehe;.S     ssld  further  mmdmnU  to  »«ld  •Anendment  to  leas.- 
^de'tSat  l««e  i»  obligated  to  ^-^f  1"!!"  "^Sl, 

IZllTZtoTnl  tZlZtl;  dejraolatlon,  ard  U«ee  ha. 
S!^I,a  ^  intolfy  city,  Commlsaion,  tho  Conml.»ioi«r»  and 
tC  »rJ^i3rrgeS,  anS'.»ployee,  of  thon  for  any  oa^ag, 
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(rpntmuftdl 


or  liability  to  thoin  arising  out  of  said  "Amondment  to  Lease' 
and  it  has  been  agreed  that  except  as  modified  said  lease 
shall  remain  in  full  force  and  effect,  now,  therefore, 

BE  IT  RESOLVED,  That  the  Recreation  and  Park  Connnission 
does  hereby  repeal  and  rescind  its  said  Resolution  No.l676j 

BE  IT  FTJRTHER  RESOLVED,  That  the  Recreation  and  Park  Commis- 
sion does  hereby  approve  the  said  later  "Amendment  to  Lease* 
as  further  amended  except  the  proposed  amendment  to  Section 
22  of  said  lease  vAich  it  hereby  disapprovesi 

EE  IT  FURTHjSR  RESOLVED,  That  said  "Amendment  to  Lease"  be 
executed  by  the  President  of  this  Commission  and  be  attested 
by  its  Secretary. 


Demolition  and 
Removal  of  Dete- 
riorated Statue 
fron  Mt, Olympus 


(6)  I^emoval  of  Deteriorated  Statue  from  Mt-QlYIBP^g  ApprQV?^ 

Ihe  Secretary  read  a  letter  received  from  the  Art  Commission 
quoting  its  Resolution  No.  3520-1955-S,  approving  the  remov- 
al of  the  deteriorated  statue,  "Triumph  of  Light,"  atop 
Mt.  Olympus,  with  the  condition  that  the  rock  base  and  foun- 
dations be  kept  intact  as  a  future  site  of  an  appropriate 
statue . 

On  motion  of  Commissioner  Hera,  seconded  by  Commissioner 
Gallagher,  the  recommendation  of  the  Art  Commission  was  ap- 
proved and  demolition  work  authoriaed. 


(7)  Request  of  JUnior  Chamber  of  Commerce  to  Install  Memorial 
T^fiivf  gr  mr)"^  G^QQ"  PQ"iQ^ — — 


Re  3. Ko. 1768 

Commission  Denies 
Request  of  Aviation 
Committee,  Jr. Cham- 
ber of  Commerce,  to 
Install  PlaquG  on 
Marina  Groen. 


In  considering  the  request  of  the  Aviation  Committee  of  the 
San  Francisco  Junior  Chamber  of  Commerce  for  permission  to 
install  a  plaque  on  the  Marina  Groen,  commemorating  the 
first  co-axial  helicoptor  flight,  Mr.  Rinke  recommended  thai 
the  request  be  denied,  for  reasons   pointed  out  in  previous 
meetings  that  the  installation  did  not  conform  to  municipal 
requirements  regarding  location  and  convenience  to  the  pub- 
lic. 

On  motion  of  Commissioner  Hera,  seconded  by  Commissioner 
Dippol,  the  following  resolution  was  adopted: 

Resolution  Mo.  1768 

RESOLVED,  that  this  Commitision,  for  the  reason  that  the 
Installation  of  a  plaque  on  the  Marina  Green  does  not  con- 
form to  municipal  requirements  of  location  and  convenience 
to  the  public,  hereby  denies  the  request  for  permission  to 
install  a  commemorative  plaque  at  that  location. 


(8)    9«Hfnrnia   l^e^^r  Man  Custr^rhr  Not   Desirod   bv  CommlgglgR 

The  Secretary  read  the  report  of  the  General  Manager  regard- 
ing the  location  or  other  disposition  of  the  California. 
Relief  Map.     Report  made  reference  to  the  department  of 
City  Planning' s  reconnendations  of  August  10,   195J,   that 
tif map  le  located  on  public  property  adjoining  the  commer- 
cial area  east  of  the  Cliff  House,  at  Ocean  Beach. 

Cor^.issioners  were  in  full  agreement     as  previously  record- 
.    ed,   th-'.t  the  map  was  completely  unsuitable  for  Jo  Id  en  Gate 
^k  -.nd  did  not  qualify  as  a  recreation  or  park  attraction; 
althoujTh  it  ('id  have  rocogniaed  educational  value. 

Mr    Rnhart  Soxe  c-illed  attention  to  a  Bill  in  the  Legisla- 
t^i^e  ^ro^osfng  t^t  the  Pnlace  of  Plro  Arts  Area  be  made 
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ri>^f^^;gt|^D  BUSINESS  (continued) 


p»>».No.l7fe9 

Comnisslon  Dec lino a 
Calif .Rolief  Map  for 
Park  Property  Loca- 
tion -  Referred  to 
r.Y\ffi'  Admin. Officer. 


a  State  Park,  and  it  w>fi  his  suggestion  that  the  map  might 
be  installed  at  that  location  and  become  a  part  of  the  State 
Park  System,  Comnissionor  Parr  stated  that  it  would  seem 
logical  that  the  State  Rolief  Map  be  placed  in  the  State 
Capitol  in  Sacramento  and  be  an  attractive  feature  of  the 
State  FAiT, 

On  motion  of  Commissiontr  Cofftian,  seconded  by  Commisslonor 
Iferr,  the  following  resolution  was  adoptedt 

RESOLVED,  that  this  Commission,  after  a  full  and  detailed 
study,  does  hereby  determine  and  find  that  (1)  no  feasible 
or  desirable  location  for  the  California  Relief  Map  exists 
on  property  under  the  jurisdiction  of  this  Commission;  and 
(2)  that  the  specific  recommendations  of  the  Department  of 
City  Planning  that  the  map  bo  located  on  public  property 
immediately  adjoining  the  commercial  area  oast  of  the  Cliff 
House  merits  consideration. 


^m   BUSINESS 


(7)  Attendance  of  Do legate q  at  Conferences  Approved 

Invitations  having  been  extended  to  staff  members  to  parti- 
cipate in  regional  recroatlon  and  park  conferences,  on  mo- 
tion of  Commissioner  Hera,  seconded  by  Commissioner  Dippel, 
the  following  resolutions  wore  adopted: 


Ras.No.l77Q 


f 


Authorizing  Max  G. 
F\inke,  Gen.Mgr.  & 
R:y  L.  Hudson,   Sup  v. 
of  Maint.   to  Attend 
Calif. Conf.  Amor,    In- 
stitute Park  Exec,   in 
Garmel.    Jan, 23-25. 1955 


Reg.Fp.l?^! 

Authoriz .R.S.Xinbell, 
Supt. Recreation  &  Max 
G.Flinka, Gen.Mgr.  to 
Attend  7th  An. Calif. 
Rec.Conf.in  Sta.Cruz, 
Fph,n-lfe.lQ55. 


RESOLVED,  that  this  Commission  does  hereby  authorize  the 
attendance  of  Mr,  Max  G,  Punke,  General  Manager,  and  Mr. Roy 
L.  Hudson,  Supervisor  of  Maintenance,  at  the  Sixth  Annual 
California  Conference  of  the  American  Institute  of  Park 
Executives  Inc.,  to  be  held  in  Carmel,  California,  January 
23-25,  inclusive,  provHed  that  funds  are  available  for 
such  purpose. 

«  «  « 
fiagylution  No.  1771 

RESOLVED,  that  this  Commission  does  hereby  authorize  the 
attendance  of  Mr.  Raymond  S.  Kimboll,  Superintendent  of 
Recreation,  and  Mr.  Max  Rinke,  General  Manager,  at  the 
S-/enth  Annual  California  Recreation  Conference,  to  be  held 
in  Santa  Cruz,  California,  February  13-16,  inclusive,  pro- 
vided that  funds  are  available  for  such  purpose. 

(8)  ifni-rrrnir-^  ^^1Mt,  ^-'^  -  ^jy^^  ^'^nter  piaga  -  Appmec? 

The   Secretary  presented  the  City  Attorney's  Opinion  No.  920 
of  January  13,  1955,  in  which  specific  answers  were  given 
?o  the  CoLlskou's  questions  on  legality  ^^  procedures 
to  be  followed  in  the  construction  and  operation  of  an  under 
ground  exhibit  hall  in  Civic  Center  Plaza.  For  purposes  of 
record,  the  coftblusions  of  the  opinion  are  quoted  below: 

n.-  Construction  of  the  exhibit  hall  can  be 
legally  undertaken  under  existing  Charter 
provisions, 

•2.-  The   proposed  exhibit  hall  is  neither  a  recreation 
nor  a  park  project. 

I^e  Commission  should  pass  a  further  resolution 
(1)   finding  that  construction  of  an  exhibit 
hall  undAr  Civic  Center  Plaza  with  the  surface 
restored  to  its  present  condition  (necessary 
minor  deviations  excepted)  is  not  inconsistent 
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NEW  BUSINESS  (continued) 
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R^^.No.l772 

UNDERGROUND  EXHIBIT 
HALL,  CIVIC  CENTER  - 
PUNS  AND  CONSTRUC- 
TION MUST  RECEIVE 
PRIOR  COMMISSION 

AZEBSM 


•3.-(continuod) 

with  the  dedication  of  the  Plasa  to  park  pur- 
poses, and  (2)  approving  the  project  provided 
that  the  Commission  shall  approve  all  plans, 
specifications  and  contracts,  and  shall  approve 
the  completed  work  before  it  is  accepted  by  the 
Department  of  Public  Works. 

•A. -The  Board  of  Supervisors  should  thereupon  enact 
an  ordinance  taking  cognizance  of  the  Commis- 
sion's resolution  and  authorizing  the  Department 
of  Public  Works  to  proceed  with  tho  project  in 
accordance  therewith, 

•5. -Upon  the  adoption  of  the  resolution  and  ordinance 
referred  to  above,  I  know  of  no  legal  reason 
vrfiy  the  Controller  should  not  permit  expenditure 
of  tho  proceeds  from  the  sale  of  the  exhibit 
hall  bonds  for  the  pvirposQ  of  constructing  the 
exhibit  hall,  and,  in  my  opinion,  ho  should  do  so. 

"O.-The  exhibit  hall,  on  completion,  should  be 

managed  by  the  Director  of  Property  In  conjunc- 
tion with  the  Civic  Auditorium." 

Following  discussion,  on  motion  of  Goranissioner  Parr,  second- 
ed  by  Commissioner  Dippel,  the  following  resolution  was 
adopted! 

iV^gnlution  Ko.  1772 

AUTHORIZING  THE  DEPARTMO!T  OF  PUBLIC  WORKS  AND  ITS  DIRECTOR, 
SUBJECT  TO  THE  CHIEF  ADMINISTRATIVE  OFFICER,  TO  IROCEED 
WITH  THE  CONSTRUCTION,  ACQUISITION  AND  CCMP^^^,!^ JJL 
cm  AND  COUNTY  OF  SAT!  niANCISCO  OF  AN  EXHIBIT  HALL  UNDKl 
THE  SOUTHERLY  ONE-HALF  OF  THE  CIVIC  CENTER  TIAU   SUBJECT 
TO  RIGHTS  RESERVED  BY  THIS  COIiMISSIOl,. 


"WHEREAS,  the  Board  of  Supervisors  on  JMly  27,  195/.,  adopted 
Ration  NO.  U581  (Series  of  1939)  f  jjf '"'aonftrSctlon 
irtorost  and  necessity  demand  tho  ^^q^ij^^^^"'  '^^f,^^^^^^" 
and  completion  by  the  City  and  County  of  3^^;;,^f,^^«^°.°^if 
P.n  Exhibit  Hall  under  the  surface  of  tho  southerly  one-hair 
of  the  Civic  Center  Plaz^.j  and 

"WHEREAS,  on  August  16,  1954,  Board  of  Supervisors  passod, 
and  on  August  18,  1954,  the  Mayor  '^PP^^^^^'  J^J^J^rNo^n- 
8735  (Sorles  of  1939)  calling  a  special  t^^^^^^^.^^^^^/^'' 
ber  2  1954,  to  submit  to  tho  electors  oi  the  City  and 
Sunt;  of  sin  Francisco  a  proposition  to  i^-r  "  ^jf,^,,^,"" 
debtedness  of  $3,275,000  for  =°"«^j;^^^i°"  f .^^^^^i^Je 
Hall  under  the  surface  of  the  southerly  one-half  of  the 

Civic  Center  Plaza j  and 

..WHEREAS  at  tho  special  election  held  Tuesday,  November  2, 
?^^1he  electo^of  tho  City  and  County  of  San  Francisco 
approved  said  proposition;  and 

of  the  Plaza  for  park  purposes;  and 

Hall, 
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J^HJISUiSSS  (continued) 


Res. No. 1772 


"RESOLVED,  that  construction  of  tho  Exhibit  Hnll  under  tho 
southerly  one-half  of  the  Civic  Centyr  Plaza  under  the  au- 
porviaion  and  Jurisdiction  of  tho  Department  of  Public  Works 
is  hereby  approved  by  this  Commission  subjoot  to  its  right, 
hereby  specifically  reserved,  to  approve,  prior  to  call  for 
bids,  all  plans  and  specifications,  and,  prior  to  execution, 
all  construction  contracts  and  modifications  thereof,  and, 
prior  to  the  City' s  acceptance  of  tho  completed  project 
from  the  contractors,  tho  completed  project  itself,  Tho 
Commission  reserves  these  rights  in  order  to  assure  that 
the  surface  of  the  Plaza  will  be  properly  restored, 

•FURTHER  RESOLVED,  that  this  Conmission  approves  of  the  ad- 
ministration and  management  of  the  Exhibit  Hall,  after  com- 
pletion, by  the  Director  of  Property.'' 


Heq.  A  Supp.J^prop. 
of  f,2,^00  for 
Payment  of  Temp. 
Salar ie  s-Recren ' 1 
Units  for  Bal.of 


I 


(8)  RflQuaat  for  a  Supplemental  Appropriation  of  w2.^Q.0Q. 

On  motion  of  Commissioner  Cippel,  seconded  by  Commissioner 
Stem,  the  following  resolution  was  adoptedi 

^■^nlution  Ko.  1773 

RESOLVED,  that  this  Commission,  for  the  best  interests  of 
the  Recreation  and  Park  Department,  does  hereby  request  the 
Mayor,  the  Board  of  Supervisors,  and  tho  Controller,  to  ap- 
prove a  Supplemental  Appropriation  in  the  amount  of  C2,^00. 
from  the  Recreation  and  Park  Department  Compensation  Re- 
serve to  the  credit  of  Appropriation  ^12- 120-0^  (Temporary 
Salaries  -  Recreational  Units)  to  provide  additional  funds 
required  for  the  enqployment  of  temporary  Golf  Starters  and 
Janitors  for  the  Golf  Courses,  Kezar,  etc.,  for  the  balance 
of  the  fiscal  year  1954-1955. 


{k8.«g.ir4 


4 


Request  A  Supp.Approp. 
of  f 26, 000.  from 
Ifeappropriated  Reve- 
nues to  Meet  Deficits 
in  Various  P\inds  for 


(9)  fl^^ueat  for  a  Supplenpntnl  Appropriation  of  :26.00Q.QQ 

On  motion  of  Commissioner  Gallagher,  seconded  by  Commission- 
er Dippel,  the  following  resolution  was  adopted! 

RESOLVED,  that  this  Commission,  for  the  best  interests  of 
the  Recreation  and  Park  Department,  does  hereby  request  the 
Mayor,  the  Board  of  Supervisors,  and  tho  Controller,  to 
approve  a  Supplemental  Appropriation  of  '.26.000.00  from 
Unappropriated  Revenues  to  the  following* 


I 


i 


ADDroD.Ko. 

412.300.01        MATL.&  SUPPLIES  -  GEII.DIVISIOK 

412.200.01      cor:raAC'L  serv.  -  csi.-.divisioj: 

433  216.12-01  AUTOMOTIVE  MAHJT.i  REPAIR  - 

^^^  AUTOi:oTivE  s;uiriei:t 


*:  12, 000. 00 

4,000.00 
10,000.00 


(10)  |^Aq^,,»..t  for  a  ^lippl^Tnamtal  Annrooriation  9f  v'??.W.W 

At  the  request  of  the  General  Manager  Mr  Hoyt  r^Po^ted 
that  increased  costs  in  two  major  projects,  the  Hamilton 
Center  and  Pool  and  the  Balboa  Park  Dressing-rooms,  had 
resulted  in  insufficient  funds  in  the  present  appropria- 
tions.  It  was  estimated  that  there  was  a  five  P^r  cent 
general  increase  in  construction  costs.  Based  on  the  corn- 
fined  estimated  construction  costs  ^°-,^°J\»^ii^°"  ^^^^ 
Balboa,  additional  funds  in  the  amount  of  $33,000  would 
be  required  to  meet  these  contingent  costs. 

Mr.  Harman,  Supervising  Engineer,  supported  Mr.  Hoyt's 
statements,  adding  that  certain  improvements  ^^  f»\f 
and  the  relocation  of  the  plumbing  were  being  made  in  the 

1-13-55 


/ 


^niy  gyg|^p3  (continued) 


course  of  cor struct Ion,  rosulting  in  an  IncreRSo  of  the 
original  contract,  but  cissuring  saving  and  economical  opera- 
tion and  maintenance  costs  when  the  buildings  are  completed 

On  motion  of  Commissioner  Parr,  seconded  by  Commissioner 
Stem,  the  following  resolution  was  adoptedx 


p^a.  No. 1775 


Request  for  A  Sup- 
plemental Approp.of 
§33,000  from  Unapprop. 
Bal.l9A7  Rec.Bond  Fd. 
to  Bond  F\ind  Contin- 
gencies Acct,  -  Balboa 
^r^  tjamilton. 


B^ solution  No.  1775 

RESOLVED,  that  this  Commission,  In  order  to  meet  additional 
costs  encountered  in the  construction  of  the  Hamilton  Recrea- 
tion Center  and  Pool  and  the  conversion  of  the  Ingle side 
Police  Stables  to  athletic  facilities,  does  hereby  request 
the  Mayor,  the  Board  of  Supervisors  and  Controller  to  approve 
a  Supplemental  Appropriation  in  the  amount  of  $33,000  from 
the  unappropriated  balance  of  the  19^7  Recreation  Bond  Fund 
to  the  credit  of  the  Bond  F\md  Contingencies  Account,  this 
request  being  based  on  a  five  per  cent  (556)  increase  of  the 
original  combined  estimated  construction  costs  of  $660,000 
of  the  aforementioned  projects. 


(11)  ?fall  Boat  Harbors  Repgr^ 

wfs^at  Harbora    Mr.  Parr,  Chairman  of  the  Small  Boat  Harbors  Committee,  re- 
Srll  »9^^  flflfWra      '^^  ^f^^^  ^^  ^^^   instructed  Mr.  McDevltt  to  oall  a  meeting 

of  the  committee  for  Tuesday,  January  25.  1955.  He  stated 
that  the  plan  to  submit  a  bond  issue  of  t2, 500, 000  at  the 
November  election  on  the  basis  that  the  amount  be  Mtchod 
with  State  funds,  is  being  diligently  pursued.  He  said  the 
interest  and  support  of  the  citizens  and  local  and  public 
officials  on  his  committee  was  gratifying,  and  that  the 
Tuesday  meeting  should  result  in  definite  support  of  the 
Bill  being  introduced  in  the  legislature.  Ho  asked  the 
Commissioners'  individual  and  combined  help  and  promised 
to  keep  them  fully  advised. 


Report  on 
Pree\reiys  in 
Gylrf^n  Gate  Park 


Commissioner  Her2,  Chairman  of  tho  Committee  ^o  keep  freeway, 
ourif  Golden  Gate  Park,  reported  that  ^^^^f »  ^^th^«"  '!J^ 
to  all  civic  and  district  o^ganixations  advising  them  of  the 
Comirdsslon's  stand  opposing  freeways.  He  said  ^^^^^  «^"J- 
9?^s  of  full  support  had  been  received  from  several  organi- 
zaUons  and  that  on  Friday,  January  21st,  a  meeting  of  the 
?o^?s8lon  President,  General  Manager  and  staff  members  will 
teTe"  witrnr.  Booker  of  the  Division  of  Highways  and 
£.  S.  P  Duckel,  Director  of  IMblic  Works,  to  discuss  the 
freeways  problem. 


ADJOURNMENT 


There  b^lng  no  further  business  to  come  before  the  needing, 
Sestde^tiuUer  declared  the  meeting  adjourned  at  ^,30  P.M. 


Respectfully  submitted. 


f^.^QA'^ 


u/^ZT' 


Secretary 
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Stn  Pranclaco,  Calif orrda 
January  27,  1955 
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mi  Sftll 


Th9  Ninety-fourth  Regular  Meeting  of  the  Recreation  and  Birk 
Conmission  was  called  to  order  on  Thuraday,  January  27,  1955 
at  3tOO  P.M.,  President  Sutter  presiding. 

Ihe  follotdng  Connlssioners  were  preMnt: 

Mr.  Louis  Sutter,  President 
Mr.  William  M.  Coffman 
Mrs.  Henry  J.  Dlppel 
Dr.  Arancls  J.  Hers 
Mr.  ftred  D.  hirr 


Approval  of 


There  being  no  errors  or  omissions,  the  Minutes  of  the  93rd 
Regular  Meeting  of  January  13,  1955  were  approved. 


9;^1NTCATI0N3 


McLaren  Park 
Land  Purchase 


(1)     Pirom  Earl  P.  Cutting,  Director  of  Property,  enclosing  for  ap- 
proval a  resolution  for  subeilsslon  to  the  Board  of  Supervis- 
ors,  covering  the  purchase  of  additional  lands  required  for 
McLaren  Park. 

On  motion  of  CoBmlssionor  Hers,   seconded  hy  Commissi orer 
Dlppel,   the  following  ro solution  was  adoptedt 

R^ff<?;itiUw  Mo.  W^ 

RESOLVED,   that  this  Commission  approvus,  for  suhnisaion  to 
the  Board  of  Supervisors,  the  resolution  authorising  purchase 
of  certain  property  for  McLaren  Park  qs  follows i 


£tflB 

Gladys  H.   Burko 


^t  No. 

^5 
15 


6187  ) 
W13  ) 
6215  ) 


i^qv^nt 


^1,025.00 


m 


Permission  (2) 

Granted  to  Use 
Band  Concourse, 
G.G.Park  for  Pageant 
by  Some  3,000  Sunday 
School  Children, 
Sunday,  May  1,   1955, 


Robert  Eramett         (3) 
Day  Committoe 
Granted  Permis- 
sior  CO  Stpgo 
Exorcises  in 
G.G.Band  Concourse 
Sun. .March  fe.lQS^ 


P^'om  Rabbi  Morris  Goldstein,  requesting  use  of  the  Band  Con- 
course, Goldon  Gate  Park,   on  Sunday  momifig,  May  1,  from 
lOtOO  A.M.   to  12tOO  Noon,   for  presentation  of  a  pageant  and 
entertainment  to  be  participated  in  by  some  3,000  Sunday 
School  children,   the  program  to  be  of  a  recrentional  nature. 

On  motion  of  Commissioner  Dlppel,   seconded  by  Commissionor 
parr,   the  foregoing  request  was  approved. 


Prom  Thomas  Loughran,  Chairman  of  the  Robert  Ernnet  Dny  Cele- 
bTRtion,  requesting  permission  be  granted  his  committee  to 
use  the  Golden  Gate  Park  Band  Concourse  for  the  annual  Robert 
Emraett  Day  observance. 

On  motion  of  Commissioner  Parr,   seconded  by  Connlssioner  Hers, 
tha  foregoing  request  was  approved,  with  details  regru-dlng 
seating  acconroodations  «nd  decorations  referred  to  Mr.   Ralph 
Murray,   Band  Director,   and  Mr.   Julius  Girod,   Park  Superintend- 
ent, rospeotively. 


Girl  Scouts  (l) 

Granted  Permission 
to  Sell  Cookies  on 
Park  Properties 
Mrvr.^-20.1QSS^ 


Prom  Mrs.   Lucien  Lehmann,   Prosident,  Sar  ft-ancisco  Girl  Scouta 
requesting  pormissJon  to  sell  Girl  Scout  cookies  on  park  prop- 
erties,  Including  the  Flelshhacker  Zoo,   or  Saturdays  and  Sun- 
days  from  March  A  through  March  20,   1955. 
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gjj^mjgTIQWa  (continued) 

On  motion  of  Comlssionor  Hor«,   wcorded  by  Connlasloner  Parr, 


Mrmiaslon  was  granted  to  conduct  tho  cookie  sale  under  the 
P!!;rl,;-"  !^'  !;,^r.<1^t^nT,«  ««  hav«  nrovaHod  during  pnst  y.ars. 

■  9UIB       *«**••  »      -~— 


(5i  From  Bernard  P.  Hagan,  Haffan  Concession  Company,  requastlnR 
tho  exercise  of  his  option  oor^^rlnfe-  the  renewal  of  his  seat 
cushion  rental  contract  at  Keaar  Stadium,  from  JUly  1,  1955 
to  JUno  30,  1958. 

On  motion  of  Commissioner  Her.,  seconded  by  Commissioner  Coff- 
man,  the  following  resolution  was  adopted j 


gr^g.No.1777 

Ext. of  Contract 
for  3eat  Cushion 
Rental,  Ke»a»".  ^,^_ 
Stadium  to  6/30/ 58, 
!trmUt'  ^"  ?,P-Hagan 


RESOLVED,  that  this  Commission,  on  recommendation  of  the 

Sneral  Manager,  doe.  hereby  ^PP^^-.f  tX^i^^  °,J  ti, 
hv  the  HflKnn  Concession  Company  in  its  contract  with  tnia 
?LjSt«lon     for  the  exclusivT  seat  cushion  rental  concession 
'ni  ai  sladiL^id  exercise  of  option  extending  the  term 
of  the  contract  for  an  additional  3.year  period  to  a  final 
expiration  date  of  JUne  30,  1958. 


Pr>«l       (PV;aids  are  included  in  the  vi")-)" i.y:>^  ow"6  .^oY.4n*^  ^ 

.  :♦  r,fiA%qA  00  to  defray  expenses  for  a  6-nonths    period.; 
S!L?tJt'ilt;any  District  cZcll  of  Improvement  Assocla- 
Prom  (a)   the  Alenany  y^'^"^  cavucn  Imnrovement  Association, 

"^'^Jutl^o^;  a^lXtieirunSus  opposition  to  traffic 
resolutions  declaring  wi«-^r  _f.fecta  on  Golden  Gate  Park. 

r  -lijrc^ltC  of  t^  H:SSal1.:?"orc,  of  Chnjil-n, 
Prom  the  Committee  oi   ^«  "^^^       .      Qoidon  Gate  Park  Band  par- 

al  (ton«car.)  rm-.-o  v„«  Year  Festival  Committee,  ex- 

P^om  Bert  F.  FUng,  Chlneso  r.ow  'a»r  p  fctlvrl 

tending  an  l"»lt^"°"'?=r?il'^r"niary21  through  3un- 

VT^^:^^'TX  ;i.ri:ra".Si?;in  Connection  -ItH  the 
installation. 


(2) 


(3) 


(A) 


ij«-,t     San  Pi-anclsco  Home  League, 

Mrs.  Angus  G«^^°"  ^^gs,   Pre»ldent    San  ^«^^^^^  ^^  ^^^  ,,,,. 

appeared  before  the  Commission  to  ^V^^^     ^^  irstr.llation 

ller  request  °f  J^'^^'^^.i^'Te^^aSfrcom^einor.ting  its 

of  a  plaque  in  ^^e  Japanese  Tea  ^roen  ^^^^^  ^^^ 

founder,   the  late  George  ?^"^?'^^fa' action  at  that  time 
Secretary  to  confirm  f^^^^^^^^^j'st^e  Commission  directed 
wherein,  under  Re'^^f  ^°^,^°;  ^JUtes  of  cost  for  design, 
the  General  M^'^^^^'^^^^^^f.S  ofa^morlal  plaque  and  to 

rx^^r^sirpienltr^  -^-»^ '-  --•-'^ 

funds  in  l^e  1953-195^  Budget. 

Mr.  ..nke  explained  tha^  th^ --/  f^^^^.^^ZTC::^^^ 
of  funds  for  ^^°  P^^f*  S^\e  had  obtained  an  estimate  of 
request  during  ^^^P'^f-  ^t:^»  V  Gr'^bow,  which  mlpht  serve 
cost  ^ncl  n  pl'^quo  '^o'it^  from  Mr.  ur 
as  a  pattern. 
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g|rpp|r,g]yTATTVl^  m^   DBLBQATES  (cont«d) 


Conimission  Reaffirms 
Its  Approval  (Orig. 
Given  by  RQa.9*>2  of 
12/11/52)  of  Memorial 
PLiquQ  In  JapRr>e8e 
Tdi  Ciftrdon  for  Its 
Originator,  Mr. Goo. 
Turnar  M^rsh.  Gen. 
mmeor  Directed 
to  ?rocee<i   Upon 
Approval  of  Art 


Each  rwmber  of  the  Commission  spoke  In  support  of  Mrs.  Boggs* 
proposal  nnd,  on  motion  of  Conmisslonor  Parr,  seconded  by 
Commissioner  Dippel»  the  following  resolution  was  adopted: 

RESOlVElJ.  that  this  Commission,  pursuant  to  Resolution 
No.  962  (meeting  of  December  11,  1^52),  does  hereby  ref\fflrm 
Its  Interest  In  providing  proper  recropnltlon  to  the  Impor- 
tant part  which  the  late  George  "nirnor  Marsh  had  In  tho  estab- 
llshment  of  the  Japanese  Tea  Garden  In  Golden  Gate  Park,  and 
In  accordance  with  the  specific  request  of  Mrs.  Angus  Gordon 
Boggs  and  the  California  Historical  Society,  the  General 
Manager  Is  horoby  directed  to  proceed  with  the  preparation 
and  design  of  a  suitable  memorial  plaque  to  be  installed  in 
the  Japarese  Tea  Garden,  commemorating  the  late  George  Turner 
Marsh,  and  upon  approval  of  the  design  by  tho  Art  Commiaslon, 
to  obtain  the  necessary  funds  to  meet  the  cost  of  manufactur- 
ing r.nd  installing  the  memorial  plaque. 


Mr  FVinke,  Generp.l  Manager,  reported  that  he  had  discussed 
with  Mr.  George  Pracy,  Manager  of  the  San  Francisco  Water 
Department,  his  request  to  install  a  water  tank  on  the  north- 
west edge  of  McLaren  Park,  to  provide  needed  water  pressure 
for  service  to  that  vicinity.  While  complete  information 
was  not  yet  available  on  the  design  and  capacity  of  the  varl- 
ous  tanks  which  might  be  selected,  Commissioners  saw  no  ob- 
lection  to  approving  the  Installation  In  the  remote  nor th- 
iest  corner  of  McLaren  Park,  this  hiphly  elevated  site  being 
required  to  provide  sufficient  pressure  for  this  public  water 
service . 

Followlnr  a  discussion  of  the  possibility  of  Installing  a 
tank  of  Sufficient  size  to  provide  a  partial  water  ^VV^V 
for  park  irrigation,  on  motion  of  Commissioner  Dlppel.  second- 
ed t^Commrssforer  Herz,  the  following  resolution  was  ndopted: 


H«»-No-^779 


Conaisslon  Approves 
Installation  of 
Water  Tank  In  N.W. 
Cor. McLaren  Park  - 
Type  of  Tank  & 
Capacity  to  be 
Approved  by  R.&  P. 
Corar..  &  Design  Appvd 
bv  Art  Commission 


p«.^n1vUo»  ro.  1779 

RESOLVED,  that  this  Coraission,  ir.  ord»r  to  assist  in  the 
provision  of  an  important  public  utility,  does  hereby  approve 
the  location  of  a  water  tank  in  the  northwest  corner  of 
McUren  ^rk  in  the  vicinity  of  Mansfield  and  Burrows  Streets, 
^^Ided  that  the  Installation  of  said  tank  by  the  San  Pran- 
^3C0  water  Department  shall  not  be  undertaken  until  such 
time  as  the  tyje  and  capacity  have  been  submitted  and  ap- 
proved by  this  Commission  and  the  design  approved  by  the  Art 
Commission. 


mm]h]i  TRA^-?AgTip^§ 


Res. No. 1780 

Progress  and/ or 
nnal  Payments 


(1)   PrograsB  anj/ff  ^m?  Payments 

On  motion  of  Coonlssioner  Herz,  seconded  by  Commissioner 
Dlppel,  the  following  resolution  was  adopted: 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of 
the  Recreation  and  Park  Department,  the  Controller  be  and  is 
hereby  requested  to  approve  the  following  Progress  and/or 
Final  Payments: 

(a)  cprjM,.  PATROL  SFWfjr,?.^   MKE  M5RCf:p  ^PO^T  F7?HHK?  (^  Sgl 
To  Associated  Sportsmen  -  7th  Payt.  -  ^u:>j.^^ 

Pariod  ending  1/31/55. 


\ 


jTHT"^ — — 


.  ..f„.,Vii^M^  '''>'^*''''to?»''y?.'»!i>SSiJK^  -/-  r"-'-  i(:4 
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RBs  NoUTSa  (cont'd)    (a)  lAVBBI.  Hill.  f/Q  "  QffP^fl?^  ii^l37.  ?9rfW9U?r'fl  f3t32 

SSgifOi*  W  To  S  &  Q  Construction  Co. .'9th  Payment  -  |7,977.15 

foriod  ending  12/31/54. 


I 


(2)    P?qvi9fl^  f'gr  f^nda 

On  motion  of  Cooanissioner  Her*,   seconded  by  Commissioner 
Dippel,   the  following  resolution  was  adopted: 

Bng,    No.  1781  fi^gftMlW    Mg.     I?g3l 

D  .„««t  fnr  J\ind3  RESOLVED,   that  for  the  best  interests  and  proper  conduct  of 

2saJi^^^'-^2UliCda  ^^  Recreation  and  Park  Department,  the  Controller  be  and  is 

hereby  requested  to  approve  the  following  Request  for  FVindsj 

(a)    ALL01MENT3 
Approp.433.351.12-01 


Cannod  Goods  &  Dried  Fruits-    $269.00 
Ccanmissary  Division 

(b)  mSmM   (from) 

^  -^.,  yi5  «n/  m-';'?  ?fo^l2«  Approp.  433.812.12-01     54. i-' 
Approp.a2.804.0l-.v3.26j-2  j^^^;;^.^)^^ j^^^^i  Bonds 

"   4l2!800.0ii-  .89i 
Approp. 180. 550.07         Approp.  180.550.U-2   $6,269.23 
Euroka  Valley  Hamilton  Construction 

Construction 

(Transfer  of  Surplus  PUnds  from  Eureka  Valley  Account 
for  certification  of  Modifications  #2  and  #3  -  for 
relocation  of  drainage  lines  at  the  Hamilton  Recron- 
tion  Center  -  Modifications  approved  and  authorized 
by  Resolution  No.  1759,  Meeting  of  1/13/55.) 


t'^ 


(3)   pfd^r  for  Sofvl/'ft  or  WorV  ""^  ModiflcntioP  of  Cgn^fftSti 

On  motion  of  Commissioner  I^rr.   seconded  by  Commissioner  Hera, 
the  following  resolution  was  adopted: 


Order  for  Service 
or  Work  and 
Modification  of 
Contract 


RESOLVED,   that  for  the  best  interests  and  proper  <=o;;f«"  °f 
the  Recreation  and   Park  Department,   the  Controller  be  and  is 
hereby  requested  to  approve  the  following  Work  Order  and 
Modification  of  Contract: 

(a)  Work  Order  to  Real  Estate  Department  for.    .    .    ,  $200.00 
To  cover  costs  of  services  and  expenses  in 
connection  with  the  acquisition  of  certain 

land  at  N.W. comer  of  20th  Street  and  San 
Bruno  Avenue  (McKINLEY  SQUARE). 

(b)  To  ■nioroas  F.  Chace,   Engineer     (Controller's 
Certification  No.   2021),  Mntllfl  nt.InT)  KO.l    .«  «1,000.00 
for  Inspection  Services  in  connection  with 

the  Kezar  Stadium  Press  find  Broadcasting 
Stand  Alterations  during  construction  period. 


U)     Y>^r;.^t.  Harbor  ^^^T^^^  Ucenses 


^9.^9.    1783. 

Yacht  Harbor 
Mooring  License  « 
Trarsfer  of  Berth 


On  motion  of  Commissioner  Dippel,   seconded  by  Commissioner 
Hora,   the  following  resolution  was  adopted; 

RFSOLVED     that  this  Commission,  on  recommendation  of  the  Gen- 
fraX^ger     hereby  approves  the  following  transfer  of 
permanent  mooring  license  at  Yacht  Harbor:  Rate 

owner  game  of  Boat  Be^tp.       ,^,J^J3^ 

VON  HOPEN,  Mrs. Opal  LEGOMa 

(Tsf.from  Berth  #62) 
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....^sji^asi 


Commission  Author- 
izes Anujndment  to 
Ralph  Murray's  Con- 
tract (Certlf.#2262) 
to  Include  Two  Add'l 
Concerts  on  Fob. 22  & 
^y  30.  1955. 


The  Secretary  reported  that  the  contract  with  the  Golden  Gate 
Park  Band  did  not  provide  for  concerts  on  Washington's  Birth- 
day or  Meiflorial  Day,  these  dates  having  been  omittod  bocauso 
when  the  oftn tract  was  drawn  there  were  no  definite  civic  cele- 
brations planned  on  those  dates.     Plans  hnvo  now  been  drawn 
and  confirmed  and  approval  of  concerts  on  the  two  datos  was 
reeonanendod,  funds  being  available  within  the  contract  price. 

On  motion  of  Commissioner  Dippel,   seconded  by  Commissioner 
Parr,  the  following  resolution  was  adopted: 

R^8q;vttQn  1'9.  ^7g4 

RESCLVBD,  that  this  Commission  does  hereby  approve  and  author- 
lie  the  Golden  Gate  Park  Band  to  present  concerts  in  tho  Band 
Concourse  on  the  following  holidays: 

Washington's  Birthday  -  February  22,  and 
Memorial  Day  -  May  30,  1955 

and  the  Controller  be  and  is  hereby  requested  to  approve  pay- 
ment upon  satisfactory  completion  of  these  services,  funds 
being  available  within  the  contract  sppropriatlon. 


jSOJ'SIISiSS 


(1)     Rejection  of  Bids  Received  January  18,   1955  for  General 

Rflnftira  to  Roof  of  Bathhouse.   Flelshhacker  SwlmmlnR  Pool 

The  Secretary  submitted  for  consideration  the  threo  (3)3ealed 
bide  received  l\iesday,   January  18,   1955  for  GENERAL  REPAIRS 
TO  ROOF  OF  BATOHOUSE,  FLEISHHACKER  SWDWING  POOL,  ^s  follows: 

l^  2ijiji2£:  AMT.BID  Dgp./fl  fiSLi^  ^SMi.  MlJA 

GENE  CARPEMTER  *  *         «     a.«^ 

3U0  Boston  Ave., Oakland  e5, 000    $300       $300     ^2,000     ^500 


Robert  L.Wilson  (No  Bond)  •'55,711 
L.J.McDermott  $6,629 


$230 
S253 


$3^ 
$300 


$2,700 
^2,^65 


^300 
'386 


Coonisslon  Rejects 
All  Bids  for  GEN. 
REP.  TO  ROOF  OF 
BATOHOUSEjFLBISH- 


Following  a  review  of  the  bids,  on  motion  of  Commissioner 
Parr,  seconded  by  Commissioner  Horz,  the  following  resolution 
was  adopted: 

Resolution  No.  1785 

RESOLVED,  that  this  Commission,  having  reviewed  the  sealed 
bids  received  Tuesday,  January  18,  1955  for  General  Repairs 
to  Roof  of  Bathhouse,  Flelshhacker  Swimming  Pool,  hereby 
rejects  all  bids  received  for  the  abovi3  mentioned  work. 


y 


(2)     Widening  of  P^fh-PTf^ffl^^"  Boulevard 


Resolution  re. 

Wi^cr.lnc  of  Park- 
Prosidlo  Boulevard 
to  bo  Presented  at 
Next  Regular  Mte. 
of  Conmia3^r.p, 


Mr.  Punke  reported  th.t  the  California  Division  J^  "ichways, 
District  IV,  requested  permission  to  widen  Park-Presidio 
Boulevard  from  Flilton  Street  to  Lake  Street. 

President  Suttor  and  Commlsslonur  Herz  reported  on  a  meeting 
^Id  wUh  officials  of  the  Hi^^hway  Division,   the  Department 
of  Public  Works  and  the  City  Planning  Commission.     It  ha-. 
Leragreed  that  If  permission  for  the  widening  is  to  be 
pranted.  whitover  grade  construction  or  connecting  link  to 
G^'en  Gate  Rirk  my  be  required     shall  be  Jof  ^^  °"^^^f,^^ 
the  park  boundaries  and  confined  and   ^i^iJ^J.  ^,°  ^^^^^^'^^^ 
of  the  boulevard  between  the  north  curb  of  J\:lton  Street 
and  the  north  curb  of  Cabrillo  Streot. 

At  President  Sutter's  suggestion,  and  on  '^-^JJ^^^j:/,°^^^«t°'^- 
er  Itorr.    seconded  by  Commissioner  Dippel,   the  Secrct...ry  was 
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Mnf  puSINBJJ  (continued) 


directed  to  draft  an  npproprinte  resolution,  to  bo  approved 
as  to  form  by  the  City  Attorney,  and  to  be  presented  at  the 
jjext  regular  meeting  for  formal  adoption. 


R?8.  rq.;7gb 


Connission  Approves 
1955-56  Department 
Buf^.get  Request  for 


(3)  /^yrir9V'^l  of  1955-1956  ftyJMt 

The  CoBTmlssion  next  considered  the  1955-1956  ftidget  Request 
of  the  Recreation  and  Park  Department  as  prepared  and  rocom- 
mendef^  by  the  General  Manager, 

The  requested  budget  called  for  the  expenditure  of  06,^45,183, 
ar  increase  over  the  budget  request  of  last  year, of  0794,266. 
This  increase  included  a  requested  increase  in  the  budget 
for  operation  of  the  Department  in  the  amount  of  0355,466. 
The  balance  of  the  increase  was  made  up  of  0128,800  for 
capital  Improvements  and  $310,000  for  land  acquisition. 
Mr.  PUnko  told  the  Conmisslon  that  of  the  increase  requested 
for  operation,  approximately  ono-thlrd,  0108,195,  was  re- 
quired for  increased  permanent  salaries  resulting  from  the 
opening  of  now  fecllities,  the  need  for  essential  maintenance, 
and  salary  increments. 

President  Sutter  supported  the  budget  request,  stating  that 
urgent  maintenance  and  rehabilitation  of  physical  properties 
can  no  longer  be  deferred,  nor  can  new  recreational  facili- 
ties constructed  under  the  Bone  Program  be  operated  without 
an  IncroasG  in  the  number  of  personnel  over  that  aasipod 
the  department  before  the  new  centers  and  playfields  had 
existed. 

Specific  questions  were  asked  regarding  the  extension  of  the 
automatic  irrigation  system,  Commissioner  Parr  suggesting 
that  a  complete  investigation  be  made  of  the  oxistirg  sys- 
tems, so  that  old  and  rusted  underground  pipe  and  sprirXiers 
may  be  replaced,  providing  greater  water  power  and  conserving 
manpower. 

Commissioner  Cofftean  noted  that  the  budget  request  f^oun^^'^ 
to  a  fifteen  (1556)  per  cent  increase  over  l;;^«t  year's  budget, 
Mr.  PVxnke  explaining  that  almost  one-half  of  the  Increase 
vS;  represented  in  the  C310,000  item  for  land  purchase 

McLaren  Park,  brought  on  by  if  ^^'^f  l.^^^ J'*^^^/"^  'Suca- 
inability  to  obtain  the  actual  cash  from  the  Board  of  Educa- 
tion  for  land  transferred  to  that  department  for  school  pur- 
poses. 

Following  a  detailed  review  and  discussion,  ^"^ J^^^^';  f 
Commissioner  Parr,  seconded  by  Commissioner  Dippel,  the 
following  resolution  was  adopted: 

RESOLVED,  that  this  Commission  does  ^«'^^^PP^^^°  ^J^^i^^^I 
1956  Budkt  Request  of  the  Recreation  and  P^^^^^^^PJ^^'^^ji,^' 
Separ^d  and  submitted  by  the  General  Manager  in  the  total 
amount  of  06,445,133.00. 


(4)  g^'Ti  ?o?t^  Harbor 

«-    ru«i«n«n  nf  the  Small  Boat  Harbors  Commit- 

1955,  .t  Which  t«  njrjher  pl^J  --^/S    b  r    Tlnf^J^od 
the  expanslor  of  the  Marina  froii  co  ^^_ 

the  Coiml»3lon  thit  acme  "Pf  «"""I!%°|.  ™B^inr  tho 
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that  ft  eonploto  an;!  effoctivo  presontation  can  bo  made  to  the 
various  nger.ciea  concorrc';.     Ho  stttod  that  Mr.   Stuart  P. 
Wrxlah,  nn  expfjrt  ir  the  small  Vx^at  harbor  flold,  hts^  offered 
to  do  the  entire  work  for  a  sum  not  to  exceed  !!)5,000,  and  to 
conqplete  the  asslgnrtent  within  sixty  (60)  days  after  receipt 
cf  COT! tract.   He  mentioned  that  Supervisor  Cnrberry  had  plfi(ipod 
his  support  in  any  request  for  funds  to  finance  such  a  study. 

On  notion  of  Conmlsslonor  Parr,   seconded  by  Commissioner  Dip- 
pel,  the  following  resolution  was  adopted: 


Roquost  f'^r  A 
Supplemental  Appro- 
priation of  ^5,000, 
f^r  Preparation  of 
An  Economic  and 
Legislative  Report 
on  San  FV-Ancisco 
SmII  Boats  Harbor 
^^xpansion. 


I 


WHEREAS,  this  Commission,  recognieing  the  urgent  need  for 
additional  harbor  berthing  acoomraodationa  for  small  boats 
"tlong  San  Prnncisco's  shoreline,  has  approved  in  principle 
the  general  plan  for  the  expansion  ancl  improvement  of  the 
Marina  Small  Boats  Harbor  as  prepared  and  submitted  by  the 
ConsultirR  Engineers,  Rinnett,  Parot  p-nd  Hutchison}  and 

vnffiREAS,  this  Commissior,  by  previous  Resolution  To.  1750, 
has  roqueste''  the  submission  of  a  bond  issue  in  the  sum  of 
02,500,000.  at  the  next  general  election  in  November  1955 
for  the  purpose  of  matching  funds  from  other  sources  in  the 
expansion  nf  the  Marina  Small  Boats  Hnrborj  and  further,  by 
Resolution  No.  1751,  has  requested  the  Bocrd  of  Supervisors 
to  recommend  to  the  Californlr\  Luclslritura  the  onftctmert  of 
legislation  to  provide  an  appropriation  of  State  funds  in 
the  amount  of  02,500,000.  as  a  mr.tching  contribution  of  the 
Stp.te  toward  the  expansion  and  improvement  of  the  Marina 
Snnll  Boats  Horbor;  now,  therefore,  be  it 

RESOLVED,  that  this  Commission, In  ord«r  to  ad»quatsly  and  oon- 
vlrcinsly  present  all  pertinent  infonnation  and  data  regarding 
the  Small  Boats  Harbor  Improvement,  ^'.oes  hereby  request  the 
Mayor,  the  B^-ard  of  Supervis'^rs,  and  the  Controller,  to  ap- 
prove a  Supplemental  Appropriation  in  the  anount  of  C 5,000. 
from  such  funds  as  may  be  legally  available,  to  provide  funds 
to  engage  Mr.  Stuart  P.  Walsh,  Industrial  Survey  Associate a, 
San  ft-ancisco,  for  professional  services  in  conducting  a 
study  of  the  economic  factors  and  evaluation  of  the  project, 
preparing  and  delivering  a  comprehensive  reprrt  on  the  sub- 
ject, including  a  scale  moid,  suitable  for  presentation  to 
the  various  agencies  concerned;  and,  be  it 

FURTHER  RESOLVED,  that  the  General  Manager  be  and  is  hereby 
directed  to  tike  any  r.nd  -^ll  such  steps  as  may  be  necessary 
to  give  effect  to  the  purpose  of  this  resolution  at  the 
earliest  possible  date. 

Connissioner  P^rr  "Ian  reported  that,  in  his  opinion,  an  his- 
torical background  end  report  on  the  Saint  Francis  Yacht  Har- 
bor pnd  the  Marina  Boat  Harbor  would  prove  valuable  ano  ihter- 
esting  information  in  connection  with  the  plans  for  the  har- 
bor's e  xpn  r.  s  i  on , 

Mr.  Sincns  tc  Prepare  On  motion  of  Commissioner  Parr,  seconded  by  Comr.issionor  Dip- 
Report  on  History,  pel,  the  General  Manager  was  .lireoted  to  have  a  report  on  the 
Background  &  Develop-  history,  background  and  development  of  the  Marinn  Harbor 
n»nt  of  Marin".  Harbor  prep.irod  by  Mr.  William  Simons,  with  co-operation  of  the 
with  Staff  C--opcra'n  department  staff. 


4# 


■a 


(5)  yr?9VT^a  Committee 

CommlBsionor  Herz  reported  that  civic  nrgarizations  «^^  "°Jf " 
borhood  groups  -re  continuinc  to  respond  to  the  Commission  s 
ploa  for  support  in  opposing  freeway  encroaetoent  on  Golden 
Gate  Park.  Several  formal  resolutions  have  been  adopted  and 
many  pledjos  of  f^ill  support  of  the  Commission's  position 
have  been  received. 

Mr.  Rinke  reported  that  at  the  California  Institute  of  Park 
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vvuf  py^INE33  (continued) 


E»cutlvea«  Conference  in  Carmel,  January  23-25,  1955  a  resc 
lution  which  he  introduced  opposing  freeways  in  Golden  Gate 
Perk  wag  unnnimously  idoptec]  hy  that  body. 


(6)  ';i^7tl9"  °^  Officers 


President  Sutter 
4  V.P.  F.D.Parr 
Ro-elactei  for 
londnr  Yr.  J^ 


The  election  of  officers  for  19>5  constituted  the  next  matter 
of  business,  in  accordanco  with  the  Commiasion's  rule  for  the 
annual  election  to  be  hold  at  the  second  regular  meeting  in 
Januarj'  of  each  year. 

Coimniasioner  Coffman  acted  as  chairman  pro  tempore  and  called 
for  nominations,  Commissioner  Dippel  enthusiastically  suggost- 
ing  that  the  incumbent  officers  be  retained  by  acclamation. 

Ir  observance  of  Robert's  Rules  of  Order,  and  on  motio"  "^ 
Commissioner  Dippel,  ..econded  by  Commissioner  Herz,  Mr. Louis 
Sutter  and  Mr.  Pred  D.  Parr  wore  unanimously  elected  Presi- 
dent and  Vice-President,  respectively,  for  the  calendar  year 

1955. 


If! 


«  •  « 


i^pjt;iyB]jp<ENT 


There  being  no  further  matters  to  come  before  the  Commission, 
President  Sutter  declared  the  mootinp  adjourned  at  ^:10  P.M. 


Respectfully  submitted. 


» 


t 


'^cz/XA-///--^^^ 


Secretary. 
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BgU  Qftii 


San  F)*anci8C0|  California 
Fabruaiy  10,   1955 


^^Flf  '^ 


tflMyifi^ 


The  Ninaty-fifth  Regular  Meeting  of  the  Recreation  and  Psrk 
Commission  was  called  to  order  on  Ihursday,   I^bruary  10,  1955 
at  3jOO  P.m.,  Presidant  Sutter  presiding. 

The  folloving  CoBsmlssioners  vers  present: 

Mr.  Louis  Sutter,   l^esident 
Mr.  VilliaiD  M.  Coffman 
Mrs.  Henry  J.  Dlppel 
Dr.  Fk*ancis  J.  Hers 


Approval  of 

ma^ 


There  being  no  errors  or  Mdssions,  the  Minutes  of  the  94.th 
Regular  Meeting  of  January  27,  1955  vrere  approved. 


^fgniAL  ORDER  OF  BUSINESS 

^uard  of  Cortraet  -  Lincoln  Bark  Oolf  Clubhouaa  Cftfeteria te»a9 


ti. 


The  Secretary  submitted  the  sealed  proposals  received  Rriday, 
February  i,   1955  for  Cafeteria  and  Refreshment  Sales,  Lincoln 
Park  Golf  Clubhouse  CPerm  of  lease;   5  years  with  2-yoar  renew- 
al option  and  basic  rental  of  $100  per  month) ,  as  followst 


(1)  Jfeck  Conidi 

6729  Hawloy  Street,   Oakland 

(2)  Duchess  Inc. 

1930  Van  No  as  Avenue,  S.P.9 


Gross  Revenue  to  City 
8$ 


1% 


!.     « 


The  Secretary  reported  that  Mr.  Conidi 's  past  business  experi- 
ence,  credit  rating  and  financial  responsibility  had  been  thor- 
oughly checked  and  found  satisfactory  and  that  he  had  agreed 
to  meet  all  conditions  of  the   lease  agreonent,  and  that  the 
General  Manager  had  roconmendad  awarding  the  contract  to  him. 

On  motion  of  Commissioner  Herz,   seconded  hy  Commissioner  Coff- 
man, the  following  resolution  was  adopted! 


Award  of  Contract- 
Lincoln  Park  Golf 
Clubhouse  Cafeteria 
&  Refreshment  Sales- 
5  Trs.fta.Mar. 1,1955 
with  2  Yr .Renewal 
Optlon-JACK  CONIDI- 
Bssic  Rent  tlOO  per 
Mo.  or  85f  of  Gross 
Bovpnue. 


RESOLVED     that  this  Cooanission  does  hereby  approve  and  author- 
ize the  execution  of  the   lease  ogreement  covering  Cafeteria 
and  Refroshroont  Sales  at  Lincoln  Park  Golf  Course  Clubhouse  to 
JACK  CONIDI,   6729  Hawley  Street,  Oakland,  ha  being  the  highest 
responsiblo  bidder,  offering  to  the  City  eight  (&%}  per  cont 
of  the  gross  revenue;     the  term  of  said   lease  to  be  for  a 
five   (5)  year  period  conmencing  March  1,   1955,  with  a  two  (2) 
yeir  option  of  renewal,  and  a  basic  rental  of  $100  per  month. 

T^  Secretary  was  directed  to  submit  the  lease  agreement  with 
Mr.   Conidi  to  the  Board  of  Supervisors  for  its  approval  in 
arcordareo  with  charter  prorisions. 

Mr  Flrnke  reported  that  the  City  Golf  Championships  woul^  bo 
Z^erX  at^incoln  ftirk,   starting  the  week  end  of  ^bx^ary 

19  and  the  issuance  of  a  tG^°rV/«^^*^J%P^™i^.^i  "^955 
Conidi  for  a  2-weok  period  from  February  15  to  March  1,  1955 
w^id  bo  an  importanlaccoBrmodation  to  the  polf  course  patrons 

at  that  time. 

On  motior  of  Conmissioner  Herz,   seconded  by  Commissioner  Coff- 
nan,   the  following  resolution  was  adopted; 

ieB.NQ.:\7f9  RpgP^ution  No.  17g9 

a^bS^jiji??  STaCK    ^SOLVED,   that  this  C-^-^-J^^^T^f  ^,  ^^:Z^'trlT 
CONIDI. 2/1^-1 /I As       ance  of  a  temporary  revocable  permit  for  a  two-w     k  p« 
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w 


jmiM*  '?°^^P  "'^  BtI3INES8  (eont»d) 


B08.No.1789 


February  15  to  March  1,  1955,  at  the  agreed  payment  of  eight 
{8%)  p«r  cent  of  the  gross  revenue  from  his  operation  of  the 
Lincoln  Park  Golf  Course  Clubhouse  Cafeteria. 


rryn^^T^I^CATIOKS 


(1) 


penrit  to  U.S. Corps 
Amy  Engineers  to 
Use  Kight-of-Way 
Thru  Lincoln  Park 
to  Pt.miay  to  aftd 


I 


(2) 


Rfi3.   No.1791 

Permit  to  U.S. Navy 
to  Use  Land  West 
of  Upper  Great 
Highway  to  and 
Including  6-30-60 


Prom  Harlan  B.  Watkins,  Chief,  Real  Estate  Division,  U.S. Army 
Engineers,  180  Kew  Montgomery  Street,  requesting  a  renewal  of 
the  permit  issued  April  28,  190  covering  a  15  multiple  clay 
duct  lino  through  Lincoln  Park  to  Fort  Miloy  Military  Reserva- 
tion. 

On  rocommendation  of  the  General  Manager  and  on  notion  of 
Commissioner  Coffnan,  seconded  by  Commissioner  Dippel,  the  fol- 
lowing resolution  was  adopted: 

Raaolution  No.  179Q 

RESOLVED,  that  this  Commission,  in  the  interests  of  national 
defense,  does  horoby  approve  the  issuance  of  a  new  permit  to 
the  United  States  Corps  of  Amy  Engineers,  San  Francisco  Dis- 
trict, authorizing  the  U.S. Army  to  continue  to  use  the  right- 
of-way  covering  a  15  multiple  clay  duct  line  through  Lincoln 
Park  to  the  Fort  Miley  Military  Reservation,  for  a  term  of 
ton  (10)  years  beginning  retroactively  October  29,  1952,  in 
accordance  with  tho  conditions  originally  set  forth  in  Park  Com- 
mission letter  permit  dated  April  28,  1943,  alonp  the  route 
as  shown  on  Drnwinr  Kc  3-D-17),  the  expiration  date  cf  the 
new  penait  being  October  29,  1962. 

Prom  L  P.  Springmeyer,  Director,  Real  Estate  Division,  Dis- 
trict Public  Works  Office,  12th  >«val  District,  San  Bruno,  re - 
Questing  renewal  of  a  revocable  permit  dated  August  6,  19^1 
granting  permission  to  the  Department  of  the  Kavy  to  use  a  par- 
cel of  land  on  the  west  side  of  the  Gre?;t  Highway. 

On  recommendation  of  the  General  Manager,  and  on  motion  of 
Comirdssioner  Herz,  seconded  by  Commissioner  Dippel,  the  follow- 
ing resolution  was  adopted: 

p..f^nlyt,inn  No.  1791 

RESOLVED,   thr.t  this  Comrdssior,   in  the  interest  of  "^^1°"^ 
defense,  docs  hereby  opprove  the  renewal  and  reissuance  of  a 
revocable  permit  granting  per.is.ion  to  the  Depart^ont  of  the 
United  States  Navj^  to  use  a  parcel  of  land  on  the  "^^^j^^f 
of  the  Upper  Groat  Highway,   oppo  Ite    Noriega  Street,   saia 
use  to  te  continued  under  tho   same  terms  and  conditions  as  set 

use  shall  extend  up  to  and  including  June  30,   I960. 


«  « 


«««««««• 


Use  of  Kezar         (3) 
Pavilion  on 
3un.. 3/13/55 

Grant  to 
Disaster  Council 

4  C9rp8, 


U) 


From  Admiral  A.  G.  Cook,  Director  SanJ^-^i^fKez'^'p^vinon" 
Gil  and  Corps,  requesting  porr.ission  to  use  the  Kezar  f^^^^^°" 
cii  ana  ^o^^'   ^      ^  -     rehearsal  and  instruction  ses- 
on  Sunday,  March  ij,  ■lvp->,  ^^^  '  i        p««.^« 
sion  of  the  Rescue  and  First  kU}   Emergency  Corps. 

Mr.  FVinke  recommended  approval,  and  on  'JJ^^?^-  "^^J^r^i^q^i^sr 
Dipp3l,  seconded  by  Commissioner  Herz,  tho  foregoing  request 

was  approved. 

P.O.  the  ^bUc  "tlUtles  C<^i33.o.     f,^Hln^^for^..pP50,^a^ 
and  acceptance  "n  agreoryr>.  p^rmtLirg  wi  .,,.  ,       n   -  gf 

D3p..rt Jt  t.  ln3t.n  flo=d»,ht,  or,    wo    2)  utl      ,  Pol-^^J 

Center,  ,^  ^r 

2-10-55 


; 


cgffllS^lMS 
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I 


Floodlight  Agroe- 
nent  with  P.T.&  T. 
and  P.G.&S.  Go's 
for  EUREKA  VALLEY 


The  Secretary  presented  n   fornil  a^eenent  prepared  and  ap- 
proved as  to  fom  by  the  City  Attorr.ey,  covering  the  Public 
Utilitlas  Corriiaaion's  grant  of  pernission  to  the  Recreation 
and  Park  Departnent  to  install  and  isaintiin  the  playground 
floodlights  on  the  Municipal  Railway  trolley-coach  poles  ownod 
jointly  by  the  Pacific  Telephone  and  Telegraph  Company  and  the 
Pacific  Gas  and  Electric  Company. 

On  recommendation  of  the  General  Manarer,  and  on  motion  of 
Conmissioner  Dippel,  seconded  by  Commissioner  Herz,  vhc  fol- 
lowing resolution  was  adopted t 

I^y>lution  ro.  1792 

RESOLVED,  that  this  Connission  does  hereby  authorize  and  ap- 
prove the  oxecution  of  that  certain  permit  from  the  Public 
Utilities  Connission  to  the  Recreation  and  Park  Department, 
covering  the  use  and  occupancy  of  property  under  control  of 
the  Public  Utilities  Comnission  and  providing  for  the  instal- 
lation, maintenance  and  use  of  playground  floodlights  on  two 
trolley-coach  polos,  located  on  the  wust  side  of  Collingwood 
Street,  between  18th  and  19th  Streets,  said  installation  to 
bo  made  as  shewn  on  pacific  Gas  and  Electric  Co.  Drawini^  Ko. 
1-5668,  dated  JUnel7,  195^^  and  marked  Exhibit  "A"  and  which 
is  ft  part  of  the  poriuit  ?groement. 


Request  of     (5) 
Acadony  of 
Sciences  to 
Include  Eastwood 
Botany  Hall  in 
R  4  P  Plan  for 
Hall  of  Flowers 
Referred  to  Gen. 
Mfnr.  for  Investiga- 
tf^on  and  Report 


From  Charles  Page,  Chaimar,  Board  of  Trustees,  California 
Academy  of  Sciences,  suggestlnr;  that  the  preliminary  architec- 
tural studies  for  the  Hall  of  Flowers  include  a  survey  on  the 
possibility  of  locating  the  Alice  Eastwood  Hall  of  Botany  with- 
in  the  plan. 

R»3ference  was  made  to  an  earlier  letter  from  Mr.  Page,  drte.^ 
June  4,  l954,outlinirc  in  some  Jetail  his  proposal  for  conbin- 
mg  certain  aspects  of  the  Hall  of  Flowers  with  the  proposed 
Eastwood  Hall  of  Botany. 


Following  discussion,  at  the  suggestion  of  Prosidont  Sutter 
the  proposal  of  the  California  Academy  of  Scienoes  was  refurrod 
to  the  General  Manager  for  further  inquiry  and  -nfcrerce  w^.h 
Mr  Charles  P-ra  to  ostinate  the  financing  aspects,  the  scope 
S'eonsliS^tron!  and  the  site  problems  involved  in  the  propos- 
al. 


it) 


Peml  salon  Granted 
to  Weter  Dopt  to 
RenovQ  5,000  Cu.Yd. 
Ssnd  from  Sidewalks 
Along  Great  Hirhw-^y 


Prom  George  W.  Prncy,  General  Manager  and  Chief  Engireer  San 
PVanclscr  Water  Deportment,  roquestlrg  pernission  to  remove 
^plus  sand  from  Vho  sidewalks  at  Great  Highway  in  an  amount 
rTt^  exceed  5,000  cubic  yards,  with  the  -  -J  -^f^;-^^^, 
the  area  will  bi  left  ir  a  clean  and  unharmed  condition  that 
the  Tter  Dept.  shall  be  responsible  for  ^^y  dnn.ge  to  per- 
sons and  property  resultinc  from  the  operation. 

C^.  motion  of  Comlssioner  Herz,   seconded  t^'  Corr.lssionor  Coff- 
man,  tho  following  resolution  was  adopted. 

RESOLVED,   th.t  thi=  Co:^i.»ior,   ^"-'!lZ°';^;llZlii'i!:''TZ 
al  Meaner,  rtoos  herely  'Prro-e  tho  crant  ^^  P^^^^J^j,^  ^^  ^t 


V-  "'    ^'To   ^XoTk  i:;ttor'of  Goorgo  W.   Prr.cy,  General  Manager  of 
January  12,   1955  le^^or  ot        .^^.,   4^^iu,UnF  the  provision 
tho  San  Francisco  Water  ^^^P^^^^^^^f^ J^'^.^f  "fhe  oxcnvatlor 

that  there   shrll  f  .-^^f;^:^!,^^     tha^  five     5)  foot  V^low 
shall  not  exceed  a  <^i stance  rreai^cr  ^^^^  ^^  ^ 

the  Groot  Highw^y  sidewalk  level     the^rea  s^,^^^  ^^^^  ^^^^^ 
neat  and  smooth  condition,  proper  d  m 
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Res. No. 1793 


be  used  during  operations, dump  trucks  shall  not  exceed  alD-j^ 
capacity  and  the  contractoi  eh&U   be  responsible  for  any  and 
all  damage  to  persons  or  property  which  may  result  from  the 
above  operations. 

The  Secretary  was  instructed  to  notify  Mr.  Harold  Jones,  Pur- 
chaser of  Supplies,  of  the  foregoing  transaction,  informing 
him  that  the  removal  consists  entirely  of  surplus  sand. 

•  «  •  «     ■  ' 

\fj\\qf»   of  Information  -  to  be  acknowledged  by  the  Secretary 

(?)  ^of^Lt  A.  Roos,  Jr.,  President  of  ^oo'  ^^^^^ '  JP^^Jf," 
of  City  Golf  Championship,  requesting  one  (1)  additional 
qualifying  day  at  the  Harding  Course  -  Monday,  Feb. 21, 1955. 
(Ratification  of  prior  approval.)  -urface 

(2)  Letters  supporting  the  Commission's  oPPOsition  to  surface 
^   ^   o?  overh<3Qd  freewlys  within  the  boundaries  of  Golden  Gate 

I^'F?:m'£s"J^ed  Kalinowsky,  Secretary,  Portola  District 

(b)  j^rEt^^h^^'idX^^^^^^^^^^^         -- 

(c)  5iraSrI^!"ertrr;;  ^e  Dahlia  Society  of  Cali- 
(a)  rmllfr^^  rtelt^r^ecrotary.Treasurer    San  PVancis- 
(e)  ^.?om"rnirH;orerS:^sIdfntr^^^^^^^^^^^^ 

mer.t  Club,   25  Topoka  Avenue;  and 

and  Housing  Association,  copy  »'  -°"'^, ^°  "^°a  proporty 

'z:z::.  -i^;4Tor;.vJ^uon^^rpiSu--  p-- 

for  th9  H«"  °f  ''l°'"";oA  Clay  Street,  compllmortlng  the 

(.) '^rEri%^rinr~  ^^^^ 

Z  Snri/^^rs^r^un-p"  "ir.  K^rn  County 

(Puhrman  Bequest).  ru^^t^r     Order  of  Eastern  Stwr, 

(7)  ippUctlon  f  =^     -Jt     ri™!  B^i^Oralot,  Feb.12,1955 
'f?:/rp!i.  toT^Mtlipproval  by  Gonarol  M«.gor  con- 
firmed . ) 


$ 


@MIMliiI«ELMLIS£5*M                        p„„  ,„  u«  of  Polo  Stadlu.  on  Sundsy, 
(11  Reoiiost  of  3nledonian  Club  for  Use  ol  ro  ^ 

issi^^mi. — — — rm 

rn-f  Caledonian  Club  of  San  FVanclsco 
Mr.  James  L.  Buclcner,  ^hlef,  Caleaoni  n  ^^^^^^ 

appeared  before  the  Co^j^.^on  -^J^''^\^,^^  ^,  «,1955 

zTZ'ic:r..z  f£^l  - --^rJj^orrorg  iif, 

Z^r^^   iftf-obf^cL^^nrthe^-cUy..  Superintendent  of 
parks  for  many  years. 

^.   Bucvner  expl"!-!,'' lanfp^'  '7""  Salted  S?itr,!"ana. 
attract  contestants  ^»,"''"='  ^J^^'w  ,on-proflt.  the  net  pro- 

.         ^eUartor  d^tid  rsir  craJtrabL  or/«,l»Uon. 
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ftjjp  l^jUaAttS  (cont'd) 

The  Secretary  reported  that  Mr.  Pred  Parr  Cox,  Polo  represen- 
tative, had  graciously  waived  the  date  of  Sunday,  May  29,  frwn 
the  proposed  polo  contract  as  a  courtesy  to  the  Caledonian 
event . 

On  motion  of  Conanlssioner  Her»,  seconded  by  Commissioner  Dip- 
pel,  the  following  resolution  was  adoptedt 


ggfl,No.l79i 


Ccancdasion  Grants 
Permission  to 
Cnledonian  Club  to 
Use  Polo  Stadium  & 
Grounds  on  Sunday, 
Vl&y  29,  1955  for 
90tb  An.  Gathering 
4  Games  (Polo  Clubs 
Have  Waived  Use  on 
y^^  Da^9'^ 


RESOLVED,   that  this  Coromission  does  hereby  approve  and  grant 
permission  to  the  Caledonian  Club  of  San  R-ancisco  to  conduct 
its  90th  annual  gathering  and  games  in  the  Golden  Gate  Park 
Polo  Stadium  and  Grounds  on  Sunday,  May  29,   1955,  ETSliide^, 
however,  that  all  conditions  relating  to  admissions,  policing, 
concessions  and  Insurance  coverage  shall  be  complied  with  in 
accordance  with  the  specifications  and  to  the  satisfaction  of 
the  General  Manager,  at  least  five  (5)  days  in  advance  of  the 
event. 


I 


Bfl8.No.l795 

Fire liai. Mural  Dwgs. 
for  Hamilton  Ctr. 
Appvd.  Gen.Contr»»c- 
torfl  M  &  K  CORP'N 
to  be  Instructed  to 
Include  Services  of 
Artist, Miss  Mary 


(2)     Hynlltnn  Recrrmtton  Ctr.   &  Swimming  Pool  Hur?tl  P?aAgn  ApPrgYS^ 

Mr.  William  G.  M9rchant,  Architect  for  the  Hamilton  Recreation 
Centor  and  Swinming  Pool,  appeared  before  the  Commission  and 
presented  Miss  Mary  Erckenbrack,   the  artist  who  has  prepared 
preliminary  sketches  of  the  design  for  the  exterior  wall  mural 
at  the  Hnnilton  Center.     Miss  Erckenbrack  displayed  the 
colored  sketches,  explaining  the  significance  of  the  design 
and  the  type  of  ceramic  tile  to  be  used. 

The  Secretary  read  Resolution  No. 3521  of  the  Art  Commission 
approving  the  design,   subject  to  a  review  of  the  more  detailed 
drawings  and  final  determination  regarding  a  border  or  frame. 

On  motion  of  Coraaissioner  Dippel,   seconded  by  Commissioner 
Hers,  the  following  resolution  was  adopted: 

pAft^]HUnn  No.  1795 

FESOLVED.   that  this  Conmission  does  hereby  approve  the  prelim- 
inary drawings  of  the  mural  design  for  the  Hamilton  Recreation 
Center  exterior  wr.Us,  ns  prepared  by  Miss  M^^/^^'j^^^f  °J' . 
the  artist  selected  by  Mr  .William  G.  Merchant,  Architect,  and 
does  hereby  further  direct  that  M  &  K  Corporation,   the  general 
c^?racto»  performing  the  construction  of  Hamilton  Recreation 
Center,  be  instructed  to  engage  the  services  of  Miss  Mary  Erck- 
enbrack  in  connection  with  the  placement  of  ^^,  ^"^^  °"  J^^ 
exterior  wall  of  the  Hamilton  Center,  as  Provided  under  the 
terms  of  the  construction  contract  with  this  Commission. 


) 


FIWgiAfc  ffiAtfSAgTIWS 


(1)     ^^n^f^jyn  Service  and^Ex'^HPt  ftPPffiP^n}<?n;8 

On  motion  of  Commissioner  Dippel.    seconded  by  Commissioner 
Hers,   the  following  resolution  was  adopted! 


NoD-C.S.4  Exempt 
Appointoents  - 


RESOLVED,   that  all  temporary  Non-Civil  Service  and  ^J^^J  JP^^ 

ointn^nts  -  variou^classifications,  -^--  -a^pofn?^  I 

tions  Nos.   T-12V2  tnru   i-j^-y**,  »"         _.:,'.      ^i^  Secretary  dur- 

hereby  ratified  and  approved;   and,   be  ii 

m^R  RESOLVED,   that  a  -P-J;  ^J^-J'^g^^Jf  ro:::j,r,on?"" 
mitted  to  the  Controller  and  the  Civil  service  uo«ib» 
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V'  . 


nEliSBkiSaliSAfillfi®  (cont'd) 

(2)     ftottfBB  spd/cr  ELnal^Paymentg 


Paj,  Nq.1797 
Progress  »nd/or 


Res.No.l797A 
Extensiona  of 

Hag 


Modiflcr.tion  of 


On  motion  of  Coonlsaloner  Dlppel,  aeeondod  by  CooimiBsioner  Hert, 
the  following  resolution  was  adopted: 

RESOLVED,   that  for  the  best  interests  and  proper  conduct  of  the 
Recreation  and  Park  Departaentf  the  Controller  bo  and  is  hereby 
requested  to  approve  the  following  Progress  and/or  Pinal  Pay- 
ments: 

U\  WMT  aimSET.  C^«t«mt  JIM  m^  Jbn^  ??,    ]Oy,Q 
To  William  G.  Merchant,  Architect 


Pinal  Payaant  for  services  rendered. 


U,fe46.66 


120,743.20 


To  Oscar  Fresco  &  Sons  -  1st  Paynent 
Period  ending  1/31/55. 


(c)  HAMILTOK  CTR. -Contract  #150.  CpntrollQr'g  f3m _^ 

To  M  &  K  Corporation  -  7th  Payment  -  t25, 506.00 

Period  ending  1/31/55. 


(d)  LAOREL  HILL  P/G  -  Contract  #137.  Controller's  #3132 

-      -  $4,671.00 


To  S  4  Q  Construction  Co.   -  10th  Pay:nent 
Period  ending  1/31/55  . 


(o)  EUREKA  VALLSY  P/O  &  FLDHSE.   -  Contract  #158.Contr'3  #32Q7 
To  Martinelll  Construction  Co. -3d  Payt.-  $34,234.36 

Period  ending  1/31/55. 

(f)  M.5.HAYVARD  P/0  -  Controct  #161  -  Controller's  #3191 „ 

To  Martinelll  Construction  Co. -5th  Payt.-  ^421,672.14 

Period  ending  1/31/55  . 

(g)  CQNGERTS-GOLDSH  GATE  PARK  BAKD-ControUer'fl  C^rjiSMi^^ 
To  Ralph  Murray,  Director  -  7th  Payt,  -  SI, 995. 00 
Por  period  ending  1/31/55. 

(3)     Extensions  of  Time 

On  motion  of  Commissioner  Herz,   seconded  by  Commisslonor  Coff- 
man,   the  following  resolution  was  adopted: 

R^^ipli^tinn  Ko.    1797A 

RESOLVED,  that  this  Ccomission,  on  recommendation  of  the  Gener- 
al Manager,  approves  the  following  Extensions  of  Tine. 

(a)  qORQNA  HEIGHT?  ^pfiAINAGE)-  05W.#234-CQntrgU9r' 8  ^^91 

To  C.  J.  Collins  Co.,  an  extension  nf  26  calendar 

days,  through  P&bruary  8,  1955,  due  to  inclement  weathor. 

To  Stephen  L.  Vistica,  an  extension  of  26  calendar  days, 
through  February  8,  1955,  due  to  inclement  weather. 


(4)  Modification  of  Contrast 

On  motion  of  Commissioner  Dippel,  seconded  by  Commissioner  Herz, 
the  following  resolution  was  adopted: 

RESOL'/ED,  that  for  the  best  Interests  and  Proper  conduct  of  the 
Recreation  and  Park  Department,  the  Controller  ^^"J^  f«  ^^f  ^ 
requested  to  approve  the  following  Modification  of  Contractt 

(a)    uf-^T  stI^^qET  -Cffrt.ff^^^'^  "f  -^/^l^^'^  '  K"<1ingaU9P  n 

To  William  G.  Merchant,  Architect,  to  adjust 
contract  baaed  on  est. cost  in  accordance  with 

contract  provisions,  a  deyre^Se  o£ v.),o^^->.^4 
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"i. 


bSftSJU**' 


^n^iiij^kjsmmix  <^<^^"^^ 


Roquoat  for 
Purvis 


(5)  BQQueat  fg: 

On  motion  of  Cornnlssion&r  Coffiaar,  seconded  by  Carmissionar  Dip- 
pel,  the  following  r3 solution  was  adopted j 


BESCLVED,  that  for  the  best  interests  -nd  proper  conduct  of  the 
Recreation  and  Park  Department,  the  Controller  be  and  is  here- 
by requested  tc  approve  the  following  Request  for  P\ind3: 

(a)   UtCTTffl'^ 

Approp.  433.216.12-01  Mtce.A  Repair  - 

Automotive  Equipment 


412.300.04 


Mtls.  and  Suppliee- 
Racreational  Units 


433.232.12-01  Telephone  k  Telegraph 

412.385.02         Forage  &  Food  for  Animals, Zoo  2,600.00 


(b)     n|>r».-rsfor  S^^r-^ce  or  Work 

On  notion  of  Ccrrdssioner  Herz,   secondoJ  by  Cotr.lssioner  Dlppel, 
th^  followir.g  resolution  was  adoptfid: 


Orders  for 
Service  or 


Work 


Hes.Ke.1801 

Iicht  Harbor 
Mooring  Licen- 

m^ 


Resolution 


RESOL'/ED,   that  for  the  best  interests  and  proper  conduct  of 
the  Rocre-.tion  and  Park  DepartDcnt,   the  Controller  bo  w.   la 
he«b?  requested  to  approve  the  following  Ordo»for  Service 
or  Work; 

fa\  Order  for  Ser'/ice  to  M.  E.  McGuiro. P.O.Box  205, 
for  S-Jiding  of  Floor,  Kezor  Basketball  Pavilion 
(Appropriation  412.213.04)  (Mr.  McGuir^  was  the 
low  bidder  for  this  work.) 

(b)   Order  for  Service  tc  Duttcn  Aibestos  and  Supply  Co.   :i23.00 
for  Repalr-j  tc  Insulation  of  lieating  Boiler, 
Golden  Gate  Park  Conservatory. 


(7)     v^^aht  Harbor  T   TI^F  Li='=r.303 


On  motion  of  Conirissioner  Ccffman,   seconded  by  Comnissioner 
Dlppel,   the  fcUowlng  resolution  was  adopted: 

RESOLVED,   that  this  Con^ission     -  -^^-^"J;:;;^,  ^^^T^Zl 
fs^rof  ^T:-irurer%;i%L"crc:!i::tJon  of  ..orary 
License  at  Yacht  Harbor: 


(0  ucBii?E  m^^m 

2wjia£  JjiS^  of  B?a, 

Thos.A.Hoppe  ^"UG 

(Pchsd.frc.R.Healy 
&  A. Clay tor, former 
occupants  Dorth  #101) 

(b)  ^fcPAiT  Licp:3E3 

T.    I.   Moseley  ^^ifij 

Louis  Rodriguez  RCDLTCN 

R.V-'.n  dcr  yaillcn         ^•'5^57^,,  a^ 
Robt.C.McNaught,M.D.   F.'JlALi^ON  #b 

(c)    r;.nr:?.l^\TlZr.   ^^^^-^-^T   LICENSE 
Wn.    B.   Mooney 


^■^tii  No. 
101 


Rate 

p^r  Month 
5  5.00 


2 
194 

62 


194 


20.00 
7.50 
7,50 
7.50 


(Deceased) 
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-    •  ^r 


^jij^gjfTO  Bia£H^ 


(1)     Approval  of  Prelim, Plan  -Roplncemant  of  E. Stove  Hoii8«,Con8erya- 

%acu^ ^ — ~ — 

Mr.  FVxnke  reported  that  proUminary  plana  '-^^Ij^J-P^f  ^"^ 
of  the  East  Stov»  House  of  the  Conservatory,  Goldon  Gate  Park, 
Sad  been  prepared  by  Hasten  and  Hurd  and  R.N. Pollack,  Architect 
Associated. 

Mr     Grabow.  Engineer,  explained  that  this  replacament  was  pro- 
S^ed  fo?  as  a  budgetary  item  and  Included  the  replacamort  of 
Ihe  dclapidated  greenhouse.     The  architects'  estimate  of  cost 
for  construction  totals  $17,480,  budgetary  funds  being  avail- 
able in  the  SUB  of  $'19,^    • 

On  motion  of  Conmiasioner  Dippel,  seconded  by  Commissioner  Coff- 
man,  the  following  resolution  was  adopted t 


Coasnisslon  Ap- 
proves Prolin. 
pinna  t  Ests.of 
Coet,  E. STOVE  HSE. 
G.G.PARK  CONSERVA- 
TCOT,  &  Pnynent  to 
Architects  for  Wk. 


RESOLVED,   that  this  Commission  approves  f  %^^"/,^^^"' 
«rrf  Eatimtes  of  Coat  for  the  Replacement  of  the  East  Stove 
SSusfof  the  C^servatory,  Golden  Gate  Park,  aa  prepared  and 
Sb^  Hasten  and  Hurd,   Architects,  and  authorises  the  prepa. 
made  *^^^!;^".^^^"ri^;g  and  specifications  for  the  contein- 
platrd  llrTJ'l^eT.o'^l..  Trchitocts  for  work  thus  far 
conpletad. 


isLsysiusss 


(1)    ^^rr^fffl""  Approv^^SenaigL 


-n^  ^V-^}  Pg^^  ^^'^^'^ 


:x. 


aaa.No.l803 


CoBBlssion  Approves 
Renewal  of  Agree - 
oent  with  Polo 
Clubs  for  Ose  of 
O.G.Park  Stadiun 
During  1955  Season, 
Mar. 20  -  Nov. fa,  1955 
Terns:  15^  of  Gross 
Receipts  :Min. Guar. 
'74  Ea.Day  of  Play 
(Sun.Hay  29  Excep- 
ted for  Caledoniar. 
Club  Gathering  & 


Mid  games. 

on  motion  of  Commissioner  Herz     seocnded  by  Con^ssioner  Dippel, 

the  following  resolution  was  adopted: 

RESOLVED,   that  ti.is  Commission  ^-^.f-^pjrcrsL'p:!'"^^'' 
agroement  between  the  Commission,  the  San  rranc  ^^     ^ 

Rf^ing  Club  and  the  San  Mateo-Burlngame  Polo  «lu  ,^^^  ^^^ 

series  of  polo  matches  to  ^  P^^y^^  I^mencing  March  20,   1955 
Polo  StadiSm  on  consecutive  Sundays  commencing^^^^^^^  ^^^^^^^ 

and  teminating  November  ^  J955,  exc^P       8  ^^^  ^^  ^  ^ 

May  29,   1955,  the  ^°^;^«*^!^^^°S/°J  S^  gross  receipts  for  ad- 
pay»ent  of  ^/^teen     15)  per  cent  of  t      P"^^^^  g^^^^y  pay- 
mission  and/or  l^'"^^"^  P^^^^i!^?'    .  and     be  it 
ment  of  ^74.00  for  each  day  of  play,  and,   oe 

PTIRTHER  RESOLVED,   that  ^he  General  Manager  and  tb«J^^j;f  J^ 
be  and  are  hereby  authorised  to  ^^f^^      Commission, 
and  on  behalf  of  the  Recreation  and  l^rK 


(2) 


Revest  for  A  Supplemental  Appropriation  of  .10,00^for  Acc^ 

rt<y^t  Compenaation — .. "~" 

A  that  Char*'*'"  provisions 
Mr.  Hoyt,  Business  Manager,  explained  l  -   necessary  to 

Squire  that  ooch  department  appropriate  th-^^^^^^  ^^ 
meet  the  compensation  i^'^^'^^^^^^'fof  ^ch  requirements  is 
employees  and  that  the  «f  ^^"^f  |^°a      A  letter  from  the 
vested  in  the  City's  ^^irement  Board.     A^^  ^^^^  ^^^^^^ 

Retirement  Board's  s^^'^^^^ryAjf '   iropriated  for  the  fiscal 
that  in  addition  to  the  f23.000  ap^rx  ^^     ^^ed  to  take 

year  195A-1955,  an  '^^ditional ^0,000  wil         ^^  ^^^^^  ^^^^, 
care  of  expenditures  through  JUno  30,     ^^^ 


V 


*> 


k 


^ 

f 


.,*•*«>"" 


''«W»^*»"' 


«-**«^ 


32 


mm^  (continued) 

the  fact  that  rva  of  December  31,  195/^,  ''At,Bl2,UB  has  *\lroady 
been  expended  and  the  individual  ctses  completed  and  pending 
wv?re  itomised. 

On  motion  of  Comissioner  Dippel,  aocondod  by  ConBiaaioner 
Her«,  the  following  raaolutlon  was  adopted: 

RttBi^^tlon  Ko.   180^ 

RESOLVED,  that  this  Conardsaion,  on  reconraondation  of  the 
General  Manager,  does  hereby  request  the  Controller,  thi  Mp.yor 
and  the  Board  of  Supervisors  to  approve  e  Supplemental  Appro- 
nriation  in  ths  amount  of  $10,000  from  the  Recreation  and  Pork 
Compensation  Reserve  to  the  credit  of  Appropriation  ^12.515.01- 
Accident  Compensation,  to  provide  funds  to  meet  anticipated 
further  expenditures  for  compensation  Insurance  and  nedical 
expenses  through  Jtoe  30,  1955,  as  estimated  and  reported  by 
the  Retirement  Board  in  its  statement  of  January  2b,  1955. 


Request  for  A 
Supplemental  Ap- 
propriation of 
:iO,00  to  Meet 
Componsiticn  & 
HsdiMl  Expenses 
Ibrough  J^e  30, 


(3) 


Comlssion  Estab- 
Il9h39  Dates, 
Rat«8  St  Rsserva- 
tion  Procedures 
for  1955  Caap 


Commission  Establishes  Dates,  Rates  &  Reservation  Rules  for 
i^^^  19^S  Camp  M^'^thqr  S9^32a — — 

Mr     i\mke  rocoramondod  thrt  the  Comrission  adopt  a  resolution 
esiablishing  the  dates,  rates,  and  roservr.tions  procedures 
for  So  1955  Season  .t  Camp  Mother,  pointing  out  that  ho  roc«n- 
nended  the  same  charges  bo  in  effect  as  last  year. 

On  motion  of  Commissioner  Coffman,   seconded  by  Commissioner 
Dippel,   the  following  resolution  was  aooptedi 

RESOLVED     that  this  Commission,  on  rocomnendatior  of  the  Goner- 
!ltoSer     hereby  establishes  the  dates,  rates  and  re servn- 
tLHrocedur'  t7r  the  1955  Camp  Mather  Season  tc  be  as  fol- 
lows; 


Pftes; 
Rates; 


Jlxne  25,  1955  to  September  3,  1955 


Dndor  3  years 
3  thru  9  years 
10  thru  17  years 
18  yrs.  and  over 


No  charge 
&1.50  per  day 
'',3.50  per  day 
$5.50  per  day 


"^ 
i 


8ea-^'^-l«9fe 


Raaarvaticr.s: 

For  San  Franciscans,  connencing  Saturday,^  April  2 


For  non-residents,   co: 


nmencinc  Mondr^,  May  lb 


(,)  Compror.ise  Settlement  of  Claim  of  ^^'^^ /^"'^^^kl!!!!!! 

^^'    ^^npf.  City  .  Result    r  \aa'w\  7\  F]c>^.nm<-Kflr  P^gU 

^on  City  Attorney,  Dion  R.  "ol^.  --me^^^^'ofcSrof  " 
ordinance  approving  '•^^'^^'^"^^^^.^/."^rSv  ^nd  County  of 
George  P.   Harrison,  a  mi-ior,  '^g^^"^,  ^^^^erous  and  defective 
San  Francisco,  arising  ^^^l''\ll^^^^i  ^^fi  settlement  to  be 
floating  platform-  at  Fleishhacker  f*^°^'  ^^tj^as) 
in  the^  of  ^>750.00  (Superior  Court  Case  #^32A95). 

Mr.   f^e  reported  that  the  original  claim  had  ^«'j/^^;^^J", 

the  amount  of  $25,000  rind  ilJ^^ji^^ation  of  tn  ^^^  ^^^^ 

the  proposp.l  t..  settle  on  the  basis  of  paym^ni.  ^ 

of  the  sum  of  ^-750. 00. 

C  motion  of  commissioner  Coffman     seconded  by  Commissioner 

Herz,  the  following  resolution  was  adopted: 


Injury  Claln  Set- 
tleiMnt-Pleishhcclc. 


prap^,-M7r  \i?r  i^Q 


,f  the  City  Attorney  and  the 


BESOLVED,  that  on  recommendation  ^|^p;'^;e;';j,e"  proposed  ordinal 
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General  Manager,   this  Commission 


■  i  * 


il 


•V 


■P 


0  gy§IH£3S  (continued) 


Re«.  No. 1806 


R^^Ko.1807 


Comisslon  Ap- 
proves Extension 
nf  Priv.  of  Admis- 
sion Chgs.  at 
Maritime  Musaura 
to  Dec. 31, 1955. 
Supervisors  Re- 
quested to  Reenact 
!t  Amend  Ord.8661 
of  6/11/5^  to  Reflect 


for  ndoption  by  the  Boarv^  of  Supervisors,  authorizing  settle- 
ment in  the  amount  of  0750.00  in  the  case  of  Georgo  P.  Harri- 
son, a  minor  (Superior  Court  Case  #A32A95). 

(5)     Commission  Extends  Privilege  of  Admission  Charges  at  Maritime 
^§9\ffi  to  DQCQm^r  21.  j.955. 

The  Secretary  read  a  letter  from  Mr.  Robort  Mayer,  Board  mem- 
ber of  the  San  Francisco  Maritime  Museum,  requesting  tho  Com- 
mission to  recommend  to  the  Board  of  Supervisors  tho  Rpprovf>l 
and  continuation  of  the  practice  of  tho  San  Francisco  Mvitime 
Museum's  charging  admission  as  previously  nuthorited  under 
Ordinance  Kn.8661,  for  a  period  of  one  (1)  yoar,  ending 
Decomber  31,  1955.     Mr.  Mayer  explained  that  the  revenue  ob- 
tained throuch  such  admissions  is  most  important  in  tho  admin- 
istration and  operation  of  tho  Musoum. 

Commissioner  Coffmar  supported  Mr.  Mayor's  request  and  stated 
that  fVom  personal  observation  and  oxporlenco,  ho  would  vouch 
for  the  importance  and  advisability  of  permitting  the  contin- 
uation of  the  admission  charges. 

'     On  motion  of  Commissioner  Coffman,   seconded  by  Cnmnissioner 
Hor»,   the  following  resolution  was  adopted: 

BSgT^V^i?r'  No^   1807 

RESOLVED,  that  this  Commission  does  hereby  request  the  Board 
of  Supervisors  to  approve  the  continued  charging  of  admiasions 
to  the  Maritime  Museum  under  the  same  ^J^^^^f  ^/^JJ^J^J^Jg.. 
provided  under  authority  of  Ordinance  No. 8661  of  J^^  ^^'^^S^, 
S  re-enactment  and  amend:  ment  of  said  ordinance  to  the  extent 
that  the  last  paragraph  be  changed  to  read  as  follows: 


•Permission  herein  granted  to  tho  corporation  to  char pe 
admission  to  the  Maritime  Museum,  as  above  set  forth, 
is  limited  to  the  period  January  1,  1955  to  December 
31  1955   Provided,  however,  that  with  the  consent 
and  appr;val  of  tho  Recreation  and  Park  Commission, 
the  Museum  may  continue  to  charge  admissions  for 
such  additional  periods  thereafter  as  are  authorized 
by  that  Commission." 


«  «  « 


«»»*••• 


(6)     Commission  Requests  S.F.I^glsl.tivo  Committee  to  Record^S^^^^^^ 
^f  ^...nhlv  Bill  r-  ^^1^  ■  "^--^^  rn^ntnirtion  Within  Cities 

Dr.  Hert.  Chairman  of  the  Freeway  OPP-^i^^r^^jriix^o^rrriza-" 
ed  that  Official  action  had  been  taken  ^/^^^y-f,^  "^^ 
tions  and  improvement  clubs.  °"^f  «i"?^^^t,!?PPf  ^^"Lavs  in 
Commission's  position  opposing  plana  f<^r.,^^^f  "fu^^aMe  and 
Golden  Gate  Park.     He  ---P^lZ'^'V^r  ^To  ^nycrganza tions. 
convincing  presentation  of  the  f  ^^-^^^^J^J^  "^"^orsinc  -'^ssem- 
He  urged  the  Commission  to  adopt  %[^^°J^J^°"  f^'J^'isiature, 
bly  Bill  No.29^5  presently  before  the  Cali[-rni.^fJ;J^^,„(3 

the  enactment  of  which  «°^^^  J^,f  ^.^^^^f  onstruction' 
from  arbitrarily  proceeding  with  iroeway  ^^ 

on  motion  of  Con^issioner  Hcrz,   seconded  by  Co^issioner  Dip- 
pel,   the  following  resolution  was  adopted. 


^g-Ko.isn? 

Comission  Requests 
S.F.I^gis.Comm.to 
Support  Assembly 
Bill  29ii5  -  Free- 


RESOLVED,   that  this  Conunission,  --^.J^f  f,f  .Ver^arh^ent'of' 
to  protect  its  -1-^^%^-^^^^,^,^^  t  S?  Sa^  F?rncisco  L.gls- 
traffic  freeways,  doas  hereby  r®?^^^"".  r^^f  „„  record  in  sup- 
latlve  Committee  to  "f^i^  '^^^^  ^i^'^f  f,     zS^S,    said  Bill 
port  of  the  enactment  of  ^"^'^^^^y.^J^i^^t^ction  of  public  parks 
providing  definite  safeguards  in  the  Protection  o^  P^^  ^^^^^^^ 
by  requiring  public  meetings,  public  notice  P 
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;^:5^^—  ^s 


I     tSy  g'/?-"^^^^  (continued) 


■•»>«wBR'K^i^S'^assifejB8?l^^^^^j, 


i^i!^g^ 


Res.  Ko.1808 


to  be  held  on  any  plara  proposing  the  construction  of  q  free- 
way in   nny  comunity,  and  further  requiring  the  consent  of  the 
boards  of  supervisors  of  cities  -und  counties  before  any  such 
freowny  construction  shall  comnence. 


Ap7QUR!.'MENT 


«««««««««« 


There  being  no  further  business  to  come  before  the  moetin? 
President  Sutter  cJoclared  the  neotine  adjourned  at  4:00  P.M. 


'Wi 


.i    : 


m 


Respectfully  submitted, 


Secretary. 


V    4 


I 


.. 


2-10-55 


V. J  Ml  van      iiiVhiMPU  1 


^r  i  ^    t~  #  ''Jiff 


ri  •^:y-J"«iU''ii'i""  •««  ■  ■  — ■•    -.- 


fal}  Oil 


San  Praiicisco,  California 
Ffebniary  2i,  1955 

Tha  Ninaty-sixth  Regular  Meeting  of  the  Recreation  and  Ffcrk 
CotmiBsion  waa  called  to  order  on  Thursday,  February  2^,  1955 
at  3iCX)  P.M.,  Preaident  Sutter  presiding. 

The  following  Cowoissloners  were  present! 

Mr.  Louis  Sutter,  IVesldent 
Mr.  William  M.  Cofftaan 
Mrs.  Henry  J.  Dippel 
Pav.  Eugene  A.  Gallagher 
Dr.  Francis  J.  Hera 
Mr.  Rred  D.   Parr 


i^proval  of 


(;r^^^CATI0N3 


There  being  no  errors  or  omissions,  the  Minutes  of  the  95th 
Regular  Meeting  of  February  10,  1955  were  approved. 


(a)  Pton  Harry  A.  Ue,  Division  Manager,  Pacific  Gas  and  Electric 
Company,  U5  Sutter  Street,  requesting  a  Joint  revocable  anchor 
easement  for  the  Pacific  Gac  and  Electric  Company  and  the  »cif- 
ic  Itelephone  and  Telegraph  Company,  permitting  the  installation 
of  seven  (7)  Pole  anchors  on  the  edge  of  the  property  line  of 
Sharp  Park  Golf  Cooi'oe. 

The  report  of  Mr.  T.  M.  Crabow,  Engineer,  stated  thr.t  the  irr- 
atallation  would  not  result  in  any  damage  or  inconvenionce  to 
the  golf  course  activities  and  recommended  the  granting  of  per^ 
mission. 

On  motion  of  Coimissioner  Parr,  seconded  by  Conmissloner  Her«, 
the  following  resolution  waa  granted: 


; 


Pemiission  Granted 
Jointly  to  PG«  Co. 
and  PT&T  Co.   to 
Install  Seven  (7) 
Anchors  &  Appurte- 
nant Wires  on 
Boundary  Line  of 
Sharp  Park  Golf 


WESOLVED,  that  this  Commission,  on  recomnendation  of  the ^ Gener- 
al Manager,  does  hereby  grant  a  Joint  revocable  P«;»i\^  ^"^ 
Pacific  Gai  and  Electric  Company  and  the  Pacific  Telephone  and 
S?egraph  Company  to  install  seven  (7)  anchors  with  appurtenant 
iJre^n  indi^dual  strips  2'   x  5'   extending  in^^J^^y  P^^P^^^^r 
S  the  Sharp  Park  Golf  Course  for  a  distance  of  five     5)   feet 
at  the  boundary  line  of  Mrway  Drive,   such  installation  and 
use  to  conform  with  Drawing  No.2-262A  of  the  Pacific  Gas  and 
EJ^ctJic  Co^ny,  dated  February  U,   1955,  with  the  condition 
^i^fsuch  aSSor  easements  ahall  in  no  way  °^«^^«  ""^  ^"f '°^' 
conditions  or  result  In  any  damage  or  i"J°^^^^Jf,tlv  restored 
golf  course  facilities,  and  that  the  «^rf-<'f,^,^J"^Jy  l^l^^^ 
to  its  original  condition  and  the  premises  be  left  in  a  clean 
and  acceptable  condition  following  installation. 

The  Secretary  was  directed  to  infonn  the  Pacific  Gas  and  Elec- 
^ic  C^^or?he  requirement  that  the  installation  be  inspec 
t^  anH^oved  to  the  department's  satisfaction  by  Mr     Part 
^ipr^^^intendent  of  Structural  and  Mechanical  Repairs. 


/K\     Vrnm  Mrs    Wendell  T.  Howell,   2100  Jefferson  Street,  Secretary, 

Gate  Park  Polo  Stadium. 

»  ^  _4--4«r,oT.  Parr     seconded  by  Commissioner  Dippel, 

.  one  (l!  yx'^r  period,  "r°"!^"!,^7o™'(l)  h^urST^ 

z  of  ^rer«eV?r.^c.  rp^^^         -  -- 

iJl  to  be  determined  by  the  General  Manager.  ^^^^^^ 


^ 
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gjIffKiqATIONS  (cont'd) 


(c)  From  Mrs.  Forrest  Lee  Jordan,  Pro olden t,  Landmarks  Council,  San 
IVancisco,  95  Ravenwood  Drive,  requesting  approval  to  replace 
a  bron«e  plaque  at  Mt.  Davidson,  honoring  Mrs.  Madie  D,  Brown, 
the  plaque  originally  Installed  in  1929  having  been  vandali«ed 
and  removed. 

Mrs.  Jordan  appeared  In  the  Interest  of  the  Landmarks  Council's 
request  and  proeonted  a  photograph  of  the  proposed  plaque.  She 
related  Mrs.  Brown's  efforts  and  untiring  zeal  In  bringing 
about  the  dedication  of  Mt.  Davidson  as  a  city  park. 

On  motion  of  Commissioner  Parr,  seconded  by  Commissioner  Dippel, 
the  following  resolution  was  adopted t 


t^ 


a^;,,  NQ.18IQ 

Canmlssion  Ap- 
proves Replace- 
nent  of  Plaque 
Et  Mt. Davidson 
Honoring  Madie  D. 
Brovn  (Wording  & 
Design  Subject  to 
|y^  9gffn. Approval) 


RESOLVED,  that  this  Commission,  finding  the  request  of  tho 
Landnarks  Council  to  be  both  fitting  and  proper,  does  hereby 
approve  the  replaconent  on  Mt.   Davidson  of  a  bron«e  plaque 
honoring  Mrs.  Madie  D.  Brown,  whose  untiring  efforts  contribut- 
ed to  the  establishment  of  the  Mt.  Davidson  area  as  a  public 
porkj  the  final  approval  and  installation  to  be  subject  to  the 
submission  of  the  plaque's  wording  land  design  to  the  Art  Commis- 
slon. 


Or. Highway         (d) 
Club  Notified 
Request  for 
issistance  for 
•STOP*  Sign  at 
Uat  Ave.&  Lincoln 
Vay  Is  Outside 
tovlew  &  Juris. 
^  Comnisslon 


Tram  Mrs.   Thomas  R.   Best,  Secretary,  Great  Highway  Club,   1339  - 
A5th  Avenue,  requesting  the  Commission's  assistance  in  obtain- 
ing the  installation  of  a  traffic  •STOP"  sign  at  the  intersection 
of  ^l6t  Avenue  and  Lincoln  Way,  explaining  that  an  earlier  re- 
quest had  the  endorsoraent  of  the  Police  Officials  but  was  not 
approved  by  the  enginoorlng  department  of  the  Department  of 
Public  Works. 

On  motion  of  Commissioner  Parr,   seconded  by  Commissioner  Coff- 
nan.  action  on  the  request  was  withheld,  the  requested  traffic 
signal  being  outside  of  park  properties  and  therefor©  beyond 
the  purview  and  jurisdiction  of  this  Commission. 


(e) 


Prom  Dion  R.  Holm,  City  Attorney,  enclosing  a  Proposed  resolu- 
tion for  adoption  by  the  Ecard  of  Supervisors  whereby  a  legacy 
from  the  Estate  of  Grace  R.  Anderson,  Deceased,  in  the  sum  of 
C3  000.00.  would  be  accepted  by  the  City  and  County  of  San 
Pvincisco  for  the  use  and  benefit  of  Pleishhacker  Zoo. 

The  Secretary  eacplalned  that  Mr.  Nat  SchmulowiU,  attorney  for 
Se  late  Mrs!  ^^erson,  had  Informed  him  that  it  w^^^  »^^^  ^^^J 
and  intention  that  the  funds  be  devoted  to  the  animal  li^J  °f 
tie  zoo.  Mrs.  Anderson  having  been  a  frequent  visitor  to  the  too 
and  a^ieclailve  of  its  benefit  and  contribution  to  the  commun- 
ity. 

On  motion  of  Commissioner  Herz,  seconded  by  Commissioner  Galla- 
gher, the  following  resolution  was  adopted t 


^8.  Mg.lSU 

Conmlssion  Ap- 
proves Accept- 
ance of  03,000. 
Legacy  from  Est. 
of  Grace  R.Ander- 
son, Dec'd.     Bd. 
of  Supvr 8. Request- 
ed to  Accept  on 
Behalf  of  the 
£1^  &  C?.   ?f  ?,F, 


WHEREAS,  Grace  R.  Anderson,  a  former  '•^^^^^Sj/f^^^JJ^/^a 
and 


UHKBEAS     It  la  to  the  beat  Intere.ta  of  the  City  md  County  of 
^^™cia»  aS  of  the  Flelahhaoker  Zoo  of  San  Flranclaoo  that 
Se  aaW  legacy  be  accepted,  now,  therefore,  be  It 

^^Tri^.'Vt^.rn'Z  rtiS  'uZ'T^T^^'^ 


i 
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CCWWCATIOHS  (cont'd) 


Res.  Ho.1811 


rielthhaioker  Zoo  in  the  amount  of  t3,000.00.     In  accordance 
with  th6  Intent  of  the  to»tfitor,  this  Commiasion  shall  adjnlnis- 
t«r  said  legacy  for  the  use  and  benefit  of  said  too  ty  applica- 
tion of  the  funds  In  a  manner  which  will  directly  benefit  the 
animal  life  In  the  tooj  and,  be  it 

FURTHER  RESOLVED,  that  the  Board  of  Supervisor •  be  requested  to 
accept  said  legacy,  identified  as  the  Grace  R.Anderson  Legacy, 
for  and  on  behalf  of  the  City  and  County  of  San  Prancisoo. 


Members  concurred  In  the  opinion  of  Cosmissioner  Coffftan  that 
the  funds  be  spent  without  deUy  for  solas  specific  inprovenert 
of  the  animal  Quarters,  and  the  suggeation  that  an  appropriate 
memorial  plaque  be  Installed  at  the  location  to  identify  the 
gift  aiul  the  donor. 


Use  of  Harding  (f) 
k  Sharp  Park 
Golf  Courses 
on  Sun.,  6/19/55 
GrftTtod  to  U.S. 
Golf  Ass'n  for 
Sectional  Quallfy- 
^^  p^undg, 


Psmission          (g) 
to  Broadcast 
TV  Show  from 
Pleishhftcker  Zoo 
on  Suii.,  3/2-7/55 » 
Granted  to  Dir.of 
Lincoln  Park  Zoo, 
(;|^ieage.Ill. 


Prom  Vtr.  George  Gnau,  200  State  Building,  requesting  the  use  of 
Harding  and  Sharp  Park  Golf  Courses  on  Sunday,  June  19,   1955 
for  tho  purpose  of  conducting  the  Sectional  (>iallfylng  Rounds 
of  the  National  Public  Unks  Championship,  to  be  held  in  Indian- 
apolis, Indiana,  In  JUly  1955. 

Mr.  Hoyt  reported  the  courses  would  be  available,  and  on  notion 
of  Conmissionor  Gallagher,  seconded  by  Commissioner  Dippel,  the 
foregoing  request  was  approved. 


PromMarlln  R^rklns,   Director.  Lincoln  Park  Zoo,  Chicago,   re- 
questing permission  to  produce  a  television  show  emanating  from 
the  Flei^acker  Zoo  on  March  27,   1955.   The  commercial  aspects 
of  tho  program  would  bo  eliminated  from  the  too  broadcast  and 
bo  handled  by  station  breaks  from  the  television  studio.   The 
report  of  Mr.  Simons  stated  the  progrim  is  nationally  known  and 
televised  und^^r  the  title  of  "Zoo  Pirade.* 

With  the  assurance  that  there  would  be  no  ^^"'^'^i^^/'P^?^'  J° 
the  program,  on  motion  of  Commissioner  Parr,   seconded  by  Commis- 
aloner  Dippel,  the  foregoing  request  was  approved. 


(b) 


f«T..  nf  TnformatiQC  -  to  be  acknowledged  by  Secretary  and/or  filed 
^'^K^nS^JiS^ore  C  Bemardi,   Chairman,  Area  Planning  Committee, 
Str?hI5^1^Ufo;5rChapier  of  the  American  Institute  of  Archi- 
tects ItO'S^U  Street,  expressing  readiness  to  jtudy  plans 

following  approves  h;f_^^?^„"^f '  ^  PUyground!     ipproral  of 

3530-1955-S).  4..*4„„-  «HHr«fl9ed  to  Commissioner 

head  freeways  wltMn  the  jo'^i^r^i  ^i^  Society  of  California, 
(1)     S.M.Martin,   President,   The  Dahlia  »ocieT,y 

'^V'n^.T'Z  Hoff.  secretary     Dla,ona  Height,  Prop.r- 

7iir:  t:ri:i'r;eiS."rp?.^=n:^'Hoao  socut., 

Merrill  J.Butler,  ^^'^^r;^^' ..„.  ^nd  Carl  Weiseroan,  Secre- 
ra^,rsSctrv:fy:o?'thTSt^n:AmSrlcan  Societies  of  San 

^T^^TJ^l'^^otsT.^^^^^  valley  Improve- 

Zlt   A;sociation,  3891  -  2bth  Street;  and 

2-2^-55 


(d) 


(2) 

(3) 
U) 


(5) 


V 

i 


^ 
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>vmn,TpiaTI0N3  (cont'd) 

(6)    .Marie  H.  Walker,   Secretary,  East  and  West  of  Castro  Street 
Improvement  Club,  ACK'^jI  -  2i!^th  Street. 


Letters  of 

Irfonnfttion 

I^QP^^pued) 


DEH^gEn^^^S  AND  DELEGATES 

j|i|vea  Valley  Rpcreation  Center  Slta 


Commission  Post- 
pones to  Fext 
Regular  Meeting 
Decision  on  Site 
for  the  Hayos 
Valloy  Recreation 
Center.  Commis- 
5\m'iV^  ^°   Tnacect. 


Mrs  J.  A.  Wooley,  Chairman,  and  Mr.  IXiane  Anderson,  spokesman 
for  the  Hayes  Valley  Parents  Association,  were  in  attendance 
in  connection  with  the  Commission's  plana  to  acquire  property 
located  on  Grove  Street,  between  Laguna  and  Buchanan  Streets, 
for  the  Hayea  Valloy  Recreation  Center  by  eminent  domain  pro- 
ceedings. 

Also  in  attendance  were  the  attorneys  for  the  respective  prop- 
erty owners— Mr.  Lloyd  Dinkelspiel,  representing  the  Annabelle 
Candy  Co.,  located  at  Laguna  and  Grove  Streets,  and  Mr.  Norman 
A  Eisner,  representing  the  California  Brewing  Company, owners 
of  the  warehouse  property  located  on  the  south  side  of  Grove 
Street  between  Buchanan  and  Laguna  Streets. 

President  Sutter  reviewed  the  Commission's  problan  in  finding 
a  <mitable  location  for  the  construction  of  a  major  recreation 
center  for  the  Hayos  Valley  district  to  replace  the  inadequate 
and  delapidated  quarters  at  Buchanan  and  Hayes  Streets,  proper- 
ty which  is  destined  to  be  taken  by  the  State  for  freeway  pur- 
noses   He  recflllod  that  the  CommisslQn,  a  year  ago,  was  con- 
vinced that  the  block  on  Grove  Street  between  Buchanan  Rnd 
la^na  was  the  most  suitablo  site,and  that  of  the  properties 
located  therein,  tho  car.dy  factory  would  suffer  less  inconven- 
lonce  by  relocation  than  would  tho  brewery  warehouse.  He  ex- 
pUined  that  the  Commission's  plan  for  acquisition  of  the  candy 
factory  property  b-/  eminent  domain  had  been  heard  in  the  H.- 
n^ce  ComUtee  and  ro-ref erred  to  the  Commission  for  further 

review. 

Both  attorneys  presented  strong  appoals  for  their  r<5spective 
cUents   Mr;  Anderson,  Mrs.  WooUey  and  other  Hayes  Valley 
resiSenis,  e;cpressed  their  preference  for  the  location  of  the 
recreation  center  on  the  brewery  properties. 

Much  discucjsion  followed  and  Commissioner  Coffman  stated  that 
^  woulHequ^re  more  direct  information  and  an  inspection  of 
the  propertLs  t«cause  the  matter  was  entirely  new  to  him 

properties  beforo  that  time. 


•  •  • 


««««««« 


mmVAi  TRA>;3ACTiotiS 

(a)    rrrffr^f-'^  '^"^/^t-  Final  r^^im^nt 


Sea.  Wo.  1812 
Progress  and/or 


On  motion  of  Commissioner  Dippel,   seconded  bj'  Commissioner  Herx, 
the  following  resolution  was  adopted: 

Rngplution  ^'9,    1812 
HESOLVE0,   th»t  for  the  best  '"""f  ^^'f^^fi^rbe^and^ls  hore-° 

IViyment: 

-  i2,ai.2t) 


(1)  ]\\ri?V'   p.AYr.RniIND  -  Contr 

To  Stephen  L.    Vistxca  -  3d  &  Final  Payt. 
Complotod  PE;bruary  8,  1955. 
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nrftf'';iAL  TRAMaftQTIQtia  (oontlnued) 


Modifications 

2f  'fgnVr'^'^^^ 


(b)     Mg^tfit^n^*^"  °^  Contracta 

On  motion  of  Connlsaloner  Hera,  seconded  by  Commissioner  Galla- 
gher, the  following  resolution  was  adopted j 

fiygfflution  No.    1813 

RESOLVED,   that  for  the  beat  Interests  and  proper  conduct  of  the 
Recreation  and  Park  Department,  the  Controllor  bo  and   is  here- 
by requested  to  approve  the  following  Modifications  of  Contract! 

(1)   ^RGARET  3.HAYVARD.CQnt.#l<?l-Contrfill9r'8  ^^l^^-^^gj^f '^^ 
To  Martinolli  Construe. Co.   -  fia  increase  of  .    .    .  »220.2O 


for  removal  of  a  large  eucalyptus  tree  and 
roots  and  necessary  backfill. 


(2)  M^T^'.ARET  s.HAr^ARD-Cont.jyioi-Qontrpn^r'?  if319^rH9Jtf,  n 

To  Martirelli  Construction  Co.  -  fifl  ^perease  of  .  552.i.JJ 
for  strorgthening  steel  poles  for  deflection 
purposes  by  ir.croasing  the  thickness  of  steel 
walls  of  polos  at  oritionl  points. 

(3)  U'^imi  VUii   f/Q  -^  yLDHSE.-Gont  #n7.Coptr'g  #ni|-Mg^if .rf^- 
To  3  &  Q  Construction  Co.  -  an  increase  of.  .  .  51,057.40 
for  additional  fencing  on  playground  necessary 
for  protection  of  the  public,  to  protect  high 
walls  which  wore  a  hazard. 

(4)  u^i^  "ILL  p/G  ^  FLDHsg.-conr,.#n7.PffPVr;8  i(>n?s-tfvy.j^ 

To  3  4  Q  Construction  Co.   -  afl  inorease  of.    .    .    .  «>*:04.4*; 
for  substitution  of  17  Greenberg  0359  Uwn  Hose 
Boxes  in  lieu  of  #3oO  Angle  Valves. 


m 


|tei,  NQ.18U 

Request  for 
^<?3t 


T-273,T-276 

T-280 

T.1297 

T-1298 

T-1307 

T-1309 


T-1262 
T-1250 
T-1296 
T-1299 


T-1295 


(c)      Requtii^t   for   FVindS 

On  motion  of  Conraissionor  Gallagher,   seconded  by  Commissioner 
Hers,  the  following  resolution  was  adopted: 

^yolution  Ho.    1814 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of  the 
Recreation  and  Rirk  Department,   tho  Controller  be  and  is  here- 
by requested  to  approve  the  following  Raq^iest  for  FVrndsi 


(1)  Q-'^B  GARJEI-SR 
Roplaclr.^:; 
D.Korkos 
Wm.    Owens 
E.Augustine 
Henry  Hanson 
Santos  Santiago 
G.Marengo 

(2)  R-^f.  fI^.\YGROU^:D  D 
Jos.  Williams 
Edward  Jackson 
Kenneth  Kim 
Doris  Fox 


Sick  Leive 

■  N 

•  • 

N  H 

Compensa'n 
Sick  Leave 


Leave 
Educn'l  Lv. 

Sick  Leave 


1/  1/55 
1/23/55 
2/  9/55 
2/10/55 
2/16/55 
2/18/55 


1/  1/55 
1/  9/55 
2/  7/55 
3/  0/55 


2/10/55 
1/31/55 
2/28/55 
6/30/55 
3/31/55 
VL5/55 


)378.00 

76.36 

203.64 

1,310.91 

420  00 

528. 89 


1/  3/55  2b.2b 

6/  8/55  1,575.00 

V30/55  1,517.73 

6/30/55  1.202.72 


(3)  °-U^.  T^■J,lf^pH^^:E  OPERATOR  ^ 
Loona  Evans 


2/  6/55  -  3/15/55    151.89 


i 


m 


Yacht  Harbor 
Mooring  Licer- 

ms. 


(d)     Y"7^^'  Hftrb^v  T^ooring  Licenses 

Or  motion  of  Comr.lssiorer  Gallagher,   seconded  by  Commissioner 
Dippol,  the  following  resolution  was  adopted: 

f^^gplution  rp.    Igl5 
RESOLVED,   that  this  Commission,  on  recommendntion  of  tho  Gen- 
eral Manager,     hereby  approves  the  Issuance  of  New  Mooring 

2-24-55 


'y^^7  v; 
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rTTI/tf^?Ifii<  7^'aACTIONS  (cont'd) 
Res.  Ko.1815 


Llcensea  at  Yacht  Harbor i 


Qwp9r  gf  Bqa^ 

DAN  E.  LO^rDOi: 
(Purchased  boat  from 

Est. of  T.W.Oilboy^ 

Deceased) 

RICHARD  P.   KING 

(Purchased  boat  from 
Dios.E.FUtch  end 
Leslie  FVasler) 


\!^^  of  Boat 
ADVENTURESS 


BUCCAROO 


ij^fyf3|<^HED  BUSINESS 


(a)  Abandonment  of  Proposal  for  the  Use  and  Recreation  DeveloTjment 
of  the  Department  of  Public  Works  Sewag*  Treatment  Plant  on 
^^lD«  Street.  — — — 

Mr  PUnke  reported  that  the  Department  had.  since  19A1,  consid- 
ered the  possibility  of  developing  a  parcel  of  land  under  the 
jurisdiction  of  the  Department  of  Public  Works,  which  adjoins 
the  City  Sewage  Treatment  Plant  on  I*)elps  Street.  It  had  been 
proposed  to  construct  night-lighted  softball  diamonds  and  other 
playground  facilities.  Rjysical  changes  which  have  occurred  in 
the  district  since  1951  have  shown  the  site  to  be  an  impracti- 
cal one  for  recreation  use  and, in  addition, the  City  has  the 
opportunity  of  leasing  the  property  for  lumber  yard  purposes. 


Raa-  No.lSlt 

Commission  Aban- 
dons Plans  for 
Recreation  Devel- 
opnent  of  Nblic 
Works'   Property 
?r  P'e^P^  Street 


NEW  BUSINESS 


iSs^fflw  ELECTOIC  CO.     t?^    ^    ^ 
3380  -  20th  Street,  S.F.IO 


Qth^r  Bidders t 

Emil  J.  Weber  Electric  Co. 

Abbett  Electric  Corp. 

R.   Flat land 

Ets-Hokin  4  Galivan 


The  Secretary  read  the  report  of  Mr.  James  Lang,  Assistant 
Superintendent  of  Recreation,  emphasizing  the  department  s 
revised  views  and  new  plans  for  development  of  a  major  P^ay- 

^oSin  the  South  Basin  area.     T^e  ^P<Z\'^,T\ltuttr 
servicing  of  the  Bay  View-Hunters  Point  District  without  the 
need  for  the  Hielpe  Street  property. 

On  motion  of  Commissioner  Hers,   seconded  by  Commissioner  Dippel, 
the  following  resolution  was  adopted t 

RF«?nTVm     that  this  Commission,  on  recommendation  of  the  Gener- 

adjoining  the  Sewage  Treatment  Plant  on  Rielps  Street,  and 
d«Jlares  such  property  to  be  of  no  further  interest  to  this 
Co^ission  fnd'ImSedi^ely  available  for  such  other  uses  as 
the  Department  of  Public  Works  may  dictate. 


(a)     Award  of  Contract  -  CONDUIT  INSTALUTION  ONU  FOR  POLICE,   nRE 
^'^     A,cp  Ty.T.ltWONE  Cip^fTT?,    ^-otJ^EN  GATT.  PARK  

lT,a  Secretary  read  the  sealed  bids  ^^^^^^^f /J^.fPJ"*"  °"  ^"' 
day,  February  15.  1955  for  the  above  work  as  follows: 


Dftduetions 


16,290 
$6,A10 
$6,580 
18,392 


13,100  $3,190 

t3,380  ?'.3.030 

e3,400  0 

$3,881  U,511 


$190  $107  $88 

052O  $130  $70 

O^OO  0  70  .'25 

$600  02OO  C25 
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Mr  Qrabow, Engineer,  explained  the  mm  of  $5,U5  en  amount 
l^;ufficient  to  award  the  total  work  but  sufficient  to  cover 
the  Alternate  #1  proposal  of  $3,070.  which  would  provide  for 
servicing  the  Main  Yard.  Keiar  Stadium  and  the  Children's 
Quarters.  If  the  Caanisaion  desired  to  accomplish  the  work  of 
servicing  the  de  Young  Museum  and  Academy  of  Sciences  area  as 
Covered  ?yAltemateNo.  2  at  the  bid  price  of  ^3.210.  it  would 
be  necessary  to  obUin  additional  funds  from  those  departiaents 
or  from  some  other  source. 

The  Socretaiy  pointed  out  that  the  time  nocessary  to  njfjtiate 
with  the  AcSeSy  of  Sciences  and  the  de  Young  Museum  officials 
would  probably  exceed  the  time  limitation  under  which  awards 
must  bS  made,  and  an  extension  of  time  should  bo  requested 
Trm   Se  Board  of  Supervisors  if  the  Commission  should  endeavor 
to  obtain  funds  for  the  full  award. 

On  motion  of  Commissioner  Parr,  seconded  by  Commissioner  Dlppel, 
the  following  resolution  was  adopted: 


go{,,  No.  1817 

Work  Or'^.ors 
Soucht  frou  de 
Youn?  MuBOun  & 
ikcadeny  of  Scl- 
enoes.  If  Not 
Obtained,  Gton. 
MfT.  &  Secretary 
Directed  to  Award 
Contrrct  for 
C3,070  (Alt. No. 1) 
to  FRED  JOHNSON 
EI^CTRIC  CO. 


RESOLVED,   that  this  Ccimaission,  having  reviewed  the  sealed 
J;oposai;  received  on  Ifebruary  15.   1955  for  Conduit  In sta 11a- 
^4       rw,i,r  fr^f  Pnliee     Fire  and  Itelephone  Circuits.  Golden  Gate 
i^k  ^oes  her^  fl^ect  thToeneral  Manager  and  the  Scecretary. 
jTa^ce^tain  ^e^her  the  Academy  of  Sciences  and  the  de  Young 
iSa^^^e  Silling  and  able  to  tranafer  sufficient  funds  to 
Sfs^JIrtSnt  ??  permit  the  award  of  the  full  contract,  and 
1?  30     to  sS  award,  but  if  such  funds  cannot  be  transferred  on 
a  wSk  o?de?  Issued  to  this  department,  to  award  «  contract 
^o^^rlng'thlt  portion  of  the  work  under  Alternate  No.l  in  the 
amount  of  r3,070  to  the  TOED  JOHNSON  ELECTOIC  CO. 


Award  of 
Contract  for 
Resurfacing  of 
7  Tennis  and 
1  Basketball 
Ct.(Var.  Parks 
k  Squares)   to 
MALOTT  &  reiER- 
30K-GRUNDY  - 


(>.)     Award  of  Contractt  RESURFACING  OF  SEVEN  (7)   TENNIS  COURTS  AND 
^""^      y  pf  plS;;Tr.mLL  r.,^-     V^^TOri^  parks  and  SQUAPPS 

Tha  Secretary  next  read  the  sealed  bids  received  and  opened 
Ill'l^esray^brSry  15.  1955  for  the  above  work  as  follows: 


f/l^^jnt  Bid 
$5,277.00 


$10,849.00 


LOW  BIDDSB 

MALOTT  &  reHRSON-GRUNDY 

2412  Harrison  Street,  San  Francisco  10 

Q^or  Bidder 
J.  Henry  Harris 

on  motion  of  Commissioner  Her«.   seconded  by  Commissioner  Coff- 
nan,   the  following  resolution  was  adopted: 

R?r?1'lU9n  No.    183fl 
RESOLVED,   that  this  Co^nlsslon     on  recommendation^  t^^^^^^^^ 
al  Manager,  does  hereby  ^^'l„f  ^r^^gSetbari  bourt.  Various 
Seven  (7)   J^^^^^  ^^/SaStT  /ffiiRSofinS^     2412'Hamson 
Parks  and  Squares,   to  "JJ^^^  *  ^"t^^   .^^gt  regular  and  re- 
Street,  San  Francisco,  they  being  ^,,J;°'^!%^5  !);7  qO:  and, 
sponsible  bidders  therefor  in  the  amount  of  s.5.277.0U}         , 

tlon  and  Park  Commission;  and,  be  ir. 
S  the  City  and  County  of  San  Francisco. 


t 
f. 
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(c)     Preliminary  Sketches  for  Propoaod  Development  of  Park  Property 
t^9^tfa4  g*^'^  "^  Maritime  htiaaua  at  Aquatic  ftirk. 


Commlsaion  Author- 
1«08  General  Mgr. 
to  Present  to 
Maritime  Museum 
Board  the  Plans 
for  Enlarging 
Itoseum's  Outdoor 
Exhibits  and 


Mr.  lUnke  next  presented  preliminary  sketches  describing  the 
proposed  development  of  park  property  located  east  of  the 
Maritime  Museum  at  Aquatic  Hrk.     The  presently  vacant  proper- 
ty is  located  on  the  north  side  of  Beach  Street,  extending  to 
the  vmter  line  and  consisting  of  an  entire  city  block.     The 
sketches  depicted  the  use  of  the  area  for  the  display  of  his- 
toric sailing  vessels,  railroad  loeomotivos,  an  operating 
cable-cstf-  turntable  to  serve  as  the  torminua  of  the  Hyde  Street 
Cable,  recreation  features,  and  parking  fQcilitles. 

The  Commission  expressed  interest  in  the  designs,  recognizing 
them  as  an  integral  part  of  the  Maritime  Museum  plan  for  out- 
door exhibits. 

Mr.  FVinke  received  authority  to  present  the  sketches  to  the 
Maritime  Museum  Board,   to  discuss  the  plnns  with  them  and  to 
obtain  thoir  views  on  participation  in  the  financing  of  the 
project,  and  thoir  suggestions  on  the  methods  of  procedure. 


Report  by 
General  Mgr, 
on  Proposed 
Widening  of 
Park-Presidio 
Blvd.  by  Division 
9f  I^ighways. 


(d)     fj'rmoaaA  Widening  -  Park-yreaidio  Blvd.-  by  Plv.   of  Highynya. 


As  a  matter  of  information,  Mr.   FVjnke  reported  that  some  delay 
had  been  encountered  in  the  preparation  of  a  satisfactory  agree- 
ment whereby  the  Commission  could  grant  permission  to  the 
State  Highway  Engineers  for  the  widening  of  Park-Presidio  Boule- 
vard, as  previously  requested. 

It  appears  that  no  simple  grant  of  permission  or  conditional 
oermit  would  be   sufficiently  binding  upon  both  parties  and  that 
the  actual  sr.le  of  the  land  involved  may  be  tho  best  solution 
to  the  problem.     He  stated  that  he  would  report  further  devel- 
opments  promptly. 


Comr.F^rr        (•)     ?p*i^l  ^^^  Harbors  Repprt 


Reported  on 
Meeting  of 
Committee  Mem- 
bers with  State 
Officials  in 
Sacramento  on 
Feb.  18, 1955. 
Kext  Meeting 
Sched.  for 
Mar, 8,  3  P.M. , 
McLaren  I^dge 


Coinmissioner  I^rr  reported  on  the  hearing  before  the  California 
State  Iferk  Comnlssion  in  Sacramontc     on  Friday,   ^^«*V  18, 
at  which  tine,   accompanied  by  President  Sutter  and  the  Secreta- 
^.  he  presented  the  Commission's  plans  for  the  improvement 
and  expansion  of  the  Ifcrina  Small  Boats  H'.rbor  by  tneans  of  n 
nronosed  bond  issue  and  a  matching  contribution  of  State  funds. 
Z'^Zr  e^lained  that  he  was  well  supported  in  hi.  Presenta- 
tion by  Messrs.  Stuart  Walsh,  Keil  Cunningham  and  to a  Michael 
and  that  Mr.   Mt«  Hinckley  and  Comnodoro  Ton  Short  of  the 
St.   ft-ancis  Yacht  Club  had  attended  tho  hearing. 

The  State  pirk  Commissioners  voiced  interest  and   support  of 
the  plan,   and  by  unanimous  vote  authori^od  and  directed  its 
Director  and  Staff  to  study  San  Francisco's  Small  Boats  Harbor, 
and  to  confer  with  the  City  Planning  Departnont  and  ^^^er 
local  authorities  with  a  view  toward  rcconnending  ^.n  acceptable 
program  for  State  participation. 

Commissioner  Parr  announced  that  the  next  meeting  of  ^»;«  ^an 
fSmcisco  Small  Boats  Harbor  Committee  would  ^^«J^  °"  T^^f^^' 
ZT^l,   1955  at  3:00  P.M.,   in  McUren  Lodge,   and   invited  in- 
terested Cormissioners  to  attend. 


Conmr.Herz 
Reported  that 
Opposition  Sup- 
port to  G.G.Park 
freeways  Contin- 
Bce  tc  Pour   \n. 


Commissioner  Herz  reported  on  the  1^^^^",  ^gP^^i^Gate'l^S" 
mission's  opposition  to  surface  freoways  in  Golden  Gate  Park, 
which  continue  to  be  received. 
Mr.   Rinke  noted  that  a  hearing  on  the  freeway  problem  before 
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president  Sutter 
Cancels  Next 
Regular  Mtg. 
Schoduled  for 
3/10/55.     Special 
Meetings  M«jy  Be 
Calls 


the  City  Planning  Commiaaion  hna  been  scheduled  for  Thursday, 
March  10,   the  same  date  on  which  the  Commission  would  hold  its 
regular  meeting. 

Therefore,  in  the  interests  of  a  well-supported  presentation 
before  the  City  Planning  Coranission,  and  at  the   suggestion  of 
Commissioner  Parr,   President  Sutter  directed  that  the  next 
regular  meeting  of  Thursday,  March  10  be  canceled  to  permit 
attendance  at  the  City  Planning  Commission's  hearing  on  the 
matter,   stating  that  special  meetings  wo-^:  be  called,   if 
required. 


^iji^TQI/RM^NT 


There  being  no  further  business  to  come  before  the  Commission, 
President  Sutter  declared  the  meeting  adjourned  at  ^:25  P.M. 


1 


Respectfully  aubmitted. 


;^>^'y 


^ 


i>^c^CgU<'Ot<^'0< 


Secretary 


f 
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Roll  Call 


fetfj''^';*^' 


Son  fVaneisoo^  California 
Maroh  21,  1995 


ttlUfilfiA 


A  Spttoial  Mestinc  oi  tho  Rsoreatien  and  park  Connlaslon  was 
called  to  order  by  President  jSutter  at  10»30  A,M.,  Monday, 
March  21,  1954*  in  the  Director e*  Meeting  Room  of  the  Anglo 
California  National  Bank,  No.  1  Sansoms  Street. 

The  fellovlng  Consml asionere  were  preeenti 

Mr,  Louis  Sutter,  president 
Mr,  William  M.  Cofften 
Mrs*  Henry  j.  Dippel 
Rev,  Eugene  A.  Gallagher 
Dr.  Francis  J,  Here 
Mr.  Pted  D.  Parr 
Mrs.  Sigmund  Stern 


M55  Bond  Issue 


(1)  ^r^sident  Sutter  announced  that  the  main  purpose  of  the 
Special  Meeting  was  the  consideration  of  a  proposed  progran 
for  tho  coeq}letion  of  adequate  recreation  and  park  facilities 
to  be  financed  through  a  bond  issue  to  be  subciittod  to  the 
voters  in  November  1955.     He  stated  that  the  unsuccessful 
bond  proposal  of  November  1953  had  left  in  its  wake  a  con- 
tinued lack  of  adequate  recreation  and  park  facilities  and 
services  and  a  treiaandous  amount  of  deferred  maintenance  on 
existing  properties  and  many  park  areas  are  in  urgent  need 
of  rehabilitation.    Mr.  Sutter  said  that  he  had  reviewed  in 
detail  the  program  as  prepared  by  Mr,  Max  G.  PUnke,  General 
Manager,  and  the  staff    and  that  he  considered  the  twenty- 
nine  projects, totaling  $7,2^8,000,  essential  in  all  respects. 

It  was  Mr.  P\inke*8  opinion  that  the  program  is  comprehensive- 
ly developed  and  objectively  designed  to  deal  with  the  urgent 
needs  as  of  this  date  and  that  it  is  not  intended  to  meet  the 
needs  of  the  city  which  may  exist  twenty  to  thirty  years  from 
now  \^en  population  increases,  changing  econcnnic  conditions 
and  other  factors  will  undoubtedly  call  for  additional  facil- 
ities, Mr.  Punke  went  through  the  itemised  list  of  projects, 
and  presented  a  detailed  description  of  th<»  plan  and  type  of 
improvement  in  each  case. 

Commissioners  cnrofully  reviewed  all  proposals  and  consider- 
able discussion  was  given  to  the  major  item  in  the  bond  is- 
sue, the  $2,500,000  development  of  John  McLaron  Park.  After 
weighing  the  advantages  or  disadvantages  of  separating  the 
McLaren  park  issue  from  the  other  twenty-eight  projects,  the 
Conmission  unanimously  voted  to  submit  all  projects,  includ- 
ing McLaren  Park,  as  one  item  for  the  ballot. 

On  motion  of  Commissioner  Parr,  seconded  by  Commissioner 
Dippel,  the  following  resolution  was  adoptedt 


B«8-  No. 181^ 

Catnlssion  Unanimous- 
ly Approves  Bond 
Issue  for  R.  &  P.  Im- 
provements in  Amt.of 
$7,2i^,000  for  Sub- 
aission  to  Voters 
at  November  1955 
Election, 


fie solution  No.   1819 

RESOLVED,  that  this  Commission  does  hereby  approve  a  proposed 
Bond  Issue  for  the  completion  of  adequate  recreation  and  park 
facilities  throughout  the  city,  consisting  of  the  following 
twenty-nine  (29)  individual  projects  with  a  total  expenditure 
of  17,2^8, OOOt 


1.  Enclosed  Swimming  Pools 

(Vicinity  S.E. cor .McLaren  Pk.  $363,000J 
(Larsen  Fk.-19th  Ave. A  Vicente  363,000) 

2.  Bemal  playground.  Construction 

3.  Marina  playground.  Construction 

i,   Portola  playground.  Rehabilitation 

5,  FUnston  Playground,  Concrete  Bleachers 

6,  Michelangelo  playground.  Field  House 

7,  Duboce  Park,  Construe.  Neighborhood  p/O 

8,  Jackson  playground.  Rehabilitation 

9,  Silver  Terrace,  Concrete  Bleachers 


I  726,000 


50,000 
175,000 
182,000 
165,000 

50,000 
100,000 
158,000 
165,000 


Hi 
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R0S.  NO.  1819 
f<»ftntlnuedl 


16. 
17. 
18. 


10,  McCoppin  Square,  Rehabilitation 

11,  Ellis-Polk  Raoreatlon  Paoility 

12,  Russian  Hill  Park,  Completion 

ijl  •    sun  bo  u   n^  xgii  V  o   ru^  t^  y    v>v/ua|^ ^v  w  a^** 

Uf  Sharp  Park  Rifle  Range  PHoilitiea 
15.  Aquatic  Park,  Recreation  pier,  Reinforce- 
msnt  and  Convenience  Facilities 
Balboa  Soccer  Stadium,  Concrete  Bleachers 
Fleishhaoker  pool  Heating  plant 
Golden  Oato  park  Tennis-Bowling-Handball 
Clubhouse  and  Facilities 

19.  Golden  Gate  Park 

(Replacemnt  &  devpt.irrigafi78.|500,000| 
(Redevelopmnt  of  Panhandle  100,000) 

20.  John  McLaren  park,  Development 

21.  Washington  Square,  Redevelopment 

22.  Holly  park,  Redevelopment 
Sutro  Heights,  Redevelopment 
Aquatic  P«rk,  Developaent 
Corporation  Yard 
Irrigation  Systen  Replacement 

Ursen  park  $10,000 

Jefferson  Square  11,000 

Dolores  Blvd. (to  complete UO, 000 


23. 

2A. 
25, 
26. 


irtf  K^JlJi^^ 


1 


27. 
28. 


Lincoln  park  (  •• 

Harding  Park  (  * 

Great  Highway 

Lafayette  Square 

Alta  plasa 

Alamo  Square 
Portable  Bleachers 
Lake  Merced  Sports  Center,  Construction 


)70,000 
105,000 
50,000 
24,000 
24,000 
24,000 


29.  Diamond  Heights,  Und  Acquisition 


yOTAL  -  $7,248,000 

AND,  BE  IT  FURTHER  RESOLVED,   that  a  written  copy  of  this 
proposed  bond  issue  be  iimuBdiately  transmitted,  to  His  Honor, 
Mayor  Elmer  E.  Robinson,  and  that  he  be  requested  to  submit 
said  bond  issue  to  the  Taxation  and  Finance  Committee  for 
its  review,   screening,  recoranendation,  and  forwarding  to  the 
Board  of  Supervisors,   so  that  it  may  be  placed  on  the  ballot 
for  approval  of  the  voters  at  the  forthcoming  November  elec- 

(2)  REJECTIOH  OF  ALT.  BTP5  REQgWED  FOR  DPBBR  WCE   P/Q  &  FLPH3E. 
The  Secretary  read  the  following  sealed  proposals  which  were 
opened  on  TMosdey,  March  15,   1955  for  the  above  mentioned 
*'°'^«  Alt.         Alt.       Alt.     Alt.     Alt.        Alt.       Alt.         Alt. 

M  &  fc"^PORATION       ^^,^  ^20^500  §  ^loO  ^2^200  |loO  13^000  ^2^  ^5';IoO  iJ. 

ifeS^Sumnars  550,373  17,000  900  2,150  910  3,000  2,400  500  4,000 
Louia  C.Dunn,Inc.  563  441  17,400  500  2,300  950  2,900  2,400  1,500  11,500 
Martinelli  cinstruc.  582,000     17,500     1,500     2,400    600    3,300     1,750     1,800       4,500 

Mr.  Sutter  reported  that  the  bids  received  were  in  excess  of 
1100,000  of  the  estimates  and  funds  available,  probably  the 
greatest  disparity  between  estimates  and  bids  experienced  in 
any  of  the  bond  projects  during  the  past  seven  years. 
Mr.   FUnke  reported  that  the  architect  had  promptly  started  a 
revision  of  the  drawings  to  adjust  them  downward  so  that  the 
project  can  be  constructed  within  the  funds  available.     New 
plans  and  specifications  will  be  submitted  at  the  earliest 
possible  date. 

Following  R  review  of  the  bids,  and  on  motion  of  Commissioner 
parr,  seconded  by  Commissioner  Gallagher,  the  following  reso- 
lution was  adopted: 

T^aoliitlon  ^'o.    1820 

RESOLVED,   that  this  Commission,  having  reviewed  the   sealed 
bids  received  March  15,1955  for  Construction  of  the  OpporNoe 
Playground  and  Fieldhouse,  hereby  rejects  all  bids  received 
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"\i.  yilL'  'if  ' '' 


"^'iiR: 


CcaaniBsion  Rejects 
ill  Blda  ioT  CoaotjTUC- 
tion  of  0|?per  Noe 
j^r^  H  FioldhQuae.     (3) 


for  the  reason  they  far  exceeded  the  coat  estinftteB  and  the 
funds  available  for  the  work. 


AWARD  OF  CONTOACT  -  IN3TALUTI0N'  OP  IRRIGATION  SYSTEM  - 

^]rm  "^  p^K  -  ^^^-^71.00  . 

The  secretary  next  read  the  seven  sealed  bids  received  Tues- 
d^,  March  15,  1955  for  Installation  of  Irrigation  System  - 
Sutro  Heights  Park  as  followsi 


MITCHELL  PLIWBING  & 
APPLIANCE  CO. 
2331-15th  Ave., S. P. 16 

gther  Biddersi 
Gene  Carpenter 
JUstice-Dunn  Co. 
Associated  Engineers, 
Ine. 

Harold  T.  Treacy 
Watkin  &  Sibbald 
C.   J.  Collins  Co. 


Amount  Bid  DedO^.^l        DeducjUi 

ei3, 271.00  5200.00 


fa3, 996,69 
ei5,083.00 

ei7,AU.50 
020,300,00 
020,701.00 
C>21,A2A.0O 


"000.00 

r,ioo.oo 

M50.00 

r.AOo,oo 
OiWXJ.oo 

^,100.00 


R63.  No.  1821 

Award  of  Contract  for 
Installation  of  Ir- 
rigation System  - 
Sutro  Hts.   park, to 
MITCHELL  PLUMBIKG  & 
APPLIANCE  CO,   for 
^1^,^71,00. 


On  motion  of  Commissioner  Coffman,   seconded  by  Commissioner 
Stem,   the  following  resolution  was  adopted j 

j^ft^an'mti9n  No.    1821 

RESOLVED,   that  this  Commission,  on  recommendation  of  the 
Sal  Manager,   does  hereby  award  the  contract  for  Instol^ 
lation  of  Irrigation  System  -  Sutro  Heights  Park^o  MITCHELL 
PUMBIHO  &  APPLIANCE  CO.,  2331-15th  Avenue     San  Francisco 
thoTbeing  the  lowest  regular  and  responsible  bidders  there- 
for in  the  amount  of  OU, 271.00}  and,  be  it 

FURTHER  RESOLVED,   that  the  General  ^arjager  and  the  Secretory 
are  empowered  to  execute  this  contract  on^behalf  of  the 
Recreation  end  park  Commissionj  and,  be  it 

FURTHER  RESOLVED,  that  the  Secretary  "J^^J^^^J-J^.^^^^'^^^^. 
approval  in  the  official  advertising  of  the  official  news- 
paper of  the  City  and  County  of  San  Francisco. 


U)  AWARD  OF  CONTRACT  -  REPAIRS  TO  ISDEBTTIIAN  "ER  AND  REPLACE- 
^^^  iyng^TIES  ^  m  ^^^■^^T.'^^n  yIchT  HARBOR  -  r>4,698.0(} 

The  secretary  then  read  the  sealed  proposals  which  were 
^nfd  on  ?Ssday,  March  15,   1955,  for  the  above  work  as 
followsi 


LOW  BIDIffiR 

ffiALY  TIBBITTS  COKSTRXTIOU  CO. 

^11  Brannan  St.,  S.P.7 

Qther  Biddersi 

Ben  C.  Gerwick,   Inc. 

"Bie  Duncan son-Harrelson  Co, 


Res.  No.  1822 

Award  of  Contract 
Repairs  to  pedestrian 
Pier,  Etc.  at  lacht 
Harbor  to  HEALY  TIB- 
SITS  CONSTRUCTION  C0.« 


Jtollowing  a  review  of  the  bids,  on  motion  of  Conmissioner 
Wpp^l,   seconded  by  Commissioner  Her.,   the  following  reso- 
lution  was  adopted » 

^Qar^liit.lrtn  I^Q,    1622 

s=ai^^.r^oef  ^M  Sr  2^Sr 

,  ISe  irst  ^gular  and  responsible  bidders  therefor  in  the 
amount  of  :.-^,9A8.00,   less  a  deduction  of  .250.00  for  pulling 
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;>unt  Bid       Reduction 
04,9^8.00  0250.00 


C5,517.00 
06,183.00 


)300.00 
^^150.00 


R98.  No. 1822 
(continued) 


and  roplaclng  one  (1)  pile  between  Bertha  Noa.  215  and  216, 
or  a  net  price  of  :H698.00|  and,  be  It 

FJHTKER  RESCUE,  that  the  General  Manager  and  the  Secreta- 
ry are  empowered  to  execute  this  contract  on  behalf  of  the 
Recreation  and  park  Conuaiaaionj  and,  be  it 

FURTHER  RESOLVED,  that  the  Secretary  shall  file  notice  of 
approval  in  the  official  advertising  of  the  official  news- 
paper of  the  City  and  County  of  San  Franc  isco. 


(5)  ABANDONMENT  OF  LOT  22.  hlLCK   258  -  PART  OF  9T.MARy»S  3QITARB 

Th«  aeeretary  presented  the  requested  opinion  of  the  City 
Attorney,  No,  993  of  March  9,  1955,  outlining  the  sale  pro- 
oouure  for  the  small  parcel  of  land  under  the  jurisdiction 
cf  the  Conmlssion  and  which  had  been  acquired  in  1903  as  a 
part  of  St»  Mary's  Square  acquisition  program,  but  never 
used  or  improved  for  park  purposes. 

The  City  Attorney  advised  that  under  aovemment  Code  Sec- 
tion No.  38501,  the  Board  of  Supervisors  could  abandon  and 
sell  tho  particular  parcel  known  as  Lot  22,  Block  258,  so 
long  as  it  meets  the  conditions  set  forth  therein  and  quot- 
ed belowt 

"Authority  to  abandon.  Tbe   legislative  body  may 
abandon  all  or  any  portion  of  a  park  and  sell  the 
land  con^jrislng  it  pursuant  to  this  article,  if  it 
finds  that  all  or  any  portion  of  the  purported  park 
has  not  been  used  by  the  public  for  park  purposes, 
that  no  consideration  has  been  paid  for  the  land 
except  by  the  city,  and  that  no  public  funds  have 
been  expended  to  ii^rove  the  land  as  a  park,  in 
either  of  the  following  situations! 

"(a)  When  any  land  within  the  city  limita  has  been 
dedicated  for  park  purposes  by  the  recording  of  a 
plat  or  map  in  the  office  of  the  county  recorder, 
or  otherwise. 

"(b)  When  any  such  land  baa  been  purchased  for 
park  purposes  and  the  legislative  body  finds  that 
all  or  any  of  the  land  is  not  appropriate,  conven- 
ient, or  necessary  for  park  purposes," 

On  notion  of  Commissioner  Hers,  seconded  by  Commissioner 
Dippel,  the  following  resolution  was  adopted t 


Bes.  No.  1823 

Conmlssion  Requests 
Pemisslon  to  Aban- 
don &  Sell  Lot  22, 
Block  258  (portion 
of  St  .Mary' 3  Square) 


Resolution  No.  1823 

WHEREAS,  this  Connisslon,  having  considered  the  opinion  and 
•dviod  of  the  City  Attorney  relative  to  the  disposition  of 
Lot  22,  Block  258,  a  part  of  St.  Mary's  Square  lands,  does 
hereby  find  that  said  land  although  having  been  purchased 
for  park  purposes,  is  not  appropriate,  convenient,  or  neces- 
sary for  such  use;  that  since  its  acquisition  in  1903  it 
has  not  been  used  by  the  public  for  park  purposes:  that 
no  c6nsideration  has  ever  been  paid  for  the  land  exv^ept  by 
the  City  and  the  funds  for  that  payment  were  not  realized 
from  the  sale  of  bonds  but  from  the  general  tax  levy;  that 
no  public  funds  have  been  expended  on  said  land  to  improve 
it  as  a  park;  now,  therefore,  be  it 

RESOLVED,  that  this  Commission  does  hereby  declare  Lot  22, 
Block  258,  to  be  surplus  property  under  its  Jurisdiction, 
and  does  hereby  declare  its  desire  and  intention  to  dispose 
of  said  property;  and  the  Secretary  be  and  is  hereby  in- 
structed to  request  the  Director  of  Property  and  the  City 
Attorney  to  prepare  the  appropriate  legislation  for  sub- 
mission to  the  Board  of  Supervisors  whereby  said  land  par- 
cel may  be  abandoned  and  sold  pursuant  to  Government  Code 
Section  No.  38501. 


Hi 


3-21-55 
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^v,»n^<-i^  ■-■^'•,*^7r^^T-« 


Si^'^fft 


(6)   PROWSED  AGREEMENT  BETVEEN  CITY  AND  ARCHIIICTORAL-EMQIMEER 
2EAM  -  EESIGNrNQ  OF  ETHTRTT  iJIlV  J^  qj^j^.  a5N«a  PLk7A  APW^ 

Tba  Secretary  subcnlttdd  a  proposed  agreement  prepared  by  the 
City  Attorney,  covering  architectural  and  engineer  eervioee 
in  the  dwoifti  of  the  Exhibit  Haii  in  Civic  Center  Plata. 

Following  discussion,  on  laotion  of  Commissioner  Parr,  second- 
6d  by  Conmissioner  Dlppel,  the  following  resolution  was 
adopted! 


oAs; 


Commission  Approves 
proposed  Agreement 
Bet.City  and  Arohi- 
tectural-Engineer 
Team  for  Design  of 
EXHIBIT  HALL  IN 
fmc  CENTSR  PIA2A. 


Resolution  yo.  1824 

RESOLVED,  that  this  Ccnimlssion,  having  reviewed  the  proposed 
agreement  prepared  by  the  City  Attorney  and  noting  all  neces- 
sary safeguards  and  provisions  for  the  review  of  the  prelimi- 
nary and  final  plans  by  the  Recreation  and  park  Commission, 
does  hereby  approve  said  agreement  covering  the  architectur- 
al-engineering servioes  ofi 

WURSTER,   EERNARDI  &  SMMONS»  ARCHITECTS 

202  Green  Street,  San  Francisco  11,  California 

SKIDMORE,  OWINOS  &  MERRILL,  ARCHITECTS 

1  Montgomery  Street,  San  Francisco  4,  California 

H.   J.   ERUNKIER,   STRtX^TORAL  ENGINEER 

55  Mew  Montgomery  Street,  San  Francisco  5,  California 


-AND- 


DelZUtf.  GATHER  &  COMPANY,  ENGINEERS 
79  McAllister  Street,  San  Piranclsco 


2,  California 


for  the  Civic  Center  Exhibit  Hall,  the  estimated  construction 
cost  of  said  structure  being  $2,750,000,  and  a  basic  fee  to 
bo  paid  to  the  architectural-engineer  team  of  seven  {7%)   per 
cent  of  the  total  actual  cost  of  construction,  for  which 
drawings  and  specifications  are  to  be  prepared)  the  exact 
description  of  the  structure  being  as  follows t 

CIVIC  CENTER  EXHIBIT  HALL 
with  the  necessary  means  of  access  for  pedestrians  and 
vehicles  and  connections  to  tho  Civic  Auditorium  located 
on  the  south  side  of  Grove  Street  between  Polk  Street 
and  Larkin  Street,  to  be  located  on  that  property  more 
particularly  described  as  follows t 

The  southerly  one-half  of  the  Civic  Center  Plata  bounded 
by  Grove  Street,  Polk  Street,  Larkin  Street  and  the  center 
line  of  FUlton  Street  extended  from  Larkin  to  Polk  Street  , 
and  such  required  portions  of  the  roadway  and  sidewalk 
areas  on  Grove  Street  and  the  sidewalk  areas  on  Polk  Street 
and  Larkin  Street. 

AND,  EB  IT  FURTHER  RESOLVED,  that  the  Secretary  be  and  is 
hereby  directed  and  authorised  to  certify  said  agreement  for 
and  ■)n   behalf  of  this  Commission  and  to  transmit  same  to  the 
Director  of  Public  Works  for  final  execution. 


•>: 


(7)  The  Commission  referred  to  the  General  Manager,  for  appropri- 
ate action,  the  letter  under  date  of  March  15  from  His  Honor, 
Mayor  Elmer  E«  Robinson,  requesting  the  preparation  and 
•uhnl salon  of  a  succinct  yet  comprehensive  account  of  the 
improvements  of  the  Recreation  and  park  Department  during 
the  period  January  8,   19^  and  projected  to  January  8,   1956, 
such  account  to  be  delivered  to  the  office  of  the  Mayor  not 
later  than  August  15,  1955. 


MlJOtroft^fiyy 


There  being  no  further  business  to  come  before  the  Commis- 
sion, President  Sutter  declareii  this  Special  Meeting  to  be 
adjourned  at  lit 50  A.M.         '     ' 


"te^LTTi^A..^ 


Secretary, 
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E'^ll  call 


Ifee  Ninety-eighth  Regular  Meeting  of  the  Recreation  and  park 
Conmiasion  vms  called  to  order  on  Thursday,  March  2^,  1955  at 
3tOO  P.M.,  President  Sutter  presiding. 

Iho  following  Conoaissioners  were  presentt 

Mr,  Louis  Sutter,  president 
Vtr,  William  M.  Coffujan 
Mrs,  Henry  J.  Dlppel 
Rev.  Eugone  A,  Gallagher 
Dr.  nranois  J.  Hers 
Mr,  Fred  D.  Parr 
Mrs,  Sigmund  Stern 


ipproval  of 
inutee 


»  « 


There  being  no  errors  or  omiasiong,  the  Minutes  of  the  96th 
Regiaar  Meeting  of  Thursday,  Pbbruary  10,  1955  were  approved, 


ftTn^igfTlOMS 


(a)  Proa  Howard  Schlesinger,  Chaiman,  promotional  Sub-oonmittee, 
San  Fr*ncisco  Bay  Area  Manufacturer-Retailer  Liaison  Connlttee, 
26  O'Farrell  Street,  requesting  permission  to  conduct  a  fashion 
riiow  In  onion  Square  on  JUly  21,  22  and  23,  1955. 

On  motion  of  Coamissioner  Coffnan,   seconded  by  Commissioner 
parr,  the  following  resolution  was  adoptedt 


teg.  Mo.  1825 


PBrnission  Granted 
Bay  Area  Manufactu- 
r«r-Retailer  Liai- 
son Conmittee  to 
Hold  Fashion  Shows 
In  On.Square  froo 
July  21^  from 


RESOLVED,  that  this  Conmiaaion  does  hereby  approve  the  request 
of  the  Bay  Area  Manufacturer-Retailor  Liaison  Coimnittee  to 
conduct  a  fashion  show  in  Union  Square  July  21-23,  1955  each 
noon  hour  fl-om  12:30  to  lt30  P.M.,  with  the  condition  that  there 
be  no  commercialism  or  commorcial  advertising  i"  °o~;o«J^o^ 
with  the  event  other  than  the  identity  of  the  individual  dis- 
plays. 


Cooaission  (b) 

(Grants  Permis- 
sion to  Hold 
Initial  Annual 
Cable  Car  festival 
in  Union  Square  on 
Saturday,  April  23, 

m^ 

^nai  salon  (c) 

(^ra&ted  U.3,ArtDy 
to  Hold  Concerts 
Seni-nonthly  in 
li^ioD  Square  .Each 
Date  to  be  Cleared 
tg  Rec^-park  Dept. 


Pt-om  Miss  Elraa  Heitmann,  Secretary,  Committee  for  An  Annual 
cable  car  Festival,  appointed  by  His  Honor,  Mayor  Elmer  E.  Rob- 
inson,  requesting  permission  to  hold  the  Initial  festival  at 
union  Square  on  Saturday,  April  23 »  1955. 

On  motion  of  Conrdssioner  Dippel,  seconded  by  Commissioner 
Hert»     the  foregoing  request  was  approved. 


prom  Joo  B.  Stephens,   Public  Information  Officer,  Recruiting 
Main  Station,  30  Van  Ness  Avenue,  requesting  P«"^"i°'?/^J^ 
Sixth  Army  flind.   Bagpipe  Band  and  Drill  Team  to  schedule  semi- 
^^o^ami  fof  the  noon  hour  at  union  Square     (ttje  pre- 
vious  Armjr  band  concerts  have  been  most  popular  with  the  public 
Sd  Jhf^quest  has  clearance  of  the  U.S.Amy  Recruiting  Ser- 
vice,) 

or  motion  of  Commissioner  Her»,   «»/°"^«^?r/??f,"i°ni^^^ij 
Se  foregoing  request  was  approved     provided  that  each  and  every 
date  oe  cleai^d  in  advance  to  evold  conflict  with  tiie  uses  oi 
union  Square, 


(d)  prom  Edward  P.  Qerrigan,  Secretary,  Northern  California  Base- 
^   ^  Sll  Managers.  As-ciationlnc^  requesting  g^J    on^^^^„, 
ninr*  a  hronxe  rlaoue  at  the  James  J.  N»«Awi  u«»«»ow» 
?i  SJlSefSre  'park;  which  will  pay  tribute  to  the  memory  of 

1  3-24-55 


*ss»ii,fin-yfff~*- 
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H^jl^jpAyiQMS  (continued) 


the  late  Jiuass  J.  Nealon  for  his  untiring  efforts  and  aupport 
of  baseball. 

The  Secretary  reported  that  a  bron«o  plaque  honoring  the  lata 
Charlea  OrGham  is  preapntly  inatalled  In  the  grandatand  of  the 
second  baseball  diamond  at  "Big  Rec*  and  that  the  proposed 
plaque  would  be  a  companion  piece,     Mr,  Kimbell,  Recreation 
Superintendent,   spoke  highly  of  Mr,  Nealon 's  contribution  to 
baseball  and  supported  the  request. 

On  motion  of  Commissioner  parr,  seconded  by  Commissioner  Her», 
the  following  resolution  was  adoptedi 


I^rmission  Granted 
to  No. Calif , Baseball 
Mgrs.Assoc.mc   to 
install  Bronie  Memo- 
rial plaque  at  "Big 
Rec"  Honoring  the 
1^^  iTsmes  J.Mealon. 


Abov8  Action  Does 
Not  Establish  a 
Precedent  |. 


|^eg9lutien  No.   1826 

RESOLVED,   that  this  Commission  does  hereby  approve  the  request 
of  the  Northern  California  Baseball  Managers'  Association,   Inc. 
to  place  a  bronze  plaque  at  the  James  J.  Nealon  baseball  dia- 
mond at  "Big  Rec*  in  Golden  Gate  Park,  provided,  however, that 
the  wording  and  design  of  the  proposed  plaque  be  delivered  to 
the  General  Manager  and  President  Sutter  and  then  submitted  to 
the  Art  Commission  for  approval|  and  this  grant  of  permission 
•hall  not  take  effect  until  the  foregoing  conditions  have  been 

met, 

ft  «  • 

in  approving  the  foregoing  request,  the  Members  concurred  with 
Commissioner  Coffn»n  that  this  action  was  in  no  way  establish- 
ing a  precedent  that  might  encourage  additional  requests  for 
plaque  installations  and  memorials  in  public  parks. 


Res.  M9t^?^7 

Girl  Scout  Floral 
Ecbleci  to  be  placed 
in  Conservatory  Dell 
During  Nov.195'5 
?jat'l  Convention 
in  San  Franoisco 


(e)  From  Mrs.  Keene  0,  Halderaan,  General  Chairman  for  National 

Convention,  San  Ptancisco  Girl  Scout  Council,   Inc,  2015  Steln- 
er  Street,  requesting  a  floral  display  for  the  National  Girl 
Scout  Convention  to  be  hold  in  San  JVancisco  November  1-^^,1955. 

On  motion  of  Conmisaioner  Coffnan,   seconded  by  Commissioner 
Herz,   the  following  resolution  was  adopted: 

poaolution  No.    1827 

RESOLVED,   that  this  Commisaion,   in  recognition  of  its  national 
significance,   doos  heraby  approve  the  creation  of  a  {loral  dis- 
play enblora  in  the  Conservatory  Dell,  Main  Drive,  Golden  Gate 
park,   comnemoratmg  tho  r'ationnl  Girl  Scout  Convention  to  be 
held  in  San  Pvancisco  November  1-4,   1955,  the  design  of  said 
emblem  to  be  subnittod  to  the  Superintendent  of  Parks  ^ot  hiB 
approval  ar.d  guidance  nt  the  earliest  practicable  date  and  at 
least  a  month  in  advance  of  tho  convention. 


(f) 


Action  on 
Hequost  to  Hold 
frofeasional  Boxing 
Contests  in  Kezar 
hvilion  Postponed 
to  Next  fiep^Meotlng 


From  Alfred  "Rob"  Janssens,  916  Sanchez  Street,  requesting  per- 
mission to  conduct  professional  boxing  contests  in  Kezar  pevli- 
ion  arid  givinc  the  detiils  of  his  professional  experience,   list- 
Ing  his  personal  background  and  qualifications  as  a  promoter. 

The  Secretary  reported  that  Mr.  Jnnsaena's  request  ««;  i^ JJ^" 
flict  with  provisions  of  the  Park  Code,  Section  68,  prohibiting 
professional  boxir^  contests  in  parks  and  squares,  with  the 
exception  of  Ke«ar  Stadium.     In  the  Commission.s  discussion  of 
the  policy  factors  involved,  it  was  also  pointed  out  that  there 
are  several  arenas  and  coliseums  in  San  Pfancisco  and  nearby 
cities  where  contests  are  regularly  held, 

on  motion  of  Commissioner  Coffm«n,   seconded  by  Commissioner 
parr,  tho  request  was  taken  under  consideration  and  referroj 
J^  the  General  Manager  for  his  investigation  and  ♦ocommendation 
at  tho  next  regular  meeting. 


"mmMi^i^^ 


/^giU^ysATlOKS  (oontlDu»d) 


Feral  s«Orant«d      (g) 
Salvation  Ariny 
to  Hold  Noon-day 
Services  in  Union 
Square  Apr.4*^» 

i2£i*_ . 


Prom  Major  C.  H,  Thomas,  0«n«r«l  aseretary,  The  Salvation  Amy 
Officers  Training  Collogo^  U50  Laguna  Street,  requesting  per- 
fiiislon  to  eouduGt  noon-day  sonricss  in  Ctoloa  Square  Apr 44-8, 
1955. 

On  motion  of  Conmlssioner  Coffaan,  seconded  by  CooBiesloner 
Parr,  the  foregoing  request  was  ftpproved. 


permieslon  (h) 

Granted  to  Hold 
School  Band  Con- 
cert in  union  3q. 
Apr. 26, 1955  ae 
Paature  of  Public 
grhnolg  Week. 


From  Howard  0.  Hanv«y,  Publicity  Chairman,  public  Schools  Week 
requesting  poraisaion  to  conduct  a  noon-hour  concert  bjr  a 
public  School  Band  in  Uhion  Square  on  Tuesday,  April  26,  ae 
a  feature  of  Public  Schools  Week,  and  also  to  place  a  port- 
able poster  within  the  Square  publicising  the  concert. 

On  motion  of  Commissioner  Dippel,   seconded  by  Commissioner 
Gallagher,   t^  foregoing  request  was  approvea. 


tea.  K0.1828 


Coimlasion  Approves 
Use  of  Keaar  Stadi- 
um on  Sun, Afternoon, 
Aug.21,1955  for  a 
Football  Contest 
Bet.S.F.High  School 
Seniors  &  Alameda 
Co,  High  Schools- 
Min.Rental  $100  or 
10J{  of  Gross  Re- 
csipts.  Secretary 
&  Oen.Mgr.  to  Nego- 
tiate Formal  Con- 
tract with  The  20-30 
Club  of  S^f. 


(i)  From  Harry  Cohn,  20-30  Club  of  San  Francisco,  requesting  the 
use  of  Kesar  Stadium  on  Sunday,  August  21,  1955  for  an  All 
Star  High  School  Football  Contest  staged  for  the  benefit  of 
boys*   clubs.     The  General  Manager  reoonnended  approval,  having 
investigated  and  found  tho  request  to  be  bona  fide  anf^  repu- 
tably sponsored. 

On  motion  of  Commissioner  Dippel,  seconded  by  Commissioner 
Gallagher,  the  following  resolution  was  adoptodi 

ftB solution  pp.  1828 

RESOLVED,   that  this  Commission  does  hereby  appxrev©  the  request 
of  The  20-30  Club  of  San  Francisco  for  the  rental  and  use  or 
Kesar  Stadium  on  tho  afternoon  of  Sunday,  August  21,   1955  for 
the  purpoae  of  staging  a  football  gome  between  the  graduating 
Seniors  of  San  Francisco  High  Schools  and  Alameda  County  High 
schools,  the  purpose  of  the  project  being  to  provide  funds 
for  boys*   clubs  in  San  Frnncisco  and  Oakland.     The  terms  or 
such  rental  and  use  shall  be  a  $100  minimum  rental  guaranty 
or  ten  (10<)  per  cent  of  the  gross  receipts  from  any  source 
in  connection  with  tho  event,  and  the  Secretary  and  General 
Manager  be  and  are  hereby  authorised  to  negotiate  a  formal 
contract  with  The  20-30  Club  of  San  Francisco  which  will  give 
effect  to  the  purpose  of  this  resolution. 


IfirnSfla  Vr  T>:roRMATIOH-  to  be  acknowledged  by  Secretary  and/or 

(a)  FTom'^l^r.   C.Edmund  Miller,  Executive  Assistant,   United  States 
^^   Zu  As;ocIation,  New  York,   thanking  the  Commission  for  waiv- 
ing green  fees  fbr  Sectional  QuaUfying  Rounds  for  the  1955 
Amateur  public  Links  Championship.  ^^t^n 

(b)  From  tho  C.Ufornia  Recreation  Society,  advising  ^^J-fH^^' 
cate3  ra  Registered  Recreation  Leaders  have  been  issued  to 
Mr.  Raymond  S.  Kimbell  and  Miss  Victoria  J.  Anderson. 

(c)  From  Mr.   norence  M.McAuliffe,  Attorney  for  Union  fi^'^J^^' 
^   '  rage  Corporation,  enclosing  a  letter  from  Mr.   Ponsini,  Uhlon 

square  Garage  operator,  requesting  the  corporation  to  post- 
?2^or  further  study  the  matter  of  installing  escalator  in 

id)  topliStfoi  of  pathfinders  Social  Club  (c/o  American  Woodman 
C^p  #9)  for  use  of  Main  Hall  of  Ihe  Beach  Chalet  on  May  6, 
5?^m  8  P.m!  to  1  A,M.   for  a  dance.   (On  motion  of  Commissioner 
H«°«.    sflinoided  bv  Commissioner  Cofftnan,  application  ratified.) 


't:  ^  f 


HI 
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:,;VW,<^^^.v>,^,f 


Tf?.'u.»hf-;^,HA 


if'LU-,  ,AiW 


jjjjplTHTmfi  m  TlSir-^'^^ 


Co»i.aioo  Approval  Mr. ^«^°^^^-'    — - ,  ,„^half  of  their  request  for  «ae 

of  The  Guardanon. a  of  The  ^J^^I^S'^PP^^i^en  Gate  Park,  on  the  week  end  of 

R«^JJ  gtaSii^  Sn  -^  /-^  lol^i/for'the  Durpoee  of  staging  a  rodeo. 
*jJi>r4°5.1955,  With- 
hald 


June  4-5,  1955,  for  the  purpose  of  staging  a  rodeo. 

Mr    Moore  explained  that  Ifeo  Quardsnon  had  ^discontinued  the 
toJrtrctr  Sad  Races  which  had  proved  so  popular  in  Golden 
Ga?e  JarJ^b^^u^aany  officials  and  public  supporters  were 
appreh^sive  of  the  danger  of  strtous  ^^^f '^^J'     J«  ^^f. 
a^Sew  but  equally  popular  attraction,  Je  Guard^sr's  commit- 
tee  were  making  initial  plans  for  a  rodeo.     A  rapid  jo^'j^nc; 
oJ  e^nts  had  brought  negotiations  to  a  crucial  point  with  the 
promoters  and  The  Guardsmen  would  be  required  to  «-^^so»e 
S??Site  commitment  within  the  next  ^  'T^'^.f^L^Zy 
the  Commission  to  consider  his  request  ^^^  *"  ^f^i^^j!. 
and  stated  that  a  preliminary  clearance  of  the  idea  was  his 
main  objective, 

commissioner  Parr  reminded  that  the  Co««.^»^<>"  ^^^^^JJ  |?J: 
^^  with  the  polo  associations  for  the  use  of  the  Polo  Sta- 
5TSS  f M^  co»ttUve  week  ends  during  the  summer  and  that  it 

TuZ  ^t  make  a  chanter  ^r^T^PoloTluST'ST.- 
without  first  obtaining  clearance  from  ^«  P^J^.^^f  J'     J*'!; 
SoSras  to  the  stabling  of  horses  and  P^'J'^J^  °J  "^f '  " 
well  as  damage  to  the  turfed  field  were  raised,  and  Park 
^;:rinte^t  Oirod  said  a  rodeo  would  put  the  polo  field 
out  of  operation  for  an  entire  season. 

T*»  view  ef  the  short  notice  of  the  request  and  the  prerietts 

SmiStLnt  to  the  Pole  Clubs,  en  -^J:^.!'*^-?^^*^^--^^;* 
seeen^sd  ^  Co«iissioner  Dippel,  approval  ef  T*e  iMoaresmro- 

request  was  withheld. 


(a)     rr9fp'e8a  an^"^  T"*"^  Pevments 


Pr ogre  at  and/or 
?inal  Pavaenti 


on  motion  of  Commissioner  Gallagher,   seconded  ^  Commissioner 
parr,  the  following  resolution  was  adopted, 

H^jnliition  ^Jo.   1829 

RESOLVED     that  for  the  best  interests  and  proper  conduct  of 
Se  R^Seati^n  and  Park  Departnfint,   the  Controller  be  and  is 
JS^^rrequested  to  approve  the  following  Progress  and/or 
Final  payments: 

I^riod  ending  2/28/55. 
(2)  OOVS^^.mSS  &  BR0ADCASTING^^SIiND,ETC.,KE2AR  STADItK  ■ 

^Robert  L.  Wiison  -  First  P^nt  -       n.881.25 
period  ending  2/28/55. 

Fteriod  ending  2/28/55. 

II 1 1 m\m-  J\mn  rm  r^'^^f  ^''^-'^^ff'  ^'^ 

To  Osclr  Presco  &  Sons  -  2d. Payment  -  »     * 

period  ending  2/28/55. 

w ij  rppp:i«  ^fL-^r,!^]^,  rnvtf:''"'iifiW6 

To  Wm,  (i.  MoreiittiH',  **>,..-. 

For  services  rendered. 


period  ending  2/28/55. 


1 


y  '■ 
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.   Y^iI'TirK^s-rliil 


m^fiji^H^L  HUNSACnONS  (continued) 


R»f.No.lB29 
f cont'd] 


(a)   Rrogregg  and  Final  Payaenta  focntinutd) 

(7)  MftflQABBT  HAWABB  rifa^YQy«y-^g^^'j^t^^P^^"^riJPtl^ 
To  MartlBelli  Construe «n  Co.,lnc.-bth  Payt.  -|19, 762.12 

period  ending  V28/55. 

(8)  Umm  ««ffiR  -  g9Ptra9^  f^^  -/^^"^y^^^^y'l^Pig  ^ 
To  M  &  K  Corporation  «  sth  Payment  -  S3  5 » 707  •50 

porlod  ending  2/2B/55, 


oAB^ 


ModificRtlons  of 

Cop tract 8 


(9)  Kft.anAGH  CLnBH3E.&  RBHABILITA^yjWTHITNQ  POOL  -^frUf.f 
To  Mta,  G.  Merchant  -  3rd  Payment  -  1750.91 

Pbr  Architectural  Services  under  Contract 
dated  1/20/50. 


(b)  )4odlficatl9np  of  Contract 

CD  EcUon  of  OoonlflBloner  Parr,  seconded  by  Conmlseioner  Coff- 
aoni  the  folloving  resolution  vias  adopted  t 

R^itnlutlon  No.   1830 

RESOLVED,  that  for  the  best  Interests  and  proper  conduct  of 
the  Recreation  and  Park  Department,  the  Controller  be  and  Is 
hereby  requested  to  approve  the  following  Modifications  of 
Contracts 

To  Wm.  Q.  Merchant  -  for  final  adjusted  construe- 

tion  costs  for  landscape  %«5rk,etc.,an  Increase  of  $10. U 

(2)  NO, BEACH  CLUBHa).&  REHABILITA'N  SWIWIKG  POOWJontraot 
SUB  -  Modification  |<g.  — .~^ 

To  Wm.  G.  Merchant,  Archltoct  -  Reimbursement 


for  obtaining  af^roval  of  final  drawings  and 
specifications  from  Div.of  Architecture, State 
of  Calif omiQ,  and  paying  of  all  State  Filing 
Fees  -  aji  increasQ  of.   .•.••••*• 


ft750.91 


"I 


'toii'ii'i'iiirta*** 


(c)  Extension  of  Time 

On  motion  of  Commissioner  Dippel,   seconded  by  Commissioner 
Parr,   the  following  resolution  was  adopted j 

Ret.  No. 1831  Ran/^l^tion  No.   1631 

btenaion  of  RESOLVED,   that  this  Commission,  on  ^«=<>°«';:^^^}°^  °J  f^^ 

TlM General  Maiiager,  approves  the  following  Extension  of  Time, 

(1)  i^^r^,!.  HTT.L  P/G  ft  >^-^HaE.»Cont,^137-r,ontroller«?  #3132    ,., 
To  S  &  Q  Construction  Co.   -  an  oxtension  of  ^^  calendar 
day3,  through  Moy  1,   1955,  due  to  inclement  weather  delay. 
Ing  h^  planting,  due  to  Department's  request  to  delay 
until  wocther  permitted  so  doing. 


lSSiJIo^l832 

Ordars  for 
S»rvlcy  or  ^(frV 


(d)  t>fders  for  gerviee  or  Work 

or  motion  of  Commissioner  Dippel,   seconded  by  Commissioner 
I^irr,  the  following  resolution  was  adopted: 

Resolution  Ko.   18^ 

RESOLVED,  that  for  the  best  interests  and  P^°P^^J°rf  ^^/f, 
SrSecreatlon  and  Park  Department     tho  Controller  be  and   is 
hereby  requested  to  approve  the  following  Orders  for  Service 
or  Work: 
(1)  To  Love  &  Haun,395  Colllngwood  St., low  bidder, 

for  construction  of  sidewalks  at  W.Sunset  Ctr.  -    $80.00 

3-2^-55 


i^rr^rvr^-*^."^  -ir  *.  ■^'  T. rjg^i.tc,tf»ta-a-tre  .!•  rv;«?-;..rVL-  .t  'r: . 


^'tvS-v'i'^^VN/'irC:  v.^^":-  1  ■ 


J.H.-::^^■   *-  j-i  v.- 


.-.^i-V,.':-  ■...■,./^., 


''^■■3?^;!^g!8S!pSlp;E-^" 


ifli^HfiiiUMa^cnsaa  (8<»t»d) 


(2)  To  Lcve  &  Hiun,  395  CoUlnfwood  St..  low  W"er, 
for  conitruetion  of  auto  runway  at  St.Mary's  P/Q   $118 .00 

(3)  To  Hyda  F&rb«B,  Conaultlng  Enginear-Gaologlit, 
for  t«it  bortnga  and  analytical  raport  on 
Oarfleld  Racraation  Can tar  aita. 


♦1,855.00 


This  item  car>celed-(A)  To  HJ^da  Fbrbaa.  Conaulting  Englnaer-Oaologlat, 

Ktg.  of  A-U-55  j^^^^^^  „^  g^^y,^  for  Indepandent  •^Pl«"al«la        ^ 

of  raal  property  for  McLaren  park(Approp.^l2,600.03)f95UOO 

(6)  To  Ruasell  Hlnton  Co.,  for  painting  of  Clubhouae 

av.  Unooln  Park  mnl.Oolf  Crae.(Approp.Al2.213.Q4)*l,5U.OO 


(7)  BMCIF.BRANCE  REQUEST  -  To  Evergreen  Lodge  - 
for  board  meals  In  connection  with  Spring 
cleanup  work  at  Canp  Mather  (Approp.^l2.200.C8) 

(8)  To  Real  Eatate  Dopartnent,  for  expenses  In  con- 
neotion  with  land  appraiaal  In  connection  with 
16th  Street  entrance  read  at  Corona  Heights 
(Approp.OA.995.00) 

(e)  ft^qy^st  for  PUnds 


1200.00 


$300.00 


{tea.  No. 1633 
Rsquest  for 


On  motion  of  Commissioner  Hora,   seconded  hy  Conaisaioner  Parr, 
the  following  resolution  was  adopted i 

P»*?l»tion  No.  1833 

RESOLVED,  that  for  the  best  Interests  and  proper  conduct  of  tte 
Recreation  and  Pnrk  Department,  the  Controller  be  and  is  herety 
requested  to  approve  the  following  Request  for  PUndSi 


(1)   ALLOTMENTS 
Approp. 433, 375. 12-01 

Approp.it  12,  DO. 08-1 

Approp.412,200.08 

Approp.412,300.08 

Approp.412.350.08 

Approp.4l2.2l3.04 


Approp.A12.600.03 


Stationary  Withdrawals  from 
Stores-Release  of  Reserve 
Wages  (Temporary) -Camp  Mother 
Contractual  Sorv.-Cftnp  Mather 
Metis, &  Supplies-  Can?)  Mather 
Foodstuffs  -  Camp  Mather 
Mtce.4  Repair  Buildings  - 
Recreational  Units  - 
Release  Reserve 
McLaren  park  I^and  (Services 
of  Appraiser) 


1» 
3. 
2, 

1. 


3A.00 

500.00 
680.00 
300,00 
312.00 
69.00 


950.00 


U8.00 


(2)  IBMSIEfiS  ^ 

Appro?:Zl2.2U.01  Approp.412.213.04 

Mtce.&  Repair-  Struc-  Mtce.  4  Repair  -  Buildings 
turea-Oen.Division        Recreational  units 

(To  provide  additional  funds  required  for  painting 
clubhouse  at  Lincoln  Park.)  \ 

(f)   Kacht  Harbof  Mooring  ifxconses 

on  motion  of  Commissioner  Parr,  seconded  by  Commissioner  Dlppel^ 
the  following  resolution  was  odoptedt 


BflS.  MQ.183A 
lacht  Harbor 

Ua»»4._      T  4 . 


flaaolution  No.  1834 

RESOLVED,   that  this  Commission,  on  recommendation  of  the  OenaraL 
Snager,  hereby  approves  the  foiiowing  lacht  Harbor  Mooring 
License  Tranafer: 


Ovmor 

Martin  H, Mad don  4 
Albert  J,  John8tf>n 
(purchased  boat  from 
Raymond  W. Retry,  former 
occupant  Berth  #199^_ 


yane  of  Boat 
BETTY-R 


Berth  K^. 
199 


Rnto 
♦  5.00 


3-24-5 


n 


^^.mm'--'^'^ 


(a)     rk)ntlnued  Consideration  -  36i-etion  of  a  Site  for  Hayes  Valley 

president  Sutter  announced  that  all  members  of  ^«  C««i«»ijn 
^  porsonally  inspected  the  properties  on  ^he  south  side  of 
GrovTstreet  betwe^  Buchanan  and  Laguna  Streets  <iurin«  the 
Mat  two^ek  interval.     However,  a  completely  new  development 
Tof  m^kes  it  pc3.ibl.  for  the  Commission  to  no  longer  confine 
its  search  fora  site  to  the  Grove  Street  properties.     Presi- 
dent sSlSr  told  the  members  that  Mr.  B.  W,  Booker,  Assistant 
Stnte  Highway  Engineer,  District  IV,  had  personally  told  hiUl 
that  the  State  Highway  Office  has  changed  its  plans  and  no 
^nger  conSn^latSs  the  use  of  the  intersection  of  Hayes  and 
Buchanan  Streets  for  freeway  purposes, 

Mr.  PUnke  commented  that  ho 'had  checked  ^rith  the  City  toglj 
Tver's  office  and  rooelved  confirmation  there  that  the  City 
S^Ineer.  had  no  Interest  in  the  Hayes-ftichanan  property 
either. 

President  Sutter  recalled  that  over  two  years  ago  the  Conmls- 
S^rSS  be^n  forced  to  forego  its  plans  to  construct  the 
Sa^Ss  valley  Recreation  Center  at  its  original  location  at 

SJ  southoaat  corner  of  Hay.  *-^^-»^-ril'ortie's2 arching, 
ofota  tH(»huav  and  local  freeway  plans.     All  of  the  searcning, 
?n^«t?r!^iS^  ^nd  Und  appraisals  during  the  past  two  years 
har?es^lt^d  from  the  reB??ictions  that  freeway  planners  had 
placed  on  the  Hayes-Buchanan  location, 

lumbers  agreed  that  immediate  stops  should  be  taken  to  acquire 

fddulon^roperty  adjoining  the  P'^'^'^^^^P^JrnSinSTe    "^ 
«t  the  corner  of  Hayes  and  Buchanan  Streets,  "tending  the 
Pro^rty  lino  ^  f^et  .ast  of  Buchanan  Street  and  120  feet 
south  of  Hayes  Street, 

on  motion  of  Commissioner  Parr,  seconded  by  Commissioner  Her., 
the  following  resolution  was  adoptedt 


Ro"-  No.1835 

Cont'd  Considera- 
tion -  Selection 
of  A  Site  for  Hayes 
Valley  Recreation 


pa.n1ntMnT^   ^O^    1835 

WHFREAS     this  Commission  has  been  reliably  informed  that  the 
Slight'  and  City  Engineer  ^^e^  PUns  no^onger^p^^^^^^^ 

IVrCTZ  ^-ranlt^otrS^i^^^  -  origmal 
S!^s  valley  Recreation  Center,  now,  thereforo.  be  it 

RESOLVED,   that  this  ConMssion  ^-^f^^^.^^Sf/^^  Z^TT 
acquisition  of  property  at  the  »J"^^^°J^f  ^J^^.fooVfront- 
^chan.n  Streots^  o  te  extent  of  ^a^arce^of^  ^  ^^^^ 

''^t.^'l.n^to  ^  acquired  for  the  necess-UT  purpose  of  con- 
:ti^ciing  fp^blir^croation  center  as  authorised  by  the 
Jol^rs  under'^the  19^7  Recreation  Bond  FUnd,  and,  be  it 

mmR  RESOLVED,  that  ^^%f--i/-TfStSirin1ent%:'' 
tain  a  wr^^'^-,::«i-»^.r,,f,jSrSivision  ^Highways,  Die- 
use  the  property  ^r^\J^^J*°7J*  i^eeri  and  the  Secretary  be 
trict  rV  office,  and  the  City  Engineer ,  and  ^^ 

instructed  to  request  ^JV '^PP^^^Jf^J  ^^^"  upon  receipt  of  mich 
erty  of  th^^f-^^J^^f^r  thfs'^C^i^issJoXapprovSl  the  leg- 
tfirtio^'^nrarp-prlatron  of  f^.ds  providing  for  said  land 
acquisition  without  further  delay. 

Mr.  Duane  Anderson,   spoke^an  for  the  ^^f^«^f  J^^^^fteTt^ 

Club  on  r^r^  P^-::l°ri«rh:s°eX"?  need  L-u^^Tf  the  indef- 
delay  which  his  district  Jas^xperlen^         ^^  ^^ 

inite  planning  of  {^^"^'^^^^^^J^en  c^tments  from  the  hlgh- 
nds^lon  to  °^tain  firm  ar.d  written  co^^  ^^^^  ^ 

TcoJlJu^ed  and'tL'  ryervfuoy  district  will  gain  its 
recreation  center. 

3-24-55 


Hftife* 


i>i\-%rf]!Wy^^ 


jUjrHjjyiKp  BuaiHsaa  (oontlnutd) 


jlijaa  Vallty  Rto- 
rtttlon  CtP.Sit* 


Mrs.  J.  k,  Voolty,   Prtfldent  of  th»  Hayes  Valley  piai*«nti«  Club» 
•xpr«ta»d  th*  opinion  that  it  had  boon  a  long  and  tadloua  atrug- 
glo.  but  that  most  worthwhile  things  were  difficult  of  attaln- 
aant,  and  tha  Cofsaissionex-a'  aupport  and  efforts  of  the  past 
two  years  wore  auch  appreciated. 


(b)  Conalaalon  Approves  Prelin.PXans  &  Speca.-Roosi  Swimming  Pool 

Mr.  Haman  introduced  Mr.  H.  C.  Baunann,  Arohltoct,  triio  presenV 
ed  the  preliminary  Plans,  Specifications ,  and  Estimates  of 
Cost  covering  the  Construction  of  a  Rocreatlon  Canter  and  Swim- 
ming Pool  at  Angelo  J.  Rossi  playground.     Mr,  Haman  explained 
that  while  the  preliminary  drawings  included  a  swimming  pool, 
auditorium  and  clubhouse,  it  was  proposed  that,  with  the  Commis- 
sion's  approval,  only  the  swinznlng  pool  and  clubhouse  section 
be  carried  out  at  this  time  due  to  the  limited  funds  appropri- 
ated.    He  stated  that  $390,000  had  been  appropriated  for  this 
project  under  the  19i^7  Recreation  Bond  PVind,  and  that  the 
Architect  had  provided  the  following  estimates  of  cost  for 
various  eonbinationa  of  constructing  the  three  unitsi 


Entire  Project  -  consisting  of  Natatorium, 
Auditorium  and  Club  Room 

Natatorium  -  oooplote  with  mechanical 
equipment  for  entire  projoot 

Clubhouse  Section 

Natatorium  and  Clubhouse 


U57,00O. 

360,000. 

45,000. 

405,000. 


8si.No. 1836 

Cotamission  Approves 
Prslin.  plans  & 
Specs,  for  A.J. 
Rossi  Rec.Ctr.  & 
Swiaming  Po<^. 
Authorltes  Payment 
to  Architect,  H.C. 
Baumann  of  |5,180, 
Aat.Now  Due. 


Mo^l837 


CoBBission  Accepts 
i  Approves  Final 
Plans,  Specs.  & 
Estlantos  of  Cost 
for  E. Stove  House 
>t  Conservatory, 
fielden  flftt^    fnrk. 


On  motion  of  Commissioner  Parr,   seconded  by  Commissioner  Dippel, 
thu  following  resolution  wos  edoptedi 

Resolution  {^9.   1836 

RESOLVED,   that  this  Commission  does  hereby  approve  the   Prelimi- 
nary plans.  Specification  and  Estimates  of  Coat  covering  the 
Angelo  J.  Rossi  Recreation  Center  and  Swimming  Pool,  Arguello 
Boulevard  and  Anea  Street,   as  submitted  by  H.  C.   Baumann,  Arch^ 
tactj  and  authorises  that  final  plans  bo  prepared  for  the  Swim- 
ming Pool  and  Clubhouse   section,  as  recommended  by  the  Engineer, 
and  further  authorizes  the  payment  due  the  Architect  in  the 
amount  of  twenty  (2056)  per  cent  of  the  basic  fee  of  seven  (7%) 
per  oont  of  $370,000,  or  $5,180,  all  in  accordance  with  his 
contract. 


(c)  Coianission  Approves  Pinal  plans  &  Spec  a. -E.  Stove  HBe,,Conserva- 
^0^7  

Mr,  T.  M.  Grabow,  Engineer,   submitted  for  approval  the  Pinal 
plans  nni  Specifications  and  Estimates  of  Cost  for  the  Bast 
Stove  Hou5je  at  the  Conscrvntory,  Golden  Gate  Park.     He  quoted 
the  Architect's  estimate  totaling  $17,780,  with  funds  available 
in  the  amount  of  $18,160,  and  states  that  the  plans  had  received 
prior  approval  of  the  Art  Commission,  their  Resolution  3540-1955- 

On  motion  of  Commissioner  Gallagher,   seconded  by  Commissioner 
Dippel,   the  following  resolution  was  adopted 1 


Resolution  No.   1837 

RESOLVED,   that  this  Commission  does  hereby  approve  the  Final 
Plans,  Specifications  and  Estimates  of  Cost  for  Construction 
of  the  East  Stove  House  at  Conservatory,  Golden  Gate  pork,   as 
prepared  by  f^festcn  x-,d  Hurd,  .'Lrchitects,   and  Ralph  I',  Pollack, 
Associated  Architect,   totaling  $17,780. 


1 
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N« 


I 


i%'-^t  j^f   !'!:^^-'^WW 


Pi^i.VTf:#'L,>i'»'.9tty:'i.gt.-°';;:y.'-"r' 


rwjomgy^^JJQiQSSfl  (oontlnutd) 


Ktytl  Valley  Rio- 
nttion  Ctr.Sltt 


Mrs.  J.  A.  Wool*/,  Froaldont  ot  tho  Hayos  Valloy  Partnta'  Club, 
•xpr«aa*d  tha  opinion  that  it  had  baon  a  long  and  tadloua  atrug* 
gla,  but  that  moat  worth\^ile  thlnga  vara  difficult  of  attaln- 
nwni,  and  tha  Cotsniaaionara'   aupport  and  efforta  of  tha  paat 
two  years  vera  nuch  appreciated* 


(b)  Coromiaeion  Approvea  Prelim. Plana  &  Specs. -Rossi  Swinaaing  Pool 

Mr,  Harraan  introduced  Mr,  H.  C.  Bauniflnn,  Architect,  who  preaenV 
ed  the  }%>elininary  Plans,  Specifications,  and  Estinates  of 
Cost  covering  the  Construction  of  a  Rocreation  Cantor  and  Swim- 
ming Pool  at  Angelo  J,  Rossi  playground.     Mr,  Harman  explained 
that  while  the  preliminary  drawings  included  a  swimming  pool, 
auditorium  and  clubhouse,  it  wns  proposed  that,  with  the  Commis- 
sion's approval,  only  the  swimming  pool  and  clubhouae  section 
be  carried  out  at  thia  time  due  to  the  limited  funds  appropri- 
ated.    He  stated  that  $390,000  had  been  appropriated  for  thia 
project  under  the  19^7  Recreation  Bond  FUnd,  and  that  the 
Architect  had  provided  the  following  estimates  of  cost  for 
various  combinations  of  constructing  the  three  unitst 


Entire  Project  -  consisting  of  Matatorium, 
Auditorium  and  Club  Room 

Natatorium  -  complete  with  mechanical 
equipment  for  entire  projoot 

Clubhouse  Section 

Natatorium  and  Clubhouse 


1-457,000. 

360,000. 

45,000. 

^5,000, 


CooBission  Approves 
PrellD. plans  & 
Specs,  for  A.J. 
Rossi  Rec.Ctr.  & 
Sviaming  Podl. 
Authorises  Payment 
to  Architect,  H.C. 
Bauoann  of  $5,180, 
Aat.Nov  Due. 


On  motion  of  Coemdssioner  Parr,   seconded  by  Commissioner  Dippel, 
thu  following  resolution  wos  edoptedt 

Resolution  t.'o.   1836 

RESOLVED,   that  this  Commission  does  hereby  approve  the  Prelimi- 
nary plans,  Specification  and  Estimates  of  Cost  covering  the 
Angelo  J,  Rossi  Recreation  Center  and  Swimming  Pool,  Arguello 
Boulevard  and  Ansa  Street,  as  sulimitted  by  H.  C,   Bnuraann,  Archt- 
teet}  and  authorises  that  final  plans  bo  prepared  for  the  Swim- 
ming Pool  and  Clubhouse   section,  as  recomraonded  by  the  Engineer, 
and  further  authorizes  the  pajrment  due   cho  Architect  in  the 
amount  of  twenty  (2056)  per  cent  of  the  basic  fee  of  seven  (7%) 
per  cont  of  $370,000,  or  $5,180,  all  in  accordance  with  his 
contract. 


J.No.1837 


(c)  Commission  Approves  Pinal  plans  &  Specs,-E. Stove  H8e4,Conserva- 
tory 

Mr,  T.  M,  Grabow,  Engineer,   submitted  for  approval  the  Final 
plans  and  Specifications  ind  Estinates  of  Cost  for  the  East 
Stove  Uonrje  at  the  Conservatory,  Golden  Gate  Park.     He  quoted 
the  Architect's  estimate  totaling  $17,780,  with  funds  available 
in  the  amount  of  $18,160,  and  states  thnt  the  plans  had  received 
prior  Qpprov'il  of  the  Art  Commission,  their  Rosolution  35AO-1955- 

On  motion  of  Commissioner  Gallagher,   seconded  by  Commissioner 
Dippel,   the  following  resolution  was  adoptedi 


Coaaission  Accepts 
4  Approves  Pinal 
Jlana,  Specs,  & 
Estimntos  of  Cost 
for  E. Stove  House 
«t  Conservatory, 
figlden  CnfM  pnT.v, 


Resolution  No.   1837 

RESOLVED,   that  this  Commission  does  hereby  approve  the  final 
plans.  Specifications  and  Estimates  of  Cost  for  Construction 
of  the  East  Stove  House  at  Conservatory,  Golden  Gate  Pnrk,  as 
prepared  by  Masten  and  Hurd,  Architects,  and  Ralph  K.   Pollnck, 
As3ociated  Architect,  totaling  $17,780, 


3-24-55 


(continued) 

(d)  Opinion  Requested  from  City  Attorney  r^,  Indlvlduel  Ueblllty 
of  Coaa&lsaloners  Resulting  fron  Aeoldents  on  Departnent  proper- 

ill 


(^inioc  Re<3ueisted 
from  City  Attorney 
re.  Individual  Com- 
Bissloner  Liability 
Arising  from  ^- 
dal  Events  Held 
nn  |^Dt.!»opertle8 


Tioe  Schedule  • 
Ketar  Press  Box 

ConatmctloPi 


mimssi 


te8.Ko.l838 


Request  for  A 
Sui^leoental 
Appropriation  of 
e9, 116.76  to 
Pay  Retroactive 
Vagea  to  Litigants 
in  St^rior  Court 
Action  #^125^5 
(Robt.F.  Graham, 
et  al  vs. City  & 

g9i  °f  Sift) 


Mr,  ?\uike  stated  that  In  January  1954  the  General  Maneger  h«d, 
at  the  request  of  the  Conmlesion,   sought  an  opinion  of  the  City 
Attorney  regnrdlng  the  Individual  liability  of  Conniiaionert  In 
respect  to  aseidents  on  dooartmont  property,  speolfloally  men* 
tionlng  the  former  Sports  Ovt  Rocd  Rnooa.     Innsnuoh  as  the 
Sports  Car  Road  Races  hnvo  been  discontinued,  Mr.  PUnko  Inquted 
whether  the  Conaisslon  still  wished  the  City  Attorney's  advice 
In  this  matter, 

Con&lssionors  conourred  with  Mr.  Sutter  that  it  was  most  advis- 
able to  obtain  from  the  CltyAttox^ey  his  opinion  with  reiq>ect 
to  Conmlssioners'  individual  liability  as  a  result  of  accidents 
arising  from  special  events  conducted  on  deportment  property. 


(e)  Kesar  press  Box  Construction  to  be  Expedited  and  Extensions  of 

Coonissloners  supported  Mr,  Coffloan*s  position  that  the  con- 
struction work  on  the  Ketar  Press  Box  should  be  prosecuted  to 
the  utmost  so  that  it  would  be  con^leted  prior  to  the  start 
of  the  regular  football  season. 

president  Sutter  directed  the  General  Manager  to  notify  the 
Contractor  of  his  obligation  to  completo  the  work  within  the 
contract  time  period  and  place  him  on  notice  regarding  penal- 
ties In  the  event  of  extensions  of  tino. 


(q)  fie^ueat  for  A  ^ppl&msntal  Appropriation  of  S9. 116.76 

On  motion  of  Commissioner  parr,    seconded  by  Commissioner  Hert, 
the  following  resolution  was  odoptedt 


Resolution  No.   1838 

RESOLVED,  that  this  Commission,  for  the  best  interests  of  the 
Recreation  and  Park  Department,   does  hereby  request  the  Mayor, 
the  Board  of  Supervisors,  and  tho  Controller,  to  approve  a 
Supplemental  Appropriation  in  the  amount  of  f;9, 116,76  from  the 
Recreation  and  park  Conpensation  Reserve  to  the  credit  of 
Appropriation  412.176.01  (Retroactive  Wages  -  General  Division) 
to  provide  Ainds  for  the  payment  of  amounts  due  litigants  em- 
ployed in  the  Recreation  and  Perk  Department,  as  evidenced  by 
audit  of  supplemental  time  rolls  for  the  period  JUly  1,   19^6 
to  July  31,   1950  -  Robert  P.  Graham  et  al  vs.  City  and  County 
of  San  Pt-onciaco  -  Superior  Court  Action  No.  ^125^5, 


(b)  Request  for  Eciergenoy  Supplaopntfl  Roaueat  nf  C3. 000,00 

On  motion  of  Commissioner  Parr,   seconded  by  Commissioner  Hers, 
the  following  resolution  was  adopted: 


^g.  No. 1839 


Resolution  No.   1839 


Request  for  An 
2»rgency  Supp, 
Approp.of  '3,000- 


RESOLVED,   that  this  Coimnisslon,   for  the  best  interests  of  the 
Recreation  and  Park  Department,  does  hereby  request  the  Mayor, 
the  Board  of  Supervisors,  and  the  Controller,   to  approve  an 

Janitorial  Service    Emergency  Supplemental  Appropriation  of  ^3,000  from  Uhappro- 

at  Ketir  Stadium        prlated  Revenue  to  the  following! 

HSLig.   1955. 

$1,500  to  Appropriation  Vo, 
Recreational  Uhits 


$1,500  to  Appropriation  I>o, 
Recreational  Units 


4.12.120.04  -  Tenporary  Salaries, 
412.300.04  -  Materials  and  Supplies^ 


3-24-55 


*'   •^'^i: 


'msf-: 


" ^■S-^-'1i'i^i''7s-"^'-'^^--'^^» -'•"""  ■''^'- 


«0 


(sontlnutd) 


Res.  1I0.1O9 


t*  pr.-Tlio  tur,l9  t.r  tho  hiring  .^  lafck^r  r«qair«d  to  pfpt% 
tsT,  and  cUan  up  aftar,  the  boxing  aatch  to  b*  hald  at  Kaaar 
Staiiua  on  Majr  I9»  1955. 


■V 


(e)  awaaat  for  L  ainclaaartal  AcproprlatK^r  ^f  ni>OQQ>QQ. 

On  aotioc  of  Coaadsaionar  Put,  saeondod  tagr  Coaniaalonar  Rart, 
tlM  following  resolution  was  adoptadi 


j|»^.Wo.iaAO 

Request  for  k 
Supp.Approp.  of 
ei.OOO  to  proTida 
ftinds  for  Work 
PBrforBBd  ty  DIV 
for  Final  Qttartar 
fiaeal  Yr.  195^55. 


HSaOUrSD,  that  this  Cmaiasion,  for  the  bast  intarasta  of  tha 
Recraatior  acd  pork  Dspartaar.t,  doas  haratagr  raquaat  tha  myor, 
tha  Board  of  Supanriaora,  and  tha  Controllar,  to  approva  a 
Supplaaantal  Appropriation  of  $1,0CX)  froa  Ohapprcpriatad  Rava-> 
nua  to  Appropriation  41^.213.01  -  MainUnanoa  and  Rspair  of 
Buildings,  Oanaral  DlTlaion,  to  pro^ida  additional  funda  for 
work  parforaad  tagr  tha  Dapartaant  of  Biblio  Works  for  this  da- 
partasnt  for  the  final  quartar  of  tha  fiaeal  yaar  1954-1955. 


(d)  Reouaat  for  A  Succlewr.tal  Anpropriation  of  £1.100.00. 

On  ■ction  of  CoBBissioner  Pwrr,   aocondad  by  Cossd-ssionar  Hers, 
tha  following  ra solution  was  adopted t 


»»«-^'o-^Q^l 


Request  for  A 
Supp.Approp.of 
01,100  to  provide 
Fayt.of  Baployaes* 
Auto  Allowance  for 
Final  Quarter 
RicalYr.l9S4»55. 


Rascaution  Ko.mi 

RESOLVED,   that  this  Cowissioii,  for  the  best  interests  of  tha 
Recreation  ir.d  p^irk  Depnrtnant,   does  hereby  request  tha  Mayor, 
the  Borird  cf  Supervisors,  and  the  Controller,  to  nj^rove  a 
Supplewntnl  Approprlr.tion  of  f^.l,lX  from  unappropriated  Reya- 
nue  tc  i^propriatiot.  412.203.01  -  Sirjployoea  Auto  Allownnce, 
Gonertl  Division,   such  funds  being  requirod  to  raimburse  daparV 
nent  Ga^layoea  for  the  uso  of  their  nutomobiles  in  connection 
with  dopartaant  business  for  the  final  quvtor  of  the  fiscal 
year  1954-1955. 


Proposed  Add'l     (e)   Proposed  Additional  Land  for  S.F-ZQQlDgic.q  Gardens 
Land  for  S.P. 
Zoological  Gar* 
dens  Referred  to 
CM.  for  Investiga- 
tion k  Racoaaianda- 


Referred  to  the  General  Manager  for  furthor  Invostigation  and 
reootaaandation  was  Mr.   PUnke's  report  of  the  availability  for 
purchase  of  acreage  which  is  to  ba  declared  Mrplus  by  tha 
General  Servloas  Administration  and  which  adjoins  San  Francis- 
co's Tlaisfahacker  Zoo. 


(f )  Requasts  for  ^.aaves  of  Abaenco  -  Commlsalonara 

toquests  for  Th«  Secr^t-u-y  wns  directed  to  forward  to  the  Mayor  and  the 

Leave 9  of  ^^baanee       Board  of  Siiporvisors  tho  following  roquosta  for  leaves  of  ab- 
sence for  the  following  Comnissi^nors: 

William  M.  Coffnan  -  April  22-MQy  15,   1955 
Prod  D.   Porr  -  March  30-Apr.  6,   1955 

Louis  Sutter  -  April  ll-Moy  20,   1955 


flDJDIff^Tffi^T 


There  being  no  further  business  to  come  before   the  Commission, 
President  Sutter  declared  the  meeting  adjourned  at  4i40  P.M. 

Respectfully  aubnittecl, 

/7 


(^W<  ^    r  l.^f'CU-   ')*>■>  ^  '^^, 


Secretory, 
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'■^^H^-feCtVi 


fioU^al^ 


Approval  of 


San  Pranolsco,  Calif ornU 
April  U,  1955 


uiuyiss 


Tha  Ninaty-ninth  Regular  Maating  of  tha  Racraatlon  and  Park 
Commlaaion  waa  callad  to  ordar  on  Thuraday,  April  U,  1955  at 
lliOO  A.M.,Vica  praaidant  parr  praaiding. 

Tha  following  Comiiaaionara  wara  praaanti 

Mr.  Fired  D.   Parr,  Vica  Praaidant 
Mr.  Wi;iiam  M.  Cofftnan 
Mr a.  Hanry  J.  Dippal 
Dr.  Ihrancia  J.  Hars 
Mr  a.  Signund  Stem 


There  being  no  errora  or  ooiaaiona,  tha  Minutea  of  the  Special 
Maating  of  March  21,  1955  and  the  98th  Regular  Meeting  of 
March  2^,   1955,  were  approved. 


WiVl  W^-^  Q^  BUSIKESS 

/^ppryval  of  Supplenental  Budget  Requests  1955-195^ 

On  motion  of  Conmisaioner  Dippel,   aeconded  by  Connniasloner 
Coffnan,  the  following  resolution  was  adopted: 

Rfls.  No.l&U  Re89^ut|op  tfo,   I842 

ADDroval  of  RESOLVED,   that  thia  Commission,  for  the  proper  <»on*^°^  °f,,^J^^ 

ffirmental  Budget  ScreatiJn  and  F*rk  Department,  does  he  rely  ''l>^STrlll^f^ 

Ssts  lOSiSaffe  iw  the  inclusion     of  SupplemenUl  &idget  Requests  for  1955- 
l^quest?  ip-i  iv?°  ^^  ^^^^  ^  ^^  $91,029.00  as  follows, 


permanent  Salariea 

Allowance  for  Overtime 

Wages  -  Directors 

Allowance  for  Use  of  Employees'   Cars 

Transportation  to  Regular  Assignments 

Out  of  Town 
Foodstuffs 
Retirement  Allowance 
Reoonstruction  and  Replacements 
Buildings.  Structures  and  Uqjrovements 


I  1.035.00 

22,503.00 

7,101.00 

360.00 

1,36^.00 
12,500.00 
U,  12^.00 
18,842.00 
13.200.00 


Total  -         $91,029.00 


And  the  General  >^nager  be'  and  is  hereby  *«t^°''^f  J.  ^^^^^, 
this  supplemental  Budget  Request  to  the  Mayor  and  the  Board  of 
Superviaors  for  approval. 


•  * 


wmvyIg^TIg^§ 


(a)  FVom  Adrian  J.  Fhlk,  Chairman,  Apoatleship  of  the  Sea  citiaena 
^  '  committee,  requesting  permission  to  use  Aquatic  Park  ««  Sun 

dayTMay  15,  1955,  for  ceremonies  in  connection  with  Apostie- 

ahip  of  the  Sea  Day. 

on  recommendation  of  the  General  Manager,  and  oj  «°^J°^  ?f 
aSi^ssioner  Coffman,  seconded  by  Commissioner  Dippel,  the 
following  resolution  was  adopted: 


Sea.  No.  18^ 
FBrmission  Gran te d 
to  Use  Aquatic  B(. 
Sun., May  15,  1955 
to  Celebrate  Apos- 
tleahip  of  Sea  Day. 


poanlllHon   ^o.    ISO 

RESOLVED     that  this  Commission  does  hereby  approve  and  grant 
^^S^Jn  to  the  Citiaens  Committee  of  the  Apostleship  of 

4-U-55 


■If  I  M    ■!    J      Hm 


.* 


Si*iute:-,.-^.v,< 


■i^jae*«!^.iii 


-ri  ?■->*>'  -■'i.t  ■■*:"«*■*■«>*(  >3aK?«^."i^*''«:sM.iC.'»b»^3*':.T.*^y  u-i^iiro^twrn 


|M|^||j^P^TTQMfl  (cont'd) 


th«  S»«  t«  eghduet  c»remoniti  at  Aquatic  park  on  Apostle ship  of 
th«  3M  Sunday,  May  15,  1955,  provldad     that  all  regulations 
and  oonditioni  relating  to  ftu«h  a  gathering  on  public  park  areas 
•hall  be  complied  with  to  the  satisfaction  of  the  General  Mana- 


(b) 


permission  Granted 
2d  Armored  Amphib- 
ian Co.,USMCR,  to 
Hold  Demonstration 
at  Aquatic  Park  on 
^nnd«Y,  Apr.2A.'55 


Pirom  Donald  J.  Willett,  Captain,  USMCB,  Cosnaanding  Officer^ 
Second  Armored  Amphibian  Company,  U8MCR,  Treasure  Island,  re- 
questing permission  to  demonstrate  the  use  of  amphibian  trac- 
tors at  Aquatic  park  on  Sunday,  April  2A,  1955. 

On  recoMMndation  of  the  Qerwrftl  Manager  and  on  motion  of  Com- 
missioner «er«,   seconded  by  Comniaaioner  Coffman,  the  following 
resolution  was  adopted: 

Reso^tion  No.   18U 

RESOLVED,  that  this  Caaml salon  hereby  approves  and  grants  per- 
mission to  the  Second  Armored  Amphibian  Company,  USMCR,  to  use 
the  beach  and  water  at  Aquatic  Park,  from  1:00  to  i^iOO  P.M., 
Sunday,  April  2^,  1955,  for  a  public  exhibition  and  demonstra- 
tion of  amphibian  tractors,  together  with  a  judo  demonstration 
by  members  of  the  unit}  provided  that  all  regulations  and  con- 
ditions relating  to  such  a  gathering  on  pubUc  park  areas  shall 
be  compiled  with  to  the  satisfuction  of  the  General  Manager. 


Req.of  Loc.#311,(c) 
Afl,  S.P.Muni 
Hc8  .Employee  8 
Oh, re  Seniority 
Roster  of  Members 
Referred  to  G.M. 
for  Investigation 
and  Report. 


Pfom  p.  A.  Conroy,   Secretary,   Local  No.  311,  AJL,  San  Francisco 
Municipal   Parka  Employees  union,  requesting  a  meeting  with  a 
committee  of  the  Cosnisaioners  fer  the  purpose  of  establishing 
a  roster  regarding  eeniorlty  for  members  Of  the  Union.     The 
Commission,  after  hearing  from  Mr.   John  P.  McLoughlin,   repre- 
sentative of  the  union,  referred  this  as  a  purely  administra- 
tive natter  to  the  General  Manager  for  his  afction.     . 


Request  of  (d) 

fire  Chief  Kelly 
for  100 'x  100' 
In  Alta  plaza 
for  New  Fire  Hsa. 
Postponed  30  Das. 


Fire  Chief  Frank  P.  Kelly  appeared  before  the  Commission  in 
support  of  the  Fire  Department's  request  for  permission  to  con- 
8t?Sct  a  new  fire  house  on  property  100-   x  100-    in  area  under 
Jurisdiction  of  the  Recreation  and  Park  Commission  In  tha  vicin- 
ity of  the   southeast  corner  of  Jackson  and  Scott  Streets  In 
Aata  Pla«a.     He  stated  that  the  old  fire  house  at  3022  Washing- 
ton Street,  which  presently  houses  Engine  Company  No.  23 »  was 
built  m  1893  on  a  25-foot  lot  to  accommodate  horse-drawn  appa- 
ratus and  la  now  entirely  Inadequate  for  present-day  neede;  and, 
furthermore.   It  has  been  declared  structurally  unsafe  in  a 
recent  engineering  survey. 

on  motion  of  Commissioner  Stem,   seconded  ^^  Commissioner  Dip- 
r>el     consideration  of  the  matter  was  postponed  for  30  days  in 
SJdir  ?o  give  the  Commission  an  opportunity  to  adequately 
review  the  proposal. 


Agreement  Appvd, 
for  1955  Season- 
Saddle  Horse  C on- 
es ssi  on  at  Camp 
Mather. 


(e)   From  H.  Oehlmann,  Executive  Vice  president,  Joaemite   Park  and 
Currv  Co       submitting  an  agreement  with  the  Recreation  and 
P^Co^ssl^forlhe  operation  of  the  -ddle  horae  conces- 
sion by  Mr.   Joe  Barnes  at  Camp  Mather  during  the  1955  season. 

on  motion  of  Commissioner  Coffman,   seconded  by  Commissioner 
Stem,   the  following  resolution  was  adopted: 

fieaolut^nn   [fo.    18A5 

msOLVED     that  t«B  t^mimission  does  i-n^by  approve  and  author- 
v!-  th;  oneratinTagreement  with  Yosemlte  park  and  Curry  Co. 
coveringThroieVtKn  of  the   saddle-horse   service  at  Camp 


n 


1! 
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>|j||0|pTTON8  (cont'd) 


Rii.  NO.  18^5 


M»th«r  hy  Mr,  Jo«  Barnes  during  th«  1955  ••••on,  ill  r«t««  ind 
oh*rg«a  to  r«iBitln  in  cffvct  &•  in  past  y«ara. 

•  •••«««••• 

(f)  From  Jfr,  Rob«rt  E.  Mayar,  rapraaanting  tha  Maritina  Muaaum  A«tt>- 
ciation,  raquaating  amandoant  of  laa»«  praaantly  in  axiatanca 
batwaan  tha  Commi salon  and  tha  Muaaum,  for  additional  apaoa  on 
the  beach-level  floor  of  the  Aquatlo  park  aillding. 

On  motion  of  Ccmrolssioner  Coffman,   seconded  by  Coiimissioner 
Dippel,  tha  following  resolution  was  adopted » 


^ifj  tto.l8A6 

Coniaission  Ap- 
proves Amendment 
to  Maritime  Mu- 
seum Lease,  Permit- 
ting Use  of  Addi- 
tional Space  on 
g^.ch.level  Floor 


fieyo^uti9n  Mo.  IBLb 

RESOLVED,  that  this  Commission  hereby  approves  amendment  to  its 
lease  with  the  Maritime  Muaaum  Association,  to  permit  the  use 
of  additional  spaoe  of  approximately  8,580  square  feet  on  the 
beach-level  floor  of  the  Aquatic  pirk  ftiilding  presently  not 
in  use,  by  adding  the  following  three  (3)  paragrapha  to  the 
lease  agreement! 

•(f)  That  certain  basement  area  consisting  of  approximately 

6,900  sq.ftr  and  marked  as  area  A  in  the  drawing  attached. 

1(g)  That  cerUin  basement  area  consisting  of  approximately 

1,080  sq.ft.  and  marked  as  area  B  in  the  drawing  attached. 

'(h)   That  certain  basement  area  consisting  of  approximately 
600  sq.ft.  and  marked  as  area  C  in  the  drawing  attached.' 

AND,   BE  IT  FURTHER  RESOLVED,   that  area  A  shall  be  used  to  house 
and  permanently  display  the  10  dioramas  used  in  the  San  Fran- 
Cisco  Building  at  the  1939  World's  I^ir;  and  that  areas  B  and  C, 
consisting  of  approximately  1,680  square  feet,   shall  be  used 
for  workshop  and  storage  purposes;  and,  be  it 

FURTHER  RESOLVED,   that  the  General  Manager  and  the  Secretary 
of  the  Recreation  and  park  Commission  shall  include  the  above 
amendments  in  the  present  lease  agreement  with  the  Maritime 
Museum,   subject  to  approval  of  the  City  Attorney  and  the  Board 
of  Supervisors. 


•  « 


Conmiasion  Gives  (g) 
unanimous  Ap- 
proval to  Assembly 
Bill  No. 313  re. 
Proposed  Acquis. 
Fslace  of  Fine  Arts 
as. Stat?  pnrHi 


The  Secretary  next  read  e  letter  from  Mr.  Lloyd  H.  Simmons, 
Chairman  of  the  United  Citizens  Committee  for  the   l^eseryation 
of  the  polace  of  Fine  Arts,  enclosing  copy  of  Assembly  Blii 
NO  313,  entitled  -An  act  to  provide  for  the  acquisition  and 
repair  of  the  San  Ftancisco  palace  of  Fine  Arts  as  part  of  the 
State  park  System,-  which  was  introduced  by  Assemblymen    Wein- 
berger, Meyers  and  O'Connell,     and  which  was  referred  to  the 
Assembly  Committee  on  Ways  and  Means. 

Aftel*  considerable  discussion,  and  on  motion  of  Commissioner 
Coffmanraeconded  by  Commissioner  Dippel,   the  Commission  gave 
unanimous  approval  to  the  Weinberger  bill. 


Letters  of  information  -  to  be  acknowledged  by  Secretary  and/or  fS^d 
far^^m'thlToifowirlg.   addressed  to  ConunissionerHerz,   supporting 
the  Commission's  opposition  to  surface  or  overhead  freeways 
within  the  boundaries  of  Golden  Gate  Park: 
m   5^s.  ^ul  Schumacher,   Secretary  Vista  Del  Mar  Garden  Club, 

1851-25th  Avenue,  San  Ftancisco,  and 
(2)  Ml  .  tii«b,th  «;cllnto=k,  secretary    California  Hortloul- 
tural  Society,  Cllfornls  Academy  »' Sciences,  S.F. 

(b)  f*om  Serbert  C.  JliffUt.J*.,  M.D.,  490  Avlla  S^eet,  »'»"■>« 
that  he  1.  oppoMd  to  any  plan,  for  enlarging  Marina  Yacht  Ha> 

(c)  ^^  Mr..  Bemlo.  K.Tragul,  advl.lng  P«"°!;"°l  ""  'j!  "Sl^',''" 

irii:ro;:rrc;4j^- -  I'si^irsafSa^^^^^^^^ 

mittee. 
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gjUfflmpATIOUa  (oor.t>d) 


L|^^y  Pr  I^9rr^^?B  (eont»d 


lonor,  Mayor  Elmer  S.  Robinaon,  forwarding  copiea  <f 
3  letters  tot 

(1)  To  Board  of  Supervisors  regarding  the  feasibility  of  devel- 
opment of  the  ?Brry  Building  and  adjacent  area  as  a  State 
park  and  historical  monument ^ 

(2)  To  Board  of  Siqjervisors,  re,  copy  of  letter  received  from 
Newton  B.  Drury,  Chief,  California  Division  of  Beaches  and 
parks  concerning  development  of  F>arry  Building  area  as  a 
State  Park. 

(3)  To  Mrs.  Marion  Kngberg,  Secretary  to  Golden  Gate  Spovt- 
fishers,  Inc.  re. Small  Boat  Harbor  facilities  in  San 
R>anoisoo« 

Prom  public  Utilities,  copy  of  their  Resolution  No.  1525S, 
giving  permission  to  Mariposa  Boat  Club,  Inc.  to  use  North 
Lake  Merced  for  the  annual  boat  regatta  on  April  2^,  1955  and 
a  second  date  later  in  the  y«>ar. 

rtoa  Board  of  Supervisors,  Copy  of  letter  addressed  to  the 
Controller,  advising  that  under  their  Pile  12902,  the  proposed 
ordinance  appropriating  13,500  for  conducting  a  survey  and 
report  on  the  proposed  Small  Boats  Harbor  was  filed  (canceled), 
(g)  From  Mrs.  Lucien  Lehman,  president,  3. F. Girl  Scouts,  thanking 
the  Commission  for  granting  their  request  for  a  floral  emblem 
in  Conservatory  Dell  during  the  National  Girl  Scout  Convention 
in  November  1955. 


(•) 


it) 


(a)   Progress  and/or  Final  payments i 


^ogress  and/or 
Final  ^yments 


On  motion  of  Commissioner  Coffnan,   seconded  by  Commissioner 
Hers,  the  following  resolution  was  adoptedt 

pflflolution  No.   18^7 

RESOLVED,   that  for  the  best  interests  and  proper  conduct  of 
the  Recreation  and  Park  Department,  the  Controller  be  and  is 
hereby  requested  to  approve  the  following  progress  and/or 
Final  payments I 
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(1)  r^^ww^R.«;TQ>-  TNGLFLSTDE  POLICE  STABI£(>'C9nt,ifl^,C9Btr» 
To  Oscar  Presco  &  Sons  -  3rd  Payment  f^t9,^^A. 
period  ending  3/31/55. 

(2)  f,|m^  VALpY  P/G  ft  FTELDHQn3E-Cont.#l?9.C9ntr;6^207 

To  Martinelli  Construction  Co.  -  5th  Payt.-  tU,  151.07 
period  ending  3/31/55. 

(3)  ^^^PAABRT  HJiTWARD  P/G-Contract  #161  ■  g;»^''°^^?f'  f?^g 
T™  Martinelli  Construction  Co.  «  7th  payment-* 19, 3 18. 48 

period  ending  3/31/55. 

To  M  &  K  Corporation  -  9th  payment  5>o,io^.<i. 

period  ending  3/31/55. 


(5)  f^j.nRM  r.ATC  PARK  RAND  ['QNCERTS  -  r^rt-lf^cat^iyy  |f22b2    

To  Ralph  Murray,  Director  -  9th  payment     $1,856.25 
period  ending  3/31/55. 

(M  fiarinTnm  m^f\  i  »^pc^ra»r.  stand.-  c^ntrpners  ir^gi? 

^       To  Robert  L.  Wilson  -  2nd  payment  -  $10,67^.90 

period  ending  3/31/55. 

(7)  RirPATR5  TO  CLITOQIISR  ROOF.  LINC.FK  '^lif  J^RfiK-iT  g»  f^^ 
^^  To  Wm?J.A);di?;™  ^/ing  CoT^st  4  Fin.Payt.  $l,ib4.uu 
period  ending  3/15/55 

^   '  fo  EsteS  &  nird  4  Rap  nT^  »i,i?^.00 

Associated  -  1st  payt. -Per. ending  2/10/55. 
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g|||^<;|^L  «AMiACTIQMfl  (oont*d) 

(b)  )^odtflc>tion>  of  Contraots 

On  motion  of  Coiamissioner  Coffwin,   9«cond«d  by  CoaidMloner 
Hsri,  tht  following  retolutlon  was  adopted i 

m,,  tto.18^  ^aaolution  No.  IU3 

Modlflcfttlona  RESOLVED,  that  for  tha  bast  intarasts  and  proper  conduct  of 

Qf  CoDtrifiil-  ^**  R»oraation  and  park  Dapartaant,  tha  Controller  be  and  is 

ai  WYif  iJWTTM  hereby  requested  to  approve  the  following  Modifications  of 

Contracts I 

rn  irK7^R  B«aa  ^  MaADCAaT.STAMD-Cont.#167.Certif.2317.M9d.|l 
To  Robert  L.  Wilson  -  to  replace  1/2"  aheet- 
rock  with  5/8*  gypsum  board  on  walls  and 
oeilings  -  hall  and  stairs.   ....  $166.00 
Remove  and  replace  rotted  studding 
and  plaU,  Frederick  St.  wall, south 

side  of  press  Stand 11197.00 

or  f  total  increase  of  $1,363.00 

(2)  HAMTLTON  REC.CTR.. Contract  #;W^pntr«g  |?1?8  .  M9dKi#4 
to  M  &  K  Corp.  -  to  change  electrical  system, 
required  to  conform  to  building  code  require- 

Mnts  -  an  increaet  of,   .... 1560.38 

(3)  U^tlRRL  HTLL  p/Q  ft  m)Hg.-Cont.#l?7.Q9n^r' s  |f?lj2.Modif ,|6 
To  S  4  Q  Construction  Co.  -  for  installation 

of  680  feet  of  guard  rail,  ag  increase  of  13,758.91 

(c)  Orders  for  9ervice  or  Work 

On  motion  of  Commissioner  Cofftoan,   seconded  by  Commissioner 
Hers,  the  following  resolution  wa«  adopted: 

Res.  K0.18A9  pa  solution  No.   18^9 

orders  for  Service       RESOLVED,   that  for  the  best  interests  and  proper  conduct  of 
or  Work  the  Recreation  and  Park  Department,   the  Controller  be  and  is 

hereby  requested  to  approve  the  following  Orders  for  Service 

or  Vorkt 

(1)  To  William  J.  Anderson  Roofing  Co,,   Inc.  -        fl, 572.00 
for  repaij-9  to  roof  at  Bathhouse,   Fleirii- 

hacker  Swimming  Pool   (Approp.412,213.01) 

(2)  To  Soule  Steel  Company  -  $659.00 
for  installation  of  new  steel  sash  at  Pleish- 

hacker  Swiutting  Pool  Bathhouse   (Approp,/^12.213.01) 

(3)  To  united  States  Steel  Corporation,  Cyclone 
Ptence  Dept,,  UO  Bay  Shore  Blvd.,  Low  Bidder 
for  Chain  Link  Gate  and  Pbnce  Construction 

at  St.  Mary's  P/G,  Alemany  Blvd., E. of  Trumbull    $32^.00 

(4)  To  Hyde  Forbes,  Consulting  Engineer-Geologist, 
for  test  borings,   soil  analysis,  and  sub- 
surface information  report  -  Balboa  Swimming 

pool ei, 520.00 

(This  Service  Order  replaces  and  cancels  IJf°  #^»^. 
Resolution  No.l832,  Mtg.  of  3/24/55.  for  $1,855.00) 

(5)  To  Paul  Shepard,   1657  Oelvez  Avenue,   Low 

Bidder  -  Painting  Main  Flagpole,  Civic  *^c  ^y 

center  Plaw ^205.34 
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f^^,T^L  tlUK^CTICMS  (cont'd) 

(d)  Hague et  for  gViods 


Request  for 

ISS^ . 


On  action  of  Comiaaioner  Coffmem,  aeoonded  t^  Conailaaloner 
Hors,  tha  folloving  reaolution  vma  adopted t 

Raaolutlon  No.  1850 

RESOLVED,  that  for  the  beat  Intereats  and  proper  conduct  of 
th9  ReorsRtion  and  Park  Department,  the  Controller  bo  and  la 
herotay  requeated  to  approve  the  folloving  Request  for  Fundas 

(1)  i&4tiai£&a 

Insurance  J*emiuaa  Fixed  Charge a 

General  Divlaion  Coomissary  Diviaion 

(To  provide  additional  funds  required  for  premiua  on 
May  Day  inaurance  -  $78.70). 

U2. 300.09  ^12.200.09  *9.00 

Materiala  &  Supplies  Contractual  Services 

Lake  Merced  Sport  Lake  Merced  Sport 

Fishing  Fishing 

(Additional  funds  required  for  rental  of  portable  toil«t8 
at  Lake  Maroed). 


Amount 
$16720 


02.500.79-5 
S.F.Zoo  -  Additional 
Cage  a 


^990 

Land  Reaerve 


A990 

Land  Reaerve 


U2. 500.68 
Xesar  Stadium  - 
Hospitalized  Vets. Shelter 

(To  close  out  balances  in  above  appropriations  derived 
from  the  Land  Reserve). 


$37.83 


$568.00 


(e)  Request  for  Approval  of  Tenporary  Enploynents  from  permanent 
^lary  Appropriations 

On  motion  of  Conmissioner  Hert,   seconded  by  Commissioner 
Cofftnan,   the  following  resolution  was  adopted: 


Req.  Controller  Is 
AppTl.  of    eiq). 
faploymentd  fb. 
Fer.Sal.Approps. 


T43Z2 
T-1327 
M322 
M2fa2 
M333 
1-1351 


paflolution  No.   1851 

RESOLVED,   that  this  Commission,  on  recommendation  of  the  Gener- 
al Manager,  does  hereby  request  the  Controller  to  approve 
the  use  of  funds  in  permanent  Salary  Appropriations  for  fill- 
ing the  following  positions  by  Teaporary  Employments; 


jj-ISe  General  Clerk-Stenographer 
Margaret  Wilcox Sick  Lv.w/o 
(;»10^  Jani tress 

Anna  Hennebery  -ditto- 
0-58  Gardener 

C.  Mareno  -ditto- 

R-y*  f^avground  Director 
Ed  Jackson  Educa'l  Lv, 

R-58  SupervJBing  Eirector 
iret 


pay 


Margaret  Edhammer 
¥-?9^  Animal  Keeper 


rthur 


Arthur  Watson 


Sick  ^.v.w/o  pay 
Lv,w/o  pay 


3/28/55-6/30/55  S839.16 
3/ 9/55-V30/55  423.18 
3/  7/55-6/30/55  1069.10 
3/20/55-6/22/55  988.34 
3/1V55-6/15/55  1200.00 
V  1/55-6/30/55     870.00 


(f)  Xacht  Barber  ^oorlftg  Licenses 

on  motion  of  Oommissioner  Cofftnan,   seconded  by  Commissioner 
Here,  the  following  resolution  was  adopted: 


ii 
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rffiffTi^^  tftftSACTKaa  (cont'd) 

Bill  r-^^ 


R««6lution  Wq.   Ifl52 


y»cht  Harbor 


RESOLVED,  that  this  Coiomltalon,  on  rMaantndaticn  of  the  General 
M«nag«r,  hartbgr  approves  the  folloving  X«loecse  TranaferS'  and 
CanovUatlon  of  T^oht  Harbor  Mooring  Lloenaaat 


(1)  LisEwa  mimniR    mu^ 

HooUj,  Matthew  J.     SBASCAI^ 


(FUrohasad  boat  froa 
Dan  S.  London,  fomer 
oco\q;>ant  Berth  #94) 


Boat 


Newmont,  Don     CAROL 
(purchased  boat  from 

Joim  Klopfer,  former 

occupant  Berth  0^) 

(2)  CANCELLATION  OF  ISMPORARY  LICENSE 
Calandrlno,  Matt 


Berth  NO. 


U 


fiftte_BsUi2< 

eio.oo 


7.» 


Gas  House  Cove 


(Boat 
(Destroyed) 


(a)   I*rml8Slon  to  Use  Buffalo  Paddock,  Goldon  Gate  perk,   for  Rodeo 
on  week  End  of  JUne  4»5.  1955  Granted  to  The  Guardsmen. 

Mr.  Max  Moore,   President  of  The  Guardsmen,  was  present  to  ask 
the  withdrawal  of  their  previous  reqiiest  for  use  of  the  Polo 
Stadium,  Golden  Gate  park  on  the  week  end  of  June  i;-5,  1955 
for  the  purpose  of  staging  a  rodeo,  and  suhriitted  a  request 
for  the  use  of  the  Buffalo  Paddock,  Golden  Gate  Park  for  the 
same  time  and  purpose. 

Chairman  Parr  thanked  Mr.  Moore  on  behalf  of  the  Commission 
for  the  co-operative  manner  in  which  The  Guardsmen  had  recog- 
nised the  maintenance  difficulties  in  connection  with  their 
previous  request  for  use  of  the  Polo  Stadium. 

On  motion  of  Conmissioner  Cofftoan,   seconded  by  Commissioner 
Dippel,   the  following  resolution  was  adopted t 


Ras.  No.  1853 


Permission  Granted 
Ihe  Guardsmen  for 
Use  of  Buffalo  pad- 
dock on  JUne  4-5, 
1955  for  A  Rodeo. 


payplution  No.   1853 

RESOLVED,   that  this  Consnission  does  hereby  approve  the  request 
of  The  Guard SEwn  for  the  use  of  the  Buffalo  paddock,  Golden 
Gate  park,  on  the  week  end  of  JUne  A-5,  1955,  for  the  purpose 
of  staging  a  rodeo,   subject  to  certain  conditions  to  be  set 
forth  in  a  formal  contract. 


(b)  Request  to  Hse  Kesor Pavilion  for  Professional  poxing  Denied. 

Mr.  Rrnke,  General  Manager,  reported  on  the  request  received 
from  Alfred  "Bob*  Janssens,  916  Sanchez  Street,  for  permission 
to  conduct  professional  boxing  contests  in  Keaar  pavilion, which 
request  had  been  made  at  the  previous  Commission  meeting,  at 
which  time  it  had  been  returned  to  the  General  Manager  for 
investigation  and  recommendation. 

Mr.   PUnke  stated  that  he  had  received  a  report  from  Mr.  Arthur 
Whittemoro,  Ke«ar  mnager,   to  the  effect  that  it  would  not  be 
advisable  to  consider  professional  boxing  contests  in  the  pa- 
vilion because  of  the  many  recreational  uses, such  as  basket- 
ball a^d  special  events.which  are  scheduled  on  a  yoar-round 
basis  in  the  pavilion.     Mr.   FUnke  also  stated  that  he  had  re- 
ceived a  report  from  Mr.   T.  M.  Grabow,  Engineer,  advising  that 
the  pavilion  floor,   if  subjected  to  loads  such  as  those  re- 
quired for  boxing  arena  purposes,  would  greatly  exceed  the 
stress  allowed  by  the  San  Francisco  ftiilding  Code. 

on  the  basis  of  these  two  reports  and  in  consideration  of  the 
^ovisio^s  of  the  Park  Code,  Section  68,  prohibiting  profes- 
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Request  of  Alfred 
«Bol>*'  Janssena 
to  State  profes- 
sional Boxing 
Matches  in  Ke«ar 
^v^^lon  Denied. 


(cont'd) 

■ional  boxing  contests  in  parks  and  squares,  with  the  exception 
of  Kesar  Stadium,  Mr,  Punke  rocoonended  rejection  of  the  re- 
quest. 

On  motion  of  Commissioner  Her*,  seconded  by  Commissioner  Dippel, 
the  request  of  Mr.  Janssens  was  denied. 


>3.  No. 1854 


CoomisJiion  Appvs. 
Type,  Capacity 
4  Location  of 
Water  Tank  in 
K.W.cor.McLaren 
park  -  Art  Coiaais- 
slon  to  Approve 
Before  Instnlla- 
tion. 


(c)  Tffater  Tank  Design  and  Capacity  Approved  -  ^,W. Comer  McLitf^BP  Fk. 

Mr.  Flmke  reported  that  he  had  received  a  request  from  MrUJeo. 
W.   Pracy,  General  Manager  and  Chief  Engineer,  San  ft-anclsco 
Water  Department,  for  approval  of  the  design  and  capacity  of 
the  water  tank  proposed  by  the  Water  Department  for  the  north- 
west comer  of  McLaren  Park,  conditional  approval  of  which  in- 
stallation had  been  given  by  the  Commission  at  its  meeting  of 
January  27,   1955.     Mr.     Punke  displayed  an  architect's  sketch 
of  the  proposed  water  tank  which  will  be  28«   in  diameter  and 
approximately  80'  high.     He  said  that  the  tank  and  pumping  sta- 
tion which  supplies  it,  will  have  sufficient  capacity  to  give 
the  park  200  gallons  per  minutt,  for  6  hours  a  day,  for  irriga- 
tion purposes. 

On  recommendation  of  the  General  Manager,  and  on  motion  of 
Commissioner  Dippel,   seconded  by  Commissioner  Stem,   the  fol- 
lowing resolution  was  adopted: 

pewnlution  No.   1854 

WHEREAS,   this  Commission,   in  order  to  assist  in  the  provision 
of  ar.  important  public  utility,  did  approve  by  its  Resolution 
No.    1779,   meeting  of  January  27,   1955,   the   location  of  a  water 
t°nk  in  the  northwest  comer  of  McUren  Park  in  tho  vicinity 
of  Mansfield  and  Burrows  Streets,  which  approval  was  contin- 
gent upon  subsequent  approval  of  its  typo  and  capacity;  now, 
therefore,  be  it 

RESOLVED,   that  this  Commission  does  approve  the  type,   capacity 
-       and  location  of  the  water  tank  as  shown  in  ^^e  architect  s 
sketch  and  Water  Department  drawings  Nos.  A-1121  and  A-llZZ, 
on  condition  that  the  design  receive  the  approval  of  the  Art 
Commission  before  the  installation  is  undertaken. 

«««««««««« 

(d)   pr^i..ion  Grant^H  for  Wideninp  of  ?ark-presidj,o  goulevard. 

Mr     FVonke  reported  that  a  satisfactory  grant  of  permission  had 
^^n Veered  whereby  the  Commission  would  authorize  the  State 
mSw^ri^gineers  to  proceed  with  the  widening  of  Park-Presidio 
SiS^Ld     as  previously  requested.     He  recommended  approval 
^  ihir^a^?  Sf  permission;  provided  that  the  California  Divi- 
sion of  Sghways,  District  IV,  agrees  it  will  restore  to  the 
satisfaction  of  the  RecreatioB  and  Park  Commission  all  adjoin- 
ing  ?andscapi^  which  may  be  disturbed  as  a  result  "f  construc- 
tion of  an  additional  12-foot  traffic  lane  on  each  side  of  the 
present  "adly;   and  further  provided  that  no  underpass  or  over- 
nHrat  any  point  of  street  intersection,   or  elsewhere,  will 
^^const^ct^d  without  the  express  approval  of  the  Recreation 
and  Park  Commission, 

was  adopted: 


B^8-  No.   1855 

Approving  Grant 
of  Permission  to 
Div.of  Highways 
to  Widen  park- 
Presidio  Boule- 

adj 


UHFRFAS     the   park-presidio  Boulevard,   contained  within  the 
?fS^crelarSmy  a  parcel  of  land  connecting  Golden  Gate 
2;i^wUrthrp^sidirof  San  Ffancisco  and  serving  as  an  im- 
park  with  tne  J^'^^J"  -^^  between  the  north  and  south 

Es;irar\rs^  f°U'?.^^'c::^4i^  r  iit:.t  z'x:"" 

t^north  and  JUnipero  Serra  Boulevard  on  the  south,  was 
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ii. 


.V 


tl 


(«ont'd) 


mtlTfW  '""'^  (cont'd) 

ift<r  clud«d  in  the  state  highway  sy.te.  and  In  1933  officiaUy  de»lg. 

»"'-^®''  nateS  a.  San  FVanc4»co  Highway  No.  56  and  Sta*^  Highway  Route 

No.  1  on  August  19,  1953 »  and 

WHEREAS,  the  continually  Increasing  use  of  this  *f  «»f  ^^^J^' 
w^^  resulted  in  a  traffic  congestion  that  -eriously  impairs 
1Z  uiJfulness  and  safety  to  the  degree  that  the  California 
Division  of  Highways,  District  IV,  has  requested  permission  to 
StSr   sSid  boufevJd'to  the  extent  of  twelve  (12')/eet  on  each 
of  ^e^oadw^s,  thereby  increasing  the  north.bound  and  south- 
Sound  traffic  lines  from  two  lanes  to  three  lanes  each,  thus 
^Bg  to  the  highway's  efficiency,  safety  and  usefulness,  now. 
therefore,  be  it 

RESOLVED,  that  the  Recreation  and  park  Connlssion  does  hereby 
^SrovTa  n-ant  of  penaission  to  the  California  Division  of 
SSZs  tf  Sd  ^  fdSuional  12  feet  of  land  to  each  roadway 
of  tS  Jark.Jresidio  Boulevard  from  PUlton  Street  to  LakeStreet, 
rem^nnhe^Jesent  grass  borders  adjacent  to  the  roadways  and 
tr^JSertrees  contSned  within  those  borders,  and  educing  in 
width  the  remaining  existing  pedestrian  paths;  fflOIlCffi,  ^hat 
as  a  condition  precedent  to  the  gran,  of  permission,  the  Cali- 
"mia  Division  of  Highways,   District  IV,  ^«^5*^VriLr«lon 
s?^  to  the  satisfaction  of  the  Recreation  and  Park  CoBalssion 
fll^diclninK  landscaping  which  may  be  disturbed  as  a  conse- 
^Vce^o     tSf  consJLct^n,  and  M2fiB  ffipS£.   that  no  under- 
Sss  or  overpass  at  any  point  of  street  Intersection  or  else- 
SSere  will  S  constructed  without  the  express  approval  of  the 
Recreation  and  park  Commission. 


(e) 


}te3^  No.l85fe 

Cosnlssloner  Herz 
&  Gen.Mgr.FNiiike 
Appointed  as 
Official  Repre- 
sentatives In  All 
Rreeway  Matters 
Affecting  Park 
Properties. 


pv^nnulnc  renorts  by  Commissioner  Hers  and  the  General  Manager 
IS'c^^^ftrorwUhVe  commission. s  announced  policy  In  opposl- 

X^S^r^X^^  rt^Rera^forar^r 

Commission. 

on  motion  of  Commissioner  Dlppel,  seconded  by  Commissioner  Coff- 

nan,  the  following  resolution  was  adopted: 

p^.^lntlnn   ;^q.,    I85fe 

HESOIVED.   that  thU  C/jf  "ir.Xl^'^^'"''""^"-''"^^^^ 

Conmisslon. 


yEw  gv?fi.s?? 


PTilSH- 

jia:d — 

were 


CAI!Tt3R  &  COULL  - 
18U  Clinton  Ave.,AlMieda 

Other  Bidders 

Healy  Tibbitts  Construe 'nCo. 

Pacific  Bridge  Company 

Hart  &  Hyndlng,lnc. 

The  Duncan aon-Harrel son  Co. 

Bsn  C.  Gerwlck,Inc. 


^^^WM'B^ 


U9  560  U9, 560       $850 

169.000  KIOOO  $2,500 
I82I734  082,734  C-4,500  $4,500 


$860   J960 


;2,750 


1,136 
-'--,6 

.0 

$960  C.1,136 
1,000  01,200 


*1,590 
|l  800 
111  500 
$1,200 
i;i,650 
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w^ 


la,  it,»Ir^-iV»  V-^-  -',*T>-U^V>t^^~' Jii. 


?(i.7'.:rPi,"l*f,HJi.-.     .Tfv-T-W,'! 


(fia'^cSlU'  JlV'^lf-'t 


„^-^vn»^ 


(cont'd) 


Commission  Awards 
Contract  for  EXIEN- 
SIOK  OF  SALT  WAIER 
INTAKE  LIJIE,FI£ISH- 
HACKER  3WIl*<ING 
lOOl  to  CANTOR  4 
COOLL  -  !'>45|000. 
pAflipn  "A* 


.^ 


Following  ft  review  of  the  bids,  on  motion  of  Commissioner  Cof f- 
SS'^conSed  by  Commissioner  Hera,  the  following  resolution 
was  adopted} 

^^..^nlution  No.   1857 

RESOLVED,  that  this  Commission,  on  '^^J"?'"^^ Jf;;  ^J"  '^!.  5!!^''^ 
mnager,  does  hereby  award  the  contract  for  ftensi^^  ^It 
Wfltar  litake  Line.  Fleislihacker  Swimming  Pool,   to  CANTOR  &  COUU* 
Su  cSnt^n  it^nie,  Alai-da,   they  t»ing  J^/?f /L^^^J^^^r 
responsible  bidders  therefor  in  the  amount  of ^5, 000  for  the 
entire  work  specified  vmder  Design  "A";  and,  be  it 

mTHER  RESOLVED,  that  the  General  M^^g«'^f,J^.^^i!SJea- 
are  empowered  to  execute  this  contract  on  behalf  of  the  Recrea 
tion  and  Park  Coamisaionj  and,  be  it 

WTRTHER  RESOLVED,   that  the  Secretary  shall  file  notice  of  approv 
ff If?hf SficlAll^vertising  of  the  official  newspaper  of  the 
City  and  County  of  San  Francisco. 


(b)  Award  of  Contract:   SAFETJ  INSTALUTIOTiS  ON  FLOODLIGHTING  TOWERS, 

rhe  secretary  next  read  the  following  sealed  proposals  which 
me  secrevtuy  ii«*w  ,^^,->   15     iq«j5  for  the  above  work: 

were  opened  on  Tuesday,  April  1^,   iv??  lor 


''^6,U3.00 


^6,970.00 
^7,650.69 


Res.  No.  1858 

Coamlssion  Awards 
Contract  for  Safe- 
ty Installations 
on  Floodlighting 
Towers,  FVinston 
P/G  to  WM.MCINTOSH 


.ILLIAM  MCINTOSH  &  SON • 

635  l^xas  Street,  San  Francisco  7 

nthor  Bidders 

Paul  Shepard  Company 

Gene  Carpenter 

Pbllowin«  a  review  of  the  bids,   on  motion  of  Commissioner  Dippel. 
^cindeS'bJ  Commissioner  Stem,   the  following  resolution  was 
adopted: 

fie solution  No.    1858 

KBmVED.  that  this  Oo^l^ion,  -  "^fTorS^f^VlnsttCron'. 

amount  of  CA,U3.00,  and,  be  it 

pimTHER  RESOLVED,  that  the  General  Manager  and  the  Secretary  are 
i;^i;;^ref  ?^  fxeiute  this  contract  on  t«half  of  the  Recreation 
and  park  Commission j  and,  be  it 

^prmR  RESOLVED,  that  the  f -f.»7,,*jJli^i%:f4:;e°'of'^°" 
al  in  the  official  advertising  of  the  official  newap  p« 

City  and  County  of  San  ft-ancisco. 

,  He^e,t  fo.  A  Supple-^ntal  Appropriation  of  ?8...91^57^to  Co^I.t. 

p^|.rhr.aa  of  |vjv^tQlv  Owned  Properties  jc^  flPk^ 1 u 

on  motion  of  Con«nis.ioner  Stern,   seconded  by  Con.i..ionor  Dippel. 
the  following  resolution  was  adopted: 

Res.  NO.   1859  BL?.,1ut^on  t^o,   18^? 

Req.for  A  Supple-       RESOLVED,   that  this  f^^««i°^;J°'De^,?Lltr?oe''s1e%eSy  r"'' 
wntal  Approp.of         conduct  of  the  R^Jj-f  ^^"  *"J  ^rvi^rr^^nd  the  Controller  to 
51^,^91.57  to  com-     quest  the  ^^^Jf^.f  1^'  ^p^Sfion  in  the  amount  0^7^.^91.57 
pletB  Pchae.of  Land  approve  a  Supplon»ntal  A^rop  property  FMnd,   to 

to,  McLy?,  f^k,.,  f,-,,^«,,rorA;^ro;r1atronS.^.03  (Land  -  McUren  Park)  - 


(c 


Res-  t'o-  18^9 


V-i^.'Vr-'.r"^.'.-r-—r^, 


m& 


'}X>9»,  ■»  rwy-tv«t,w 


gjtjigiigssa  (cont'd) 


RBS.  K0.1859 


anouB's  presently  avalUble. 


(d)  Request  for  A  Supple«ntal  Appr-^riation  of  |10,000  for  mterlah 

-  -       J    _4   ^-„.  r«rf>iAn     seconded  by  Conmisaioner  Sten^ 
On  notion  of  Comissioner  CoffBfta,   secona«a    / 

th»  foUowing  resolution  was  adopted: 


jleq.for  A  S'Jp- 
pl8«ntal  Approp- 
Jlation  of  ?10,000 
for  Matla.i  Sup- 
pUes  -  Bal.  of 
Itcal  Yr.l?"   ' 


l^^olutian  V^o.    1860 

ABSOLVED,  that  thi.  -^"i""./- ^^^jj^i;^'::::  sx?^ 

I^^rrrr'^hr'Jl^c^Vr  nafal  ye»r  195.-1955. 


.  ,      .  a.™lMont»l  ipproprlatlon  of  t5,300  for  Land 


Rea.  No.l8fel 

Request  for  A  Sup- 
plemental Approp- 
riation of  |5,3CX). 
for  Pchse  of  Land- 
Entrance  Road- 
J.D.R.Jf.Mueeum, 


.  A  ^wt  >w*  had  received  an  estimate  from  Mr.  Earl 
Mr.  PUnke  stated  that  ^^Jf  f^!!f  ^IT^im  that  property  neces- 
P.  cutting.  Director  °^^f  °f  f  ^;,!^f  eSlr^ce  in^Tthe  Josephine 
3ary  for  the  construction  of  a  V^ov^J^  ^  obtained 

C.  RsndallJUnior  ^^-^^^^^^.^roTt  thTt  ihis  entrance  w.3 
Zi  rd  dln'orr'toVovide  proper,  convenient,  and  safe 
^toLuve  access  to  the  junior  Museum. 

ing  resolution  W8«  adooted; 

1861 


-  1 


\ 


f 


RESOLVED  that  this  Co-ni.aion  for  the  b     ^in^^est.^ef  the^^^ 

Recreation  and  P^^^^Jf  ^f  i^^'cJnt^llir  tTapprove  a  Sup- 
the  Board  of  Supervisors,  and^the^^on  ^^  ^^  the  Unap- 

plemental  ^P^^P'^^'iJ°"  ^  i9A^  Creation  Bond  FUnd,  to  the 
propriated  Balance  of  ^he  1947  Rec  ^cquiaition.  Corona 

?o  Srcorona^Helght.  re=re,tlon  area. 

(f)  cancellation  of  Archltect^al  2cntract^#3l97,  ^^J^^/^f.^f,,", 
^   ^   to  FY^derick  H.  Reimers  ^^'^,  ^ „?;,  ^f  r  r—   T^-^   Annroved, 

„,.   punlce  reported  that  h.  had  ^jj.^f  ^^^-^feU^d^- 
SUrs  that  his  associate,  ^'^r^^^'^r^rl,   due  to  Illness. 
?rom  the  architectural  firm  of  Re^-^J^^         ,;^  s    Wolff, 
He  said  that,   in  view  °^/^^^^iirT   .  ^^^  cancellation  of  the 
I>e^ty  City  ftorney     h^  ^^^^S'JSng  I^ol,   due  to  a  oer- 
existing  contract  TIo.31"?-/,   ^"^^^^..^^  being  assigned,  and  the 
r/aHarff  S'fdaSurco^acrXHr.  J^denOc  „.  B«i«r, 
as  the  sole  party. 

n<«r^l     seconded  by  Commissioner  Coff- 


Res.  ?b.l862 
Canceling  Grig. 
Cont.to  Reimers  & 
Overtaire-I  ssuance 
of  Identical  Con- 
tract to  P.H.Rei- 
aers. 


««a.S.  «>i.  -^--^'ran^rcM^rrarionTriotTitriroleric. 
r^'i^"  lid  ri t'o^^r^-  ror  the  Balboa  Swl«in«  fool,  ani 
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jiy  py^INBSS  (cont'd) 


Res.  NO.  1862 

(cont'd] 


WHEREAS,  Mr.  Paul  G.  Overmlre  has  retired  from  the  firm  due  to 
Illness)  and 

WHEREAS,  the  City  Attorney  has  recoranendod  that  under  the  cir- 
cumstanoes  and  for  the  best  Interests  of  the  City  it  is  neces- 
sary to  cancel  the  existing  contract j  now,  therefore,  be  it 

RBSOLVSD,  that  this  Commission  does  hereby  cancel  the  original 
architectural  contract  (Controller's  Certification  #3197)  is- 
sued to  Reimers  and  Overmlre,  Architects,  and  directs  that  a 
new  contract  be  entered  into  with  Frederick  H.  Reimers  for 
said  services  upon  the   same  terms  and  conditions j  and,  be  it 

FURTHER  RESOLVED,   that  the  Secretary  and  the  General  Manager 
are  hereby  authorized  to  execute  the  new  architectural  agree- 
ment with  Mr,  Reimers. 


(g)  Request  for  Mid-Week  Play  at  polo  Stadium  Taken  mder  Considfcr- 


Request  for 
Mid-Weok  Play  on 
polo  Field  Referred 
to  Gen.Mgr.  for 
Tnvestigation  & 
tteeoainendation. 


Mr.  Victor  Oraber,  Chairman  of  the  polo  Conmittee,  San  Francis- 
co polo  Association,  was  present  to  ask  that  the  Commission 
consider  the  possibility  of  additional  polo  games  to  be  played 
during  the  middle  of  the  weak. 

i'Ster  considerable  discussion  concerning  the  maintenance  prob- 
lem involved  in  such  additional  mid-week  use  of  the   Polo  Field, 
the  request  was  referred  to  the  General  Manager  for  investiga- 
tion and  recommendation, 

(h)  Additional  Bank  Area,  North  Uke,   Lake  Merced,   Designated  As 
ppen  Fishing  Area  -  fieguoated  by  Associated  Sportsmen. 


Bes.  No.  1863 

Designating  An 
Additional  Area 
on  Shores  of 
Lake  Merced  fm. 
Which  Fishing 
Shall  Be  Permit- 
ted. 


The  Secretary  reported  that  a  letter  had  been  received  from 
Mr.   Jinny  Ptox,  Chairman  of  the  Lake  Merced  Committee,  District 
Council  ff7.  Associated  Sportsmen  of  California,  requesting  the 
addition  of  approximately  three  hundred  feet  (300«)  of  bank 
area  along  the  north  lake.  Lake  Merced,  as  open  fishing  area. 

On  motion  of  Commissioner  Dippel,   seconded  by  Commissioner  Herx, 
the  following  resolution  was  adopted; 

Resolution  Ko.    1863 

WHEREAS,   the  Board  of  Supervisors  of  the  City  and  County  of 
aan^cisco  by  Ordinance  6226  dated  September  5,   1950     amend- 
ed Article  A,  Chapter  VI,   Part  II  of  the  San  Francisco  Munici- 
^1  Code  by  adding  thereto  Sections  49,   50  and  51,   regulating 
fl3hing  in  Lake  Merced  and  restricting  fishing  from  the  oanks 
Sereof,   setting  the  fish  limit  and  prohibiting  the  use  of 
live  fish  as  bait;  and 

WHEREAS,   said  Ordinance  l.'o.  6226  authorized  and  directed  the 
Recreation  and  Park  Commission  to  designate  those  areas  of  the 
shoreline  of  said  lake  from  which  fishing  shall  be  permitted 
and  forbidden J   and 

WHEREAS,   the  Recreation  and  Park  Commission,   in  accordance  with 
S^^dinance  6226  did  on  September  U,   1950  J^^P^^^-^^^  -- 
MO     02  designating  those  areas  on  the   shores  of  Lake  Merced 
??;m  whfcrfishinl  shall  be  permitted  and  forbidden,  now,   there- 
fore,  be  it 

RESOLVED,   th.t  this  commission,   for  the  better  ^^'^^^f  Ji^^^J^^"" 
i^yLnt  or  San  Franciscans,   does  hereby  designate  the  follow- 
inradditional  area  of  Lake  Merced  shoreline  from  which  fish- 
ing shall  be  permitted,  to  wit: 

Approximately  300  feet  of  bank  area  of  the  north 
lake,   from  the  existing  boat  docks  westward  to 
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;'3&V— , 


.■-V''*:'-;i-~rrr'' 


-'.-<:'■■--  -i'f  iTrjwrBJWlwiftWtfei^jr 


72 


^  gtiaiME33  (continued) 
Has.  N0.I8&3 


the  point  of  land  to  \rtiich  the  present  fishing 
flofts  are  attached, 


AND     BK  IT  FURTHER  RESOLVED,   that  the  Secretary  is  hereby  in- 
structed to  have  published  in  a  daily  neuspa.oer  of  general 
circulation  in  the  City  and  County  of  San  ft-a^-icisco  for  two 
days  of  the  calendar  week  an  exact  copy  of  this  resolution, 
adopted  by  the  Recreation  and  park  Commission  at  its  regular 
meeting  held  Thursday,  April  U,  1955. 


(i)  Reouests  for  Leaves  of  Absence  »  Commissioners 

Baauests  for  The  Secretary  was  directed  to  forward  to  the  Mayor  and  the 

Leaves  ofAbsence       Board  of  Supervisors  the  following  requests  for  leaves  of 
■'      "^  absence  for  the  following  Commissioners: 

Dr.   Francis  J.  Hen       April  20  to  May  1,   1955 
Fred  D.   Parr  (April  U-15,   1955  and 

(April  19-26,   1955. 


■;;." 


aP7ouri-md;t 


There  being  no  furt) ir  business  to  come  before  the  Commission, 
Chairman  Parr  declared  the  meeting  adjourned  at  12 {05  P.M. 


K>i 


Respectfully  submitted, 


kk^^ 


i/j.y^^'y'^'^^r 


William  Simons,  Acting  Secretary 
Recreation  and  Park  Commission. 
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■?^'\J*.''>W?TNT'^.-»??BM?»*J'."rfty 


n 


Im4  tow  •etodttlad  for 


IMS. 


*?;^7»in.r-;JS*i3 


RoE^ 


f^^XoiiiaC  Coa»i»«i«»«'« 


vftr«  pr*«nti 


A. 


_  *  Bwiy  J.  01w«l 
Br.  ftwici*  J.  *» 

SWTD 


ippro 


fal  of 


.  ».i.>iaDS     th»  Kinut»t  of  th«  99th 


i& 


(•) 


S»c  Str^t,  P.q«»«tin«  f'**'*!^!;^ «  vlth  the  oonttrwo- 

poraUoD  to  r«»tor«  •Bf  propmri^ 
Sr  thi«  ln»t«lUUoo. 

^1  M.fiA««r     Mid  OB  ■otion  of 

Coiiid»«loi««*  H«r«,  •^^"l''  ^ 
inf  r»»oltttioo  ¥*8  a<Jopt«dt 


jeraiMion  Granted 
to  W.C.Talt  Corp'n 
to  rnjrull  Oiy 
yire  Inctoorftge 
tnponxilj  in 
l^^iagtoo  ft. 


alution 


(b) 


,     .^  A^m  «»ro^  "wl  ^'•"^  pwrnlMl* 
S*?il^    C.  Mt  corporation  ^^J^S  HuSinfton  IVk.  m  oon. 

n^ctlon  with  tho  °f  •^^'IJ^orstraota. 

comor  of  3*cra»«to  mm!  Taylor  5  ^    ^^^^ 

^XHE),  that  (1)  50  tSTriirort^foH^^^J^^ 

Si22tIon  of  t^^--^,;"S5;i;  TUi'^o^  of  t.n  (lO)^th. 
Uoo  te  removed  fro©  «»a  p«r»  w 
froa  date. 

tv     a  ya  ooffjMtinda t loB 
^^  1  w..^Mr     and  on  motion  of 


t^ea^  W0.I86S 

Req.to  Construct 
Candlestick  Pt. 
Sevier  Tunnel  Ttupu 
Bay  View  Park 
9ved_j 


j^-  h«r«br  aoprove  and  author- 
j^^.  that  thl.  =,«-tuc°Sorr.  tS^rcStJSft  .  pcrU».  of 
TS^th.  W^'r"',?^  £«i  1SS.I  through  Bi^  view  Par^  l« 

-  j5Si:-us  rifcar. -P^--  z'^^J^'^^rl''^ 

^JfSTof  ti»e  park. 
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.J-- 


i^iiiyiiaimU 


TpS^JSTu^  jlfui^al  r^t  on  Sharp  P«rU  Golf  Cour-  propr, 
tJV  ad3*oeftt  to  Stat*  Highway. 

on  rooo-^dation  of  tha  ^r^'cSST^i-^'lTppri^Thalol. 
CoHilMloMr  Starn,  aacondad  Ijjr  Co««dsaionar  imff- 
lowiac  reaolutloo  %»a  adoptadj 


?, 


jfermission  Oraiited 

Korth  Coaat  County 

\later  District  to 

mBtall  12-  Water 

Hain  for  Approx. 

325  Lin.yt*  on 
1^^^  pr^flolf  Crge, 


a««LVED.  that  thi.  c=-i"i»  r  ■.f.rcf  ss;'?^*  "'^^ 

l«  the  iorth  Oct  Countir  W»t.r  »'^=*'„f^SSUttly  325 
bUII  »  12-lBeh  water  ""in/"'  L-rtTiroBerty.  a(J]«">»nt  to 

^T^  SrriS^tr..r„11ijric:  ».  t..  0,n,raX  M».- 
ger« 


(b) 


SmUai  -  to  ^  ac^cnowledgad  J^^^-^,,-^,^-^,^':!  Dis- 
iSlfri.  A.  Boyd  P»»cci«»lli»  ?!^^?9  ^d  Teachers,  30A0.23rd 

r4:i;."titssiV-Te^?-rTo";urco^»t.on ... .- 

Drive,   Piodaont,  California ;  and  w.O.W.Bldg., 

(2^  Visltacion  valley  IiBproveaent  Aaaociatlon,  ^^:> 

17  Hay^^^/^^^^ru^^'^BuriSfs'coisultant,   4675  Mission  St., 
ProD  Mr.  Edward  ^'^*''*^»^fi"„"_^al  of  an  off-sale  general 
ruqueatlng  the  C««i»fi|-';^^P^°;^°\„  ^^alf  of  his  clients 
liquor  license  ^^^f^^.?!  !Slction  -  unanimously  approved). 

oWecUon.  " -^^'^^^sCt lUt.  Highway  Bnglner 

faSui  w^rS^'a'rrr^'c-.-"  «tU..ct.on  or 

the  Conmission.  ^^roT-^    nanartawit  of  City  plan- 

^or.  Joseph  Mignola.   jr.,  Secre^^ry,  I^^       ^,,  ,,1^  a 

ning,  advising  ^^f  ,f/^J^J^'^'lSS  2rkin  Street.  Wednesday, 
special  "««<^^/i,^^Vf^'tto  purpose  of  nieeting  with  rep- 
1^  4,   1955  at  3:00  P-^^^°^^r!e^oposed  anendn«nt  to 
reaentatives  of  thi/^^^^.^  Golder  Gate  Park  and  the  Pan- 
SfdleTD^pS^iiert  rhTLVesented  ^  the  General  Manager 
arid  Commissioner  Herz).   ^  ^  ^  , 

Milillii-TnBi  ^i^iT^I  niifi^''^'^ 

(a)     g^^;n  o?  5Sissi.ner  Dipi^L   seconded  l^  Co»nissionar 
Srz     the  following  resolution  was  adopted: 


(c) 


(d) 


(o) 


(f) 


Rea.  yo.lSb? 

Sxtension  of 
Tiae . 


al  Manager,   approves  the  roiAowi.n« 


rn>rJY.V.^TQK  OF  TTaflWIITi  ]'"''""'',^t  ,  „  -f  ^^"a^.;  divs^LJuu 
T^  Oscer  Pt^sco  4  5io*J'^,^f!"'i^^ical  contractor  recaiy- 
j^ine  3,1955,becau*  KLfi«^whiSh^S^«n  ordered;   info"^" 

^eefslyFor°|n«^^^^^^  IT 

^cruSinrfd.rfraSiSs  ^ L'tJuctiona  for  ca«nting  in  exist- 

ing  hay  chut^  holea.  ^^^^^ 


jjiSi 


""''•^"''''"I'aiiaijijiiiiiibiiftwiiPfir-'-'M.i 


^>:  ,■,.■.^■1 


^J^^^^^gg^Wf^^ggUjgj^JJJ^ 


i?^;gi^-^ 


.'♦■VrWiA*!**  mim~. 


m£ 


I     tiU^li^' 


,4odification8 

ofContracti. 


(Coat'd) 

(b)     H^d^f^catlopa  of  Ccntraota 

on  motion  of  Commiesioner  Her*,   .econdod  by  Commissioner  Dippel. 
the  following  resolution  was  adopted: 

a^  EUREKA  VAT.  P/R  A  yLDH3B,>Cont.#l'?ft,y-«^t^f .#3207  -  MQ^Jf.^k 

electrical  system,  to  comply  with  City  Fire  ^^^^^^ 

Code ,     aa  increase  of ' 

^^  |>^AS^ugaii  CoSstySgln  Co.,I«c.,instailation 
S  emergency  lighting  circuit     to  comply  with 
City  Plre  Code,  ag  increase  of 

^^^  WRaP^P?rsco'&  sg'ns  -  Misc^"li4re..is  work 
items  developed  in  alteration  of  projecii, 
i^Tecti^  ^dits  and  additions,  an  increase  of    ^31.32 

/M   oATom  qTAMA  pnc^nrR■qTnK>Co»^ffafe^f'-ertif,f?^-n»dif.4'2 
^"^^  ?^  cSl?  PrScr&  S^ns  '   for  construction  oi   ap> 

^oxJ^^S^lO-^  lineal  feet  of  wall  and  curbi>^.^^^^^^^^^ 
an  increase  of 


Bb^.  no.  1869 

Orders  for 
Service  or 
Work 


(c)   ;>rr^ftrafor  3^r'^r\r.e  or  Work 

T\^^T^^     iMconded  by  Commissioner  Herz, 
On  motion  of  Coimnissioner  Dippel,   se con ae a  oy 

the  following  resolution  was  adopted, 
peaolution  ^o,    1869 

^runUrrap^rrSfoil^'X'ror  service  or  Wor.. 
newly  constructed  eleven  guest  cabins,  etc..   .    .     ^^ 


\-i^ 


W^7?H!SP  ^"siKESS 


Rsa.  Ko.1870 

Jfcaror,Bd,3upv.4 
Control 'r  to  be 
lotfd.  Hayes  Val. 
Site  to  be  Blk. 
819,Includ,Lts. 
17-20. 


ca)   r r  n-r--  P— ^  -  ^^"    '  ^^"^"  V"^P---^^-  ?-^^ 

^t"r\rcfufrrnTa1?vl^ion"of"^^^^^^^^^    Tiitrct'^n- 
Crt^St  ^ofcrtJ^Pn^  -  -^Ta^r^^^rii^o^^^; 

that  <^--^/^,^°"  :L%rr^rts    pre^nt  locluon  of  the  Hayes 
of  Hayes  and  Buchanan  Street s^pre sen  freeway  plans. 

Valley  Recreation  Center)  «>fl^"°\^°"^the  detailed  location 
ie  recommended  that  the  C^^f  "i^"  ^^^^^^^^^IS?'  Lots  22  and 
of  the  Hayes  Valley  R^<^'«f  ^^^/.^^N^n^i^to ^r  nclusivejand 

rtVht;  ^S:rS'-^^-o"t  ;    fteniion  of  ihe  Mayor,   the 
Bo^rd  of  Supervisors  and  the  Controller. 

I    -^««aT.  Heri     seconded  by  Commissioner  Dippel, 
on  motion  of  Commissioner  Hers,   »econa«       / 
the  following  resolution  was  adopted, 

Rftwolutior.  po.   1870 

WHEREAS,   the  0«™-\»":f '^^i JJ^frr^^rortlcnTc/Sr'" 
of  the  RecrMtlon  >nd  park  ^-^f^^l  ™Jtte„  .tateMots  from 


r***"' 


.r'r-'aa! 


>  i"^    r'.''*-«.'NeC', 


■**'*afMi([^stejk* 


.-jBiTyig'^'-"" 


a;>;^:tr*jf^^i^^^^M^:!C 


'j-f'i'i  '-..;■'■'■  -:■.■  r-"^".  *;■  u-yr*'^ '<■;.*■  •'• 


R.8.  HO.1870 


of  City  Planning,  and  the  Dopart»ent  of  Public  Works  that  free- 
^y  plLa  no  lo^r  constitute  a  restriction  on  the  ua.  of 
^oi^r^  at  the^utheast  corner  of  Haye.  and  Buchanan  Streets 
fo?  the  purpose  of  constructing  a  public  ^«"'t^^'^'^  •"^•» "  . 
aulhoriaed^  the  voters  under  the  m?  Recreation  Bond  PUndj 


ano 


WHEREAS,  the  Recreation  and  Park  Connission  Jsr^  J J«  •^^^^"  _ 
t^d  Resolution  No.  1835  approved  the  J<^<?'^"^Ji°"  °^  fiTlL 
at  Se  southeast  comer  of  Hays  and  B"'^^'^*"  3^*"!*j!'  ?J^^ 
Jo.819.  for  the  construction  of  the  Hayes  Valley  Recreation 

Center}  and 

WHEREAS    an  appropriation  for  acquisition  of  land  for  the  Hayes 
5S?n«f^«eation  Center  has  been  made  by  the  Board  of  Supervis- 
Si  in  Sn^  STlSo,CX>0.00  ((File  No.ll258,  Ordinance  No. 
8328  (series  of  1939));  and 

uMiTTWAq     the  site  conteraplated  and  described  in  the  cowaunica- 
^^.ta  Se  S^     the  Board  of  Supervisors,  and  the  Control- 
ler   requestinrS^  ^rS^iation  of  $100,000.00  for  land  ac- 
qui'siUon,   indicated  So  purchase  of  Lots  22  and  2b  to  36, 
inclusive,  in  Block  806,  now,   therefore,  be  it 

OTonTWD     that  the  myor,   the  Board  of  Supervisors  and  the 
SiaS^tlo  tL  p«Unt  Hsy«.  VUejr  Recr.«tlon  C.nl.r. 


Request  of 
S.P.Polo  Aes'n 
for  Mid-week  Play 
at  G.G.Park  Polo 
^cadium  -  penied 


its  proper  maintenance, 

on  reconunendation  of  the  General  Manager,  and  on  motion  of  Co»- 
Ssrioner  Herz,   seconded  by  Cajf^ioner  Stern,  the  request 
the  San  Francisco  I^lo  Association  was  denied. 


No. 1871 


Coiomission  Accepts 
4  il^jproves  Navy's 
Deacription  of 
Access  Road  Across 
Lincoln  Pnrk   (El 
Ceunino  del  Mar  to 
Fbrt  Miley^ . 


<c)  ...>^  ^^^^^^T^^=£^Ij^^ 


r,e  General  Manager  recalled  that  the  C-mission     by  Us  Resolu- 

tion  ro.   1723,  --^iV,^S^!^rtn^;t  of  the  Nav?'to  construct 
granting  of  a  permit  to  the  ^epartmen  ^^^^ecting  El 

an  access  road  °"  %P°f  Jf  °^  ^eprS seated  a  «tes  and  bounds 
Camino  del  Mar  and  Fort  Mliey.     Me  P*  ,  .      ^^  Department 

description  of  this  access  road  as  submitted  oy  x.      u  p^ 
of  the  Navy  and  recommended  approval. 

.      ,     ^«  n4rv»v»i     neconded  by  Commissioner  Herz, 
On  motion  of  Commissioner  Dippel,   seconoea     y 

the  following  resolution  was  adopted, 
pe99lution  ^O'   1871 

December  9,   1954,  aia  "PP*^"*       ^^^a+wictlon  of  an  access  road 
Fort  Mi ley;   and 

the  roadway,  now,   thoroforo,   bo  it 

BESOLVED.   that  the  «te3  and  bound,  description  »t.itt.d  by 
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xan,  »■■ 


zimpfmss^j?. 


At**:!.*^*-  Av-<v.«*J»AiP^a 


'^^^^^^^^mm^'m^^m 


■jWtr'W'? 


■.J.''*V*'»N'>***/'  '■ 


JItirailSBBP  »"^^^'^  ESS  (continued) 


ftes.  K0.1871 
(continued) 


Uie  Departmant  of  the  Navy  under  date  of  April  19,  1955  and 
Bet  forth  below,   be  accepted  by  this  Commlasion,  and  that  the 
permit  alto  include  the  right  to  install,   mnintain,  operate 
and  repair  the   street  lighting  system  to  serve  said  roadway, 

■A  strip  of  land  45  feet  wide   situate  in  the  City  and  County 
of  Sun  Francisco,  California,  extending  from  El  Camlno  D«l 
Mar  easterly  to  the  west  boundary  of  United  States  Military 
Reservation  Fbrt  Miley,   said  strip  of  land  lying  22.5  feet  on 
each  side  of  the  following  described  center  line: 

•mft  A  POIMT  ny  REFERENCE  commence  at  a  point  in  the  center  line 
ff  El  CaJdno^Del  Sir  designated  as  Engineer's  Station  11^74.33 
thence  t 

»a)  South  38033 '03"  East,   83.05  feet  to  an  angle  point  in  the 
westerly  boundary  of  aforesaid  Fort  Miley,   said  angle  point 
being  marked  by  an  existing  granite  monument;   thence 

••(ii)South  03°23'  East,   along  the  westerly  b°^^*^y  °^J°^^ 
Miley     402.C3  feet  to  a  point  therein,   the  actual  £2|LI  2£  ^^ 
^JGILTiyp  of  the  center  line  about  to  bo  described,  from  said 

.^(?.rr!r4Sf^56-"S:st,  23.76  feet  to  a  point  of  curve- 
^ature,  thence^  circumference  of  a  circle,   the  radius  point  of 
which  boars  South  20"03'04''  Vtoat,   100  feet  from  the  point  of 
cur^atu^e,   through  a  central  angle  of  ^°V   an  arc  distance 
of  83  80  feet,   (from  tho  point  of  curvature  the  long  chord 
tears'south  86°02.34-  Vfeal,  81.37  feet)   to  a  point  of  tangency; 

/*'°"(3)  South  62°02'04»  West,   84.06  feet  to  a  point  of  curve- 
^ture;   th^co^^  circumference  of  a  circle,   the  radius  point  of 
vrtiich  bears  North  27057«56-  West,  60  feet  from  the  point  of 
^vatSe,   through  a  centre.l  angle  of  85°U'30-,  -J^rc  dis- 
tance of  89.79  flet,   (from  the  point  of  curvature  the  long 
ToTa  ^ars  North  75°05'a«  West,   81.64  feet)  to  a  point  of 

/"^5rNortrr20l3'26«  West,   54.62  feet  to  a  point  of  curva- 
ture}   thence 

«         (6^   on  the  circumference  of  a  circle,   the  radius  poi"*  °f 
whlcrlSs  south  57046.34-  west     ^0  feet  from  the  po^nt  of 
curvature,  through  a  central  angle  of  53051' 15",  ^^^/^^  °" 
t^ce  of  75.19  foot  (from  tho  point  of  curvature  the  long 
Z?6  ^ors  North  59*09'03.5-  West,  72.46  feet)  to  a  point  of 

.'^\Wl^oTZoo,^a^  west,  39.72  feet  to  a  point  of  te^i- 
nus  in  the  center  lino  of  El  Camino  Del  Mar. 

•T^e  easterly  terminus  of  said  strip  of  land  being  a  portion  of 
Sc  ^storlj  boundary  of  tho  aforesaid  Fort  Miley     and  the 

and  made  a  part  of  this  description, 
-containing  in  said  strip  of  land  0.466  acres,  more  or  less." 


The  So^cretary  noxt  presented  the  fontnl  contract  with  the 

,  ^     T       P1..K  r^-r  nie  of  Kozor  stadium  on  Sunday,  May  ^^, 
Caledonian  Club  for  use  ol   Kozor.  a^^  ^^^  ^^^^_ 

iQ«;«;     K->tweon  the  hours  of  9:00  A.I..   ar^a   ' -^^         !*.      n„ 

roqueste  :  inu  appr"ved  bj    the  uoramssiyi 
lo.   1794,  meeting  of  Pabruor/  10. 
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^X^.  l^i^7^I^KtVW^itlag*5'»*!fW^'■ 


imiraHfic  ru3ine3s 


pt»roflil  Contract 
Appvd.  with 
Caledonian  Club 
for  Us9  of  Ketar 
Stadium  on  Sun., 
115  29.  1955 


HIM  BU9IKE3S 


On  recoraraendatlon  of  the  General  Manager,  and  on  motion  of 
Coi«nl»«ioner  Here,   seconded  by  Commiesionor  3tern,   the  follow- 
ing resolution  was  adopted: 

p«.^nIVtion  No.   1872 

RESOLVED,  thot  this  Commission  hereby  approves  the  formal 
contract  with  the  Caledonian  Club  for  use  of  Kesar  Stadium  en 
Sunday,  May  29,  1955  between  9t00  A.M.  *nd  7:00  P.M.  for  its 
Annual  Gathering  and  Gomes,  with  payment  to  the  Commission 
of  ten  (lost)  por  cent  of  the  gross  receipts  for  admissions  and 
a  minimum  guaranty  of  $100.00,  together  with  Public  Liability 
insurance  for  t.l00,000/$300,000  and  Property  Damage  insurance 
in  the  amount  of  $10,000.00,  to  be  furnished  the  Comission 
at  least  five  (5)  days  prior  to  the  Annual  Gathering  and  Games. 


(a)  New  Lease  with  St. Francis  Yacht  Club  Approved  for  10-year 
'  period  -  Same  J**^"^  ^^  Pr^^'^-^^^^^  "'''  ^^^-'^°-^^* ■ 


^s.N0.1873 

Coiamission  Approves 
Renewal  of  Lease  to 
St. Francis  Yacht 
Club  for  10  Yr.per. 
(Jan.  1,1956  thru 
D«c.31.19b5). 


Mr.   James  Michael  was  present  to  request  a  renewal  o^ ^^e 
Coi;mi^on.8  lease  with  the  St.F^ancis  Yacht  Club,  under  the 
same  terms  and  conditions,  for  a  ten  (10)  J^^^f  ^^e^.^^^"" 
ning  January  1,   1956  or.d  terminating  December  31,   19b5. 

on  recommendation  of  the  General  Manager,  and  on  motion  of 
SmMssionor  Herz,   seconded  by  Commissioner  Dippel,   the  fol- 
lowing  resolution  was  adopted: 

Resolution  No. 1873 
RESOLVED,   that  this  Commission  hereby  approves  the  renewal  of 

iiS  tSe  Recreation  and  Park  Commission,   in  accordance  with 
Ordinance  Ko.3686,  Bill  No. 3833 |  and,  be  it 

tion  and  park  Coianission. 


Commission  Appvs. 
Agreement  with 
The  rati.  Boxing 
Club  of  S.F.for 
Use  of  Kez-^J  Stad. 
on  Eve.  of  5/1^/55 
for  Benefit  Boxing 
Match:  Marciano  v. 
Cocke  11 


K -s  KErSffSrs  ESS 

business  as  Itie  rational  B°^^"f^i""     .      -taced  in  Kezar  Stadi- 

a  world's  heavyweight  boxing  match  to  be   staged  in  K^  ^^ 

urn  on  the  evening  °f^May  16,  1955,  witn  a  gu     ,  ^^^^ 

1  ''^fd'S^  ^f  th?g?oi     r  coTptf  trfach  (1)   t^Columbia 
^k'B^ys'llub  -?(i;  ?ho  5ain?s  and  Sinners'   Milk  FW.d. 

on  motion  of  Commissioner  Dippel,   seconded  by  Commissioner  Her., 
the  following  resolution  was  adopted: 

poanlllt.ion    t:0.     1874 

HESOIVED,   that  thi,  =0^"^-     h.^ng  o^n,iaered  th^«|^^^^^^^ 
with  fta  f,atlor.ai  Boxing  Club  f  »"  "T!""'     .oeky  Marciano 
of  a  world's  heavyweight  l^f  ^f,,""*^,^^'"!?^''?^,  on  the 
.na  D.n  0-Hell     at  Kezar  5  a^u..Oold-^»^^^ 

Th^  IZLT^i  t^^llli  3  "th'erinL  ana  Sinne„.  Mil. 

Jlind, 
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ru 


jgpyauSaa  (continued) 


*  n     ^     r,*     rnK-qTRlKTION  OF  EAST  STOVE  HOUSE  (GREENHOUSE) 
(c)  Award  of  Contract j   CONSTOULTION  "J/^^^j^  -  «TTArtJ  -  il5.1fe2. 

-me  secretary  raad  the  following  sealed  bid  P[f  o-^J.  ^^^'^ 
The  3ecrex.»ry  *^»"       .^^n  IQ    1Q55  for  the  above  work: 
were  opened  Tueaday,  April  19,   1V53  lor  vi» 


Contract  for 
Construction 
of  E. Stove  House 
at  Conservatory 
Awarded  to 
HOWARD  B.NILSON 
f.j  f^^^.l62.0Q_ 


.B.Ti  1?  y.c  UJJ 


HOWARD  B.NILSOi;  - 
2530-18th  St., S. P.  10 


21^ 


idersi 


_  _    :i  CONSTRUC.CO 
iiT.McINTOSH  &  SON 
ANTONE  BTERSEN  &  SONS 
GENE  CARHa^lER 
OSCAR  FRESCO  &  SOiS 
ROffiRT  L.  WiLSOt' 
H.E.RAHLMAKN  CO. 
C.J.COLLINS  CO. 


i, 897. 00 


16,775.00 

16,986.00 

17,232.00 

17,457.69 

17,777.00 

18,U0.00 

19,091.00 

19,164.00 


710 
882 

1,026 
300 
800 
760 

1,039 
842 


309 
309 
340 
150 
300 
330 
320 
329 


230 
225 
266 
600 
165 
230 
212 
251 

Stem, 


-»  ..tie.  of  Co«ni.sloner  Her.,  seconded  by  Cc«ii..ioner 
«be  follewlng  resolutien  ¥as  ad«»ted» 

gayolution  ^{9.   1875 

RESOLVED,   that  thi.  C"-^"!-.  »  ""^'J^^^^^^ftrTlUn""' 
al  M«»ger,  doe»  hereby  ««''^J!»  iT^l^uZ.loli^r,  Oet. 

of  E..t  Stove  H''»"„*?r?»'^f^rUtS°2"n«rSi  Jr»oiKO,  he 
tnrY.   to  H0W4RDB.l'IL3«,^530.18th  Avenue,  S^  _^_^  ^^  ^^^ 

'"'"^'o?  Jri^Tliurthr^  or  »5t5.oo  for  t«  wo^ 

^irifd  ^ifHr^lo^t.  or  .  total  .-.rd  1»  the  a^t  of 
|15,l62.00j  and,  be  it 

WRTIffiR  RESOLVED,   that  the  Gene "^/^-^^^^ 
are  eapowered  to  execute  this  co^^^raci  on  oeua 
tion  and  Park  Comaission;  and,  be  it 

^.    ^  ^K.  oa-ratary  Shall  file  notice  of  ap- 

JTorif  fhe^fK^fal  aTvenrstrorlJ-  official  newspaper 
of  the  City  and  County  of  San  Pfanclsco. 


(d)  Award  of  Contract,   SUBDRAI.  CONNECTIOi:  AT  ST^^S  PUYGROUND 

N«Tt     the  Secretary  road  the  following  sole  sealed  bid  proposal 
Next,   tne  3ecr«i-axjr  *  .^.o    iq     iqss  for  the  above  work, 

which  was     opened  Tuesday,  April  19,  W55  lor  ww 

C.   S.  GONZALES  &  CO,   -  .  -*»        * 

P.O.Box  213 
Concord,  California 

on  motion  of  Con«dssioner  Herz,   seconded  by  Commissioner  Stem, 
the  following  resolution  was  adopted: 


Re3>  K0.1876 

Contracted  for 
Construe ,  Subdrain 
Connection,   St, 
Mary's  P/G  Awarded 
to  C.S.GONZALES  & 
CO.,  Concord, Calif,, 
^^.527.83 . 


pa  solution  1^0.   1876 

r^^^^.rtf;i:«=r»«irL,:^r„rrti^^^^^ 

ai  Manager,    j^^a     ^^     '„♦   <3t  Marv'a  Playjrround  to  C.S.GCWZALBS 
of  Subdrain  Connection  at  St.Mary  s  *^^*yaf^"**t  ^w-   lay^at 

P  cl       P  0  BOX  213,  Concord,  California,  he  being  the  lowest 
Je^Ur;Sd  responsible  bidder  therefor  in  the  amount  of 
!i«, 527.83 1  and,   be  it 

^T^oSTo'erte^ihrc-irr/he-h^:?^^^^^^ 

tion  and  Park  Coramissionj  P-nd,  be  it 

of  the  City  and  County  of  San  ft-ancisco. 
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tmiWKP^ 
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'SJJJSSS  (continued) 


Supp.Approp. 
Ploquested  for 
Beplftcement 
of  3  Motor 
Starters  at 
Jan  Andrews 
pmq)  Station- 

^?9.00- 


I^H^^^ticn  M?-  ^^'^'^ 


HBSOLV^),  that  thij  Co-^.-i-^Z-.^r^^pir^^^^^^^     , 
proper  conduct  of  the  R•«'•?i^2^!^S  ofSupervlsors  and  the  Con- 
LrTty  request  the  Mayor,  the  Board  of  9upe     ^^  ^^^  ^^^^^ 

troller,  to  approve  a  Suppl«^^jl  *PP^^;;^i^„,  ^^  ^^^  ^^^^^ 
of  ^390.00  fro.  var^ou^Equip^^^^^^^  i„ 

of  Appropriation  412.400^^04  IBqP^^^  ^^^  ^^  ^^^^^   of 

the  amount  of  ^90.00,  ^9.P*^xZi «-««>,< nation   motor  starters 
rS.n,r.l  Eloctrlc  CR7008E1010A3  eo«blnaUon   mo__^^_^„  ,„^„. 

for  50  h.p.  UO  V.  relays,  '*''*^  "!:«  ?39O.0O.  «hlch  are 

rL?4  "^"  rSerirtrSj^-'-a-  ^or  U..t,Hea. 
and  power. 


.„  sasiss'issssssr 


Q»j,  ^o.l878 

3upp.Approp, 
Roq.  to  Complete 
Lept. Needs  for 
B&l. Fiscal  Year 
i(^^y^-i<^^^  >:>,9.000. 


.     X       -  nir,nal     seconded  by  Commissioner  Her«, 
on  motion  of  Commissioner  DiPP«l» J^°°^°^ 
the  following  resolution  was  adopted, 


R-B7^'f  1""  r°'  ^^"^ 


unappropriated  Revenue  - 
compensation  Reserve  - 
Temporary  Wages  -  Camp  Matnar 

to  the  following  appropriations: 


ftb.bOO.OO 
1,400.00 
1,000.00 

19,000.00 


.,       ^+^  AReoair  -  General  Division 
^pS:ra  rufrfcrr-Yneral  Division  - 
Siertime  -  General  Division  - 
Jy^od  and  Forage  -  Z^o  Division  . 

Temporary  Sr.laries  -  Camp  Mather 
overtime  -  Carq?  Mather  - 


ft2, 200.00 

1,700.00 

1,400.00 

2,700.00 

500.00 


1 


(g) 


General  Manager' 3 
Report  on  Pony 
Rides  at  Children's 
garters,  G.G.Park 
and  Fleishhacker 
Playfield  -  Deleted 
from  Department's 
i(^^^-ici^b  pudget 


Oeneral  H,na.or  Hoport.  on  Pony  Hiae;^;t^C^U.renM^^»^, 

r..^^^r^  fWite   f-"'^  fir  riQi^^^^^^^*^^^   f^^t 

»«  j»  iw  i«  T     IQSS     the  pony 

rt^  General  Manager  reported  ^^hat^  «»  0^^^^^^;^    ^^a'pieish- 
jTdes  at  Children's  P^^^g^.f "^;.?!ied    SeM^or  having  deleted 
'haSer  Pl-y^^-^J/^^V^p^rCoSss  -'s  -955-1956  Budget  Re- 
from  the  Recreation  and  1^^^°"^,^  g^^^^ed  that  the  Mayor  had 
quest  funds  for  this  JP^^^^f,' ,f "economy,   in  view  of  the  fact 

pony  rides  on  a  concession  basis. 

,   ..         thfi  Mftvor  had  also  suggested 

At  the  time  of  the  budget  'ijlf^^;3i^^^  ^^^t  the  Civil  Serv- 

t^.t  the  Recreation  --^,fr^//i:f3??Stron  of  the  two  hostler 
Toe  commission  to  consider  reclaasifl  ^^^^^  ^^^^  ^  ^  , 

positions  involved  i"  t^/^.PjV,  th;  affected  personr.el  be 
rtin::a^^on^in'-ther  Classification. 
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■t. 


ju  »ya;nt3a  (oontlnutd) 

fffUPmmrn  r»"  ^^•'^  (continued) 


Hoting  that  h*  had  received  ^f  J"* ^^^.f  J^tJ^Jaitotyt^ny 
ISci-tion  and  P^i^^'SSr.inc^^ublTSuy'Sid  appeared  con^— 
ride,  conoesilon.  "J  ^J  JtcrivSd  tentative  proposal.  f^oB 
ing  the  pony  rides,  he  had  ';«<^«^^      ^^,  ooncea.lon,  the 

ii5,ral  ^r.on.  i^^^^^.^/^ v!t  t^  ^creation  and  Park  Conual^ 
Otnerel  Manager  '«°^^^t,taUon  of  piopo.al.  for  the  opera- 

•ion  (1)  authcil'-e  the  ^«^i^!;;°^„ioS  ba.l..  and  (2    reque.t 

Uon  of' the  pony  ''i'^V^^.^^^to  consJSer  recla..lflcatlon  of 

the  Civil  Service  Commission  to  consi 

the  two  (2)  hostler  positions. 

«•  ♦Wo  a*n  irranclsco  Labor  Coun- 

vr     George  W.   Johns,  Secretary  of  ^he  aan  rr  prancleco 

^1,  ArKlUo«.  »^»^r"ii'5irCoi^cir  ^d  Johrp.McLoughllr, 
^flilidlng  and  Construction  Trade-^oun  11,^^^  ^^^^  ^'Sf*' 
Business  Agert,  Park,  ^i^^tjirthe  pony  rides.     In  this 
To  ask  the  Commission  to  «*i^^*^"  utter  from  the  San  Rrancls- 
connection,  Mr.  Johns  P^^^^^'^Jf^.^.l^rof  the  pony  rides,  oppos- 
CO  Labor  Council  ^'^^i^.^^^^.ea    and  asking  that  the  Conmls- 
Ing  the  private  co^^^f^^.i^os'of  a  more  economical  operation 
,lon  -e^lore  the  P°"f  ^ii^J'^Jt  ,acrSlclng  the  ?!«*•«'•  ^^ 
of  the  children's  rides,  ^^^'^^^^'  _o  ^^^  and  girls  receive 
ISeds  of  thousands  of  SanFranci.co^^^^^^  ^^ 

from  thsm,-*    Mr.   Johns,   in  ^PPor       ^       ^  ^^^^r  and  bowl- 
Suncil,  compared  the  pony  ri^s  to  tn  ^^^  ^^  ^^^ 

ing  greins  in  Golden  G«te  P«-k»  P^^Jti^^^^^^,    y.t  »alntained 
sfon  derived  no  revenue  from  the^  T.^^^^  concern  that  a  con- 
then  for  P^hUc  use .     Mr.  M«il^    ^^^  ^„,y,  and  ^Aed  the 
cesslonalre  would  ^P^'^^te  solely       ^^^^^^^  ^^^^^        ^^  allow 

rt^rinuaVorrtheVrn;;  ?idee  as  a  city  operation. 

Xn  response  to  the  protests     C^a^rman  oaiaf^e---\:r^ 
Se^^sslon  had  concurred  with  the  o^  g^^^^^^  , 

indations  of  the  G^^^^i^tfd  Ihe  G«"«"^  Manager  for  hi. 
♦Ka  T>ftnv  rides,  and  conplimen^«o  w»«  presentation  of 

tbe  budget.     Chalr«n  O'll'J^lJ.J^^^co—nd.tlon.  of  th. 
take  tlM  to  "■>•""  **'^  !V°     !f  CoBmleeloner  Here,   »«m'ied 
^ner.1  Menage;^  -^c.  ^Uon^of^^-^'.  ^„.,,„,a  to  the  next 


of 


"■itnceled 


^>»<np  of  MAY   1^  V*- —  ^^       ^^  ^ 

TrT-llUi^orra  repre-tatton  «t  irM^ajVlf^ 

for  May  12,  1955  i" 
be  called,  if  required. 


I 


I 


ip^^yRKMEUT 


_«.  Kafrtre  the  Commission, 


Respectfully  submitted. 


William  Simons, 
Actig  Commission  Secretary 


Jl#&£?!?ajS^^^_ 
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San  |k>mnol«oo,  C&lifornia 
Mty  18,  1955 


uiiisxfia 


caSd  to  ord«r  tt  lltOO  A.M..  Wtdnesday.  »y  18,  1955  In  the 
Ccnmittlon  MMtinc  Room,  McUren  Lodgo,  Vic*  Preeldont  Parr 
protlding* 

The  following  Comndiiionors  were  pwsonti 

Mr.  nr»d  D.  Pmt,  Vice  Preiidtnt 
Mr,  WllllM  M.  Cofftaan 
Mra.  Honry  J.  Dippel 
Dr.  Prancis  J.  Hera 


lt»i.M0.1879 

SMking  a  |2i 
ftllion  Loan  fa. 
State  Flinda  for 
Il^>n,  of  S.P.'a 
teall  Boats  Harbpr 
cc  Matching  Fluid 
Basis  k  Repaynant 
by  S.F.  to  State 
B>  mde  Within 
50"ye^r  period 


(1)  Chairman  Parr  reported  that  there  had  been  •«»•  vety  ^««nj 

development*  in  the  plana  for  the  Improvement  of  San  l^°i«c«'» 
Small  Boata  Harbor,  telling  the  Commiaaionera  that  on  Thuraday, 
mS  12.  a  preaentation  had  been  made  before  the  Transportation 
and  Coimerce  Committee  of  the  State  Aaeembly  ^  San  nrancieco'a 
delegation,  reaulting  in  two  recomaendatione  by  *^V°<*n^^* 
for  major  changea  in  San  Pranoiaco'a  requeat  for  State  Aid. 

The  Secretary,  at  the  direction  of  Chairman  I*^.  f«*d  In  full 
the  report  of  Mr.  Simon*,  Executive  Secretary  to  the  General 
Manager,  on  the  detaila  of  the  Sacramento  meeting. 

Commiaaioner  Dlppel,  who  participated  in  the  Sacramento  hearing, 
spoke  of  the  ablTpreeentation  made  by  Mr.   Parr  and  the  San 

pfanciaco  delegation  and  the  °°:fP«"^^°;^;;!°!irL^tiS^a 
Aaaembly  Committee,  as  well  aa  her  hope  that  the  0««ittee's 
wccmmandationa  would  be  adopted  by  the  Board  of  Supervieor*. 

Chairman  Parr  presented  for  adoption  the  reaoluUon  which, 
foiling  diacSseion  and  detailed  explanation    was  »dopt^on 
motion  of  commissioner  Her.,   seconded  by  Commissioner  Dippel: 

RftanTnaion   ^iO.    1879 

WHEREAS,  on  recommendation  of  the  Recreation  and  J""^  Co^*? 
^n.  the  San  ft-anciaco  Board  of  Supervisors  did  ^  it.  Reaolu- 
Mon  No  15A21.  approve  and  recommend  to  the  California  State 
SrisU;uie  ti;  eSSctment  of  A.B.2850  (and  it*  rr^^.Td'.'^ 
A  I  3696)  which  would  appropriate  «,500,000  of  State  FUnds 
f;^thrimprovement  of  a^i^all  boats  harbor  in  San  Pranciaco, 
and 

UMRRAS  the  Transportation  and  Commerce  Committee  of  the  State 
;S^  hT.  a^^to  approve  A.B.  2850  (and  its  co^^ion 

LTs^  l.\.   fSU)  and  to  «°«r^^/^Jf.TSe?I?re1t,Sjon 
San  FVaAciaco  amends  its  proposal  and  ^~*  "  ?f  f^^^^^!' 
wherein  the  ahall  boats  harbor  improvement  shall  be  ^<i«  °" 

within  a  50-year  period  the  sum  of  f2,5W,uw  reMu«^v^ 
Su  to  finirce  the  improvementa;  now,  therefore,  be  it 

ratSOLVED  that  the  Recreation  and  Park  Commission  does  requeat 
r^rS  ?3upervisors^o  approve  and^^^^^^^  ^, 

resolution  to  the  California  state  l86isaoi'*"«      -jaokx  *« 
resoxu^ioi  .ompanion  neaeure,  A.B.  3696)  to 

Assembly  Bill  2850  ^ana  ll!*r«f  tha  TransDortation  and  Commerce 

ToiT^r:?  z  rtrr.::::^^'  z  i-rnt  ^ . ..  rou«... 

a)  Th,t  the  location  en  t|»  ^-^o^Sj'SSo-^^/r^^i^JJTat  '^Z 
0-:  Son  Francisco  wherein  the  »2,500,ouu  oi   a  ^ 

bo  used  for  the  i^-°f  ~^^  °^,^^^J^  ^.  and  designated  as 
that  area  of  San  Francisco's  r^^'^f  J®  "^y^a  and  bounded  on 
san  Ftanciaco  Small  Boats  Harbor,  at  the  Mf^?^%'  "°  ^ 

Se  ieat  by  Presidio  lands  and  on  the  east  by  Laguna  Street 
extending  northward} 
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gBi.  N0.1879 


Raa.  N0.188Q 


R0  solution  of  Ap- 
preciation for  the 
Sarvloes  of  Messrs, 
Donald  Cleary, 
Bernard  Ward  & 
Randall  p.Shlelds 
In  Furthering  S.F. 's 
Req.for  State  Aid 
for  In^vt. S.F, Small 
goats  Harbor 


(2^  And  further  ansnded  to  provide  that  the  12,500,000  of  State 
lUnda  to  be  appropriated  for  the  improvement  of  Sen  JYanci»co«9 
■ill  boats  hSbor  shall  be  made  available  to  Sen  ^^jci-^j  °« 
a  matching  basis  and  shall  be  repaid  to  the  State  ^  the  City 
and  County  of  San  Wancisco  within  a  50-Fear  period|and,  be  it 

FURTHER  RESOLVED,  that  copies  of  this  resolution  be  forwarded 
jTt^  Honorable'Board  of  Supervisors  with  the  request  for  im- 
mediate consideration  and  approval  of  the  aforesaid  bills  as 
aasnded,  and  that  if  approved,  copies  of  the  Board  of  Super- 
visors'  resolution  be  transmitted  to  the  legislative  represent- 
atlve  at  the  State  Capitol  and  to  the  San  FVanclsco  delegation 
in  the  State  Legislature  so  that  they  may  take  all  necessary 
action  to  insure  its  presentation  to  the  Ways  and  Means  Commit- 
tee  of  the  California  State  Legislature  not  later  than  Monday, 
May  30.  1955,  when  the  aforesaid  bills  are  scheduled  for  con- 
sideration, and  to  take  such  o^*^^  'PP'^JP^^'^*?,*??,^ ^""^50 
action  to  insure  the  enactment  of  the  aforesaid  blll,A.B,  2850 

(and  its  companion  measure,  A.B.  3696). 

«  «  ft 
Chairman  Parr  gave  particular  credit  for  the  success  of  the 
^gS^rllSnto  «e?lng  To  Mr.  Donald  Cleary,  San  J^-fj^^'j  Legis- 
lative Representative,  Mr.  Bernard  Ward,  Deputy  City  Attorney, 
and  to  the  San  Francisco  Chamber  of  Commerce's  representative, 
Mr,  Randall  P.  Shields. 

on  motion  of  Commissioner  Coffman,   seconded  by  Commissioner 
Hera,  the  following  resolution  was  adoptedi 

p«.^n]iittQn  No.  1880 

RESOLVED,   that  this  Commission,   in  recognition  of  ^Je  valuable 
^ssirtanie  of  Mr.  Donald  Cleary,  Mr.  Bernard  Ward,  and  ^.Ran- 
dall P    Shields  in  presenting  San  Francisco's  request  for  State 
Sd  in  tS  improvenSnt  of  the  local  Small  Boats  Harbor  before 
the  Transportation  and  Commerce  Committee  of  ^^«  S^J^^^^^"; 
bly  on  Thursday,  May  12,   1955,   does  hereby  record  its  sincere 
thanks  «^d  grateful  appreciation  to  those  gentlemen  and  directs 
Saf  JnSvlSa  letters  of  appreciation  bo  forwarded  to  them. 


freeways 


Mr    Max  G.   FUnke,  General  Manager,  reported  that  Supervisor 
^8^0  HaUey  had  introduced  a  resolution  to  the  ^^ ^^^ 
^rSondtv     my  9    which,  if  approved,  would  give  the  Board's 
Tjll1^of^r!^tt'o  As^Sbly  Bill  2850  and  Its  -^-ij" 
rZ^,  Assembly  Blll3«b,   naming  ^^^^arim  as  the  specif ^^^ 
location  for  the  Small  Boats  Harbor  and  providing  for  repay 
i^nfirthe  State  loan  of  $2,500,000  within  a  50-year  period. 
Mr     FMnke  said  that  Supervisor  Halley's  committee  had  scheduiea 
f  AelSig  of  the  resolStion  for  the  following  ^^T^^^ 
Mftv  19     at  which  time  Chairman  Parr  and  other  commissioners, 
sS^f^i^mtel^;  and  other  supporters  would  be  present  to  sup- 
port  the  resolution  and  answer  any  opposition. 


(o\     wr     Pbnke     General  Manager,  reported  on  the  hearing  of  the  City 
^'^     nanS  CoSsion  onlhe'question  of  the  Master  Plan  for 
Freeways  as  they  affect  Golden  Gate  park. 

romnissioner  Hen,  Chairman  of  the  Freeway  Committee,   stated 
th^Jn  a  t^if  heited  session  the  City  Planning  Commission 
JSt^d  2  to  2^0  remove  from  the  Master  Pl^n  Freeway  Map^e 
nn^s  which  indicated  a  freeway  section  in  golden  Gate   Park 
tm^diately  north  of  Ketar  Stadium,  end  also  amended  the  Master 
S^  iollin^nate  the  Panhandle  from  any  freeway  construction. 

S^ssioner  Her.  said  it  was  ^J^^^^"  J^^.^J^^ew  rouS 
♦  4«r,  «r  -.ther  city  departraents  that  favor  the  rreeway  rouvwo 
irth^  park     when  tSfcommission's  position  has  J^/^  ^^^m  and 
in  the  porK,  wnen   o  ^^^  president  Sutter, 
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^«^f>B----' 


>i?!2srr__ 


natt«r  o«  the  ballot  to  that  tha  public  mifht  axprasa  Jta  opin- 
ion on  tha  policy  of  kaaping  fraawaya  "»<»/»;ji'' J^^^^J  t^Jjl' 
away  from  park  araas.  Any  four  mambars  of  tha  Board  of  Super- 
vlaora  can  wbmit  a  policy  of  declaration  to  tha  votara,  the 
deadline  for  auch  Bubmiaaion  being  July  25 # 

Mr.  FUnka  alao  reported  that  a  bill  preaently  before  the  Call- 
foroia  LegiBlature  which  will  limit  the  State's  powers  in  the 
construction  of  freeway,  in  nruniclpalitiaa  "^^ .^'^'JJ^i". J* 
meeting  with  much  favor  by  lagialators.  He  said  that  the  Com- 
mission  and  Board  of  Supervisors  had  already  endorsed  this  bill 
and  sent  resolutions  of  support  to  the  legislature. 

in  the  absence  of  President  Sutter,  Chairman  Parr  postponed  any 
official  action  on  the  freeway  problem. 


n^  The  Secretary  presented  a  letter  from  Mr.  J.  Max  Moore,  Pr«»i- 
^'^   ^nt'^rThe^rdsman,  offering  a  gift  of  |A,0O0  to  the  Commis. 
sion.  the  funds  to  be  used  exclusively  to  assist  in  the  opera- 
tion of  the  stuniaer  program  at  the  Silver  Tree  Day  Camp. 

on  notion  of  Commissioner  Hers,  seconded  by  Commissioner  Dippel, 
the  following  resolution  was  adoptedi 


JVfBr  NO.  1881 

Acoeptanoe  of 
li.OOO  Gift  fm. 
The  Guardsmen  for 
Aiding  St  Assist- 
ing in  Operation 
of  Silver  Tree 
p^v  Camp. 


paaolutiop  Wo.  1881 

WHKREA3,  The  Guardsmen,  an  organisation  vhif  J"  J|^^  ^^^ 
finance  the  summer  vacation  camp  program  for  thousands  of  San 
Fi^cltcrchildren,  are  desirous  of  furthering  the  program  con- 
ZTtlTtl  Sis  deplirtment  at  the  Silver  H^e  Day  Camp,  Glen 
Srk  Playground,  knd  have  offered  a  gift  in  the  amount  of 
H'SoSto"^  accepted  by  the  City  for  the  pvurose  of  aiding 
!rd  assisting  the  operation  of  the  Silver  Tree  Day  Camp,  now, 
therefore,  be  it 

RESOLVED     that  this  Commission  does  hereby  gratefully  accept 
RESOLVB.U,   wiau  »-'*"^  .     ^^^  -.       ^     ^^iq  and  exclu- 

from  The  Guardsman  the  gift  of  f4,wu  lor  ^'^  /"  ,       , 

sive  use  of  the  Silver  Tree  Day  Camp,  and  does  f°r^^J^^^ 
S^nnend  to  the  Honorable  Board  of  Supervisors  its  official 
Tcce^ce  for  and  on  behalf  of  the  City  and  County  of  San 
Ftanciaoo. 

«  «  • 

rhe  secretary  was  instnicted  to  send  a  letter  to  The  Guardsmen 
S^ressi^  Ihe  Commission's  grateful  appreciation  for  The 
Guardsijen's  generous  gift. 


U)  A-ard  of  Coirtracti  PAIHTIKG  3F  IBZAR  STAWW^to  D.aalinsky  4 
^       |nn«.  for  fel2.,??fi  ^second  IfiM  Bidder) — 

Bids  for  the  above  mentioned  work  were  received  and  opened  on 

Tuesday,  May  10,  1955,  as  follows,     ^ 

[Qunt  Bi( 
7,825.00 


yj^  BIDlERt 
EUGEh'E  STTOCLER 

16  Marietta  Drive 

San  Francisco  27 
other  Bidders! 
D,  Zelinsky  &  Sons 
Raphael  Co, 
Forrest  L.  Clark 
Robert  A.  T^ompson 
Russell  Hlnton  Co.       -      -   ^  .. 
M.A.Vldal  painting  Coei9,990.00 
General  Painting  Co.  C2<5, 2^*98 


^390.00  *0.31 


112,390.00 
ei3,539.00 
|U,i^00.00 
*.19,U0.00 
$19,982.00 


1500.00 

1524.00 

$600.00 

$775.10 

5782.00. 

^366.00 

$704.00 


fO.40 

$0.60 

n.o8 

|0.9i^ 
f»0.72 
^.85 
$0.85 


«e  Oener,!  Manager  -Pf  "f„*^,' VS»  ^1*1™  Md  J^  T 
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Award  of  Contract: 
PAINTING  AT  KE2AR 
STADIDM  to  I 
D.ZELINSKY  St  SONS 
f..  {12.390.00. 


Interpretations  of  the  aaterlala  to  be  used,  Alao  submitted 
for  the  record  waa  a  report  on  the  low  bidder' a  references, 
Mr.  Flmke  recon«i»nded  award  of  the  contract  to  the  second  low 
bidder,  the  firm  of  D.  Zelinsky  &  Sons, 

On  Motion  of  Coimnissioner  Herz,  seconded  by  Conunlssioner  Dlppel, 
the  following  resolution  was  adoptedi 

Raaclution  No.  1882 

PESOLVED,  that  this  Coimilssion,  on  recommendation  of  the  Gener- 
al Manager,  does  hereby  award  the  contract  for  Painting  at 
Kesar  Stadium  to  D.  ZELINSKY  &  SOKS,  165  Qrove  Street,  San 
Francisco,  they  being  the  second  low  regular  and  responsible 
bidder  therefor  in  the  amount  of  $12,390.00,  all  other  bids 
having  been  rejected,  including  the  withdrawn  low  bid  of 
Eugene  Stekler)  and,  be  it 

PURTHER  RESOLVED,  that  the  General  Manager  and  the  Secretary 
are  empowered  to  execute  this  contract  on  behalf  of  the  Recrea* 
tion  and  Park  Commissionj  and,  be  it 

PURTHER  RESOLVED,  that  the  Secretary  shall  file  notice  of  ap- 
proval in  the  official  advertising  of  the  official  newspaper 
of  the  City  and  County  of  San  Pranciscoj  and  in  accordance 
with  Part  II,  Chapter  10,  Section  31  of  the  San  Francisco 
Municipal  Code  governing  public  contract  procedure,  the  Secre- 
tary shall  report  in  writing  to  the  Chief  Administrative  Offi- 
cer, the  Mayor,  and  the  Controller,  the  Commission's  action 
and  reasons  for  accepting  other  than  the  lowest  bid. 


Rea.  No.  1883 

Progress  and/or 
Final  Payments 


(6)  progress  snc^/or  Final  Payments 

On  motion  of  Commissioner  Herz,   seconded  by  Commissioner  Dippel, 
the  following  resolution  was  adopted: 

Re.qolution  No.    1883 

RESOLVED,   that  for  the  best  interests  and  proper  conduct  of 
thrRecreation  and  Park  Department,   the  Controller  be  and  is 
herel^y  requested  to  approve  the  following  progress  and/ or 
Final  Payments: 

(a)  r^W-^  r.ATC  PK.BAND  ^-"^'^-RTS-Contr9ller's  (?eytU.f?^^_ 
To  Ralph  Murray,  Director-lOth  Payment-  f  l,9W.oo 
Period  ending  ^-30-55. 

(b)  ^,^.<;TRtrtN  Hffi35f  i  i^runnASTlNG  STANP-0ont,#167.gertj^f,yi7 
To  Robert  L.  Wilson  -  3rd  payment  -  |13,HOi.-)3 
period  ending  4-30-55. 

(c)  R«.>«irfacing  7  Ten.rt^.;^  1  B^^ketbaU  Gt,-jont,170.Cert.gA 
^   '   To  Malott  4  Ffeterson-Grundy  -  lat  &  Fln.payi,-    *5,277.00 

period  ending  4-29-55. 

period  ending  4^15-55, 

Period  ending  5-2-55. 

(f)   CONDUIT  INSTALLA'M. POLICE, FIRE  &  m.CIRCUITS,G.G.PARK- 
r.nntroller's  f;.«rtification  ^2339) 


To  Fred  Johnson  Electric  Co. -let  Payt,- 
Pcriod  ending  5-16-55. 


%  2,486.70 


To  Martinelll  Construe  .Co . ,  Inc.  -8th  Payt.  ^-c  ,«»7 

Period  ending  4-30-55. 


(more) 


5-18-55 


R8f.  NO.  1883 
(continuedj 


gay,  Mo. 1884 

Modifications 
^  9ontracta_ 


>-^n*Jiiit^'iLi^  ».v^j 


ilii 


i.i'fTtv^'Vrf  ^'^^^*' 


To  Larson"  Landscape  Service  &  Nursety-Jd  payt.-|2^1t)0.00 
(Job  completed  4-11-55). 

(1)  rmu  mm  f/q  4  fm^j  •'?;'/!IIh'''i^Cl^!^'^''OisK^^'^ 

To  Martinelli  Construc'n  Co.,Inc,-bth  payt.-      ^^.ux-j.^w 
period  ending  4-30-55. 


To  Oscar  presco  &  Sons  -  4th  payment  -  ^i.i,tj:>,^ 

period  ending  4-30-55. 


f-)   W\\r\-  f^^^TR.-^^»^tract  #150  -  rontroller'3  |?lg8 
To  M  4  K  Corporation  -  10th  payment  -  fJ^,5«5/. 

Period  ending  4-30-55. 


(7)  y|odificationa  of  Contracts 

on  motion  of  Comitd aaioner  Herz,   seconded  by  Coaidssioner  Dippel. 
the  following  resolution  was  adopted i 

^ft^nlntion  No.   1884 

RESOLVED,   that  for  the  best  interests  and  P^P*^  °<»;;f  °^/j3 
the  Recreation  and  F^k  Department,   the  Controller  be  and  is 
he^^  requested  to  approv^the  following  Modifications  of 
Contract St 

(a)  CONDUIT  INSTALUHONS, POLICE, FIFE  &  TEL.,G.Q.PARK- 

^'^  P.rLt  ia69  -  r.nt..on.rrs';2^^9  -  Modifloat^on  jl 

To  Pred  Johnson  Electric  Co.-for  installation 

of  an  additional  23  lin.ft.  of  conduit  not 

Included  in  contract  -  an  increase  of %>l^.7^ 

To  M  &  k  Corporation  -  installation  of  larger 
thermom^ter'than  specified  (for  better  visi- 
bility)  -  an  increase  of *'*^* 


(8)  ^t^era  for  gfirvitpe  or  Work 


tea.  Mo. 1885 

Orders  for  Service 
or  Work 


on  motion  of  Commissioner  Herz,   seconded  by  Commissioner  Dippel, 
the  following  resolution  was  adopted: 

Resolution  [Jo.    1885 

RESOLVED     that  for  the  best  interests  and  proper  conduct  of 
S^°Rl?r^aUon  and  Park  Department     the  Controller  be  and     s 
hereby  requested  to  approve  the  following  Orders  for  Service 
or  Work  J 

(a)  Work  Order  to  Purchasing  Dept.,Shop  #1  - 
for  furnishing  material  and  making  new 
pattern  for  special  cylinders  for  loco- 
motive 4  making  2  ^'^s^^'^f  "  ^^1^^°^" 
er  Playfield  (Approp.  412.200.03).    .    .    • 

th\  Work  order  to  purchasing  Dept.,3hop  #1  - 
^^  for  machining  and  refinishing  2  special 

cylinder  castings  for  locomotive. 

(Approp.412. 200.03) 

(c)  order  for  Service  or  Work  ^°  California 
pacific  Title  Insurance  Co.  for  Title 
insurarce  Co.   for  Title   insurance  fees 
m  conioctioii  with  the  purchase  of 
McKinley  3q.   p/G  Land. (Approp. 412. 600. 09) .    . 

(d)  order  for  Service  or  Work  to  F^^^  W  Schlapp, 
^       Confmltir.c  Elec'l  Engr.,   for  electrical 

(more) 


.    .   •   •    • 


^316.16 


$284.70 


$67.50 


5-18-55 
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■  ;if^*ijS?vL^;^^(*^'T^'« 
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R»i.No.l885 
(continued) 


?a 


(d) (continued) 

ongireerlnfc  aervioes  i.  prepvatlon  of  plans 
and  sptioifi cations  for  Inetnllation  of  Field 
Conduit  at  Ko«ar  Stadium .    .    . 


♦125.00 


Request  for 

ttdj 


(9)  pequeat  for  Fund; 

On  motion  of  Consaiasloner  Herz,  seconded  by  Conmissloner  Dip- 
pel,  the  following  resolution  was  adoptedt 

fie«i9li^tion  No.   1^% 

RESOLVED,  that  for  the  best  interests  and  proper  coj^^uct  of 
the  Recreation  and  Park  Department,   the  Controller  be  nnd  Is 
hereby  requested  to  approve  the  following  Request  for  IMndsi 


(1)  TRANSFERS 
From 

FvIeT  St  Lubricants 
Appropriations- 
Various  Divisions 


12 


FViel  &  Lubricanti 
General  Division 


6873 .9^ 


375.00 


Request  to  Control- 
ler to  Release  the 
Reserves  in  All 
R  4  P  Dept .Appro- 
priations As  Re- 
quired for  Bal.of 
p.rYr.lQ5A-1955. 

(10) 


Res.  No.  1867 

Authorizing  Gen, 
Mgr.&  Secretary 
to  Effect  Tsf s. 
from  Surpluses- 
to  be  Ratified 
at  Next  Succeed- 
iag  Meeting. 


^12.200.04  412.300.04 

Contractual  Services-      Materials  4  Supplies- 
Recreational  units  Recreational  Units 
(To  provide  fcdd'l  funds  required  to  complete  fiscal  year) 

412  913.01  412.2U.04  n,390.00 

Reconstruc.&Replacem'ts  Mtce.t  Repair-Structures 
General  Division  Recreational  Uhits 

(S  provide  add'l  funds  required  for  Painting  at  Ke.ar  Stad) 

AND,   m  IT  FURTHER  RESOLVED,   that  this  Commission  Joes  hereby 
request  the  Controller  to  release  the  reserves  in  all  Recrea- 
tlon  and  Park  Department  Appropriations,   as  required     for  the 
^Linder  of  the  fiscal  year  1954-55,  ar-     ^^^.f^  sucST- 
and  the  Secretary  are  hereby  ^"^^^^^f ?,^?  ^"^^i;?!l^ftn  Se 
lease  requeste,  provided  that  they  shall  be  submitted  to  the 
Jo^ssirarihS  next  succeeding  meeting  for  ratification. 

Authorizing  General  Manager  and  Secretary  to  Effect  Transfers 
J^S  Jxistfnrsurpluses,   to  be  Ratified  at  Next  Succeeding 
roTTmi  qflion  Meeting. — 

on  motion  of  Commissioner  Herz,   seconded  by  Commissioner  Dip- 
pel,   the  following  resolution  was  ndoptedj 

Reaolution  T'o.    1887 

RESOLVED     that  this  Commission  does  herety  authorize  the  Gener- 
fl  Ser  a^d  the  Secretary  to  effect  all  necessary  transfers 
^f  Sfr^m  existing  surpluses  which  r^y  be  -qu  red  forjhe 
continuous  and  uninterrupted  operation  of  ^he  department  aur 
ing  Se  wmainder  of  the  fiscal  year  1954-1955;  provided  that 
all  such  financial  transactions  shall  be   sutaitted  to  the  Com- 
^ssJ^n  for  ratification  at  the  next  succeeding  meeting  of 
the  Commission , 


nee.  No.  1888 

Req.for  Sup, 
App'r.3  ii.  Amt, 
of  SA.350.00. 


(11)  p.T,>«.t  for  supri"'^^t.»l  Amrorrlations  in  Sum  of  V^.??0,00    ■ 

on  motion  of  Commissioner  Coffman,   seconded  by  Commissioner 
Dippel,   the  following  resolution  was  adopted: 

Ra solution  Y-o.    1888 

RESOLVED,   that  this  Commission,   for  the  best  i^te'^f.^^ 
S^per  conduct  of  the  Recrotvtion  and  Park  Department,   does 
heX  roquost  the  Mayor,   the  Board  of  Supervisors,  and  the 
Co^r  lie?  to  approve  .  Supplemental  Appropriation  in  the 
r^.     of  -:,10o!o0  fr-n  Unappropriated  Revenues  to  the 
fjllowing: 


Il«ll^  ^^%.'ftv-->^>j^^ 


■m^7^''^'^^T^-'! 


n'V-j»i>*M;rw^v.\«».  -.'■  ^f/  i 
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Ras.  HO.  1888 

[continued^ 


(a)  Appropriation  ^12, 200.01  $2,000.00 

Contractual  Services  -  General  Division 

(b)  Appropriation  433.232.12-01  01,100.00 

Telephone  Service 
(To  pro'/-?.de  additional  funds  required  to  complete  fiscal  year) 

AND  to  further  approve  a  SuppieiaBntal  Appropriation  of  01,250^ 
fron  Appropriation  412.913.01  (Replacements  and  Recon- 
struction-General Division)   to  Appropriation  412.913.04 
(ReplaceiaBnts  &  Reconstructlon-Recr«ational  Units),  to 
provide  for  the  installation  of  Field  Conduit,  Kesar  Stadium, 

(12)  Reports  of  the  Genoral  Manage rt 

(a)  DTSAPraoVAL  OF  pSgiCT  py  NQ.mCH  SWIMMiyG  POOL 

Mr.   PUnke,  General  Manager,  asked  Mr.  George  Karroan,   Super- 
vising Engineer,   to  report  the  details  concerning  the  Art  Com- 
mission's disapproval  of  the  design  for  the  proposed  North 
Beach  Swinunlng  Pool  building, 

Mr.  Harnian  read  the  recoininendationa  of  the  Art  Commission  in 
connection  with  its  disapproval.     He  explained  that  there  were 
three  major  criticisms  by  the  Art  Commisaiont   a  lack  of  sky- 
lights in  tho  roof  of  the  pool,   the  small  lobby  area,  and  the 
lack  of  marble  on  all  exteriors.     Mr.   Harnan  said  that  all 
three  might  be  desirable  if  money  were  no  object,  but  such 
changes  would  undoubtedly  make  substantial  Increases  in  the 
construction  costs.     He  reported  that  the  three  items  have  teen 
Included  in  the  specifications  as  alternates  on  which  the  bid- 
ders can  quote  prices,   so  that  the  Commiseion  can  determine 
whether  there  are  funds  for  such  work, 

Commlaaloner  William  Coffin.   Boeaklnr  from  hij  Jj«»^g»°^!.°' 
SS  experience  as  an  Bx-offi6io  mvXmr  of  the  Af^ponnis- 
slon  and  other  oomnissiona,  reviewed  his  interpretation  of  the 
Art  Commiasion»8  powers  and  jurisdiction  over  the  design  of 
municipal  structures.     He  stressed  the  importance  of  maintain- 
ing a  practicRl  attitude  in  the  matter  and  facing  the  ineyi. 
table  fact  that  a  department  must  draw  plans  that  come  within 
the  funds  available, and  the  materials  called  for  in  construc- 
tion design  should  be  those  which  the  department  can  afford. 
Ihe  Commission  supported  Commissioner  Coffmants  PJjl^i^"  ^^ 
endorsed  Mr.  Herman's  report,  agreeing  to  review  the  matter 
when  Mds  h;ve^en  received' for  the  North  Beach  Swimming  Pool 

construction, 

«  «  « 

(b)  Ideating  of  Sub-Commit tee  .Mayor's  Bond  S<^r9ening  Committee, 

Mr.   FMnke  reported  that  a  scheduled  meeting  of  ^^^  Sub- 
Conmdtiee  of  the  Mayor's  Bond  Screening  Committee  ^^^^  be  held 
Wednesday,  May  18,  at  3i30  P.M.   in  the  °^fi^»  ^^/^.^^^^^^^^ 
"hSJm..^  Cj-ril  Mignln,   for  the  purpose  of  '^^^^^^'^  ,^,^^f  °- 
Dosed  1955  Rocreation  and  Park  Bond  Issue.     He  stated  that 
Csident^tter  would  attend  the  Committee  ^f  ^^^J^  ^"^f  ^^,3. 
Ffr!  Kimbell  and  Mr.  Girod  would  also  be  present  to  answer  ques- 
tions relating  to  their  respective  divisions. 

As  a  matter  of  information.  Commissioner  ^JPfJ^f  jj^°""^^f  "^^ 
popular  radio  commentator,  Mr.   Jim  Grady,  Station  KCBS,  had 
d^otS  much  of  his  program  that  morning  to  a  report  on  the 
Recreation  and  I^k  Commission  and  the   services  provided  to  the 
^ople,  Sing  m^  complimentary  in  his  remarks.   (Copies  of  the 
radio  script  will  be  filed). 

There  being  no  further  business  to  come  ^^^^.^.^.S^'^^^^"' 
Chairman  Parr  declared  the  meeting  adjourned  at  12,05  P.M. 


Re 


sp^fully  suboiltted,  1 


i 


Secretory 
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San  Frmnclsco,  Calif ornU 
M«y  2b,  1955 


ttiUfil&S 


SsUSaii 


rhf>  0«e  Hundred  and  Second  Regular  Meeting  of  ^*>«^^«°^?»*i°"  *;? 
Park  Coauaisaion  wee  called  to  order  on  Ttiuraday,  May  2b,  1955  at 
3iOO  P.M.,  president  Sutter  presiding. 

Vice-president  Ifred  D.  Parr,  on  behalf  of  his  fellow  members, 
welcomed  president  SutUr  on  his  return  from  his  tour  of  the 
Caribbean,  of  which  pj-esident  Sutter  gave  an  interesting  and 
detailed  report  at  the  close  of  the  twsiness  session. 

The  following  CoBDOiissioners  were  present t 

Mr.  Louis  Sutter,  President 
Mr.  William  M.  Cofftnan 
Mrs,  Henry  J.  Dippel 
Rev.  Eugene  A.  Gallagher 
Dr.  Francis  J.  Hert 
Mr.  Fted  D.  Parr 


i|)proval 


There  being  no  errors  or  omissions,  the  Minutes  of  the  Postponed 
ReJuOar  Meeting  of  my  3  •nd  the  Special  Meeting  of  May  18,  1955 
%«re  approved. 


^^jJfpTCATIONS 


Coanisaion 
Approves  junior 
Sports  Events 
During  Suffimer 
Vacation  Perio4 


ra^  Prom  John  T.  Callahan,  Promotion  Manager,  the  Call-ajllatln,  re- 
^^  ^Htinrpeinnlssion  ti  sponsor  the  following  junior  Sports  Event* 
during  the  summer  vacation  period: 


^Hm^  of  Sport 

junior  Olympics  Track 

junior  Golf 

junior  Olynpics  Swimming 

junior  Tennis 


To  qe  Held  At  filiftft 

Kesar  Stadium  J^e  18  and  19 

Lincoln  Park  JUne  27-July  1 

FleiPhhacker  July  2  and  3 

O.G.Park  Tennis  Club  August  1-7 


on  motion  of  Commissioner  Coffman,   seconded  ^^Commissioner  Parr, 
tSe  foregoing  request  for  permission  was  granted.     Proper  public 
Uability  insurance  to  be  carried  by  the  sponsor. 


of  4-lnch  gas  main  at  Yacht  Harbor,  opposite  Baker  Street. 

on  motion  of  Commissioner  Dippel,   seconded  by  Commissioner  Parr, 
the  following  resolution  was  adopted: 

^^^^^  p..»iVt.<9n  No.   1889 

Kit  00.  to  install  the  rtclflo  0..  'f  _^J'f  JiJbjJ7;^o.ne  Brfter  Street,  ..  aelln- 

Cm  Main  at  TMht      """^"{^  "J^J^  ..jbject  to  the  condition  thet  the  grounds 
||.rbor,ffpp,?aker  ^■'"f  P^^^^f  ^  ^Tdr^ilo  their  origln.1  condition,  and  upon 

^Sttir'f  thTlnsfUatlon,  tta  premises  t«  returned  in  a 

clean  and  orderly  condition. 


Res.  No.l8e9 


Protest  by 
Meorina  Property 
Owners  re, Pill 
at  Yacht  Harbor 
nied 


(.,  ^o.  I.,  r^- «r  «t""e;,T,'.^ciirion"';ir,k:ris:  "^^^ 

improvement  property  owners  *"°^  »  J^^  Harbor  and  expres- 

S1tn°i-  ii.r?h.'°fxt:Lron  rtS:  S:^  Jter  -m  r^ulr. 
future  dredging. 

5-26-55 
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2Q||ffl(|CATIQS3  (oonttd) 


nte  CommiaBion  reviewed  the  contents  of  the  letter,  and  on 
motion  of  CoBmiasloner  Parr,   seconded  by  Cwnmissioner  Dippel, 
was  ordered  noted  and  filed. 


\.       ! 


(d)  Letter  froil  Thomas  A,  Brooks,  Chief  Administrative  Officer, 
advising  that  the  State  Director  of  Finance  has  approved  a 
fTOOO  lte»  for  preliminary  plane  for  the  Hall  of  Flowers  aiild- 
ing,  with  the  understanding  that  it  is  the  final  allowance  from 
State  Funds  for  architect's  preliminary  drawings  for  this  struc- 
ture, 

Mr.  Plmke,  General  Manager,  reported  that  the  architectural  firm 
of  i^pletoh  8t  Wolfard,  having  drawn  the  earlier  plans  for  a 
proposed  Hall  of  Flowers,  have  a  continued  interest  in  preparing 
new  plans  for  the  modified,  smaller  type  strootnire,  and  recom- 
mended award  of  the  contract  to  that  firm. 

On  motion  of  Commissioner  Dippel,   seconded  by  Commissioner  Hers, 
the  following  resolution  was  adoptedt 


Award  of  Architec- 
tural Contract  for 
preliminary  Plans 
for  Construotlon 
of  Hell  of  Flowers 
In  Strybing  Arbore- 
tuin— to  Apple  ton  St 


mr^"lT^°»  NO.  189Q 

WHEREAS,  the  Reereation  and  park  Commission,  at  Its  meeting  of 
January  13,  1955,  ^  Resolution  No,  17b^,  determined  the  site 
of  the  San  Firancieco  Hall  of  Flowers  to  be  the  eastern  portion 
of  the  Stryblng  Arboretum  in  Oolden  Gate  Park,  and  further 
determined  the  estimated  cost  and  purpose  for  which  the  struc- 
ture shall  be  used  I  new,  therefore,  be  it 

RESOLVED,  that  this  Commission,  on  recommendation  of  the  Gener- 
al Manager,  does  hereby  award  to  Appleton  it  Wolfard,  Architects, 
a  contract  for  the  performance  of  professional  services  in  pre- 
paring preliminary  Plana  for  the  Construction  of  the  San  Francis- 
co Hall  of  Flowers  to  be  located  in  the  eastern  portlonof  the 
Stryblng  Arboretum  at  an  estimated  total  cost  of  1^65,000}   the 
architectural  fee  for  these  preliminary  plans  to  be  computed  at 
not  more  than  twenty  (205S)  percent  of  seven  (7%)  percent  of  the 
total  cost,  or  fbjSXOj  and,  be  it 

FliIiTHER  RESOLVED,   that  the  General  Manager  of  the  Recreation  and 
Park  Department  and  the  Secretary  of  the  Commission  be  empowered 
to  execute  the  contract  on  behalf  of  the  Recreation  and  Park 
Commission, 


Report  of  Engr.   (e) 
T.M.Orabor  Or- 
dered Filed  in 
Connection  with 
Release  of  Press 
Box  on  May  16  by 
Contractor  R,L. 
Wilson  for  Staging 
Marciano-Cockell 


m>m  Robert  L.  Wilson,  General  Contractor,   letter  dated  «aFj^, 
i95fi     ohd  relating  to  Job  #215  -  Press  Box,  Kezar  Stadium,  advis- 
I^^thTco^ssio^  that  he  relinquishes  the  P«", fox  structure 
in  connection  with  the  prisefight,  provided  he  will  be  indemni- 
fied as  the  result  of  any  work  or  occupancy  therefrom. 

Mr.  Grabow,  Engineer,  reported  to  the  Commission  that  Mr  .Wilson 
suffered  no  apparent  delay  or  injury  in  tne  performance  of  his 
^  in  connection  with  the  Marciano-Cockell  fif t  of  May  16  and 
has  made  no  claim  in  the  matter.   (Report  ordered  filed). 


TjrrTERa  OF  INFOBMATICN-to  be  acknowledged  by  Secretary  and/or  filed t 

lliTTRBil^r  TgfTOAgj^^       Secretary  Den  danske  Centralkomite   (American- 

^^   Ss?  societies  in  San  Francisco),  435  ^'>Z\t7ZlL7ZZ       ^ 
permission  to  arrange  a  Danish  Day  Program  by  the  G°l^en  Gate 
krk  Band  on  JUne  5,   1955.   (Approved  by  the  General  Manager  . 

(b)  F?^m  Se  Art  Commisiion,  forwarding  copies  of  their  resolutions 
ka  foUowst    (1)  Res.No.3578-approving  Preliminary  Drawings  of 
J^ssiN^'UlL'anf  clubhouse'!  and  (2)  Hes.No  3577^pprov  ng 
uorkinff  drawings  for  Bathhouses  and  Camp  Office,  Camp  Matner. 

(c)  ??om Ifsemblymfn  Caspar  Weinberger,   thanking  the  Commission  fo^ 
^       its  endorsen^nt  of  Assembly  Bill  Fo.313, transferring  the  Palace 

of  Fine  Arts  to  the  State  for  state  park  purposes. 
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progre»s  and/or 

^nal  Paymentc 


On  notion  of  Commlisloner  Dlppel,   seconded  fay  Comnl0*ioner  Hert, 
the  foUowlng  resolution  was  adopted} 

RESOLVED ,  that  for  the  best  interests  and  proper  conduct  of  the 
Recreation  and  Park  Department,  the  Controller  be  and  Is  hereby 
requested  to  approve  the  following  Progress  and/or  Pinal  fay^ 
msntsi 


To  Paul  3hepard  -  1st  and  Pinal  Payisant- 


1205. 3it 


psriod  ending  May  17,  1955. 


(2)  snK?IAI<  fAm  aSRYIQHtLp  BBgP  ABBA.SFORT  nfflljjj  ^^ 
To  Associated  Sportsnsn  of  California-Ilth  Payt,-  #433.00 

period  ending  May  31,  1955. 

To  S  &  Q  Construction  Co.  -  11th  J^ynent  • 13,769.70 
period  ending  April  30,  1955. 


(b)  Modifications  of  Contracts 

On  motion  of  Commissioner  Dippel,   seconded  by  Commissioner 
Gallagher,  the  following  resolution  was  adoptedj 

^M.  No^l892  Resolution  No.  1692 

Modifications  of        RESOLVED,   that  for  the  best  interests  and  proper  conduct  of  the 
Contracts  Recreation  and  Park  Department,   the  Controller  be  and  is  hereby 

requested  to  approve  the  following  Modifications  of  Contracts: 

(1)  HAMTLTOK  CENmR-Cont.#150-Controller's  #3158.Modif .#7 

To  M  &  K  Corporation  -  for  lowering  shower 

heads  so  that  they  do  not  fall  at  edge  of 

wainscot  -  an  increase  of,    ........*..     $100,67 

(2^  M.3.HA¥WARI)>Contract  #161-Controller«3  #3191-Modlf ,#? 

To  Martina Hi  Construction  Co. -for  addition 

of  access  plates  adjacent  to  each  water-closet 

flush  valve  and  urinal  flush  valve  and  deletion 

of  spin  wrapping  of  burled  water  lines-an  Increase -$182, 73 

(3)  M.S.HAYWARD  -  Contract  #161.Control'r|i.#3191-Modif .#^ 

To  Martinelll  Construction  Co, -additional  steel 

for  tensile  stresses  in  floodlight  foundations, 

6  poles  -  an  increase  of ,   , $192,30 

(4)  M.S.HAYWARD-Con tract  #161-Control'r^  #3191-Modlf,#5 

To  Martinelll  Construction  Co,  -  for  deletion  of 
concrete  retaining  wall,  and  addition  of  10-lnch 
concrete  curb  -  a  decrease  of $1,193.^1 

(c)  Request  for  i^proval  of  Temporary  Employments  for  permanent 
Salary  Appropriations 

On  motion  of  Commissioner  Gallagher,   seconded  by  Commissioner 
Dippel,   the  jTollowlng  resolution  was  adopted: 

Res.  No.ie^^  peyolution  No,   1893 

Raq.Controller's  RESOLVED,   that  this  Coianlsslon,   on  recommendation  of  the  Gener- 

Appvl.  Temporary  al  Manager,  does  hereby  request  the  Controller  to  approve  the 

toployments  from  use  of  funds  In  Permanent  Salary  Appropriations  for  filling  the 
fe^t?^l|4PPfog'8  5-26-55 
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■jUl^Hg^AL  mAMaAQTICMa  (cont'd) 

ftllli  ^lgt?-Q?3(oont»d) following  position*  by  Temporary  Empioymentat 

{Jfyf^  D.  Luttenko  Sick  Lv.w/o  Pay        5/  2/55-5/U/55 

(2)  9.^8  QARDEMER 


T-1378 


Wta,  Clifford 


(3)  R-y>  pYGRQtnro  director  ./iyAs-8/W*-5 

-1162  Dorothy  Lowden  Educational  Leavo     5/W55-6/30/55 

JIUTO  John^nson  Lv.w/o  Pay        5/23/55-6/30/55 


Request  for 

fundj 


(d)  Inquest  for  Funds 

On  motion  of  Commissioner  Gellagher,   seconded  by  Commissioner 
Her«,  the  follofwing  resolution  was  adopted t 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of 
the  Recreation  and  Park  Department,   the  Controller  be  *«<»  i« 
hereby  requested  to  approve  the  following  Request  for  IVindsi 


OT  Appropriation 
02.350,08 


Jo  Appropriation 
412.300.08 


Ma,  No.  1895 


Pood stuff s-Can^)  Mather  Materials  &  Supplies- 
Gamp  Mather 


412.870.08 

Taxes  -  Camp  Mather 


412.300.08 

Materials  &  Supplies 
Camp  Mather 


(e)  Qrder  for  gervice  or  H"^k^  Encumhrance  Requests,  qtq 

On  motion  of  Commissioner  Gallagher,  seconded  by  Commissioner 
Her*,  the  following  resolution  was  adopted i 

j^aaolnl^ion  NO.    1895 

order  for  Service  RESOLVED,  that  for  the  best  ^"^'^''^f.f^?  P^^f^^S^^^dls 
(r  Work  end  Jncum-  U»e  Rocreaticn  and  Park  Department,  the  Controller  be^  is 
toancrR^uests  hereby  requested  to  approve  the  following  Order  for  S^rte. 

or  Work  and  Encumbrance  Requestsi 

(1)  Order  for  Service  or  Work  to  Ocean  Shore 
iron  Works,  for  repairs  to  heating  boiler- 
Sharp  park  Clubhouse   (Approp.412.200.04) $287.00 

(2)  Encumbrance  Request  to  Associated  Sportsmen 
of  California,  District  Council  No.  7,  for 
special  patrol  services  for  Lake  Merced 
Recreation  Area  Sport  Fishing,  for  period 
July  1,   1955  to  June  30,   1956.(Appropria- 
tion  5.655.200.000) ro,.wu.vAj 

(3^  Encumbrance  Request  to  Evergreen  Lodge-for 
board  meals  at  rate  of  $5.50  per  day, per 
person,   in  connection  with  May-J^ane  cleanup 
at  Camp  Mather.    (Appropriation  412.200.08} 


$3,123.00 


(f)  pAqueata  for  Supplement  "1  /jpprnpriatlonB 


on  motion  of  Commissioner  Dippel,  seconded  by  Commissioner  Gal- 
lagher, the  following  resolution  was  adopted 1 
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truAMCIAL  tBiKSACTIOKS  (cont'd) 


]t»qu68tB  for  Two 
3i;^l«iMat«l 


R>»Olution  Mo.  1896 


mSOLVEDi  that  this  Coanltslon,  for  the  bMt  Interests  end  prop- 
er oonduot  of  the  Reoreetlon  and  Fark  Departaent,  hereby  requa^ 
the  Mayor,  the  Board  of  Sopervleors  and  the  Controller  to  ^iprovB 
the  following  requests  for  Suppleaental  Appropriations} 

(1)  A  Supplemental  Appropriation  in  the  amount  of  -  13,600.00 
from  Ohappropriated  Revenues  to  the  credit  of 
Appropriation  412,350,03  ( Foodstuff s-Coinnia- 

sary  Division)  to  provide  the  funds  required 
to  Bset  the  estimated  defioienoy  for  the  balance 
of  the  fiscal  year  1954-1955. 

(2)  A  Suppleasntal  Appropriation  in  the  amount  of  -  $4,664.00 
from  such  f^inds  as  are  legally  available  to  the 

credit  of  Appropriation  463,231.12-02  (Heat, 
Light  ft  power  •  Recreation  and  park  Departmant) 
to  provide  funds  required  to  atat  estimated 
deficiency  for  the  balance  of  the  fiscal  year 
1954-1955. 


tea.  M0.1897 

lacht  Harbor 
Mooring  Li- 


(g)  Y»(At  Harbor  Mooring  UotMtl 

On  motion  of  Coaailssioijer  Bars,  seconded  by  CoamlsBianer  Gal- 
lagher»  the  following  resolution  was  adopted t 

Hffg^^y^ion  Wo.   1697 

RESOLVED,  that  this  Coamission,  on  reccnanendation  of  the  General 
Manager,  hereby  approves  the  issuance  of  new  license  and  the 
cancellation  of  both  permanent  and  tenporary  lieenses  at  lacht 
Harbor  t 


'N^. 


(1)  Kicu  •mAVCRAsa  LrcKKSg 


t^ama  of  Owner 
LASSWEIl,   Bertram  J. 


Rate 


of  Boat 


YANKEE  SPIRIT 

(2)  9/^aELLATTON  {}f  tfnnRrec  LICENgS 

(a)  fyrmanent  Licenses 
HANSE^',  C.T.  (Sold  boat) 

POGH,   John  and  Frank         (Left  harbor) 
3CHTWAN,  Adolph  (Sold  boat) 

(B)   'TemDorary  Licensee 
BIELL,  Ross  (Left  Harbor) 

BGEBBRG,  Lansing  (     -ditto-     ) 

VAN  DER  NAILLEN,  Ralph     (     -ditto-     ) 


Berth  NO. 
221 


It 


!2T50 


49 
106 
21B 


UMTIKISHEa)  BUanCESS 


(a)  r^nnim^f dinner  f.P.Parrts  Rpyprt  on  Small  Boatg  Hafbgr 

Conmissioner  Fi^d  D.  Parr,  Chairman  of  the  Small  Boats  Harbor 
Committee  for  the  Commission,  reported  the  latest  d«^l°P"«^»„ 
in  the  plans  for  financing  the  proposed  enlargement  of  the ^11 
Boats  Harbor  at  the  Marina.     He  referred  to  his  report  «t  the 
previous  meeting,  wherein  the  Transportation  and  Commerce  Commit- 
tee of  the  California  Legislature  had  recommended  a  "do  pass*  on 
Assembly  Bill  3696,  provided  San  Pl-anciaco  would  officially  agree 
toTsSt^loan^f '$2, 500,000,  repayable  within  a  50 -year  period, 
and  also  that  San  Francisco  name  a  specific  location  where  the 
111  boats  harbor  ii^rovsment  would  be  made. 


He  then  reported  on  the   successful  presentation  before  the 
County,   State  and  National  Affairs  Committee  of  the  Board  of 
Supervisors.     At  this  hearing  the  protests  and  f  P^"J»  °^,^ 
opponents  of  the  project  were  ably  answered  by  Commissioners  Parr 
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jifilllinB  WMTliM  (cont'd) 


^f,  N0.1898 

Representative, 
Don  Cieary,  Re- 
quested to  Refer 
A.B.'B  2850  and 
3696  to  State  In- 
terim Connittee 
for  Investigation 
&  Report  &  Mayor 
k  Bd, »4JV 3, Request • 
9d  to  Co-operate. 


Comission  With- 
draws Proposed 
Bond  Issue  of 
^MilUon  for 
Sabedssion  at 
1955  November 
Election. 


and  Coffman,  Mr.  lUnke,  and  staff  atiftjara. 

Tha  Supervisors'  comnittaa  unanlaoualy  approved  both  SUta  »odl- 
floatlons  and  sant  them  out  of  coBBiittaa  to  the  win  Board  for 
action.     Iba  wiln  Board  failed  to  act  on  the  MBasura  at  Its 
mating  of  Monday,  May  23,   1955  becauao  thara  ware  insufficient 
voUa  to  •ucoaasfully  paas  tha  aeasura.     Supervisor  Halloy 
novad  its  poatponamant  to  Tuesday*  May  31st. 

Mr.  Parr  reported  that  inasmuch  as  the  Ways  and  Means  Committee 
of  the  State  LagieUture  Must  act  on  or  before  Msy  29,  eny  ac- 
tion ly  the  Board  of  Supervisors  on  Tuesday,  May  31it  would  be 
too  late  to  bo  of  value.     He  therefore  recommended  that  the 
Comiision  adopt  a  resolution  providing  for  two  specific  aetsi 
(1)  requesting  that  Assembly  Bill  3*96  be  referred  to  an 
interim  committee  of  tha  State  Legislature,  and  (2)  that  the 
Mayor  and  the  Board  of  Supervisors  be  requested  to  officially 
co-operate  in  the  interim  conmiittee  study.     Wiese  actions  were 
formalised  by  resolution  as  follows i 

On  motion  of  CoBmissioner  Here,   seconded  by  Coianissioner  Dippel, 
tha  following  resolution  was  adopted i 

R^f9lu1rion  Ko.   1898 

RESOLVED,   that  this  Ccmndsslon  does  hereby  request  Mr.   Don 
Cieary,  State  LegislAtive  Representative  in  Sacramento,  to  refer 
Assembly  Bill  2850,  and  its  companion  Bill  3696,  to  an  interim 
committee  for  investigation  and  report  to  the  next  session  of 
the  Legislature}   and  that  the  Mayor  and  Board  of  Supervisors 
be  requested  to  direct  its  Sacramento  representatives  to  co- 
operate in  every  way  in  aiding  in  this  investigation  to  the 
end  that  facts  may  be  developed  as  to  the  needs  for  enlarging 
the  anall  Boats  Harbor  at  the  Marina,  and  the  economic  factors 
in  connection  therewith, 

a  •  a 

President  Sutter  then  recommended  that  the  Commission  withdraw 
Us  proposal  for  a  bond  issue  at  the  next  November  «i«jy°';'^^ 
the  ainount  of  $2,500,000  as  matching  Mnds  for  the  State  finan- 
cing of  the  anall  Boats  Harbor, 

on  motion  of  Conmissioner  Parr,   seconded  by  Commissioner  Hera, 
the  following  resolution  was  adopted* 

Rfl solution  No.   1899 

UWEREAS     the  San  Francisco  Board  of  Supervisors  did  not  opprojQ 
TS^iX  Sficial  policy,   the  modifications  to  f-e'jbg  Bill 
^     r«ouired  bv  the  California  State  Legislature  to  qualify 
■for  financial  aid  from  the  State  in  in^^roving  San  Francisco's 
Small  Boats  Harbor;  now,   therefore,  be  it 

RES0LV15D,   that  this  Commission  does  officially  ^^^f  ^^J» 
nroposal  that  a  bond  fund  for  the  Improvement  of  the  Small 
S^^^Harbor  in  the  ainount  of  $2,500,000  be  presented  to  the 

Voters  ft  tSeSoi^mber  election,  -i^P-?P°r^,,^iS«^"°^:Tv^d 
valid,  because  the  condition  thereto  that  State  Aid  be  received 
4  Sai  Fi-ancisco  in  an  equal  amount,  has  gone  ly  default. 

•  a  • 

president  Sutter  co,,ll«nted  Co»nl5,loner  P^  on  hi,  f»r«^l 

.rniinue  S,  a^gr:X  S^d  «U-plannea  efforts  toward  the 
ultimate   success  of  the  plan. 

re:?S"o^r°?he":nl"^«n?''ort^e  sJlf--'  «--  ^  "" 
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(oonttd) 

mtlMi,  and  th«t  h«  ws  confi(i«nt  that  the  atudiaa  tqr  tha  Intar* 
la  OoMdttaa  of  tha  Stato  Laglalatura  would  provlda  aueh  valUM 
ftbla  inforaition  to  proparly  gain  tha  confldanca  of  tha  lagiala- 
tlva  bodiaa  and  tha  alactorata  of  Sui  nranclaeo.     He  thankad  tha 
CoMBlaalonara  for  thalr  aid  and  anoouragaaant  during  tha  paat 
aavaral  aontha,  and  aakad  thalr  oontlnuad  aupport  In  tha  flitura. 


W  B^yr^  9^  Qfryrid  mmm  9p  fo»y.mitf 


Coaalssion 
IfcTora  Continu- 
tnea  of  Pony 
Rlda  »-»Au  thorl  sa  d 
Oen.Mgr.  to  Call 
for  Ft^osA^s  ft 
llafotiata  Contract 
With  Conoaaalon- 
alra—  and  to 
Itquaat  C.S.Con* 
aission  to  Reclaa* 
titf  3  Hostler 
Positions  Affact- 
ed  if  Convartad 
to  Contractual 


Tha  Saeratary  raad  a  lattar  fron  3uparvlaor  Ft>anci8  McCarty,  ob- 
jactlng  to  tha  propoaal  that  tha  Pony  Rides  for  children  in 
Golden  Gate  Park  and  Pleiahhaokar  playfield  be  abolished,  and 
asking  tha  CooBlaalon  to  continue  than,  baoauae  ha  ballevaa 
thalr  value  in  providing  happinaaa  to  ohildran  cannot  be  neaa- 
ured  bgr  budget  accounts  or  the  coat  of  operation* 


Kr.  fyinka.  General  Manager,  reported  that  he  had  raoalvad  ac 
inforaatlon  and  inquirlea  fron  persona  engaged  in  the  pony  rides 
businaaa  and  that  there  was  a  good  possibility  that  a  succassAil 
operation  could  be  arranged  with  a  conoesaioiiaire.     He  further 
explained  that  Supervlaor  McCarty  had  been  pleaaed  to  learn 
that  the  pony  rides  night  possibly  continue  if  a  conoesaionalra 
operator  oould  be  obtained, 

Tha  Secretary  read  the  inforaation  received  froai  the  Recreation 
and  park  Departaant  of  the  City  of  Los  Angalea  on  its  concea- 
•lonalre  operation  of  pony  rides,   including  detailed  inforaa- 
tion frc»B  the  actual  contract  agreenant. 

On  motion  of  Coamiseionar  Parr,   seconded  by  Coramissioner  Dlppel, 
the  Coaaission  went  on  record  as  favoring  a  <;ontinuanca  of  the 
poaj  rides  aa  a  aatter  of  policy  &nd  authorised  the  General 
Manager  to  obtain  proposals  and  to  negotiate  with  pony  ridea 
operators  or  concessionaires  for  an  figreeaent  to  be  approved  by 
the  Coaaission     t^rabjr  the  rides  can  be  continued;  and  further, 
authorised  the  Qonaral  Manager  to  request  the  Civil  Service  C 
aiaaion  to  process  the  reclassification  of  the  three  Civil 
Service  ein)loynBnts  which  will  be  affected  if  the  pony  ridea 
operati(»  is  converted  to  a  contractual  service. 


(c)   Ipcroval  of  Cnntr>.et-  GOLDgK  GflE  PARK  PAKIVRfLPH  MIKRAI,  DIR, 

Ob  aoUon  of  Cos^aaioner  Gallagher,   seconded  by  Coaimissioner 
Dippel,   the  following  reaolution  was  adoptedi 


Ph  yotiyx) 


Codasission  Author- 
ises New  Contract 
for  1955-56  with 
Ralph  Murray,  Dir- 
ector, G.G^Park 
Band,  for  $32,770, 

^b.22,May  Day 

Celebration  & 

agfl9r^?V,gya 


fiaaolutfon  No.  1900 

RESOLVED,  that  thia  Coanlasion  does  hereby  approve  the  award  of 
a  contract  to  Mr.  Murray,  Director,  Golden  Gate  Park  Band,  for 
the  fiacal  year  1955-1956  in  the  total  sun  of  $32,770,  with  the 
following  nodificationa  of  the  previous  contract  to  witi  the 
addition  of  three  (3)  holiday  concerts  (Pbbruary  22,  my  Day 
Celebration,  and  May  30) |  and  the  General  Manager  of  tha  Recrea- 
tion and  park  Department  and  the  Secretary  of  the  CoBBlasion  be 
and  are  hereby  authoriaed  to  negotiate  said  contract. 


"1 


Approval  of  Lease  with  S.F.Houslng  Authority  for 
ffMT  GTWiAiynM  at  Cl.OO  Per  Year. 


DSi  or  JWTBRS 


At  the  request  of  Mr.  PUnke,  Mr.  Raymond  S.  J^»»i^»^S^*Ji^ 
Superintendent,  reported  on  a  lease  agreement  with  the  Housing 
Authority  of  the  City  and  Couiity  of  San  Francisco,  ^^'^^^^"^^ 
department  will  have  the  exclusive  use  of  the  gymnasium  building 
containing  approximately  13,200  square  feet     »\*"^^i,°L!^- 
per  year,   the  agreement  providing  for  annual  ^^^^^i^^^^^^' 
and  reirtkcting  the  use  of  the  premises  to  recreation  parpoaes 
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and  plaolnf  regpontlbility  for  all  repairs  and  malntenanoe  upon 
the  Recreation  and  Park  Departiaont,     The  final  leaee  will  require 
the  fii^oval  of  the  City  Attorney. 

On  notion  of  Coomleeioner  Parr,  eeoonded  Uy  Coffljaiasiocer  Hfera,. 
the  following  resolution  was  adoptedi 


Coeaiselon  Appw9» 
];9asa  with  S.F. 
Housing  Authority 
for  Ose  of  Hun- 
tsrs  Pt.Qym  on 
j^URjal  Basls- 
Kect  to  be  $1.00 
far  Tsar. 


fteaoltttion  Mo.  1901 

RESOLVED,  that  thie  Coanission,  on  reconcaendatlon  of  the  General 
Manager,  does  herebgr  authorise  and  approve  the  entering  Into  of 
that  certain  leaes  agreeatnt  with  the  Housing  Authority  of  the 
City  and  County  of  San  Francisco,  wherely  the  City  leases  the 
following  described  real  property,  together  with  the  iaproteaents 
thereof^  consisting  of  a  gynmasiua  building  containing  e^jproacimote- 
ly  13,200  square  feet,  coimnonly  known  as  the  Hunters  Point  Gym- 
naslumt 

CatONCIIIG  at  a  point  on  the  northeasterly  line  of  LaSalle  Ave- 
nue distant  thereon  north  U°28«21«  west  55  feet  from  the  Inter- 
section of  the  northessterly  line  of  LaSalle  Avenup  and  the  north- 
easterly extension  of  the  center  line  of  Fitch  Streeti  thence 
continuing  along  said  line  of  LaSalle  Avenue  north  5^«>28»21»we8t 
180  feetj  thenoe  north  35**31'39"  east  200  feet  to  the  southwest- 
erly line  of  Kirkwood  Avenue {  thenoe  south  54<*28»2l"  east  along 
said  line  of  Klrkwood  Avenue  180  feet;  thence  south  35®31«39« 
west  200  feet  to  the  point  of  coanenoeisent, 

Biing  fpofttbo  of  Biock  K>».a33  South  Ban  ft-aaolsco  Homestead 
and  Railroad  Association, 

AHD  ACCEPTS  the  mjor  conditions  that  the  rental  for  said  premi- 
ses shall  be  $1.00  per  year;  that  the  lease  «hall  be  autoofttical- 
ly  renewed  for  successive  terms  at  the  saoa  rental;  and  that  the 
City  shall  be  required  at  its  own  cost  and  expense  to  maintain 
the  premises  in  good  repair,  and  that  the  Housing  Authority  shall 
not  be  liable  for  any  repairs  or  aaintonanoe  of  any  kind;  and, 
be  it 

FDRTHER  RESOLVED  that  the  General  Manager  of  the  Recreation  and 
Park  Department  and  the  Conadssion  Secretary  be  and  are  hereby 
authorised  to  negotiate  the  lease  agreement  with  the  San  Francis- 
co Housing  Authority. 


(e)  /Approval  of  gontracts  for  the  nee  of  Keaar  Stadium 

On  motion  of  Commissioner  Dlppel,  seconded  by  Commissioner  Gal- 
lagher, the  following  resolution  was  adoptedi 


1OJ202 


Coaalsslon  im- 
proves Contracts 
fop  Pbotball 
GasBS  to  be 
aeld  at  Kesar 
Stadium 


pa solution  Ko.   1902 

RESOLVED,   that  this  CosBlssion  does  hereby  approve  contracts  with 
the  following  parties  for  the  use  of  Kozar  Stadium,  as  set  forth 
^  fairSSlvi^l     lessee,   the  detailed  schedule,  and  dates 
being  io^orporatad  In  the  Individual  agreement  as  foUowsi 

(1)  Academic  Athletic  Association  (San  Francisco  BibUc  Schools), 
i  contract  covering  21  High  School  league  f<x'^^^K^'^l'Jl'^ 
Saturday,  September  17  through  Thursday,  November  U  -  with  a 
MnW  rental  guaranty  of  S25.00  or  ten  (10^)  percent  of  the 
gross  i^celpts. 

(2)  Rlordan  High  School,  for  a  series  of  5  High  School  football 
JlLtt  -  from  Sentenber  16  through  November  11  -  with  a  $25.00 
STlL;  ^r^tSe  ?o?  2  gamesrSd  a  $250  guaranty  for  each  of 
f  nlS?  1^3  and  ten  (lOj)  percent  of  the  gross  revenue. 

(3)  20-30  Club  of  San  FVanclsco,  for  an  All-Star  High  School  foot, 
ball^  on  August  21,  1955;  minimum  guaranty  $100,  and  ten 
(lOJt)  percent  of  the  gross  receipts. 
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r..|g|gp  ymanieaa  (cont'd) 


j»B,  NO.  1902 
(contlnusiL 


AND,  BE  IT  ITOTH5R  RESOLVED,  that  the  General  Manager  of  the 
Recreation  and  park  Department  and  the  Coomlesion  Secretary  be 
and  are  hereby  authoriwd  to  negotiate  the  above  lease  agreeoenti 


(f)  Extension  of  Time  -  JUNIIERO  SERRA  PLAYGROUND  LANDSCAPIMO- 
Contract  #165  -  Controller 'a  <3192 


gAa^  t;o.l903 

jxtension  of 
ti»8  to  Larson's 
Landscape  Ser- 
vice &  Nursery 
thru  5M/55- 
j.SSRRA  P/G 


On  motion  of  Coamissioner  Gallagher,  seconded  by  Coromissioner 
Hers,  the  following  resolution  was  adopted: 

t^eaolution  No.   1903 

RESOLVED,   that  this  Conanission,  on  reconnnendation  of  the  General 
Manager,  approves  the  following  Extension  of  Tinei 

To  Larson's  Landscape  Service  &  Nursery,  an  extension  of  lU 
calendar  days,  through  May  2A,  1955,  because  of  delay  caused  by 
inclement  weather  and  request  of  department  for  tine  in  germina- 
tion of  seed. 


Res.  N0.190A 

Coamission  i^vs. 
Fin, plana  and 
^C8.  for  North 
Beach  Swimming 
Pool  as  Submitted 


tea.  K0.1905 


Conn.i^pvs.  Order 
for  Service  or 
Work  to  ABBOT  & 

maa  for  ^U77.50 

for  Engr.Tests  of 
Matls.for  FO. BEACH 
anmiTlG  POOL. 


(g)   Pinal  Plans  and  Specificationa  for  WORTH  PBACH  StflMMII^G  POOL 

Mr.  Harnein  presented  the  Pinal  plans  and  Specifications  for  the 
North  Beach  Swimming  Pool  as  prepared  arid  submitted  Jj  WilJ^*" 
G.  Merchant,  Architect.     Mr.  Harman  described  the  rehabilitation 
proposed  for  the  existing  building  and  the  construction  of  » 
roof  over  the  swimming  pool  area  and  explained  that,  a«»/«PO^^ 
in  the  previous  meeting,   the  specifications  to  bidders  included 
those  items  which  the  Art  Commission  had  recommended,  namely, 
skylights,  expanded  lobby  area,  and  marble  facings.     Quotations 
S^bidderi  on  these  items  will  be  separated  from  the  general  con- 
•troction  quotations  so  that  the  Commission  can  authorise  or 
disapprove  ar^  or  all  of  the  three  items. 

on  motion  of  Comnissioner  Parr,   seconded  by  Commissioner  Cofftaan, 
the  following  resolution  was  adopted: 

l^i^ffolution  No.   190^ 

RESOLVED,   that  this  Commission  does  hereby  ^P£°^,^  J!""*^ 
S^d  Specifications  for  the  North  Beach  Swimming  Pool, 
as^repared^nd  submitted  by  William  G.  Merchant,  Architect. 

«  •  • 

-me  secretary  then  read  the  report  of  Mr.  Harman,   Supervising 

J^iSer!^om«nding  the  approval  of  ^^^^'^r^ill't  Je't^^bT" 
i^^Zo\r^  ateel     structural  steel  and  concrete  that  are  to  be 
i^d  ii^Torlh  S^ch  swimming  Pool  and  rehabilitation  con, 
^     ^*       Th«  renort  explained  that  th»se  tests  by  an  approved 

Srts!     -me  total  estimated  cost  of  sucti  work  for  such  tests 
amounts  to  $M77.50. 

on  motion  of  Commissioner  Parr,   seconded  by  Commissioner  Hers, 
the  following  resolution  was  adopted: 

peaolutiftn  ^^o.    1905 
HESOLVD),  that  thl.  O.»i.^on  doe.J«reb,  r.qu»JJ,,^,rS?^-. 

nation  Contar  <^\^'±^^  ^klu^ll^So^trltlon  C.^, 
^ctKnirut^eVi^bflc VLfaS  "aid  te.t,  to  cove.  U» 
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gy  gffSINESS 


(cont'd) 
following  nftt*rlal0  &•  vstlaaUdt 

il)  Ildlnforoing  Steel  (approximately  15  Tons) 
2i  Struetural  Steel  (approximately  30  Tons) 
3)  Concrete  (approximately  250  yards) 

Total 


(a)  mstnllation  of  Gas  Line  and  Conversion  of  Oil  Fired  Boilers  - 
JOSEPHTNg  D.  RANPALL  JUKIOR  MUSEIfl [ ^ 


•me  Secretary  read  the  following  bids  received  Tuesday,  May  24, 
1955  for  the  above  mentioned  work. 


J.  GIBBS  SONS 
2401  Bush  St.,  3. P. 15 

Other  Bidders 

UBSIERN  FLIKBIKG  &  HEATING 

CO. 

HERMAN  LAWSON  COMPANY 

J.SIMER  RIDDLE  COMFANT 

BROADWAI  FLIHBIKG  CO. 


^^W^       tMool^ 


05,203.00 
$5,897.00 
05,898.00 
06,600.00 


02,873.00  03,432.00 
03,350.00  03,950.00 
03,672.00  04,348.00 
04.356.00  05,000.00 


The  Engineers,  Messrs.  Barman  and  Grabou,  explained  that  the 
contract  provided  for  conversion  from  oil  fuel  to  gas-fired  boil- 
ers; the  General  Manager  reporting  that  while  funds  in  the  amount 
of  025OO  had  been  sot  up  in  the  current  buget  for  burners  and 
safety  control  at  the  junior  Museum,  the  conversion  work  under 
this  contract  would  require  approval  of  a  change  in  appropria- 
tion as  it  is  a  different  type  of  work. 


Conission  Directs 
Gen.Mgr,  to  Inves- 
tigate Proposed 
Contract  &  Report 
at  Next  Meeting 


In  consideration  of  the  fact  that  funds  are  not  immediately  avail- 
able, on  motion  of  Commissioner  Parr,   seconded  by  Commissioner 
Coffraan,   the  following  resolution  was  adopted: 

fiesolution  No.   1906 

RESOLVED,  that  this  Commission  does  hereby  authorize  and  direct 
the  General  Manager  to  investigate  the  eoonomic  factors  bearing 
on  the  proposed  contract,  subject  to  the  availability  of  f\mds, 
or  if,  in  his  judgment,  further  consideration  is  required,  that 
his  recommendations  be   submitted  at  the  next  regular  meeting. 


(b)  Award  of  Contract,  Subject  to  Availability  of  FUnds:   INSTALUTION 
^f  fTCLD  C0NDIfry-t»7J^  3TADTVM  to  EMIL  J.VffiFER  ELECmiC  CQMFAWf 

rtie  Secretary  read  the  following  bids,  received  and  opened  Tues- 
day, my  10,   1955  by  Mr.  T.  M.  Grabow,  Engineer,  for  the  above 
entitled  work: 


LCV  BIDEgR! 

EMTL  J;\SbER  ELECmiC  COMPANY 
258  Dor  land  St.,  S.F.U 

pther  Bidders 
Ets-Hokin  &  Galvan 
Grandi  Electric  Conpany 
J.K.Heraog  Electric  Co. 


Ree.  No,iy)7 


on  motion  of  Commissioner  Her.,   seconded  by  Commissioner  Coffman, 
the  following  resolution  was  adopted: 

___^^^^^  pe solution  No.    1907 

*^!*™nrFSdf  •  RESOLVED,  that  thi,  Co»l"ion     on  reco™.ndation  of  t^  a.n.^»l 
to  E.J.wmR  EIZC.  Mttnagor,  and  object  to  the  availability  f  i""f  •  =^'  ""!L 
».-mi^  CONDDIT-  award  th.  contract  '-  ^^JS'^J^^J.jJ,'!;^!,^??^^     StS.'" 
BZim  -  ^T,:>^n,9Q     stadium,   to  EMIL  J.  VIEffiR  ELECTRIC  ouMrAwi,  *?     u^  5-26-55 
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01,362.00 
01,896.00 
'^.1,382.37 


X'iSmi^''^ 
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Res.  No. 1907 


San  P^anolsco,  they  being  the  lowest  regular  and  responsible 
bidder  therefor  in  the  amount  of  $l,250.00j  and,  be  it 

FURTMER  RESOLVED,   that  the  General  Manager  of  the  Recreation  and 
Park  Department  and  the  Commission  Secretary  be  and  are  empowered 
to  execute  this  contract  on  behalf  of  the  Coranissionj  and,  be  it 

FURTHER  RESOLVED,  that  the  Secretary  shall  file  notice  of  approv- 
al in  the  official  advertising  of  the  official  newtqpaper  of  the 
City  and  County  of  San  IVanoisco, 


Rsport  on 

Freeways 


(c)  Report  on  FTeevays  -  Golden  Gate  Park 

Commissioner  Hers  gave  a  brief  review  of  the  present  situation 
regarding  the  problem  of  protecting  Golden  Gate  park  from  traf- 
ficway  plans  for  freeways  which  would  border  on  the  Panhandle 
or  Kesar  Drive  area.     He  asked  for  the  Commission's  Judgraent  of 
the  proposal  that  the  exclusion  of  freeways  from  Golden  Gate  Park 
be  placed  on  the  ballot  for  an  expression  of  public  opinion. 

Commissioner  parr  stated  for  the  record  that  he  approved  the  use 
of  every  legitimate  means  to  keep  traffic  lanes  out  of  the  park 
and  that  roadways  in  the  park  be  limited  solely  to  those  that 
are  absolutely  required  to  serve  park  purposes. 

Commissioner  Coffnan  counseled  the  .oenbers  that  the  Commission's 
position  on  freeways  is  now  well-established  and  wi^ll-known,  and 
that  a  careful  analysis  ehoCiid  be  vide  of  the  advantages  or  dis- 
advantages which  would  accrue  to  the  Commission  by  seeking  an 
expression  of  public  opinion  by  means  of  the  ballot, 

Pbllowing  further  discussion,   president  Sutter  directed  that  the 
in^ortant  freeway  matter  be  continued  on  the  calendar  for  further 
consideration  and  action  at  the  appropriate  tima. 


(d) 


Senior  Citizens* 
Hobtg  ^ow 


Recreation  and 
ftrk  Department 
Syaphony 


APJoaR^.->ffi^^T 


Repor^i— •  Senior  Citizens'  Hobby  Show  and  Rycr»a 


the   Secretary  read  commini  cat  ions  from  the  following,  conpliaent- 
ing  the  Cosmission  and  the  Department  Staff  for  the  succecsful 
Senior  Citiiens'  Hobby  Show  recently  conducted  at  the  Emporium: 

(1)  Pfom  Glacis  ^lyder,  Recreation  Coamdssion  of  Bttte  of 
California,  and 

(2)  John  Tuteur,  President,  San  Franc  isco  Senior  Center. 

Mr.  Kimbell  reported  that  the  event  had  been  most  successful  and 
conraended  Mr.  James  Land  and  Mrs.  Rose  Ftogarty  for  carrying  out 
their  special  responsibilities  in  connection  with  the  event. 

Commissioner  Ann  Dippel  related  her  enjoyable  experience  in  at- 
tending the  ^ring  concert  of  the  Recreation  Symphony  at  the 
Nourse  Auditorium.  Commissioner  Dippel  conq?limented  Mrs,  Margar- 
et Cosmey,  Supervisor  of  Hisic,  for  her  organizational  work  and 
for  the  excellent  qtiality  of  the  performance. 


There  being  no  further  business  to  come  before  the  Commission, 
President  Sutter  declared  the  meeting  adjourned  at  iiil$  P.M. 


Respectfully  submitted. 


CSu^-^*^  Om/  ^  /^^^cmT^ 


Secretary 
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Approral 


San  Dranoisoo,  CAllfomla 
J^rno  9,  lf55 


Kliifl&fi 


The  One  Hondired  and  Third  Regular  Meeting  of  the  Recreation 
and  Pirk  CoitolMion  was  eall«d  to  order  on  Itoursdajr*  JUne  9> 
1959  at  lltOO  A,M.,  President  Sutter  presiding. 

The  ^iXlowing  CooBilstioners  were  preaentt 

Mr,  Louis  Suttar,  President 
Mr«  WilUam  M.  Cofftnan 
Mrs.   Herry  J.  Dl^el 
Rev.  Eugene  A.  Qallagher 
Dr.  Ffaneis  J.  Her« 
Mr,  Fred  D,  fair 


Ttere  boizig  no  errors  or  oaissions,  the  Minutes  of  the  Reg« 
gular  Meeting  of  May  2b,  1955  wre  approimd* 


t^HMKCATIQUS 


«".  80.  1908 

Approval  of 
Stnrioe  Order 
for  1250.00  - 
Un  Co.  Oil 


»dm 


(a)     Ttam  Bferl  P.  Cutting,  Director  of  Property,  adTlslng  that 
he  hat  reoeived  an  offer  to  lease  for  oil  and  gas  develop- 
nent  purposes  of  a  portion  of  the  Puhraan  Bequest  property 
located  in  Xam  County,  Callfomiai  and  requesting  approval 
of  a  Vork  Order  in  the  estiiaated  sum  of  1250.00  to  cov«r 
cost  of  services  in  oonneotion  with  the  proposed  lease. 
There  folloMd  a  discussion  in  Which  the  terse  of  tlw  lease 
and  the  royalties  to  be  paid  the  City  vere  eiq^ored. 

On  notion  of  Comissioner  parr,  seconded  by  Comlsaioner 
Hers,  the  following  resolution  was  adeopt«dt 

Resolution  No.   1906 

RESOLVED,  that  on  reocennidation  of  the  Director  of  Prop- 
erty this  Coenission  approves  the  issuance  of  a  Work  Order 
to  the  Real  Estate  Departrapnt  for  aervlcas  and  expenses 
in  regards  to  proposed  lease  of  the  Southeast  quarter  of 
Section  32,  T.  27  3,,  R.  28  E.,  Rem  County,  California, 
and  other  lands  acquired  frcm  the  Estate  of  Alfred  POhraan, 
teoeassd.     Authorised  by  Ordinance  No.   1638,  Bill  No.  1704, 
ttm  flmds  to  be  obtained  from  Appropriation  No.  949-1  of 
the  PUhnaan  Bequest  in  the  estimated  anount  of  |250.00|  and, 
be  it 

naiKR  RESC^VED,  that  this  Work  Order  and  the  Invitation 
foJf  bids  scheduled  for  opening  on  July  6,  1955  are  subject 
to  this  Connission's  review  and  approval  o£  the  Lease  Agree- 

Bsnt. 


Bd,  of  Supv.  in- 
^MWd  stu4y  of 
POHible  boat 
••rtors  will  be 
■•'*•  when  f\inds 


(b)  Froa  the  Board  of  Supervisors  requesting  the  CooBission  to 
study  the  feasibilitv  of  a  location  for  berthing  small  boat* 
other  than  Tacht  Barbor  and  suggesting  that  the  Hunter 
Foint  area  in  particular  be  examined. 

On  feotion  of  Coaaiissioner  parr,  sBoondad  by  Cceadssionsr 
Dippel,  the  following  reeolution  was  adopted  and  the 
Secretary  was  instructed  to  advise  the  Board  of  Supervisors 
in  writint;  of  the  action  taken  t 

Reeolution  Wo.  1909 

RESOLVED,  that  the  Recreation  and  Park  Commission  advise 
the  Board  of  Supervisors,  in  response  to  its  letter  of 
JUne  1,  1955  that  the  Commission  is  doing  all  that  can  be 
done  to  preserve  the  lacht  Harbor  within  the  limits  of  the 
money  avAilabIs  for  nich  purpose. 


I 
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(b)2-l'5rom  the  Board  of  Supervisor*  stating  that  unfavorable  re 
ports  have  been  reoelved  on  the  condition  of  Yaobt  Harbor 
in  the  MKrina,  and  inquiring  of  the  Conmission  *Aat  steps 
are  being  taken  to  put  the  Yacht  Harbor  in  proper  condition, 

Od  notion  of  Ccimnissloner  Parr,  seconded  bgr  Cooaissioner 
Dippel,  the  followix^  resolution  was  adopted  and  the  Secre- 
tary instructed  to  advise  the  Board  of  Supervisors  in 
writing  of  the  action  taken^ 


afTi  wo,  19X0 

Bd.  of  S«pv.  ad- 
▼laed  everything 
possible  being  done 
to  aalntain  Yacht 
l^bor  within  lia- 
^ted  funds  available. 


Rgf^ly^t^oh  Kot,A?M 

RBSOLVSD,  that  the  Rssreation  and  park  Coamission  advise 
the  Board  of  Siqpervisors  that  it  will  be  pleased  to  make  a 
survey  of  Bimters  Point  and  other  locvtions  on  the  San 
Rrancisco  waterfront,  including  enlargeaent  of  the  present 
saall  boats  harbor  at  the  Marina,  when  the  funds  have  been 
provided  by  the  Board  of  Supervisors  for  such  stu^y. 


(c) 


a>«.  No.  1911 

Approval  of  State 
Highway  request 
to  nake  test  borings 
Ie  Q.F.  Park  for 
proposed  subsurface 
route. 


nrom  B.  V.  Booker,  Assistant  State  Highway  Engineer,  Divi- 
sion of  Hl^iways,  requesting  Authorisation  to  drill  test 
holes  to  obtain  infomation  on  subsurfaoe  conditions  in 
the  areas  of  Golden  Qate  Park  where  an  underground  construc- 
tion ia  being  considered  on  State  Highway  Route  ^,  ftoross 
the  Park, 

Mr.  lUnke,  General  Manager,  presented  a  nap  of  Golden  Gate 
Park  on  vAieh  were  indicated  all  locations  i^ere  test  hole 
borings  were  proposed  to  be  made  by  the  Division  of  High- 
ways.    He  expressed  the  opinion  that  the  borings  should  be 
permitted,  subject  to  several  qiuilifications  and  conditions, 
lAich  he  listed  and  asked  that  they  be  included  in  any 
grant  of  permission. 

On    moticai  of  Cooaissioner  Coffman,   seconded  by  Commissioner 
Put,   the  following  resolution  was  adoptedf 

Bissolutlon  No.  1911 

RESOLVED,  that  this  Conmission  does  hereby  grant  to  the 
California  State  Division  of  Highways,  District  No.  IV, 
permission  to  enter  Golden  Gate  park  for  the  purpose  of 
boring  seven  soil  teat  holes  as  indicated  on  the  sketch 
acconqpai^ing  the  letter  of  Mr.  B.  V.  Booker,  of  JUne  10, 
1955,  subject  to  the  following  conditions! 

(1)  Ai^  dan»ge  to  the  landscaping,   shrubs,  trees,  and  the 
like,  be  replaced  ind^ntically  in  quality  and  quantity, 

(2)  All  holes  be  refilled  and  the  surface  material  repaired 
so  as  to  match  the  contiguous  material  as  neatly  as 
possible . 

(3)  All  drill  hole  sites  are  cleaned  idien  operations  at 
the  site  are  complete* 

(^)   Ihe  State  Higb«y  agrees  to  hold  the  City  of  San 

Ffancisco,  the  Recreation  and  Park  Coainiasion,  and  any 
of  their  enplojrees  free  and  harmless  of  all  liability 
that  n«iy  arise  f^^om  this  work. 

(5)  The  State  Highway  Department  furnishes  a  copy  of  the 
data  obtained  ftrom  the  borings  and  the  reyiort  based 
on  these  datai 

and,  be  it 

FURTHER  RESOLVED  that  this  Commission  declares  that  this 
grant  of  permission  riiall  In  no  wise  be  construed  as  a 
departure  from  this  Gonanission's  policy,  or  a  diminishing 
of  this  CoiBttlssion's  complete  opposition  to  the  construc- 
tion of  any  open  cut  surface  or  elevated  freeway  within 
the  boundaries  of  Golden  Gate  Park  and  the  panhar-dle,and  said 
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grent  of  pemlssion  is  predicated  upon  the  asmnption  that 
this  Oomlasion's  position  with  re^>eot  to  the  typo  of  fJaii* 
way  oonstructlon  contenplated  will  be  fully  obserwed. 


gga,  MO.   1912 

Approval  for  Qiitad 
Nttions*  use  of 
PBlAoa  of  Fine  Arts 
gld^.ae  a  motor  pool. 


(O 


lis.  Ho.  19U 

Acceptance  of  baby 
elephant  for  S.P. 
Zoo  from  S.P.  News' 
contributions. 


(d)     Consideration  of  a  eonminleation  froex  the  Old  TlxMrt  Base- 
ball Association  of  San  Francisco,  Mr.  A,  J*  SehooMieker, 
President,  suggesting  the  nasdng  of  a  toaeball  dlaaaond  at 
Balboe  Park  as  a  memorial  to  August  Sundberg}  and  the 
written  recommendation  of  Mr,  Klmbell,  Recreation  Superin- 
tendent, that  a  second  baseball  diamond  in  Balboa  park  be 
named  to  honor  Maurice  J.  Sweeney,  were  both  postponed  to 
the  next  regular  meeting  JUne  23. 


(e)     From  the  San  Francisco  Executive  Committee  for  the  United 
Nations  Commemorative  Seession  requesting  permission  to  use 
the  Palace  of  Fine  Arts  Building  for  the  purpoeo  of  a  motor 
pool  c^ration  from  June  20  through  JUne  26« 

On  motion  of  Commissioner  Dlppel,   seconded  by  Cooraissioner 
Hers,  the  following  resolution  was  adoptedi 


Resolution  No.  1912 

nSOLVKD,  that  this  C«iinission  on  reconasendatiott  of  the 
Central  Manager,  does  herebf  grant  permlssioo  for  the 
United  Nations  Coraaeaorative  Session  to  use  the  pUaee  of 
Fine  Arts  Buildiiig  as  a  motor  pool  to  serve  the  convention 
from  JUne  20  through  June  26,   PROVIDED  a  proper  clearance 
is  previously  obtained  from  the  Bureau  of  ftUlding  Inflec- 
tion and  the  Fire  Depetrtment* 


From  Robert  W.  Lee,     City  Editor  of  The  San  Francisco  News, 
informing  the  Contnission  that  its  readers'   generous  contri- 
butions have  enabled  the  News  to  bring  to  a  succesaful 
conclusion  a  campaign  to  buy  a  baby  elephant  at  a  cost  of 
13500.00    to  replace  Marge,   the  elephant  that  recently 
died  at  the  San  FTancisco  Zoological  Gardens  and  formally 
offering  said  baby  elephant  as  a  gift  to  the  City  and 
County  of  San  FTancisco, 

On  motion  of  Comaissioner  Hera,   seconded  by  Commissioner 
Dlppel,  the  following  resolution  was  adoptedj 

Resolution  No.   1911 

WHEREAS,  the  San  Francisco  News  throu^i  the  generosity  of 
its  readers  and  subscribers  has  purchased  a  baby  elephant 
at  a  coat  of  13500.00  as  an  addition  to  the  animal  collec- 
tion of  the  San  Francisco  Zoological  Gardens  and  has  offered 
said  baby  elephant  as  a  gift  to  the  City  and  County  of  San 
Francisco;  now,  therefore,   be  it 

RESOLVED,   that  the  Recreation  and  Park  Connission  does 
hereby  gratefully  accept  the  generous  gift  offer  of  a  baby 
elephant  from  the  San  Francisco  News,   commending  the  San 
Francisco  News  for  its  connunity  interest  and  leadership 
and  thanking  the  people  of  San  ft-ancisco  ^^f  >»>«i^  ««P^'?J« 
contributions  toward  the  purchase  of  this  gift;  and,  be  it 

FURTHER  RESOLVED,   that  the  Board  o^^Supervlsors  J^  r^<5;:«;^^ 
to  accept  said  baby  elephant  for  and  on  behalf  of  the  City 
and  County  of  San  Francisco. 


Tjr.rnr.R.q  OF  TNTORMATION-to  be  acknowledged  by  Secretary  and/or  file* 
^"^^     arAppilcation  of  the  Joseph  P.  McOiade  Post,  Veterans  of  Pbr- 
sign  Wars  for  permission  to  sublet  the  use  of  the  Main 
Auditorium  of  the  Beach  Chalet  on  the  following  daUs  and 
to  the  following  parties t 
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/IIMCTTCATI0K3  (Continued) 

*"^  i/ffTTBBa  OF  myoRiaTicMi 


May  28 
JUI7  16 
August  13 


Caapis  Kapers  Cast 
The  Mamn 
Mrs,  M,  Solar 


Social  Danoe 
Vaddlng  Reoaptlon 


On  notion  of  CosniBSiou^r  Parr,  aecondad  toy  Cora&isaioner 
Hers,  the  above  grants  of  permission  were  approved  and  rat- 
ified. 


•  •••»«»•»» 


"■». 


Ifei.  Ke.  19U 

Approval  of  Pinal 
plans  for  Branch 
Library  -  Sunset 


Mr,  Laurenee  J,  Clarke,  Librarian,  and  Mr.  Joseph  J,  Allen, 
Secretary,  appeared  before  the  Commisaion  to  present  for 
approval  the  final  plans  and  specifications  for  tlie  Branch 
public  Library  to  be  located  at  the  Sunset  Consunity  Center. 

Mr.  Hanaan,  Departnent  Engineer,  explained  the  details  of 
the  plan  to  the  Comnission  pointing  out  that  the  schedule 
provides  aocoskodations  and  office  space  for  a  Recreation 
Director,  as  well  as  convenience  facilities  to  serve  the  ad- 
joining playground, 

Mr.  Lawrence  Clarke  stated  that  apprcxLnately  H50  sq.  ft. 
of  building  space  would  be  assigned  to  Recreation  use  and 
he  submitted  the  Irohiteota*  estimate  for  the  entire  struc- 
ture's cost  in  the  amount  of  fPA,O00.OO, 

On  notion  of  Conuissioner  Dippel,  seconded  by  Conoissioner 
Coffmn,  the  following  resoluticm  was  adopted  1 

^■Qlution  NO.  19U 

RESOLVE),  that  this  Conmission  on  recomaendation  of  the 
General  Manager  and  the  Department  Engineer,  does  hereby 
approve  the  Pinal  plans  and  Specifications  of  the  Ortega 
Branch  of  the  San  Ptancisco  piblic  Library,  as  prepared  and 
•ubnitted  by  Appleton  &  Wolfard,  Architects. 


(a)  yion-Civil  Service  and  Exempt  Appointments 


tea.  No.  1915 

Non-Civil  Service 
and  txempt  Appolnt- 
nents. 


Rei,  No.  191fe 

Progress  and/or 
Final  Payments. 


On  motion  of  Consnissioner  Parr,  seconded  by  Conoissioner 
Coff»n,  the  following  resolution  was  adoptedi 

^flHolutioP  No.  1915 

RESOLVED,  that  all  teit^jorary  Non-Civil  Service  Appointments 
in  various  classifications  represented  by  Requisitions  Nos. 
Hos,  T-1295  and  T-U^t,  and  3  exenpt  appointments,  made  by 
t6e  General  Manager  and  certified  by  the  Secretary  during 
the  period  February  10  through  JUne  9,  1955,  are  hereby 
ratified  and  approvedi  and,  be  it 

TORTHER  RESOLVED,  that  a  report  of  said  appointments  be 
S^t^  to  the  Controller  and  the  Civil  Service  Commis- 

sion. 


(b)  froffress  and/or  Final  Peamgnts 

on  motion  of  Commissioner  Parr,  seconded  by  Conmiasioner 
Coffnan,  the  following  resolution  was  adoptedt 

t^esolution  [Jo.  1916 


RjrqoLVED  that  for  the  best  interests  and  proper  conduct  of 
?Jf  R^S^aSon  and  Park  Department  the  Controller  ^  and  is 
^Uby   requested  to  approve  the  following  Progress  and/or 
Pinal  Paymonts: 
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(1) 


fitf.  Ho. 1916 

(eootlnvMd) 


Piriod'«Qdlnf  my  31,  19S5. 


PftyMot 


TX5s:w 


laoa  SX«o.Co«  • 
Furlotf  mdlaff  Mi^  31»  1955. 

(3)  lUIZZSLSI^raBL, _- 

To  ftisMU  BlntflB  Co«*  l»t  A 
FNTlod  •ndios  Nny  20.  1955. 

To  Itobt.L. 

Firlod  onding  mj  Jl»  1955. 


^'««WRi- 


fc~f*ii3  w.  Sobipp  -  lit  ft  Flaal  psyt.  - 
ptrlod  ending  JMa*  i«  1955* 


imj-ifitrAn  .  oaf  dtao 

A  ] 


1125.00 


TO  Oooar  prooco  &  3on«  -  5th  pajrMnt  -  113,787.37 

roriod  ondlng  H&y  31,  1955. 

(7)  jwiBRp  mi^  pgagAgi!2-??pt.gf;2^- 99n^T9U«ff'>  fiiy?^ 

TO  LKraec't  Landteapc  S«rvie«>  &  Huroery  -        »y>/.w 
4th  ft  Final  I*y«»n^  -  o«n>l«t«!  M«y  2A,  1955. 


preli».fa«n«  ft  3poot,(Authorl««d  ly  Rei.1836,  Mtg. 
of  M»r.2it,1955). 


tei.  No. 1917 
BstaQtloD  of 

ns 


tee.  Ko.1918 

Modification  of 

Contract. 


(c)  ^^"f^,?""  o^  ^— 

OD  notion  of  ComlBsionor  parr,  oeoonded  ijy  CoMi«»ionor  Coff*M, 
the  following  rosolution  i«t  adc^tedt 

B^^],^^iyn   No. 1917 

RB30LVBD,  that  this  Coi«it»ion,  on  reconnendaUon  of  the  General 
Manager,  approves  the  foUowlng  Ixtension  of  Tii»i 

&  SSr  Prelco  ft  Sons  -  an  extension  of  30  calendar  day., 
thrujSy  3,1955-  delay  caused  by  Inability  of  plumbing 
contractor  to  a»intaln  work  schedule , 

the  following  resolution  was  adopted: 
Resolution  Wo. 1918 

RESOLVED     that  for  tho  best  interests  and  proper  conduct  ofthe 
^ilSSn^d  I*rk  Depart«mt.  the  Controller  b-  and  is  hjreby 
reSatted  to  approve  the  following  Modification  of  Contract: 
m  BtBBKA  v*TT.FV  v/a  A  wjugp  -Copt.#l^ft-^f«'rtif^2G7-Modif  .^3 
^   '  To  BUtinelii  Construction  Uo.  -  to  instaxx^in 
tile  thru  reUining  wall  to  provide  drainage  for 
SS^rground  wat-r  encountered  during  construction-    ^^^^^ 
aji  ;||9paf»  ot 


(e)  Rn'??^  ^°'"  ^^'^^ 

on  notion  of  Commissioner  coffnan,   seconded  ^  Comlssioner 
SlSgtor,  the  foUowlng  resolution  was  adopted. 
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|(cont*d.) 

Reaoltttlon  No.  1919 
RBSOLfID,  that  for  the  best  in tare  at a  and  proper  conduct  pf 
the  Recreation  and  park  Departnent^  the  Controller  be  and 
is  hereby  requested  to  approve  the  following  Request  for 
FUndai 

mtls,*  3u|>plies-ReMle  Mat.ft  Sup.  S.F.  Zoo 

U2.300,01»yood8tuff8  -ditto- 

U2.350,01-ln8.?raBiiums  -ditto- 

US.  200  .Oa-Contracaerv,,  Zoo        -ditto- 
412.213 .02-Mtce.&  Repair  -ditto- 


» 


Bldg.— Zoo 


2U.39 
93.21 

106.99 


(Fbr  purchase  of  Materials  &  Sv^pUes  -  Zoo  Division) 

02.200.03  412.300,03  200.00 

Contractual  Services  Mat.&  Si^.-Ccanmissary 

412.300.03-1  -ditto-  728,07 

Materials  &  Supplies-Resale 

412.213.03  Mtce.4  Rap.Bldgs.        -ditto-  .^tgi 

(for  purchase  of  Materials  and  Supplies-Commissary  Division) 

412.200.04  412.300.04  ♦  350.00 
Gontractl.serv.-Reclftiita      Mat,4  aip.-Bec. Units 

02.213.01  -^icto-  .bTiHl 

Mtoe,  ft  R«p    Bldgs.-Gen.  f.J,i2i.'?> 

(Pt>r  purchaso  of  Snap  Valves, Sprinklers^Coaner.  Fertiliser, 
eto,  for  Golf  Courses) 


412.400.08 


412.300,08        1673.69 
Mat.&  Supplies-Mather 
(Pbr  purchase  of  Materials  St  Supplies  for  Caap  Mather) 


412.804.01 
judgments-General 


412.913.01 
Heplaoeasnts  6  Reconstruc- 
tion-General ,«  «  «^V 
(Additional  for  claim  in  amount  of  1^750.00) 


450.00 


3,685.32 


412.300.01  412.300.01 

Equipront  Mat.  &  Sup.-General 

(Fbr  purchase  of  materials  and  supplies  for  General  Division) 

433.238.12-01  433,812.12-01  10.00 

Window  Washing  premiums-Official  Bonds 

(Fbr  official  bond  for  Conrndssioner  CoffJnan) 


5.652.130.000 
Wages  -  S.F.  Zoo 

5.653.130.000 
Wages  -  CoflBiissciry 
5.654.130.000 


5.651.130.000  27,889.00 

Wages-General  Division 

-ditto-  50,000.00 


-ditto- 


$104il72!o6 

(To  consolidate  the  appropriations  for  Wages  in  conformity 
with  the  policy  adopted) 


(g)    (2)  /^(frQTVgNTS 

5.651.815.000 
5.655.200.000 


♦32,770.00 
6,400.00 


Concerts 

Insurance  premiums 

Contractual  Services-Lake  Merced 

Sport  Fishing  5»?SS'SS 

jertMinent  Salaries-Camp  Mather  3,153.oo 

Allowance  for     Overtime  -ditto-  2,000.00 

Wbges  -  Xsinporary              -ditto-  9,500.00 

Contractual  Services        -ditto-  9,000.00 

Materials  &  Supplies        -ditto-  6,000.00 

p.o,<,..p..vw       Fbodstuffs              -^^i*^^:.  f'«»-^ 

(Allotment  of  various  appropriations  for  period  beginning 
JUly"l,  1955) 


5.659.UO.OO0 
5.659.U1.0O0 
5.659.130.000 
5.659.200.000 
5.659.300.000 
5.659.350.000 


5.651.200.000 
5.651.300.000 
5.651.350.000 


Contractual  Services-Gen.Dlvision      4,000.00 
Matls.&  Supplies  -  -ditto-         15.000.00 

Ptoodstuffs  -ditto-  1,269.75 
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Rea.  No.  1^20 


(Wer«  for  Servlee 
or  Work. 


(2)  AUfflBO  (continued) 

teifB«3Lfltt«Ui2«  isi 

5.653 .390.000  Food  stuff  •-CaoaiasAry  Division    133,000,00 

5.3U.321.653  ?Uel  &  Lubrioantt        -ditto-  JL79.00 

5.311.351.653  Canned  Goods  ft  Dried  Ftuit-Com.  309.00 

(Advance  Allotoants  for  seasonal  requirements) 


5.657,601.000 


McLaren  Park  Land 


5.311.400.651     EquipDsnt-  Gen;  Division 
Items  as  follows t 
GB  A92   •>  Recreational  Equipnenti 
(h'A)   Portable  Park  Benches  for 

Band  Concourse  - 
(P-12)2  Diving  Boards  and  2 

Mats  for  neishhaoker  Pool  -  240 
(P-U)l  Diving  Board  -  U  ft. 
Vararsdala  Harris  - 
1  Bransten  Intercollegiate 
Mat  - 


5,000.00 
1,360.00 


1,000 


100 


20 


.00  \ 

.00 

.00 

.00  ) 


5.311.400.653  Equipment-Goianissary  Division 
Items  as  follows t 
CE  442  -  Refrigeration  EquifMoent 

rB-1)  3  wet  Electric  Coolers  -  600.X 

(2  for  H.F.  Playfield  and 
1  for  Children's  Quarters) 

5.311.400.654  Equipoent-Resreational  Qnlts 
ItMBs  as  follows t 
CE  406  -  l\imlture  &  PUmishings 

(A2)4B  Pblding  Metal  Chairs  for 
Kesar  -  240.00 

(A-3)300  Metal  Chairs  with  plas- 
tic back  and  rest-for  Kesar  >      2,400.00 
€E  446  -  Conminication  Equipment 
(B-l)2  ^blio  Address  Systems 
for  Harding  &  Sbax^  parka  -  6C0.00 

5*311.400.659  Equipment  -  Camp  Mather 

Items  as  follows t 
Ce  434  -  Food  Service  &  Kitchen  Bquipment 

(A)  One  Steak  Tenderiaer  Machine  -  400,00  ) 

(For  purchase  of  equipraout  items  required  as  soon 
as  possible  after  July  1,  1955) 


600.00 


3,240.00 


400.00 


(h)       Ordors  for  Serviee  or  Work  . 

On  motion  of  Cooolssioner  Hers,   seconded  by  Commissioner 
Dippel,  the  following  resolution  was  adopted; 


Resolution  No.   1920 

RBSCa.yiD,  that  for  the  best  interests  and  pi'oper  conduct  of 
the  Recreation  and  Park  Department,   the  Controller  be  and 
herebgr  is  requested  to  approve  the  following  Orders  for  Ser- 
vice or  Vorki 


Jbi  For 

(1)    Atlas  Heating  &  Ventil»Co.     Low  Bidder  for  in- 

Ltd,,  557-4th  3t.,S.F.  stalling  of  Heating 

Equip,  for  Slgmund 
Stem  Grove  Club- 
house, 


For 
Fisc.Yr.   1955-56 
plumbing, Glazing 
Elec»l.&  Misc. 
Rep. 4  Services  &  c. 


Approp. 


/       l2« 

(1)    Dept.  of  Public  Works 

Bldg,  Repairs 


Approp. 

5.651.Sl?.OCO 
5,652,213.000 
5.653.213.000 
5,651.200.000 
5.652.200.000 


v.  51 

150.00 

>u,uu 

3,500.00 

500.00 
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gj;^^^  j^r^ios  or  Work     (WORK  QRIERS) 


<2i  D«pt.  o'  PubUc  Works 

BldE*  Repairs  (continued)  plumbing,  Glaiing, 

Blac'l.  &  Misc. 
R«p.  &  Ser.  eto. 


(3)  purchaser  of  ftipplies 
Shop  #1 


(3)  lurchaser  of  Supplies 
Shop  #2 

(^)  S.P.  Water  Departfflsnt 

(5)  Dept.  public  Health 
Jaergency  Hospital 


(6)  public  Utilities 
Batch  Hetchy  ProJ. 


(7)  Real  Estate  Dept, 


(8)  Dept.  public  Works 
Bu.  Street  Repairs 


1^1 


Plsc.Tr.  1955-56 
Miscellaneous 
Rep.  &  Equipt. 
Structures  &c. 

Pisc.Tr.  1955-56 
Miscellaneous 
Repairs  to 
Equipment  Sfi 
Piso.yr,  1955-56 
Miscellaneous  Sources 
Pisc.lr.  1955-56 
Services  Emergency 
Hospital  Steward  - 
Camp  Mather 
Plsc.Yf.  1955-56 
Emergency  Repairs 
to  Auto  and  Other 
Equipt.-Camp  Mather 
Services  6  Expen. 
Appraiaals  and 
purchase  of  renftin- 
ing  land-McLaren     Park 
&  Sale  of  Surplus  City 
Land  outside  the  park. 
Fiscal  Tr. 1955-56 
Asphalt  Surfacing 
Parka,  Squares,   p/G«s 


Approp. 

;. 653. 260.000 


5,654.200.000 
5,659.200,000 
5,651.200.000 
5,652.200,000 
5.653.200.000 
5.654.200.000 
5.659.200.000 
5.651.200,000 
5.652.200,000 
5.653.200.000 
5,654.200,000 
5.651.200,000 

5.659.200.000 


5.659.200.000 


BHP^HBRANCE  REQIE3TS 


(1)  public  Utilities 
Hatch  Hetchy  ProJ. 

(2)  Recreation  &  Park 
Departxoent 


1, 


1,000.00 
1,000.00 
4,000.00 

500.00 
2,500.00 
1,500.00 

500.00 
2,500,00 

500.00 
1,000.00 
1,000.00 
1,000,00 

2,500.00 


1,000.00 


5.657.601.000  (6  Mos.)7, 500.00 


5.651.200.000 


1,500.00 


Pisc.Tr.  1955-56 
power  Consunption  - 
Canf)  Mather 

To  set  up  departmental 
funds  to  cover  maxinum 
value  of  petty  Purchase 
Orders  drawn  by  depart- 
ment in  any  one  non'-'fu 


5.659.200.000 


6,000.00 
3,000.00 


Bea.  No.  1921 

lacht  Harbor 
Mooring  Licenses. 


(1)  -yacht  Harbor  Moorinff  [.icenaes 


(1^  LICENSg  TRANSFER 
Owner 
Thomas  C.  Bell   (purchased 
boat  from  Geo,  L.  Rie dinger, 
former  occupant  Berth  103) 

Michael  H.  Schn^jp 


on  motion  of  Comnissioner  Dippel,   seconded  by  Commissioner 
porr,  the  following  resolution  was  adoptedt 

PA«nlution  Wo.   1921 

RESOLVED,  that  this  Commission,  on  recommendation  of  the 

Sneral  Manager,  does  hereby  ^PP'"°^,^^?/''"^"2r^JS! 
following  Ucense  Transfer  and  Cqncellation  of  permanent 
Mooring  Uconse  at  Yacht  Harbor  as  follows. 

Rate 
r»F  Month 
7.50 


^fuaa  of  Boat 
IRENE  R 


Berth  No. 
103 


(Sold  Boat) 


184 
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;  ^y  ''^-.^'.-r.fa 


ggpgFgg 


i1^^^r-r*T'TTJ-'-f^F*^-"! 


^5*<f;; 


-iiii^l'j^^''**'"^ "''"  """^^  *■'*"  *^ 


H iiiyiiMii'  iTTi^'iiiHI 


-J->j-i*r'^57i',:  a\*-'r?  ■*;i*'"-:- 


The  Conialflslon  next  considered  the  matter  of  Contract  k- 
mrd  for  the  installation  of  a  gas  Line  and  Conversion  of 
Oil  Fired  Boilers  at  the  Josephine  D.  Randall  jr.  Museua 
Building.     Sealed  bids  had  been  received  ty  the  Secretaxy, 
as  followst 


(l)J.Gibb8  Sons 
(2)Westem  Pluab- 

Ing  &  Heat. Co.  <^5,a03,00 
(3)Henaan  Lawson  Co,?.5,897,00 
(4JJ.ElBier  RiddleCo.OS, 898.00 
(5) Broadway  plumb-     ^^6,600,00 

ing  Co, 


m^  t^oo  I 


it^JS 

3,5U.OO 


C2,873.00 
$3,350.00 
,«3, 672.00 
^,356.00 


03,^2.00 
03,950.00 
CA,3A8.00 
^5,000.00 


Rsjaetlon  of  Bids  - 
Oil  burning  conversion  > 
J.D.Randftll  Jt .Museum 

Mt. 


ap'i  H°.  i?2? 

ipproval  Prelin- 
Inary  plana  pine 
Lake  Clubhouse  and 
ferounda. 


Action  had  been  postponed  at  the  previous  meeting  pending 
study  «nd  report  by  the  General  Manager. 

Mr,  JUnke  reported  that  insufficient  funds  vere  available 
for  this  work  and  that  there  were  no  surplus  funds  ^ich 
could  be  obtained  to  make  an  award  possible,  and  his  recoa- 
msndation  was  that  all  bids  be  rejected. 

On  notion  of  Commissioner  Parr,   toconded  by  Commissioner 
Dippel,  the  following  resolution  was  adoptedt 

i^solAxtion  No.  1922 

RESOLVED,  that  this  Cosnission  does  hereby  reject  all  the 
sealed  bids  received  May  2^,  1955  by  the  Conmiesion  Secre- 
tary, for  the  installation  of  a  gas  line  and  conversion 
of  oil  fired  boilers  at  the  Josephine  D.  Randall  Jfr.  Museum, 
the  lowest  bid  being  in  a  greater  amount  than  funds  avail- 
able for  the  work I  and,  be  it 

FTOTHER  RESOLVED,  that  the  Secretary  shall  file  Hotice  of 
this  Rejection  of  Bids  in  the  official  advertising  of  the 
official  newspaper  of  the  City  and  County  of  San  Francisco. 


(b)     j>reliroinQrv  Plans  -  Pine  Lnke  Clubhouse  and  Grounds 

Mr.  William  G.  Merchant,  Architect,   submitted  for  approval 
the  preliminary  Plans  and  Specifications  for  the  Pine  Lake 
Clubhouse  and  the  development  of  the  Grounds.     Mr,  Merchant 
explained  in  detail  the  type  of  structure  and  its  facilities 
and  outlined  the  manner  in  which  the  large  Pine  Lake  area 
could  be  develop>ed. 

Mr,  HarB»n  quoted  the  building  construction  estljnate  at 
040,000.00  and  the  ground  development  at  fJO, 000.00,  or  a 
total  estimated  cost  of  070,000.00. 

Mr,  Kimbell  answered  the  questions  of  Comndssioner  Parr  on 
the  matters  of  additional  personnel  and  maintenance,   stating 
that  the  Recreation  personnel  would  be  no  greater  than  on 
other  recreation  centers. 

On  motion  of  Commissioner  Dippel,   seconded  by  Commissioner 
parr,  the  following  resolution  was  adoptedt 

Rft^nlution  WO.    1923 

RESOLVED,   that  this  Commission  does  hereby  approve  the  pre- 
lininary  Plans,   Specification,  and  Cost  Estimate,  covering 
Pine  Lake  CluWiouse  and  Grounds,  as  ~^i^<*,^,^^^^''^5: 
Srchant,  Architect,  and  ..uthorizes  ^^'^^/l^^'J  Pi*^^'  ^  P^! 
pared  as  recom^rded  by  tho  Engineer,  and  further  *"t^J««« 
Lyment  due  the  Architect  for  the  phase  of  work  performed, 
in  accordance  with  the  terms  of  his  contract. 

m  connection  with  the  pine  Lake  Development     Commissioner 
parr  asked  the  Conmission  to  give  consideration  to  the  pos- 
^mlTot  naming  the  Pine  Lake  area  in  honor  of  the  memory 
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■^ 


^teatiy 


iliiinaiy. 


..-^.»Ui^;iSSiitSi£- 


^pMUf^: 


(lis.  NO. 


Nanlng  of  plne 
j^e  Area  In 
honor  of  th« 
XAt«  John  L« 


(0)     Am  LalM  Clubhou-  and  Qreund«  (continued) 

of  the  1ft te  John  L.  MaR«b,  Clvlo  L^eder.    The  Conniesloners 
reeponded  favorably  to  Commlsalonor  Parr's  suggestlonr 
stating  that  no  previous  name  had  been  considered  and  that 
hli  suggestion  would  be  given  duo  oonslderatlsn  when  f\irther 
progress  had  been  made  In  developing  the  area. 


Approval  of  Pre- 
llaiaary  Plans  - 
Girfield  Canter 
tod  Pool, 


(d)     PrellBdnanr  Plans  -  Garfield  Center  and  Pool 

Mr.  Vllllam  G.  Merchant,    '^chltect,  submitted  the  I^llsilnajQr 
Plans,   Specifications  and   .ost  Estimates  covering  the 
Garfield  Recreation  Center  ind  Swiinming  pool  to  be  located 
in  Garfield  Square,  25th  and  Harrison  Streets.     Mr.  Merchant 
explained  the  typo  of  construction,  design  and  facilities, 
and  submitted  a  Cost  Estimate  of  $Z77,000,X  for  the  Center 
and  the  Pool,  and  $^7,000.00  for  developiaent  of  the  grounds^ 
or  a  total  Estimated  Construction  Cost  of  ^524., OCX) .00. 

On  notion  of  Consnlssloner  Parr,  seeonded  I7  Conmlssloner 
Coffman,  the  following  resolution  was  adoptedt 

RESOLVED,  that  this  Cooolssion  does  hereby  approve  the  l^re- 
llainary  plans,  Specifications  and  Estimates  of  Cost  for 
construction  of  the  Garfield  Rucreation  Center,  Swiaming 
Pool  and  Ground  Devslopoent  at  Garfield  Square,   25th  and 
Harrison  Streets,  as  prepared  and  submitted  by  Mr.  Vllllam 
G.  Merchant,  Architect|  and  further  authorises  the  payment 
due  the  Architect  for  the  phases  of  the  work  con?)leted, 
in  accordance  with  the  terms  of  his  contract. 


m  BUSINESS 


(a) 


Award  of  Contract- 
Daproveinents  Stem 
Grove  -  To  C.J. 
gfiLLIKS  CO.  - 


(a)         Pony  Rides  -  Golden  Gate  Park  and  Fleishhacker  Playfield 


Action  on  Proposals  for  the  operation  of  Pony  Rides  in 
Golden  Gate  Park  and  Fleishhacker  Playfield  by  a  conces- 
sionare  was  postponed  to  the  next  Regular  Meeting  to  permit 
further  invostigation. 


Consideration  of  Award  of  Contractt     Construction  of  im- 
provements to  Sigmund  Stem  Grove  (Bid  Proposals  opened 
Tuesday,   JUne  7,  1955).     The  Secretary  then  read  the  sealed 
proposals  received  Tuesday,   JUne  7,   1955  for  construction 
and  improvements  to  the  Sigmund  Stem  Grove  grounds  as  fol- 
lows! 

LW  BffKfi 

C.    J.  COLLINS  CO. 

2166  Market  Street 


yther  Bidders: 
William  Mcintosh  &  Son 
Adam  Arras  &  Son 
Bemard  Gayman 
E.   J.   Treacy 
Michael  MUrphy,   jr. 


On  motion  of  Commissioner  Dippel,   seconded  by  Commissioner 
Hers,   the     following  resolution  was  adoptedt 

Ra solution  Ko.    1925 

RESOLVED,  that  this  Coramiesion,  on  i-ecomnendation  of  the 
General  Manager,  does  herein  award  the  contract     for  con- 
struction of  Inqprovements  to  Sigmund  Stem  Gr«ve   ,  to  C.   J. 
COLLINS  CO.,  they  being  the  lowest  regular  an-d  responsible 
bidder  therefor  in  the  amount  of  ^9,321. 00;  atnd,  be  it 

PORTHER  RESOLVED,   that  the  General  Manager  of    the  Recreation 
and  I*rk  Department  and  the  Commission  Secret* ary  be  and 

6-9-55 


$9,987.00 
16,765.00 
11,861.00 
U,  739. 83 
28,A00,00 
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R  -M 


(oentM) 


b«  «nd  art  •■powtr«d  to  AxaouU  thla  ooDtr«ot  on  behalf  of  tte 
OoMKLMloni  »nd  bo  It 

rORTIBR  NMCIASD,  that  tho  SooroUrjr  thall  fllo  notioo  of  approvw 
ftl  in  tho  offloUl  •dwrtltlng  of  tho  offiolal  novaptpor  of  tht 
Cltj  and  County  of  San  fHkafOiaco. 


jj^l,  Mo.1926 

Rsnawal  of  Qelf 
fro  Loaaa  -  Sharp 


Stnewal  of  Golf 
pro  Loaaa-Linooln 

lari^IUI  deHAVlW 


(b)  Rona^  of  Qolf  Pro  Uaat^-aharp  mrk  and  LmooOp  H>rk. 

Tha  Socr«ta>7  raportod  that  Mr.  Allan  Scheux,  Oolf  Profaaalonal 
at  Sharp  fvrk,  and  Mr.  Ray  daliavan,  Golf  frofaaaloool  at  Llnooln 
park,  had  roquaatod  the  ranawal  of  thair  contraeta  for  a  parlod 
of  two  yoara  undar  tha  aaaa  toraa  and  eondltion*  aa  haratofora. 


On  notion  of  CoMiaaiooar  Hart,  aaocndad  fcgr  Conlaalonar  GoffMn, 
tha  followinc  raaolutiona  vara  ad^tadt 

Raaoltttion  No.  192^ 

RESOLVES,  that  thia  Cooaiaaion,  aubject  to  apprcval  by  the  Board 
of  Suparriaora,  doea  haraby  approva  the  ranawal  of  tha  laaae 
agT«an»nt     ooTaring  the  profaaaionol  golf  aarrioes  of  Allen 

ncing  July  1, 


Schoux  at  Sharp  ^ark,  for  a  2-year  period, 
1995)  the  t«r»a  ahall  be  a  aonthly  rental  of  e<  of  the  grMa 
reoeipta  to  150,000  per  annum  and  8J{  of  the  grosa  reeeipta  aaoMd- 
ing  $50,000  par  annua,  with  a  ainiaun  aonthly  rental  of  |100  par 
Bonth;  expiration  data  to  be  June  30,  1957. 

•  •  •  • 

RESOLVED,  that  thia  Goaaiaaion,  aubject  to  approval  ty  the  Board 
of  Superviaora,  doea  hereby  approve  tho  renewal  of  tha  laoaa 
agreemBnt  coTering  the  profeaaional  folf  aervioee  of  Ray  del^von 
at  Lincoln  Park,  for  a  2-year  period,  cootwncing  JVily  1,  1955; 
the  teraa  ahall  be  a  aonthly  rental  of  6jt  of  the  groaa  reoeipta 
to  $50,000  per  annua  and  Bji  of  the  groaa  reoeipta  exoaeding 
150,000  per  annua,  with  a  kLniaua  aonthly  rental  of  $100  per 
Bonth)  expiration  date  to  ba  June  JO,  1957. 


(e)  9>neellation  af  ^he  Golf  Laaae  a 

The  Secretary  read  a  letter  from  Mr. Ted  hobbina,  Golf  profeaaion* 
al  at  Harding  l*rk  Oolf  Couraa,  adviaing  that  he  did  not  wiah  to 
renew  hie  contract  and  deaired  to  be  relieved  aa  aoon  aa  poailble 
after  JUne  30,  1955,     Ifr.  Robbina  atated  that  due  to  the  ahort 
notice,  he  would  be  pleaaed  and  willing  to  accept  an  extc.-aion  of 
the  aaaa  teraa  and  oonditiona  of  hia  preaent  contract  on  a  aonth 
to  month  baaia  until  auch  tijaa  aa  the  City  could  aelact  hia  auc- 
eeaaor. 

Cn  motion  of  Conaiaaioner  Coffnan,  aeconded  by  CoMiaaioner  Oal- 
la^r,  the  following  reaolution  waa  adopted: 

RESOLVED,  that  thia  Conmiaaion  doea  hereby  aooapt  the  withdrawal 
of  Tad  Robbina,  Golf  Profeaaional,  frca  hia  contract  at  Harding 
PBT'k  Golf  Courae  on  the  terainetion  date,  June  30,  1955,  and  in 
lieu  thereof  doea  hereby  grant  to  the  aaaa  Ted  Robbina  »  P«™i* 
to  continue  hia  Golf  Profeaaional  buaineaa  at  Harding  parit  Golf 
Couraa  on  a  aonth  to  aonth  baaia,  under  Uke  teraa  and  conditiona 

ai  hia  previoua  contract  (bjt  of  groaa  ^Z"^? LF^T^d^^L. 
adequatiinauranoe  covarage  ia  held  in  effect  by  Kr. Robbina  dur- 
ing the  exarciae  of  hia  porait. 

plies  for  Qolf 
Concession  at 
G.G.Ht.Golf  9rae. 


tea.  No. 1928 

Cancellation  of 
Golf  Pro  Leaae 
«t  Harding  flc,- 


AvBnue,3an  Ftancisco,  making  application  for  a  Golf  Conceasion  at 
the  Golden  Gate  Iferk  Golf  Courae,  waa  referred  to  the  General 
Manager  for  investigation,  report,  and  reconoendation. 


(e)  Mr,  IMnke.  General  Memager,   submitted  a  report  ^^^^''^^^I^ff^l^'- 
^n     Sub-leasd-  and  Operator  of  Cryatal  Plunge,  which  Itemiaed 
e^;«fn^11^and  raSir.  undergken  -t  the  Ciy.tal  plunge  dur- 
ing the  period  Auguet  15,  1954  through  April  7,  1953. 
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^^^mi^i^<-&fff^ 


ttJBHoaa 


_  (OontinvMd) 
,ung«)  oontM, 


g.»,  fio.  1929 

Approval  payment  of 
Repairs  -  Cxystal 

i^S£&* 


jii.  No.  1930 


gupplemental  Appro- 
prlation-r'U,  521,00, 
Kqulpment-Hayward  & 
galboa  Playground  a. 


at».  No.  1Q31 

Approval  of  Settle- 
■»nt  Corona  Heights 
It^Juiy  Case  -  Susan 
Holland.  ^.?yY?.9" 


(f)         Supplemental  Appropriation 

On  motion  of  ConanisBioner  Her«,  seconded  by  Commlesioner 
Coffnnn,  the  following  resolution  was  adopted t 


Bart  Rolph,  Superintendent  of  Struotual  and  Meohanloal  Re- 
pftirs,  reported  that  the  work  performed  was  of  a  necessary 
emergenoy  nature  and  that  it  had  all  been  parfomed  In  a 
satlsfaotory  manner  and  the  involoet  covering  charges  were 
in  order. 

On  motion  of  Conatlssioner  Hers,   seconded  by  Coonlssioner 
GofAnanf  the  following  resolution  was  adopted t 


Reso^y^fon  ^o,  1^^ 

RESOLVEDi  that  this  Commission  does  hereby  approve  for  pay- 
ment and  subnission  to  the  Board  of  Supervisors  for  final 
approval  involcos  covering  certain  work  and  repairs  under- 
taken by  Mr.  Robert  Pedersen,  Plunge  Operator,  in  the  amount 
totalling  r.l,  170.00,  covering  the  period  August  15,  195i^ 
through  kpril  7,  1955,  the  charges  for  such  work  having  been 
supported  by  invoices  and  the  work  completed  to  the  satis- 
faction of  the  Department. 


ae solution  No.  1930 

RESOLVED,  that  this  Commission  for  the  best  interests  and 
proper  conduct  of  the  Recreation  and  Park  Department,  does 
hereby  request  the  Miyor,   the  Board  of  Supervisors  and  the 
Controldar  to  approve  a  Supplemental  Appropriation  in  the 
amount  of  '^U, 521.00  ftrom  the  Unappropriated  Balance  of  the 
19it7  Recreation  Bond  PUnd  to  the  following! 

Appropriation  807,566.012     -  ^^852^.00 
Appropriation  807,566.057    -.    5997.00 

to  provide  funds  for  expenditure  and  certification  of  con- 
tracts and  related  expenses  in  connection  with  the  devel- 
opment and/or  improvement  of  Recreation  areas  and  playgroundsj 
namely t  the  purchase  of  various  types  of  equipment  for  the 
Hayward  Playground  and  the  Balboa  Park  Baseball  facilities. 


Settlement  Case 

Compromise  Settlement  of  the  Claim  of  Susan  Holland,  a  minor. 


(g)         Corona  Heights 


against  City  as  a  result  of  accident  Corona  Heights  Play- 
ground 

The  Secretary  read  the   letter  from  City  Attorney,  Dion  R. 
Holm,   dated  JUne  3,  1955  recommending  adoption  of  an  ordi- 
nance approving  settlement  and  compromise  of  the  claim  of 
Sasan  holland,  a  minor,  against  the  City  and  County  of  San 
Francisco,  arising  from  an  alleged  dangerous  and  defective 
condition  through  inadequate  fencing  of  the  cliff  *rj«  «J 
Corona  Heights,  full  settlement  to  be  In  the  sum  of  1^2500.00 
(Superiour  Court  Case  Ko.  430552). 

The  Secrotary  reported  that  the  original  cUim  had  been 
filed  in  the  amount  of  r50»000.00,  and  Mr.  F\mke  and  Mr. 
Campbell  stated  that  investigation  of  the  ^««*»  ~PP°^i^^^ 
thTproposal  to  settle  on  the  basis  of  payment  by  the  City 
of  the  sum  of  ^2500.00. 

on  motion  of  Commissioner  Herz.   seconded  by  Commissioner 
Gallagher,   the  following  resolution  was  adopted, 

RFC50LVED     that  on  recomnenation  of  the  City  Attorney ,and  the 
SS^Ma^orrtMs  Commission  approve  the  proposed  ordi- 
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Ill  WMIKESa 


(eontlnued) 
Ji$,  NO.  vfji  (cont'd.) 
Suaan  Holland  Injury 

C«ae* 


Study  ordered 

Fort  FUnston 
gurplus  Lands. 


aJOORNMENT 


nanco  for  adoption  fay  the  Board  of  Supervisors  suthorlsing 
settlemsnt  in  the  amount  of  02500,00,  in  the  case  of  Susan 
Holland,  a  minor  (Superior  Court  No,  430552), 


Surpluj  Land  -  Port  gluiytop 

Connlssioner  Parr  informd  the  members  that  he  had  received 
reports  to  the  effect  that  the  P\9deral  Government  would 
definitely  declare  the  Fbrt  FUnstcn  area  to  txi  surplus  prop- 
erty. He  urged  that  the  Commission  direct  the  General 
Manager  and  staff  to  make  a  study  of  the  area  to  determine 
Aether  all  or  part  of  the  area  would  be  required  for  recre- 
ation needs,  and  to  advise  the  Commission  and  proper  author- 
ities to  insure  those  parcels  being  held  for  public  recrea- 
tion, Conaaissioner  parr  mentioned  in  particular  the  need  of 
a  st€iff  recoipmendation  on  the  possible  re-location  of  the 
proposed  highways  and  roadways  which  had  been  planned  to 
be  routed  through  the  Port  Punston  property. 

On  motion  of  Commissioner  Parr,  seconded  by  Commissioner 
Dippel,  the  above  staff  study  and  report  on  Port  Punston 
lands  was  directed. 


The  question  of  renewal  or  modification  of  the  Crystal 
plunge  lease  for  the  coming  fiscal  year  was  scheduled  by 
President  Sutter  for  the  next  regular  meeting,  JUne  23rd, 


There  being  no  further  business  to  come  before  the  Commission, 
President  Sutter  declared  the  meeting  adjourned  at  11:55  A.K 


Respectfully  submitted. 


£ 


d\.,,-cuy^ c^>  <:>c//^27r 


Secretary 
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McLaren  Park 
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San  FfftnclsoOf  Califorai* 
June  23,  1955 


Ihe  One  Hundred  and  Fourth  Regular  Meeting  of  the  Rocreaticm  and 
Park  Conmi salon  wa«  oalled  to  order  on  Tliursday,  June  23,  1955| 
at  3 1 00  P.M.,  President  Sutter  presiding. 

The  follovl^  Conodssloners  were  present} 

Mr.  Louis  Sutter,  ivesldent 
Mrs.  Henrjr  J.  Dlppel 
Dr.  R>anol8  J.  Hers 
Mr.  Fted  D.  Parr 
Mrs.  Slgnund  Stem 


There  being  no  errors  or  omissions,  the  Minutes  of  ths  Regular 
Meeting  of  JUne  9,  1955  were  approved. 


(a)  Ffom  Earl  P.  Cutting,  Director  of  Property,  enclosing  for  approv- 
al  a  resolution  for  sutnil salon  to  the  Board  of  :»ipervlsors, 
covering  the  purchase  of  additional  land  required  for  McLaren 
Park. 

On  motion  of  Commissioner  Hers,  seconded  by  Conmlssloner  Dlppel, 
the  following  resolution  was  adopted i 


Reaolution  No.  1932 

RESOLVED,  that  this  Conmi sslon  approves  for  submlaslan  to  the 
Board  of  Supervisors,  the  resolution  authorising  purchase  of 
certain  property  for  McLaren  Park  as  followst 


from  (Owner) 


Lot  No.       Block  No.         iiSOiffii 


Irene  C.  Klger  10  6U6  |3,000 

(Uhimprovod  property,   sised  100»xl20«,   located  at  the  S.E. 
comer  of  Olmstead  and  Princeton  Streets), 


(b)   Ft-om  Louis  G.  Conlan,  President,  City  College  of  San  Francisco, 
requesting  the  use  of  the  Balboa  Soccer  Stadium  for  football 
ganas  on  four  Flridays  in  October  and  November,   1955. 

Following  a  report  of  the  General  Manager  and  on  motion  of 
Conmi ssioner  Parr,   seconded  by  Commissioner  Hers,  the  following 
resolution  was  adopted} 


Action  on  Request 
rf  City  College 
for  Use  of  Balboa 
Soccer  Stadium 
festponed. 


pft^jinlution  Ko.    1933 

RESOLVED,   that  the  request  of  City  College  for  use  of  the  Balboa 
Soccer  Stadium  for  football  contests  be  postponed  to  permit  the 
General  Manager  to  rearrange,  ellaiinate,  or  modify  the  earUer 
commitments  for  the  stadium's  use     before  final  action  be  taken. 


(c)   From  Mrs.  Marvin  Hochhauser,   Secretary,   B'liai  B»rith  Women's 
Council  of  San  Firancisco,  requesting  permission  to  conduct  a 
united  Nations'   tree  pUnting  program  in  a  city  park  in  October 
1955.     (At  the  direction  of  president  Sutter,  the  foregoing  was 
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rjljflH^jCATIOIIS  (cont'd) 


lotion  on  Ohited 
nations  •  Tre« 
planting  prograra 
gflfa^red  to 


referred  to  the  General  Manager  for  full  information  on  the  area 
to  be  aeleoted,  the  type  of  program,  and  his  reconnendation  at  a 
later  meeting). 


£jtl^ 


(d)  Fk>om  Fred  0,  Dominey,  Agent,  Tover  Optical  Co.,  Inc.,  requesting 
permission  to  relocate  one  (1)  binocular  viewing  machine  from 
Yacht  Harbor  to  Coit  Tower, 

On  motion  of  Comnissioner  Dippel,  seconded  fay  Comnissioner  Stem, 
the  following  resolution  was  adopted t 


^fly,  No.  193^ 

CooBdssion  Author- 
iaes  Modificain 
of  Tower  Optical 
igreenent  to  Cover 
Raloca'n  of  One 
Binocular  Viewing 
^chine  to  Coit  Twr. 


Resolution  No.   193^ 

RESOLVED,   that  this  Commission,  on  reoonnendation  of  the  General 
Manager,  does  hereby  approve  the  request  of  the  Tower  Optical 
Co.,  Inc.,  to  relocate  one  (1)  binocular  viewing  machine  from 
Yacht  Harbor  to  Colt  Tower,   in  order  to  accommodate  the  iacieased 
patronage  at  Telegraph  Hill)  and  the  Secretary  is  hereby  author- 
ised to  modify  the  agreement  accordingly. 


Supervisor  Matt  (e) 
Carberry'a  Re- 
quast  for  Fbroula- 
tion  of  plan  for 
DeTelopmsnt  of  3«F. 
Uatarfront  Referred 
to  G.M.  and  Commis- 
sioner  Parr,  for 
presentaticn  at 
Soall  Boat  Coomit- 
taaMtg.  on  6/28/55, 


Fvom  Supervisor  Matthew  C.  Cerberry,  requesting  the  Commission, 
the  City  planning  Commission,  and  the  Harbor  Commission  to  con- 
fer as  soon  as  possible  for  the  purpose  of  devising  a  unified, 
workable  plan  for  the  development  of  San  Francisco's  waterfront, 
providing  for  small  boats,  recreational  and  other  facilities. 


On  motion  of  Commissioner  Parr,   seconded  fay  Commissioner  Hers, 
Supervisor  Carberry's  communication  was  referred  Jointly  to  the 
General  Manager  and  Comaiasioner  Parr,  to  be  brought  to  the  at- 
tention of  a  Special  Committee  Meeting  on  Staall  Boat  Harbor 
planning,   scheduled  for  Tuesday,   JUne  28,  1955. 


to».  Ko-1935 


(f)   Ftom  Dion  R,  Holm,  City  Attorney,  reconauandlng  settlement  in  the 
personal  injury  case  of  Janes  White  vs.  City  and  County  of  San 
Francisco  (Municipal  Court  Action  No.  3^8388),   in  the  amount  of 
$356.00.     The  injury  occurred  in  the  shower  room  of  Graham  Field, 
the  original  claim  for  damages  having  been  filed  in  the  sum  of 
$2,902.00. 

Resolution  Ko.   1935 


CoBBiasion  Authori-  RESOLVBD,   that  on  recommends tioo  of  the  City  Attorney  and  the 
!••  Ssttlement  General  Manager,   this  Commission  approves  the  proposed  ordinance 

for  f356  in  Case         for  adoption     by  the  Board  of  Supervisors,  authorising  settlemeit 
9f  Jha.White  vs.         in  the  amount  of  |356,0O,  in  the  case  of  jaass  I&IU  vs.  City 
City  k  Co.  of  S.F.-  and  County  of  San  Francisco,  Municipal  Court  Action  No.  34B388. 

(Muni.Ct.Action 

lP.3^388) seeeseeete 

(g)  Ft-om  the  Product  Development  Corporatiwi,  requesting  permission 
to  use  the  palace  of  Fine  Arts  Building  as  a  center  of  distribu- 
tion for  the  new  telephone  directories  of  Pacific  Telephone  and 
Telegraph  Company,  as  used  heretofore. 

On  motion  of  Conmlseionar  Parr,   seconded  by  Cosaaissioner  Dippel, 
the  following  resolution  was  adopted: 

il».  yQTl<i>;t^  fiesolutlon  No.   1936 

'*  of  Pal, Fine  Arte  RESOLVED ,   that  this  Commiaslon  does  hereby  approve  the  use  of 

the  Palace  of  FixM  Arts  Building  as  a  distribution  center  for 
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^ngjOmSHS  (oont«d) 


Itii.  NO.  1936 


for  th«  n«w  t«l«phon«  dir«otoriei  of  th«  P»elflc  Tel«phoM  *nd 
ToUgraph  Coipaiv,  for  a  period  of  approitlmUly  Auguft  17  to 
3»pUab«r  10,  1955.  BC2S4M  ^«  ^^^  "**  ^^*  CoMlMlon  are 
hald  harmleM  firo«  aiy  loM  or  claim  pawlUng  from  dai»c*  to 
prof«rt7  or  injury  to  p*r«m«  at  a  waalt  of  Bald  oooupw»oyi 
that  •atlafaotory  public  liability,  property  daiaga  and  workB«n»a 
ooJH>«naatlon  inauranoa  ar»  oarriad  by  tha  parmltaai  and  that 
U»  building  raaai^  elaaranoa  for  auch  uaa  from  tha  fiuraau  of 
Building  mtpaotion. 


{•nisaion  (b) 

Orentad  for  Oae 
of  8th  Mrway, 
Lincoln  Park,  for 
Bolt-in-One  Golf 
foumaaent  from 
Tues.,  July  20 
thru  3un«,JUly  31, 


from  Harry  Hayward,  Sporta  Golf  Editor,  San  Fi-anclaco  toaainar, 
requeating  penniaaion  to  again  conduct  th*  annual  Hola-in-Ona 
Golf  Toumaa»nt  on  tha  eighth  fairvay  at  Uncoln  Park  from  TUea- 
day,  July  20  through  Sunday,   JUly  31. 

Oc  action  of  Conaaisaloner  Hera,   aeconded  by  Conaiiaiooer  Dippel, 
tha  foregoing  request  waa  approved. 


(b) 


a»  TOFORIIiTIQ«-to  be  aehnowledged  by  Secretary  and/or  filedj 
(af  It-oft  Shernan  P.  Duckel,  Director,  Departwnt  of  piblic  Worka, 
reporting  that  with  aone  minor  corrections  In  the  skylight, 
thTpRlaee  of  Fine  Arts  Building  will  be  uaable  aa  a  motor  car 
pool  during  tha  united  Nations  Conference. 
Ftom  Supervisor  George  Chriatopher,  president  of  the  Board, 
asking  that  a  planting  program  be  devised,  by  the  Recreation  and 
park  Commlsalon  and  City  Planning  Connlsslon  to  beautify  the 
freeway  rampa  and  interchanges  In  San  FTanoleco.     (Answered  by 
the  secretary,  advising  that  the  street  tree  planting  and  land^ 
flcaplng  for  freeways  has  been  tranaferred  to  the  Department  of 
public  Works,  to  permit  the  uae  of  State  tax  Ainda  for  such 

(c)l-f^the'followlng,  requesting  Information  on  the  Refreahment 

Concession  rights  at  Keaar  Stadlumi 

tl)  united  Theatre  Supply  Corpora tlon-172  Golden  Gate  Ave.,  3.F. 

(2    Walter  and  Jacob  Rosen  -  2370  -  36th  Avenue,  S.F. 
(c)2.Letters  of  thanks  and  appreciation  from  the  following, 

aWanea  W.  Ross,  President,  Northerr.  CallfomU  Council  of 

^^  C^ra  Clu^s,  on  the  success  of  the  7th  Annual  f  otograp^ 
D^T^ld  May  31  In  Slgntind  Stem  Grove,  particularly  commend. 
Ing  Mr.  Fred  I^vy,  Director.  r««mnitv 

(2)  Ft^m  Israel  Smith,  Social  Planning  Consultant     Coa-unl^ 

Chest  of  San  Francisco,  for  the  success  of  ^«  "«•«*  ^^^ 
CUlsen  Hobbjr  Show,  held  at  the  Emporium,  P^'^i-^^  ""^ 
Ing  the  Messrs.  Klmbell  and  Ung  and  Mrs.  Rose  '^^• 
I^m  Ellaabcth  Preston,  Secretary,  San  rr^rc^BCo  Bor^^^ 
rasoclatlon  Juniors,  hold  In  Golden  Park  °%«^^f.'  f^f/J"" 
Urly  thanking  Mr.  Edwin  Murphy.  Director,  for  his  asslst- 

U)  Tl\ul  Oppermann,  Director  of  Planning,  advlalng  that 

tL  propoeeTsale  of  Lot  22  In  Aasessor.s  Block  258,  adjoin- 
inj  St!Sary.s  Square.  Is  In  conformity  with  the  City's 
Master  Plan. 


(3) 


^■^    r^p,-.    pi»n«  «nd  anec^^^-*'^"-"  ^nd  E.t.lmnteg  of  gopt  ^ 

Mr.  l^d  Moulton,  Architect,  from  the  office  °J  P^J^^^f  ^^.f,'/ 
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iootptano*  of 
Pinal  plana, Speci- 
floailona  and  Coat 
t«tiMt«s  for 
Hipcr  No*  Ree.Ctr. 
I  p/0  Poitpooed 
to  Spaoial  Mtf .  of 
July  7^  1955  to 


(cont'd) 


and  playground. 

CaoBlsslonara  recalled  that  bida  received  for  thia  project  had 
far  exceeded  the  architect' a  eatimate,  re«ultin«  in  a  rejection 
of  all  bide.     Aa  the  newly  prepared  plana  vihich  have  been  re- 
viaed  were  received  this  date,  without  the  opportunity  for  ataff 
review,  on  motion  of  Conraiaaioner  Dippel,  aeconded  by  CoBBiaaion- 
er  Hert,  their  acceptance  vaa  poatp<M»ed  and  the  natter  aeheduled 
for  reconsideration  for  a  special  neeting  to  be  held  Itiuraday, 
July  7,  1955. 


Hart  time  Jftiaeuin's 
plan  for  Develop- 
Mut  of  Eastern 
3»c.  Aquatic  Park 
Area  to  be  Consid- 
ered at  Mtg.  of 


(b)  Maritime  Museum  Association  plans  for  Development  of  the  Eastern 
Area  of  Aquatic  Park. ».._,«._.«_«_--^-_— — 


A  group  of  citiaens,  representing  organiaationa  of  the  North 
Beach  Diatrict,  were  present  at  the  meeting  in  the  interests  of 
their  suggestion  that  a  baseball  field  be  constructed  in  the 
eastern  portion  of  the  Aquatic  Park  area,  mor  particularly  that 
parcel  bounded  by  Hyde,  jefferaon,  Larkin  and  Beach  Streete, 
known  as  Assessor's  Block  No.  9. 

Tha  Secretary  read  the  letter  of  Roy  Stwbird.   Planning  Chairmaiv 
North  Beach  Merchants  and  Boosters  and  the  letter  of  JUne  9  from 
Mr.  fred  Meyer  of  The  Telegraph  Hill  Dwellers,  urging  the  devel- 
opnsnt  of  the  area  for  baaeball  and  active  recreation, 

Mrs.  Morse  Erskine,   San  Francisco  planning  and  Housing  Associa- 
tion, and  Mr.  R.  A.  Carmaaai,  an  attorney  representing  the  in- 
terests  of  the  Saleaian  Boya'  Club,   supported  the  baseball  pro- 
posal, 

Mr,  PUnke,  General  Manager,  recalled  to  the  Commission  that  some- 
Ume  ago  he  had  presented  a  series  of  Aetches  proposing  the 
development  of  the  area  for  outdoor  museum  exhibits,   including 
historic  ships,  railroad  engines,  as  well  as  an  operating  cable- 
car  turn-table. 

Mr.  Hugh  Gallagher,   president.  Maritime  Museum,  assisted  by 
Mr.  David  Nelson,  outlined  to  the  Cownission  the  Museum's  history 
and  master  plan  for  the  development  of  the  Aquatic  Park,     Mr. Gal- 
lagher told  of  the  diligent  efforts  and  progress  made  toward  the 
achievement  of  this  master  plan  during  the  past  five  years,  and 
urged  the  Commission  to  adhere  to  its  original  support  of  the 
MLiseum's  aims. 

president  Sutter  stated  it  was  his  opinion  that  the  Commission's 
official  records  would  disclose  any  commitment  which  may  have 
been  made  to  the  Maritime  Museum  regarding  the  property,  and 
instructed  the  Secretary  to  check  the  recorda  and  fUmish  each 
Conmlssioner  with  a  memorandum. 

On  motion  of  Commissioner  Parr,   seconded  by  Commissioner  Dippel, 
the  matter  was  referred  to  the  General  Manager  and  the  President 
and  scheduled  for  hearing  at  the  Special  Meeting  to  be  held  on 
Thursday,   JUly  7,   the  Seeretaxy's  memorandums  to  be  mailed  in  ad- 
vance of  the  meeting. 


-va 


ZISAKCIAL    n^MJ^CTTQNa 

(a)   froffreas  anV7r  py)a^ 'Pa-zmonts 


on  motion  of  Commissioner  Her.,   seconded  by  Commiaaioner  Dippel, 
the  following  resolution  was  adopted; 
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.  •<n.'^'Jk<. 


1.1' 


nuitfriiiiafc  tp^nsactioms  (cont»d) 

progress  and/»v 
^nal  pajgnent5_ 


ft>g9tttU?»^  F9i  ^?37 


FESOLVKD,  that  for  tha  bast  inUreits  and  proper  conduct  of  the 
Racr«atlon  and  pork  Departnent,  the  Gcr.t»^ller  be  and  is  hereby 
reijuested  to  approve  th«  following  Progress  and/or  ?lnal  Peyaonta 

^^^  mmV^  ^^*^  -  Contract  #1W  -  Controllens  fllg  _ 

Ito  M  »  K  Corp  -  nth  progress  Paywsnt-  fao,35i.iw 

psrlod  ending  5-31-55. 

(2)  imu  mm  p/q  \  MB«.-g9n^.  lit^g-^gn^rgiifrg  ffg??  ... 

To  Martinelly  Construction  -  7th  Payaent  -  f 33, 207.05 

period  ending  5-3 1-55 • 

(3)  u  fl  HAYVARD  P/G  -  ContTftct  #1^1  -  ffvptrpllfr'g  |?1?;  , 

To  Martinelli  Construc»n  Co,  -  9th  Payment  -  fl2,772.4/ 

period  ending  5-31-55. 


♦375.00 


,yiarD  Park  Cafe  a 

eu.oo 


To  Shoreline  planning  Assoc. of  California 
Dues  for  year  ending  6-30-56. 

(5)  miini  MftliT  m'^  "^^^  ^"^^^^  -  Haiding 
Tc  Director  of  Internal  Revenue 
period  ending  6-30-56. 

To  Associated  Sportsnen  of  CaUf.-12th  &  Fin.Payt.-    f^JJ.w 
period  ending  6-30-55.  ..,...,       ^oao 

TO  Ra^MErrSy.Dlr., Pinal  Payment  -  noi  is  ei^$1.754.35 
(to  be  Mde  upon  con?)letion  of  Sundv  Concert,  6-26-55.- 
Credit  Modification  authorised.) 

(8)  SAFETY  IKSTALUT3,PL00DLIGHTIKG  TOWERS,  TONSTW  PLAYGROUND. 
gyr>t|.»et  J176  -  r;ont.rnl^^r»s  Certmcation  §2}%, 
To  Wtt.McIntosh  &  Son  -  First  Payisent  -  f2,w»o.05 

Period  ending  5-16-55. 


•1 


»8|  ^°|1??8 

btensions  of 


(b)  pxtensiona  of  TJge 

on  motion  of  Commissioner  P^rr,  seconded  by  Conmdssioner  Dippel, 
the  following  resolution  was  adopted i 

paanllltlon   Ko.     1938 

RESOLVED,  that  this  Commission,  on  recommendation  of  the  General 
Manager,  approves  the  following  Extensions  of  Time: 


(1)  REr.TOBWfgf^ 


Q  fi  W.<377 


r wT  J.iSSerso;"i^ofiz;  £;j;;;r;r;a7  extension  of  60  calendar 
d^s,  thru  August  U,   1955,  because  of  windows  -^stucco 
„^k  to  be  completed  in  light  wejls  before  sheet  metal  work 
can  be  completed  ly  contractor. 

jUly  23,   1955,  due  to  face  that  the  preparation  of  openings 
by  others  not  yet  completed. 

i^\    TwwTKj      M  «5  HAYWAHD   -  Oontract   ^l^l    -  Controller^P  #?191 

C3)  L^^i-MiSiH^XVfAaj 7    po         An  axtenaion  of  90  calendar 

To  Martinelli  Construc'n  Co.  -  an  ext-ension  '^*-  ^  «♦>,«-. 

TO  nariin«xx  ^     delays  caused  by  others 

days,   thru  September  15,   ^"i^^*  **"   ""^  ' 

and  beyond  the  control  of  the  contractor. 
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Re«.  Ho.  1938 


;3£  (cont'd) 

(4)  umh  HUA  r/fi  -  ff9»^i  ltf7.C9nWpU«r*t  l?f  ^  ,    ^     ^    . 

To  S  4  Q  ConetruoUon  Co.,  an  •rteniion  of  43  calendar  days, 
thru  Jttna  13,  1955,  baoauae  of  Inclaiaant  waathar  and  delay 
in  cartlfloatlon  of  nodifioatlona. 

($)  HAMTLTQN  WCCHEATTflM  CBimgl-Contraot  #lSQ»ContrQatr'l  l31Sg 
To  M  ft  K  Corporation,  an  axtanalon  of  50  calendar  daya,  ttoru 
Augutt  9,  1955,  due  to  delaya  caused  by  others  and  beyond 
Contractor's  control  (truoklng  strike,  discontinuance  of 
specified  tile  by  Mnufacturer,  and  clay  not  Insaedlately  ob- 
tainable for  nural  oonatruotlon). 


^f,  f'0.1939 

Modifications 
fxf  (^ontracts 


(c)  Mpdlficationa  o^  Contraqte 

On  motion  of  Commissioner  Parr,   seconded  by  Commissioner  Stem, 
the  following  resolution  was  adoptedi 

fts solution  No.   1939 

HESOLVED,  that  for  the  best  interests  and  proper  conduct  of  the 
Recreation  and  Park  Department,  the  Controller  be  and  is  hereby 
requested  to  approve  the  following  Modifications  of  Contractsi 

(1)  DRAWINGS,   S«CIPICATIGN3,  BSTIMAaS,  ARCH'L  &  ENGINBER'G 

aomviflTfiN  -  RRCOMS^nr'^  "^^  ^'^'^  B0Y-0ertlf.#«l<>-h9d^ 

To  Thomas  r.Chaee-  for  Increasing  the  allowance 

for  a  part-time  Inspector  or  clerk  of  the  work 

on  the  site  during  construcUon  period  from 

tl,000  to  $1,300  -  aa  increase  of MOO.OO 

r)  mifffiltfl  YAIiTiKT  ^^^  ^  ^^'^'  -cont.#i^-C9^\ro^er's  ?:y?8.ti9d? 

To  Martlnelll  Construe »n  Co,  -  for  addl.  steel 

on  structural  beams,  to  provide  nor  efficient 

joints  at  Intersections  -  SSL  \pcr??W  o^ .$U2.58 

(3)  um\,  BILL  f/g  -  '--^-T--^  fi?'^'  ^y.i!i^Jl!;!i'^^^'  ^^ — 

To  3  &  Q  Construction  Co.,  for  providing  access 

panels  to  Flushometer  valves  In  toilet  room  - 

an  increase  of * 

(4)  HAKfTT.Tnti  REC.QTR.-^""^"°^  fiy;>-<;fnntroller ' B  y3l^M9d;f.#?, 
To  Mix  CoJi;,  for  installation  of  extra  wiring 
and  conduit  In  gymnasium,  for  8coreboard-a£  ifici^aje  4200.87 


(d) 


Hb.  No.l^AQ 

IN.to  Carry  Pwd. 
for  Use  in  1955- 
1956  the  Ohencum- 
bertd  Balances 
in  Specified  Ap- 
gopTiations. 


Request  to  Carry  Fbrward  unencumbered  Balances  in  Specified  Ap- 
pfonriatlorff  f(?r  Ilae  ^n  1955-1956. ^ — 

on  motion  of  Comndssloner  Parr,   seconded  by  Cosadssloner  Hers, 
the  follo%»lng  resolution  was  adoptedi 

g^,Mlut.|r.n  ^o.    19^ 

RE30LVED,   that  this  Cosiidsslon,  on  recoos-ndatlon  of  ^heGeneral 
fa^^,   does  hereby  request  the  Controller  ^J^^'^'f"" 
use  in  I955-I956  and  for  the  purposes  herein  below  designated, 
tZ  u^encuLred  balances  In  the  following  appropriations: 


412.500,40 
412.500.42 
412.500.43 


Conservatory-Replacement  of 

East  Stove  House 

police  and  Fire  Alarm  System  - 

Replace  Conduit 

Extension  Salt  Water  Intake  - 

Plelshhacker  Pool 


#3,398.00 


2.094.U 

15,000.00 
6-23-55 


-•j^^:^jsima*^kgmm!s;. 


o,'*^?""' 


i 


::sy^X. 


t'*■'j■5^:sIa^^Tj^jr*■!?^..'.■^'..■^♦/;! 


■y?i-.';,n'7f'-'"!!'f^H'- :.■•.,?  S'.  ^/j'-a  '''^^  .'.'"•T.t^I 


B»,.  H0.1940 


,ljgACTiJia  (o<mt«d) 
aa.500.77 
02.500.86-3 
O2.900.U9 
412.300.122 
03.500.01 
412.600.03 

O2.600.G9 


Sutro  Hilghts  -  Surwy  Plans 

and  D«v«lo|Nnnt 

Ketar  Prasa  Box  -  Raoonatruetlon 

N9W  Ruaalan  Hill  Park 

Balboa  Soooar  Football  Field 

Sawaft  Diq>oMl  Fiald-Caaqp  Mather 


I     1,(>29.20 

1,137.00 

10,600.00 

19,656.36 

4,950.00 

118,162.98 


McLaren  Park  Land 
(BaLlainent  Dooain  Reserve  $108,906.52 
Qnenoumbered  9.256.46) 

McKinley  Square  -  Land  236.65 


(e)  Request  for  Approval  of  Tenporary  Enploynents  from  pennanent 
Sft^arv  ADpropriationii      .     . ^ 


On  motion  of  Commissioner  Dippel,  seconded  by  Commissioner  Hers, 
the  following  reeolutim  was  adopted t 

||..  N0.190  BSgffi^^^^^oP  »'='i  ^?4^ 

Haq  Controller's      RESOLVED,  that  this  Cooalssion,  on  recommendation  of  the  General 
ippil    of  Temp.         Manager,  does  hereby  request  the  Controller  to  approve  the  use 
toloyments  fm.         of  funds  in  Immanent  Salary  AppropriaUons  for  filling  the 
peraanent  Salary       following  positions  by  Tenporary  Bnploymentsi 
Appropriations  rniaaaifieation)  fisaaon  &  Pgr|Q(^  of  Absence 

T-U07  Anna  Henneberry  (Resigned) 

t-UU       *^'  ^j3yKlian«,       Sick  LV.«/o  ri^r       5/31/55-6/30/55       265.63 


ipnount 
6/1  /55  -  6/30/55  I  245.00 


(3)  fis28 

(T-1378  &  Cesare  Merlino  -ditto- 

(T-U06 

T-U27  William  Clifford  -ditto- 

(4)  R-y>  p^YGRQDND  DIRECTOR 

T-1394      Claire  Pfthy  -ditto- 

(T-1362  &    Ed.  Jackson        Educe »1  Lv, 
(T-1393 


5/18/55  -  6/30/55  396.67 

6/  9/55  -  6/24/55  152.72 

5/17/55  -  6/30/55  459.37 

5/16/55  -  6/23/55  400.91 


Hi  rotl?4? 

Order  fop 
Service  or 


(f)  grder     for  garvice  or  Work 

On  motion  of  Commissioner  Hert,   seconded  by  Commissioner  Dippel, 
the  following  resolution  was  adopted i 

^ftiju^lntion  No.    1942 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of  the 
Recreation  and  Park  Department,  the  Controller  be  and  is  hereby 
requested  to  approve  the  following  Order  for  Service  or  Work: 


(1)  To  Real  Estate  Department  in  the  amount  of.   .   . 
for  services  and  expenses. in  connection  with 
the  purchase  of  land  for  the  Hayes  Valley  Rec.Ctr. 


♦500.00 


(g)  yacht  Harbor  Moorinp  ^J. censes: 

on  motion  of  Commissionor  Parr,  seconded  by  Commissioner  Hers, 


the  following  resolution  was  adopted: 


*>».:Ss,m<'Mif'^ 


ss 


:^y.n»;;- 


|l  - 

l>  ' 


I 
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■'Kl^^gS-"':;! 


iSSi^i^ss^^ss^i^ 


(eQBt«d) 


Yacht  Bwbor 
Kooring 


irtft^'ff^"^  *°-  ^^ 


WSaVST,   th»t  thlt  Coi^«»ion,  on  wcoa^ndation  of  th«  0«n«r«l 
Manager,  doet  h«r«iv  •ppro^  th«  I»«»ftnc«  wd  CanctlUtion  of 
Tacht  Harbor  Hoorlnf  Lio«nw«  as  follows* 


(1) 


sJLasn 

JAU 


GlUFfRBt   J.A. 
(pehsd.boat  frcn 
Sstat*  of  A.Nystroa, 
dscd,,fornep  occu- 
pant of  Berth  #4<>) 

(2)  fAN^-^-^-^^'  ^f  mtnimiT  ucE.NSg 

MWILIXCO,  Bail  Jr.       (Sold  Boat) 


RaU 
ftl2.50 


111 


Rsq.to  Author-  (h) 
lie  Gen.Mgr.& 
Secretary  to 
Effect  All  Maces- 
lary  Tsfs.l  Plnon- 
cial  Transactions 
f^it  gver  to  7/7/55 


A  request  for  a  resolution  authoriilne  the  General  Manager  and 
the  Secretary  to  effect  all  necessary  transfers  and  execute 
all  financial  transactions  which  may  be  re<|uir«d  for  the  contin- 
uous  and  uninterrupted  operation  of  the  departnent  during  the 
period  of  the  Conadssion  recess,  was  put  over  to  the  July  7th 
meeting. 


^ffWTSHED  B0SINS33 


ff^9t  HOi^?44 


(a)   fony  Ride  ^onceaslon 

Hr.  PUnke  reported  that  a  satisfactory  tentative  agreement  had 
been  reached  with  Mr.  Uurence  W.  Sipes  for  the  operation  of  the 
pony  Rides  Concession  at  Children's  O^arters,  CJolden  Gate  Park, 
and  Pleishhacker  playfield. 

Mr.  Hoyt  reported  on  the  terms  of  the  agreement  which,  on  motion 
of  Commissioner  Hers,   seconded  by  Commissioner  Dippel,  were  ap- 
proved under  the  following  resolutioni 

^flolution  No.   19U 

Conaission  Author- RESOLVED,   that  this  Cormission,  on  ^^T^^^'^^J^ILrLe"^  ^Z"^ 
ites  Award  to  Manager,   does  hereby  approve  and  award  to  Mr.   Laurence  W.  Sipes 

LA^rS.SIPES      the  exclusive  concession  Privileges  for  operation  ^^^^  ^J^I  k- 
for  I^riod  of  at  the  Children's  Qiiarters,  Golden  Gate  Park,  and  the  Jl^i'hhack 

7/1/55  to  6/30/58,  er  playfield,  for  a  3-year  period,   commencing  JUly  1,   ^9 5 5  and 
liclusiv:  piV        ending'^JUne  30.   1958,  with  a  payment  to  the  C^ty  of^ven  (7^ 
Rides  Concession      of  the  gross  receipts,  the  fees  to  be  charged  for  pony  rid.«Jo 
at  Children's  Quar^  15  cents  per  ride  or  2  ride,  for  25  ^"^-^  ^i^- ^,„Xd!ng 
ters  &  Fleishhack-  to  be  in  force  for  a  minin«m  of  6  d^s  ^^/*f  ^"^/'^^i^f  "Se 
.r  Playfield  for      Saturdays,  Sundays  and  holidays,  and  ia22ld£^  fJ^i^'^^^^ 

operator  agrees  to  care  and  be  responsible  for  the  22  city-owned 
ponies  for  the  period  JUly  1,   1955  through  December  31,   1955,  at 
which  time  a  decision  on  their  disposition  shall  be  made  by  the 
Commission,  and  further,   that  the  operator  '^^^l^^  ^"  ["^^l 
public  liability  Insurance  in  the  amounts  of  $100,000  each  per- 
son, and  ^^300,000  each  accident,  and,  be  it 

FURTHER  RESOLVED,  that  the  General  Manager  and  the  Secretary  be 
and  are  hereby  authorized  to  negotiate  the  contract  for  and  on 
behalf  of  this  Comnisaion,   and  submit  game  to  the   Board  of  Super- 
visors  for  its  approval. 


boven  (756)   Per 
Cert  of  Gross 
SeceJDta. 


r 


■*|i 


-:  \ 
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w«*!*S<AF^ 


I 


'JW  ftWJHffi**  (oonttd) 


{l«qu»st  for 
Daaiog  N«w  Base- 
tall  Dianonds  at 
Balboa  park  - 
poitpooad  to  Mtg, 

2^  i1^^  "^^ 


(b)  Aiquatt  for  Naming  of  BaMball  Dlanonds  at  Balboa  Park  postponed 


t«  .Tulv  7th  Maetiiui. 


Tbs  report  and  augivstions  of  th«  General  Mansfer  on  the  request 
of  the  Old  Tlaers*  BaMball  Association  of  San  Ftanoiaco  on  the 
naming  of  the  new  baseball  diaaonde  at  Balboa  Park  to  honor  the 
nsiaory  of  the  late  August  (Ole)  Sundberg  and  Maurioe  J.  Sweeney 
vere  again  postpmed  to  the  nee  ting  of  July  7, 


(c)  Release  of  Tlie  Quardsaen  from  Faithful  perfomanoe  Bond  -  O.G. 
pyk  Rodeo  -  ,TUne  A.5.  1955. ^^,^ 


The  Secretary  reported  that  The  Gtiardamen  have  requested  release 
from  their  performance  Bond  in  connection  with  the  Rodeo  held 
JVine  JtF'5,   1955. 

Mr.  Ptoke  reported  that  all  terms  and  conditions  of  the  bond 
had  been  satisfactorily  met,  and  on  action  of  CoBBdssioner  parr, 
seconded  by  Coamissioner  Hers,  the  following  resolution  was 
adopted a 


HI,  Xo.l9^ 

Coseiflsion  Author- 
lied  Release  of 
Ite  Guardsmen  from 
Wthful  perfomflnae 
Bond  #189284  of 
lesrless  Cas.Co.in 
Coonection  with 
Rodeo  HBld  in  O.G. 
park  June  4-5.1955 


|||olution  No.   1945 

RESOLVED,   that  this  CoBmission,  upon  the  successful  conpletion 
of  The  Guardsmen's  World-championship  Rodeo,  held  June  4-5,1955 
at  the  buffalo  paddocks,  Golden  Gate  Park,  does  hereby  authorita 
the  unconditional  release  of  Ihe  Guardsmen  from  their  obliga- 
tions to  this  coasdssion  under  their  performance  bond  of  the 
peerless  Casualty  CoB|>any,  No.   189284;  a  complete  infection 
and  investigation  having  been  made  by  the  department  and  it 
having  been  found  that  all  conditions  under  the  bond  hove  been 
satisfactorily  fulfilled. 


■y  B0SINE3S 


(a)     Consideration  of  Sealed  Bids  -  North  Beach  Swimming  Pool  -  Put 


Cooiide  ration 
of  Sealed  Bids 
for  North  Beach 
9vi2iiiiing  pool 
Pttt  Over  to 
a)ec.Mtg.  of  7/7/55. 


gver  to  Special  Meeting  of  JUly  7.   1955. 


nie  Secretary  submitted  the  compilation  of  the   sealed  Wds  re- 
celved  Tuesday,   JUne  21,  covering  the  Construction  of  the  North 
Beach  Swlnmlng  Pool  and  Recreation  Center, 

president  Sutter  remarked  that  the  lowest  bid  was  far  in  excess 
of  the  Architect,  Mr.  William  G.  Merchanfa  estimate,  and  also 
such  higher  than  the  funds  appropriated  for  the  work. 

on  motion  of  Commlseioner  parr,   seconded  by  Commissioner  Stern, 
further  consideration  was  postponed  to  the  Special  Meeting  of 
Thursday,   July  7,  and  the  General  Manager  was  instructed  to 
confer^ith  the  architect  to  determlno  what  alternatives  might 
be  available  and  to  prepare  a  recomnended  action  to  the  Commis- 
sion, 


(b)     Renewal  of  r-i-yatal  Plunfie  Lease. 

Mr     PMnke  reported  that  excessively  high  bid.     on  the  preceding 
ft;.^rtrBeach  Swimming  Pool)  finsly  indicated  that  the  de- 
^l^rint  would  require  the  use  of  the  Crystal  Plunge  through- 
out  the  coming  hear,    . 

on  motion  of  Commlsaioner  Parr,   seconded  by  Comissioner  Dippel. 
the  following  resolution  was  adopted: 
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^^fflSSS  (e***'**) 


gjf,  tlo.l9A6 

Qooitisaion  Requests 
Director  of  proper- 
ty to  Negotiate 
(lev  Lease  with 
Robt.A.PBdersen 
for  Use  of  Crystal 
plunge  for  period 
7/15/55-7/U/56I 
lUmUl  117,500  - 

ggpira  1^.500. 


Bf  t9^Mnop  £?9i  1?A^ 


RBSOLVZDy  that  this  Comnission,  having  determined  that  the 
North  Beach  Svizamlng  Pool  will  not  be  conpleted  prior  to  July 
1956,  and  if  conpleted  prior  to  that  date  would  be  operated 
on  a  llalted  aoale  due  to  budget  defioienoies,  does  hereby  re* 
quest  the  Director  of  property  to  negotiate  for  the  renewal 
of  the  Crystal  Plunge  lease  with  the  lessor  and  operator, 
Mr.  Robert  ▲.  Pedersen,  for  the  term  cooDencing  July  15,  1955* 
through  July  U»  1956,  at  the  established  rental  of  117,500.00, 
with  a  repair  clause  of  not  to  exceed  an  expenditure  totaling 
i|2, 500.00,  or  a  total  cost  to  the  Cit^  of  not  toore  than  $20,000. 


(e)  Conadssion  Approves  Forty  miners'  1955  Fall  Professional  Foot- 
ball  Schedule  at  Ketar  Stadiua. 


8ei.  No.  19L7 

Conmission  Ap* 
proves  ^9er8 
1955  Ml  profes- 
sional Football 
Sebadule  at  Kezar 
Stadium,  Including 
iddl.Gaaea  of  A9er 
League  in  December 
1955  and  Jan..  1956 


Tl»  Commission  then  reviewed  the  schedule  of  games  to  be  played 
by  the  San  Francisco  Farty  Niners  during  the  coaiing  Fill  Profes- 
sional Football  Season. 

The  General  Manager  recommended  approval  of  the  rental  agree- 
ment under  the  same  terms  as  the  previous  year  and,  on  motion 
of  Conanissionar  Parr,   seconded  by  Conmisaioner  Dippel,  the 
following  resolution  was  adoptedi 

RESOLVE),  that  this  Commission  does  hereby  aj^rove  the  rental 
agreemsnt  with  the  San  Francisco  Forty  Niners,  for  the  use  of 
Kesar  Stadium  under  the   same  terms  and  conditions  as  the 
previous  year,  on  the  dates  and  with  the  opponents  as  listed 
belowi 


(1955) 
£ate 
August  7 

"   28 
September  U 

■     25 
October  2 


San  Francisco 

4??rg  Tg« 

Washington 
Cleveland 
Chicago 
Los  Angeles 
Cleveland 


Date 
October  23 

•  30 
December  A 

•  11 


San  Francisco 

4?^rg  Y8i 

Chicago 

Detroit 

Green  Bay 

Baltimore 


PROVIDED  that  the  General  Manager  is  fully  satisfied  that  no 
conflict  or  harmful  effect  shall  result  to  the  East-West  Shrine 
Game  scheduled  for  December  31st,  the  Commission  also  approves 
the  reservation  for  play-off  chainjionship  games  at  the  San  Fran- 
cisco Ptorty  KinQT  League  or.  Dooenber  18,  25  and  26,   1955,  and 
January  1-2,   1956 j  and  the  General  Manager  and  the  Secretary 
are  authoriaed  to  negotiate  the  contract  in  accordance  with  the 
intent  cmd  purpose  of  this  resolution. 


(d)     furchase  of  a  Rhinoceros  for  San  Prancisco  ^00  '  '^.700.00 

Mr.  Carey  Baldwin,   Zoo  Director,  reported  that  there  was  an 
excellent  opportunity  for  the  City  to  acquire  a  rhinoceros  as 
an  addition  to  the  San  Francisco  soo  coUection.     Mr.   Baldwin 
said  the  animal,  a  female,  approximately  2  years  old,  is  in 
excellent  health,  and  that  the  life  expectancy  of  a  rhinoceros 
is  between  thirty  and  forty  years.     The  trader,  Mr. H.R.Stanton, 
had  advised  Mr.  Baldwin  that  he  could  obtain  an  excellent  speci- 
men  on  his  trip  U>  East  Africa. 
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'eont»d) 


Th0  S«er«t«ry  r«porUd  that  funds  in  th«  aaount  of  13,000  v*r« 
tvmiUbla  In  tht  Qrao*  R.  Andaraon  B*qu*it  whloh  oould  b«  uMd 
for  th«  rhinoooroB  purohftM,  this  b«qu«at  having  tpaelfloally 
provldod  that  flmdt  ba  uaad  to  laqprow  tb«  anlnal  oollaotion 
of  tha  Zoo.     Vtc,  Hmka  aUtad  that  tha  attoraay  for  tfaa  aatoU 
had  approvad  uaa  of  tha  monajr  for  purohaaa  of  the  anlaal. 

On  notion  of  Connitalooar  Parr,  aaoondad  tagr  Comal aalonar  3tam, 
tha  following  raaolutloo  uaa  adoptadi 


g,|,  MO.  19^ 

Coadision  Author- 
lata  Furchaae  of 
Bhinooaros  for  Zoo 
fti.inderaon  Bequeat 
funds,  for  $2,700, 
plaqui  Honoring 
Qcoor  to  be  Pohsd. 
Vith  Raaidue  & 
matalled  at  Place 
ip^p  Kxhlblted. 


RESOLVED,  that  thia  Coaulaalon,  on  reoomnendatlon  of  Zoo  Direc- 
tor Carey  Baldwin,  doaa  harabgr  approve  and  authorise  naffotla- 
tlon  toward  the  purohaae  of  a  rhlnooeroa  froa  H.  R.  Stanton, 
provided  that  delivery  of  the  anlaal  be  aade  bgr  tha  aeller  at 
San  FTanclsoo  at  a  price  not  to  exceed  $2,700}  aM  that  the 
residue  of  the  bequeat  fund  in  the  aaount  of  $300.     be  used 
for  the  dealgn,  aanufaoture  and  plaoeaent  of  a  ai  ^drlal  plaque 
where  the  anlml  la  to  be  exhibited}  and  the  General  Manager 
and  the  Secretary  are  directed  to  advise  and  Instruct  ths  Bir- 
chaser  of  Supplies  to  take  such  steps  as  nay  be  necessary  for 
the  completion  of  the  anlnal  purchase. 


(e)     Request  for  a  Supplemental  Appropriation  from  19^7  Recreation 
g»nd  fMnd  in  the  amount  of  SIOA.500.00  f^r  Various  Pro.lectf ■ .. 


liffi   M?!^? 

Bsqusst  for  A 
Sifpleoental 
Appropriation  of 
!KH,500  from 
1947  Rec.Bond  FVtnd 
for  Var. Projects 


On  motion  Commissioner  Hers,   seconded  by  Coanlssioner  parr, 
the  following  resoluticwi  was  adoptedi 

|^f9^ution  NO.  19^9 

RESOLVED,  that  this  Connission  hereby  requests  the  Mayor,  the 
Controller  and  the  Board  of  Supervisors  to  approve  a  Supplemen- 
tal appropriation  in  the  amount  of  $10^,500  from  the  unappro- 
priated Balance  of  the  19^7  Recreation  Bond  PUnd,  to  the  credit 
of  the  following  Appropriations: 


^proprjation  No. 

807.550.001 
807.557.001 
807.566.001 
807.550.016 
807.556.016 
807.557.016 
807.550.023 
807.556.059 


Title 

Construction,   Burnett 
Inspection,  Burnett 
Equipment,   Burnett 
Construction,  Camp  Mather 
Plans  &  ^lecs.,  Camp  Mather 
Inspection,  Cauf)  Mather 
Construction,   I*elan  Beach 
plans  ft  Specs.,  Hayes  Valley 


19,000.00 
500.00 

1,000.00 
50,000.00 
10,000.00 

2,000.00 
15,000.00 

7.000.00 


$104,500.00 


(f)     Commission  Approves  Two-year  Renewals  of  Permits  for  Operation 
nf  Y«pdlng  Mach^n^f  or.  Park  p-cpperties  for  Gigarettep  fc  gafi(fr 

The  secretary  presented  the  requests  from  the  following  vendors, 
each  requesting  a  2-year  renewal  of  his  present  permit  for  the 
sale  of  candy  bars  and/or  cigarettes,  the  service  In  each  in- 
stance having  been  completely  satiisfactoryi 

BAY  CITIES  AUTOMAT  CO.    (Dwight  P.  Dickinson,   Pres.)   -   3U  -Hth 
Street,   San  Rranclsco  -  Plve-oent  (5<)   cindy  bnrs. 

OMlTEZr.  SERVICE,   WC   (Jis.Wilhite, President)  -1^88  Howard  St., 
Ten-cent  (10^)   candy  bars, 

6-23-55 


.^.-^.  .^:t  >■ 


0  Bfff  Ttaaa  (cont«d) 


CoBBflission  Appvs. 
miMW&ls  of  Con- 
tracts for  2-Yr. 
jorlod  of  Coin- 
op«ratad  Vending 
Haehinas  for 
^  and  10^  Candy 
Bars  k  Cigarette 
Vending  Machines 
Id  Var.  Park 
fr<^ti»t' 


AUTOMATIC  MBRCHANDISING  CO.   (A.B.Uveroni,  V-Pres.)-  66  page 
Street  »  r«gular  and  klng-siaa  cigarettes. 

On  motion  of  Conmlsaionor  Here,   seconded  by  CoMalssloner  Dlppel, 
the  following  resolution  was  adopted i 

Resolution  Mo.   1950 

RBSOiVBDf  that  this  CoaiBlsslon,  on  reooonsandetion  of  the  Gener- 
al Manager »  does  hereby  approve  Um  renewal,  for  a  2<iiyear  per- 
iod oooBsneing  July  1,  1955  atd  ending  June  30,  1957,  the  fol- 
lowing three  permits,  under  the  terms  and  conditions  as  followst 

(1)  BAI  CITIES  ADTCMAT  CO.,  coin-operated  vending  nachlnes  for 
five-cent  (54)  candy  bars  in  four  park  locations i  (a) Hard- 
ing Park  Cafe,  (b)  Sharp  Park  Cafe,  (c)  Golden  Gate  park 
Golf  Course  Clubhouaa,  and  (d)  Administration  Building, 
McLaren  Lodge,  Golden  Gate  park.     Payment  to  the  Coiaaisslon 
to  be  13-l/109(  of  the  gross  sales. 

(2)  CAmm  flBRYICE,    INC.,   coin-operated  vending  machines  for 
ten-oent  (10^)  candy  bars  in  four  park  locations!   (a)Hard- 
ing  park  Cafe,   (b)  Sharp  park  Cafe,   (c)  Golden  Gate  park 
Golf  Course  Clubhouse,  and  (d)  Administration  Building, 
McLaren  Lodge,  Golden  Gate  park.     Payment  to  the  Conanission 
to  be  1%  of  the  gross  sales. 

(3)  AUTOMATIC  MERCHANDISING  CO.,  coin-operaUd  vending  machines 
for  re^ilar  slse  cigarettes  at  1^,23  per  package,  and  king 
sise  cigarettes  at  $0.2^  per  package,  in  six  park  locations 
as  followsj   (a)  Harding  Park  Cafe,   (b)  Sharp  Park  Cafe, 

(c)  Golden  Gate  park  Golf  Course  Clubhouse,   (d)  Children's 
playground  Cafe  in  Golden  Gate  park,   (e)   Pleishhacker  Play- 
field  Booth,  and  (f)   Administration  Building,  McLaren  Lodge, 
Golden  Gate  Park.     payraBnt  to  the  Commission  to  be  at  the 
rate  of  ftO.375  per  package. 


i 


(g)  Resolution  Commending  Mr.  Thaddeus  M.  Grabow,  Retiring  Perk 
Engineer 


B>8.  No.  1951 

Bssolution  of 
CooDBDdation- 
l^d.M.Grabow- 
Retiring  Park 


On  motion  of  Coramisaioner  Herz,   seconded  by  Commissioner  Parr, 
the  following  resolution  was  adoptedj 

Wa solution  No.   1951 

WHESffiAS,   the  many  public  squares  and  parks  of  San  Francisco, 
including  beloved  Golden  Gate  Park,  have  brought  national 
recognition  to  this  city  due  to  their  excellence  of  design ;and 

WHEREAS,  •maddeus  M.  Grabow,  as  Park  Engineer  has,  during  the 
past  twenty-seven  years  directed  the  landscape  design  of  these 
many  parks,  bringing  to  his  task  a  wealth  of  creative  ability 
and  skill  that  is  so  well  reflected  in  the  beauty  of  San  Fran- 
cisco parks;  now,   therefore,  be  it 

RESOLVED,   that  upon  his  retirement  effective  JMly  1,1955,  the 
osabers  of  this  Commission,   in  recognition  of  Mr.  Thaddeus  M. 
Grabow" s  many  years  of  loyal,   conscientious  and  able  service, 
extend  to  him  their  sincere  appreciation  of  his  unselfish  devo- 
tion  to  duty  and  valuable  contribution  to  the  public  service. 


h 


6-^-53 


^K*--SSl*£r^^V': 


I 


i::6  • 


?jMi  (oon^*^) 


(h) 


Offer  of  3tftt» 
gjrbor  Conm'r'a 
fgy  Space  Adjoin- 
ing Pier  52-for 
Uie  as  Small  Boat 
Launching  Pier- 
to  BB  Considered 
at  June  28  Mtg. 
of  »all  Boats 
g.,.hnr  Conanlttee 


Off»r  of  State  Harbor  Coamitsioners  for  Space  Adjoining  Pier  52 
fyy  yae  as  SaP^H  Boat  LaunohlPg  Rafflp.      „ 

Mr.  Itoto  reported  that  the  Board  of  State  Harbor  Co«desioniir.. 
for  the  port  of  San  ftand.co,  had  approved  arrange»ents  toper- 
«it  the  City  to  use  space  adjao«Bt  to  Plet  52  for  a  «alX  boat 
l.„.K»hinf  r»*,  and  had  forwarded  the  draft  of  a  revocable 
lioenM  covering  the  use  of  the  property. 

C.,m«i.sloner  Parr  suggested  that  this  -'^^^  *::^^J.r^f  ,i"!^^. 
eet  to  those  attending  the  meeting  on  Snail  Boat  Harbor  I»|>rove. 
ments,  scheduled  for  June  26,  whereupon,  P^»^*^^^\***^^,,^„ 
referred  the  proposal  to  Co«dssioner  Parr  for  review,  recoanen- 
datlon,  and  whatever  action  he  deems  appropriate. 


(i)     ^^.-^^.y^^tpif  fflt!^  p^m^mtad  for  rn,TWl>^<.1np  W^Htf  R^' 


iir-condltlonlng 
j^i  Requested 
for  Comlssion 


At  the  miggeation  of  Commissioner  Parr,  and  «i^_^^%<'°"r'^^°" 
rf  othermembers.  the  General  Manager  was  requested  to  make 
^rLgem^nts  for  the  Installation  of  an  alr-condltloning  unit 
in  the  Conttl salon  Meeting  Room. 


There  being  no  further  business  to  co«  before  the  0<:^f^^' 
Resident  Sutter  declared  the  meeting  adjourned  at  5tOO  P.M. 


Regretfully  submitted, 


jij^^j^^di^ 


Secretary 


mtiii  .ipiimwii     ■ 


l'fd3ti)3t^fi£viu>^M, 


9tn  lk«nclsQo,  California 
July  7,  1955 


IJl£fi|£i 


ggllCall 


A  Special  Hsetlng  of  the  Recraation  and  P^tek  Coimiaalon  was 
oallad  to  ordar  by  Preaident  Suttar  at  3iOO  P.M.,  Thuraday, 
July  7,  1955»  In  tha  Covlaalon  MaaUng  Roon,  HcLaran  Lodgv, 
rraaidan^  Suttar  praalding. 

lb*  following  CoflBlaalonara  wara  preaanti 

Mr,  Louis  Suttar,  I^sldant 
Krt.  Henry  J,  Olppel 
Rev.  Eugene  A.  Gallagher 
Dr.  rraAcla  J.  Iters 
Kr.  md  D.  parr 
Mrs.  SlgBund  Sum 


Approval  of 

nutas 


Ttiere  being  no  errors  or  omissions,   the  Minutes  of  the  Regular 
Meeting  of  June  23,  1955  were  approved. 


(1)  HuritlBS  MUiau«  Association  Plans  for  the  Developnent  and  Use  of 
^  Eestam  froa  of  Aauatle  I^k,     .- 

president  Sutter  opened  consideration  of  the  Maritine  WieeuB's 
request  for  approval  of  its  plans  to  use  the  block  of  unimproved 
property  east  of  the  Aquatic  I%rk  building  as  an  extension  of 
the^Buseua»s  exhibits.     Mr.  Sutter  infomed  those  present  that 
this  nattar  bad  baen  heard  quite  fully  at  the  aeeting  of  June  23, 
•t  which  tlM  two  conflicting  requests  f or  uae  of  the  property 
had  been  oade. 

asv«ral  persons  representing  interests  of  J^,  North  Beach  Dis- 
trict had  suggested  tonstruction  of  a  baseball  field  on  the  prop- 
erty    while  officials  of  the  Maritime  Museum  sought  approval 
of  the  Cos^aalon  to  develop  it  in  accordance  with  the  moe^m*s 
mater  Plan,  and  Mr.  Sutter  called  the  eomisslonerst  •tt*n<^J^« 
to  the  »moJandu«  of  the  Secretary,  dated  JUne  5,  >*i^^J^d  *»«« 
mailed  to  each  comnissioner.     It  contained  a  review  of  ttoe  coo- 
■Ission^s  records,  correspondence  and  the  lease  agreemwit  wiwi 
Se  Maritime  Muaeum,  all  tending  to  establish  the  intent  and 
copoitaant  of  tha  city  to  permit  the  Maritime  Museum  to  utiliae 
^Toiay  the  buUdlng  but  also  the  land  and  sea  frontage  of 
Aquatic  park. 

president  Sutter  then  Invited  sUtements  from  ^/Jf  "i'  '"^^ 
S!  Carmassi  made  a  strong  plea  to  the  jf  ?f  ^"-^ff^^^g-he 
mission  would  not  construct  a  baseball  field  at  J^J^^  ^^^^^ 
urged  that  the  city  find  some  location  in  ^  N^^^^aach  Area 
Sr  a  baseball  field,  baoauae  athis  is  too  serious  a  matter  to 
wah  asidT*     Supporting  Mr,  Carma.si  were  Mr  a.  Jlorence  Scott 
5^Se  S?Urap?^S?I  ^ighborhood  House,  Krs.Angua  Gordon  Bogff 
^d^a.  8^t?ee,  City  aSd  County  ^deration  of  Women* s  Clubs, 
and  others. 

ST"  tte  .ouSSt  comer  of  th.  A,u.tlc  P«rk  prop.rV. 
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1. 


support,  funds  for  the  land  porehspe  could  be  soogbt  t7  the 
CoBBiisslon* 

Phther  Larry  Byrne,  representing  the  Saleslan  Boys'  Club,  told 
the  Cowdsslon  that  he  was  fearful  of  the  consequences  If  the 
over-crovded  condition  and  lack  of  play  space  continued  in  the 
North  Beach  section,  and  that  he  hoped  for  the  early  fulfillnent 
of  the  pronises  ^Ich  had  been  made  so  many  tines  in  the  past. 

It  was  generally  conoeded  that  the  Aquatic  park  area  did  not 
lend  itself  to  a  decent  baseball  field,        IChe  Coondssion  then 
heard  a  full  statement  by  Mr,  Hugh  Gallagher,  President  of  the 
Jteritime  maeua  Association,  supporting  his  request  for  use  of 
the  land  for  mueeum  purposes,  In  which  he  gave  assurances  that 
there  would  be  no  filling  of  the  lagoon  with  >^oats  and  that 
the  developoint  would  not  interfere  with  the  5  a  Scouts,  the 
Senior  Citiaens,  or  the  wonsn  and  children's  use  of  Aquatic  Park. 
and  that  the  end  result  would  be  a  civic  attraction  of  which 
aen  IWnoieeo  could  be  justly  proud.    Mr.  Gallagher  was  sup- 
ported by  Mrs.  Morris  Handle,  Mrs,  Bmlly  Martin,  Mario  Crosettl 
and  others. 

CoMissioner  Gallagher  stated  that  he  would  support  a  notion 
to  grant  perndssior  to  the  Maritime  mseum  Association  to  pro- 
oeed  with  tts  plan.     In  addressing  his  renarks  particularly  to 
JJther  Byrne  aSd  mJs.  Scott,  he  stated  that  establish«ent  of  a 
basebaU  location  should  be  no  great  problem  if  it  were  not  re- 
quested in  an  area  prevloiksly  coiaaitted  and  reserved  for  anoth- 
er use.     He  said  thT records  supported  the  Maritime  Museum's 
request,  but  the  Indications  were  that  the  taseball  problem 
could  be  worked  out  in  soma  other  location  and  that  he  would 
volunteer  to  work  toward  a  solution. 

On  notion  of  Coaanissioner  parr,  seconded  by  Commissioner  Here, 
the  following  resolution  was  edoptedj 


te^,  No. 1952 

Cosnission  Grants 
and  Approves  Re- 
quest of  Maritime 
tliMUB  Association 
toE]q)and  Its  Area 
ill  liquatic  park 
in  That  portion 
Known  as  Assessor's 


jUjnlution  NO.  1952 

«aOLVD),   that  this  Comission,   in  accordance  with  the  original 
pS^  and  concept  of  the  Maritime  mssum  development  Jor  Aquat- 
ic^rra  plan^pproved  in  principle  by  the  pu-k  Commission 
iLrfiie  years  ago,  does  hereby  approve  the  request  of  the 
^itS^^is^  Ifs^ciation  to  occupy  an^  f  ^'^'t^.'^i^^^^" 
of  Aquatic  pu-k  known  as  Assessor's  Block  9,  as  the  location 
for  aroutdoor  nuseum  exhibit,   said  development  and  use  to  be 
«Ja«^^o  the  review  and  approval  of  the  General  Manager  in 
a^cor^cJ  iJth  tS"  4  aS5  conditions  of  the  lease  agreement 
with  the  Maritime  Museum  Association, 

look  for  a  suitable  site. 


Coinittee  Apptd. 
by  Pres. Sutter 
(Himself,  Conrnir. 
Gallagher,  the 
CM.  &  Supt.  of 
a»c)  to  Work  for 
Baseball  Field  with 
lorth  Beach  Organise- 


president  Sutter  appointed  Con«i..ioner^na«her  -^f-^^^^^ 
of  the  committee  which,  on  motion  °f .f°f  "^^J^^^"'     the 

rc^?t?oi  's^r"rd:n?:  th!  co^ttee  to  work  with  represent- 
atlves  of  the  North  Beach  organizations. 


npper  Noe  J»="'"°"^t"S:;  eS^TaLd  ^  the  plarv.,  that 
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I  I 


SK 


i*M„rfflW?liL'ilS 


:\ '::..vj:r:. 


Wj^^t      ^ 


-^w.**^i.<sS?r 


.   ;,,,  ,.'^'j>>wfl 


Mli 


CoBsnission  Appvs, 
ReTised  Final 
plans  &  a4>eca,  - 
OPItR  NOE  RBCCIR. 
Call  for  Bide 


^403,000.     He  auggeated  that  nftjor  contractors  be  c&nvasBed 
to  sutnlt  bldhs. 

on  motion  of  Conndssioner  parr,  aeconded  by  Ccmnissioner  Dippel, 
the  following  resolution  was  adoptedi 

^^^ffglutian  HO.  1953 

RESOLVED,  that  this  Coonission,  on  reconmendation  of  the  Gener- 
al l^nager,  does  hereby  approve  the  Revlaed  Pinal  plans  and 
Specifications  for  the  Upper  Noe  Recreation  Center  as  submitted 
ST  the  Architect,  Mr.  Donald  Beach  Kirby,  and  the  General  Mana- 
ger is  hereto  authorieed  to  proceed  toward  the  construcUon  of 
the  center,  and  the  Secretary  is  hereby  instructed  to  issue  a 
call  for  bids,  as  based  on  the  acoepted  revised  plans. 


(3)  Consideration  of  Award  of  Contract  -  CONSTRICTION  OF  NCRTO 

^    '    ^.AHH  HRCHEATICTl  fiRWTgR  AKD  SyfTTfT?'^-  ^^  ^BJds  RecTUW  ?;.'??) 

The  Secretary  read  the  following  bids  received  and  opened  T\ie8- 
day,  June  21,  1955  for  the  above  Mentioned  worki 

'  TOTAL  ^^^ 

AMT.BID    Deductions  AMT.OF 


Conission  Awds. 
Contract  for 
Construe.  N.  Beach 
Rec.Ctr.  &  Pool 
to  JOS.L.BARfES 
CaSTRX.CO., 
9ubj  .Availability 
of  Flinda  and  Ext. 
of  45  Days  In 
Deadline  for  Awd. 


Low  Biddejr 

joSpHLTbATO^S  CONSTROC'N  CO. 

750  Folsoo  St.,  3.F.7 
(;)ther  Bidders 
Erbentraui  &  Suamers 
Henderson  Construction  Co, 


*2<>4,035        5500  05,000  ^58,535 
^,2b8,617        ^.800  06,500  0261,317 


Rsquest  for  A 
3upp. Appropria- 
tion of  ;>  106,369, 
to  Award  Contract 
to  J.L.BARNES  CON- 
SmUC.  CO. -NORTH 
EiACH  CTR.&  KKA. 


rtm  General  Manager  reported  that  a  meeting  had  been  held  with 
S!  VluT^  rSTrchan?,  Architect,  attended  ly  Mr.  Sutter  and 
M^     mr«ftn    KMineer.  resulting  in  the  recionnendatlon  that  the 
^tfaTS;  !:2rTd  L>  the  lo;:'bidder,  Joseph  L.  Bar-s  Construe 
X.  CO.,  provided  funds  could  be  made  available  throu^  a 
•,rw>iamntal  Aroropriatioo  in  the  amount  of  !^10b,389  ana  ine 
SSSurS\fSX.lcn  of  «  day.  b,  tho  Board  of  Supervisor, 
in  the  deadline  for  awarding  the  oootract. 

on  motion  of  Commissioner  Dippel,   seconded  by  Commissioner  Her., 
the  foUowing  resolution  was  adoptedt 

RESOLVED     that  this  Commission,  on  recommendation  of  the  Genial 
i-jfj  '"■^''"'"7         JiAAttT  therefor  in  the  amount  of  $25o,389,  i£fifi 

ti  7ert  rof"p^4-it"'°.Sa  7  (r"?!i'rLr;r: '"'" 

,«rd  of  5250,589,  and  tho  B*--?  °'  *«»"in"  f  t^^JwTd  the 
hereby  requeeted  to  grant  an  ejrtenelon  of  45  days  to  a%»r 

contract, 

•  •  • 

or  motion  of  Conrdssioner  Dippel,   aeconded  by  Conunissioner  Herz, 
the  following  resolution  was  adopted: 

p».^i»M«r^  t:o.  1955 
^SOLVED,   that  ^^'^^^^^^J^t^T^^:^^^^: ^'^'' 

fixation  Bond  FUud  to  the  following: 
■     Approp.  807,550.037  (Constructl^Korth  Beach)       ^^^6  3^.00 
^T^.  807.556.037     Plans  *  ^^,^;;J°^feh  6  000.00 

^roj.  807.557.037     I-^'f  ^^^f^-^'J^i^^^ach  U  000.00 

SX».ro'oni!?:;ron'oJ  "tS^oftrBeLh  Cenler  *_PooI. 


|l    I 


U)  CoBttliflon  Approves  I'jmr  R«l«ial  of  Concession  Agreewnt  to 
H.V.MILLER  d.b.e.PACinC  CATEHING  COMPANY  -  Kesar  3Udium  and 

f*nU9fi  — 

On  notion  of  Conaiseloner  Dlppel,  seconded  by  Conniiesloner  Stern, 
the  following  resolution  was  adopted: 


CoBdsslon  Appvs, 
ftinawal  of  R«- 
fwshosnt  Conces- 
ilon,  Ke«ar  Stad. 
4  javllion  to 
I>4CI7IC  CATERING 
CO.  for  3-Yr.Psr. 
CoMioclng  8/16/55, 
y^a  Terms  and 
Conditions  as 
pyffiously  (granted 


M30LVED,  that  this  CoMlselon,  on  '•««'^**^^f,^,?^*'*^ 
Manager,  does  hereby  approve  the  renewal  for  *  3-y«»J  ^'Jw  ' 
cooMnclng  August  16,  1955  »nd  ending  August  15,  1958,  with  an 
option  for  an  additional  U/mmr  period,  of  the  Conoesslon  Agree- 
wnt  with  H.  V,  KILI«R,  Individually,  and  as  the  BxeoutrU  of 
the  Estate  of  Sanuel  H.  Killer,  alias,  *»o«**»^»  J«S''-  ^"^Tf^ 
the  trads  naas  and  style  of  WCIFIC  CATERING  COMPANY  -  £°',«*? 
sale  of  ref^shnents,  cigars,  cigarettes,  tobacco,  crackerjack, 
popcorn,  candies,  shelled  peanuts.  Ice  ereaa  or  loe  o«»»a  P«>- 
duSs,  hot  dogs,  sandwiches,  soft  drinks  -nd  beverages,  with 
a  net  return  to  the  Comadsslon  of  twenty  (2(*)^P«^  °»'-  *^/^„. 
arJlcirs,  except  tobacco,  which  will  pay  five  (5*)  per  cent,  and 

PTOTOER  RESOLVED,  that  the  Secretary  and  the  General  Manager 
be  empowered  to  negotiate  said  agreement,   subject  to  approval 
of  the  City  Attorney  as  to  form. 


(5)   gruall  Boat  garter  Planning 


Conmdssioner  I*rr  gave  a  full  report  on  ^^^^f^ ^8  -eting  on 
Small  Boat  Harbor  planning,  which  was  held  at  ^«  ^owlssi^  s 
SJtiertnd  was  attended  by  Mr.  Newton  B.  Drury^  Chief  of  the 
California  Division  of  Beaches  and  P^rks,  and  }^,  »^^-  ^ 
nam.  State  Lands  Cosmilsslon,  as  well  as  local  and  state-elected 

officials. 

He  explained  he  was  organising  a  new  <^Pf  <»°h  w^  J^I^S'^ 
towe^  the  problem  of  providing  proper  facilities  for  small 
b^s  iTlaS  francisco.  and  that  he  was  optimistic  for  the 

?StuJe  if  Assembly  BiU  2939  gains  the  "PP^J^^  ^^^^^^ 
r«<^  This  bill  would  place  the  responsibUity  for  small 
Sit  terbJ^s  ^hout  the  state  under  the  State  Lands  Coomd.- 

sion. 

pr..ldent  autf  r  r«a  .  telegram  which  be  '-d  f.  ^h«a  sent 

2^«?o«r    olwel.  the  foUowln*  reflation  *.  adopted, 


tea.  No. 1957 

CoaBisBion  Appvs. 
k  Ratifies  Action 
of  Pres. Sutter  & 
Cooar.parr  in  Send- 
ing to  Governor 
Inight  Their  Re- 
qosst  for  His 


ji[^yelut,io»  yo.  l^til 

«30LVED.  that  thl.  Co-^-Jl-  ^•.;;',"^,,jref  t^  «?i™  "Jer. 
'^^Tde-it'lfteTSS  ^?<^ok.Tl^  in  «ndi„g  to  Oovemor 
Knight  the  following  telegram: 

"SAN  FRANCISCO  CALIF  JUNE  28  1955 

"GCfVERNCR  GOODWIN  WIGHT 
STATE  CAPITOL  BLDG 
SACRAMENTO  CALIP 

THIS  BHX  KSTAaiSlM  WfflEW^  ^O^DOTB  TOK  u^  i„k)OTANT  TO 

^^'  aLOUIS  SUTTER  ITOSIDENT  AND  ^lED  D.   JABR 

^S  PRESIDENT  SAN  ^f^  I  SCO  RATION 
AND  PARK  COIWISSICN  McLAREN  LODGE  GOLDEN 
GATE  PARK* 


7..7.55 


^^-^-lY/t^ttrnffi^ 


3^11  Boat  Harbor 


Coumisaioner  I*rr  reported  that  th«  propoaad  lease  of  State 
Harbor  Board  property  adjoining  »er  52  for  a  nail  boat  aMctt- 
ing  raap  had  been  reviewed  and  found  to  be  in  good  order. 

On  motion  of  Conanittloner  Dip|^l»  eeconded  by  CoaiHlssioner  Evs^ 
the  following  resolution  was  a^tytedt 


atf,  Wo.1958 

CoBBisaion  Appvs. 
4  Authorises  Ac- 
ceptance of  Revo- 
cable Lie.  from 
Bd, State  Harbor 
CoiHBissioners  for 
OSS  of  Space  Adj. 
plsr  52,  Without 


plan  for  partial 
Ijgpyt.  of  the 
S.P.lacht  Harbor 
jut  over  for  30 
Days,  When  Report 
ViU  be  M&de  by 
|KiBtt£j 


yeaolutiop  Ho.  1958 

RESOLVED,  that  this  Coniaiasion  does  hereby  approve  and  author- 
ise the  acceptance  of  a  revocable  license  to  use  Bf^ce  <x\ 
property  of  the  Board  of  SUte  Harbor  Cotmissioners,  adjacent 
to  ?ier  52,  for  the  purpose  of  a  boat-launching  slide,  it 
being  agreed  that  no  charge  shell  be  levied  by  that  Board  to 
the  Oity  for  the  rights  or  the  use  of  tne  property;  and,  be  it 

PDRTHER  RESOLVED,  that  the  Director  of  property  be  requested 
to  review  this  agreeaent  to  assure  that  it  conforms  to  rules 
and  regulations  of  the  City  and  Gounty  covering  use  of  proper- 
ty not  owned  by  the  City,  and  to  prepare  the  necessary  legis- 
lation for  subBission  of  the  agreeaent  to  the  Board  of  aiper- 
visors  for  approval, 

e  •  • 

pjfa^  for  Wirtial  Hyyovenent  of  San  ft-ancisco  Yacht  Kiurbof 

CoBBDissioner  Pbut  presenUd  the  preliminary  drawing  of  a  plan 
for  the  partial  improvement  of  the  San  Francisco  Yacht  Harbor, 
at  the  Marina.     This  plan  was  proposed  by  the  officers  of  the 
Golden  Gate  lacht  Club  and  was  presented  at  »fr.  Parr's  meeting 
on  June  28  by  Supervisor  J.  Eugene  McAteer,     It  proposed  clos- 
ing the  present  entrance  to  the  Yacht  Harbor  and  cutting  a  new 
entrance  through  thts  breakwater  fill    extending  north  from 
300 tt  Street,  resulting  in  the  creation  of  approximately  100 
usable  berths, 

Comdssioner  pirr  suggested  that  the  proposal  be  referred  to 
the  engineers  for  stucfy  and,  on  motion  of  Commissioner  Dippel, 
seconded  by  Commissioner  Her»,  f\irther  consideration  of  the 
proposal  was  pat  over  for  a  30-day  period,  at  which  time  it 
would  be  reported  on  by  the  eogisMr. 

•  •  • 

JUftffHY  iP^rlm  Compittea   to  Meet  m  ?an  fVanclsco.  J\dy  12-3^> 

Mr.  Pirr  reported  that  the  Assembly  Interim  Conaittee  studying 
^11  SaVharbors  would  hold  hearings  in  the  San  Francisco 
Bay  Area  on  July  12-13,  Assemblyman  Charles  Chapel  of  I^glewood 
Calif,,    is     chairman  of  the  committee,  and  Assemblyncn  Chaa.W. 
Svers  of  San  Ptancisco  is  the  local  host-chairman  for  the  two 
Zr^BBioT  ^P^  empha.i«,d  the  importance  •f  ^f  ^^-  ^ 
abL  presentation  of  the  San  Rrancisco  project  t°^«  Committee 
but  stated  that  he  planned  to  be  in  the  East  on  business.     He 
^d  CoLissioners  to  take  an  active  part  in  the  hearing,  and 
^  CoSssioners  Gallagher  and  Hers  offered  their  services. 

•  •  « 

(6)   4|jyrnval  -  Ref^^.t.r>iti«  T^nt  V  rA^<^  Center  Pla^a  WalKyay, 

me  Secretary  presented  the  letter  of  Mr.   John  B.  Sjf^'"'  PJ^*- 
?!2nforth7j    L     Stuart  Manufacturing  Co.,   requesting  clear- 
ifce  for  S:  pla^me'rof  a  registration  tent  in  the  Civic 
^nter  Plaza  for  the  Western  Electronics  Show  to  be  held  at 
the  Civic  Auditorium. 

on  motion  of  Commissioner  Parr,   seconded  by  Coimissioner  Hers, 
the  following  resolution  was  adopted: 

f»B.  Ho.1959  2esolutiorJi2.fcJ252 

PBroisslon  Granted     _     ,,„„     ..    .    ....  p^mmiaalon  does  hereby  authorise  the  erec- 

UaTTntlS'SiS^    fl^Ti  JS^L?r^uS"?^"'r„  the  Civi.  Center  Pla^,  in 

Ctr.piaia  for  West-  7-7-55 

grn  Electfonicf  Aov 


Comdssloners 
Gallagher  &  Hers 
to  lake  Active 
Part  in  State 
Interim  Conmittee 
Hearings  in  3.F. 


H.^^: 


iArnVi 


■y^:m^ 


r-f'l^'i-k't^tlif; 


■:m:msm^m^ 


j»»,  No.1959 


aeoordanoe  vlth  action  at  the  Board  of  Supervliors  under  ita 
Jtesolutlon  No,  15198,  as  a  part  of  tba  City* a  participation  and 
oo*operation  for  the  Ve  stern  Ilaotronioa  Show  to  be  held  at  the 
Civio  Auditorium  August  U^31,  19$5. 


(7)  aubititutlon  of  ayb-contractors  »  M.  3.  Haiyvard  Flayground  Dnpvt 


j^pproval  of  Sub- 
stitution of 
plastering  & 
pluBbing  Sub> 
oootwctors  in 
M.S.Hayward  P/G 
Contract  with 
Htftinelli  Con- 
■tn^ytlon  Co» 


Mr.  Hanqan,  Engineer,  reooenended  a  substitution  of  plastering 
and  plnnbing  sub*oontraotors  in  the  oonstruotion  of  the  Margaret 
S«  HaywUPd  Aayground, 

Iblldiiing  a  detailed  explanation  tQr  Mr.  Haman,  on  notion  of 
Cosmd  sal  oner  Parr,  seconded  l^  Commiaaioner  Stem,  the  follow- 
ing  resolution  was  adoptedi 

ReaolQtion  No,  1960 

RBSOLWD,  that  this  Conmisaion  does  hereby  approve  and  author- 
ise the  Martinelli  Construction  Conqpany,  General  Contractors 
in  the  construction  of  the  Margaret  S*  Hayward  Ilaj^round,   to 
replace  the  Mitchell  plumbing  Con^ny  in  lieu  of  the  Mullan 
plumbing  Coiqjany;  and  to  substitute  ?l>ank  aoith,  plaatering 
contractor,   in  place  of  Martin  Ruanej  these  changes  being  to 
the  best  interests  and  uninterrupted  prosecution  of  the  work. 


mttar  of 
State  College 
Fbotball  Schedule 
ftoferred  to  G.M« 
to  Itolocate  Site 
for  Games. 


(8)  City  College  Request  to  Schedule  Ibotball  Games  as  Balboa  Sta- 
q\\m  "  Referred  to  General  Manager. 


Due  to  existing  conflicts  with     previously  scheduled  soccer 
contests,   the  General  Manager  suggested  that  the  State  College 
request  to  schedule  football  games  at  Balboa  Stadium  be  referred 
to  him  with  full  power  to  act  and  to  relocate  the  games  to  other 
sites,  as  may  be  required. 

On  motion  of  Comaissioner  Hert,   seconded  by  Commissioner  Dippel, 
the  foregoing  suggestion  of  the  General  Manager  was  approved. 


(9) 

Gen.Mgr's  Report 
on  Strybing-Sharp- 
Lewis  Bequests. 
Consideration  of 
Expenditure  of 
Sharp  &  Lewis 
Bequests  to  be 
Made  at  8/U/55 
Mtf,  -  Strybing 
Bequest  postponed 
for  90  Days. 


Alport  on  Qflgh  Ralance^^  \^  Various  Bequestg 

jfr.  Max  fUnke  reported  on  the  cash  balances  in  the  Strybing, 
Sharp  and  Lewis  bequests. 

m  the  raatter  of  the  Strybing  bequest,   President  Sutter  suggest- 
^  various  improvements  to  be  made  in  t-e  Strybing  Arboretum, 
Commiaaioner  parr  recomended  the  publication  °f , ^^f^'^P" J*  . 
l^^v^  to  dietribute  to  visitors,  and  OeneraX  Manage l^Ptoke 
dirdosed  plana  for  a  Garden  of  Ptagrance  to  be  e9ul^ci  with 
Rrallle   Sims  for  the  special  convenience  and  enjoyment  of 
Sid  peJsS;:.     Sr.  ?X  explained  that  ^i-  cookie tedeve^^ 
«nt  of  the  Arbowtum  should  be  integrated  with  the  construc- 
tion of  the  Hall  of  Flowers  natter. 

Commissioners  considered  the  adviaability  of  ^'^^-^^^J^^J'^- 
nenditure  for  improvements  of  these  caah  sums,  and  on  motion 

Tf  Co^sslo^r  larr,   seconded  ^  ^^^{^'^Z' ^o^\^:X 
♦u«  ev,.*^  anrf  TAuis  bequests  was  postponed  to  tne  iirsx; 
2eUngT5u^.tt^nd  foS.lderatlon'^f  th.  String  ^^"t 
was  postponed  for  a  90-day  period. 


(10)  General  Manager  and  Secretary  Authorised  to  Act  for  Commission 
Hny^np  .Tulv  Recess. 

on  motion  of  Commissioner  parr,   seconded  by  Commissioner  Dippel. 
the  following  resolution  was  adopted: 
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«i<*S;'^f^*^'- 


t-'iT'-ifta/vrxl^W^ 


■  't^  ■*.*«*^>*T.- 


:•li<l>:.^:^) 


..-.ojJ«Mt»iCl*»S»<to*g 


«;.  -li'.-ji,^^. 


1     ,    < 


J  8:' 


j^,  ^^o.  X961 

Oftoerel  mnager 
4  secretary  Auth- 
ori«*d  to  Act 
for  COTnlsslon 
During  July 


RB30LVKD,  that  thlt  Ce«id«iien  does  har^bry  d»clar«  »/®p«»» 
during  tha  month  of  JUOy,  and  tha  Oanwal  "»?««•''  *"^J^„^ 
aeoretary  ara  har»by  authoriwd  to  affaot  aU  nacasaary  trana- 
fare  and  aawouta  all  routlna  financial  tranaaotiona  which  nay 
ba  ramiirad  for  tha  continuoua  and  untarruptad  oparatlon  of 
the  depart«»nt  during  tha  pariod  of  tha  Coimieeion  recaeai 
nrovldad.  that  all  auoh  financial  traniiactions  shall  be  sub- 
Sttad  ti  the  Cowdaaion  for  ratification  at  the  first  weting 
to  ba  hald  following  tha  July  raoaaa . 


rt, "°-  1^^ 


Ccanission  Appvs. 
tqsenditura  of 
1150  for  PS  St 
(ji^trol  Servicg. 


^JDtlBKMgyT 


(11)   ffft  Control 

Mr.  Robert  H.  Hoyt,  Business  Manager,  explained  to  the  coonia- 
ZJ%^  necessity' of  it.  action  on  thl.  i^»  ^^^^^^^.^ 
disalloved  as  a  budget  request,    detailing  the  Uapartonoe  of 
this  contractual  service, 

Oi  motion  of  Coimissionar  Psrr,  seconded  by  CoBBissioner  Hera, 
the  following  resolution  was  adopted t 

RESOLVED,   that  this  Cosadsslon  does  hereby  authorise  the  ex- 
^ndil^  of  »150  from  such  funds  as  n.ay  be  legally  available. 
Tor  the  purpose  of  contracting  throuc-h  J^,«^^5'^^tS?^ 
plies  for  a>.st  control  service  throughout  tho  cffleo  build* 
Ings  during  the  coining  fiscal  year. 

H^re  being  no  further  business  to  come  before  the  Commission, 
^sident  Sutter  declared  the  meeting  adjourned  at  4,25  P,M. 


Respectfully  subadttad, 


id^,jaod^Jlu^'^<^^ 


Secretarj 
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Augutt  11,  1955 


MHilllfia 


Th«  On«  Httndrtd  •nd  Fifth  Regular  Mating  of  th«  R««***Jon  jnd 
I*rk  CoMdiilon  w  e«U«d  to  ordtr  on  Ttourtday,  Augutt  U,1955 
At  3»00  F|M.i  Pr«»i<l»nt  3utt«r  pr« aiding. 

Ttom  fellovlng  ComndttloMrs  vv  prvMntt 

Mr.  Louis  3utt«r,  president 
Mrs.  Hinry  J.  Dlppel 
R«v,  SugttM  A.  Gallagher 
Dr.  Itanols  J.  Hers 
Mr,  Pped  D.  parr 
Mrs.  SigBund  Stern 


% 


A\ 


j^oval  of 

glj^^p^j  [CATIONS 


There  being  no  errors  or  omissions,  the  Minutes  of  the  Special 
Meeting  of  July  7,  1955  were  approved. 


(a)  noa  John  Willoh,  President  and  Joseph  S.Ravinsky,  Chairnan, 
^   '  SSlal  ivents  cimaittee,  Mission  Street  Merchants  Association, 
2517  Mission  Street,  requesting  pend^sion  to  use  Gj'^J^" 
square  from  August  31  through  September  5  for  the  staging  of  a 
district  holiday  carnival. 

Jbllowing  discussion  in  which  it  %«s  brought  o^^^^^V^'^i*];** 
square  iS  scheduled  for  major  reconstruction  «°^^^'^_^^'?'  „ 
future,   on  motion  of  Commissioner  Hers,   seconded  by  Commissioner 
Dlppel,  the  following  resolution  was  adoptedt 


CoBuission  Grants 
PBrnission  to 
Mlistlon  St  •Mer- 
chants to  Use 
Garfield  3q.  foi 
Staging  District 
Holiday  Carnival, 
a/^y^^  thru  9/5/55. 


Bfaolutlon  No.   1963 

RESOLVED,  that  this  Commission  does  hereby  S^"^"^  P!^"^?"^;!^ 
the  Mission  Street  Merchants  Association  to  use  f'-^J^"^  Square 
betwSn  August  31  and  September  5,  1955,   both  dates  inclusive, 
for  the  jSf^se  of  stagl^  a  district  holiday  carnival,   ..ch 
permissiorT  being  subject  to  the  following  conditions, 


(1) 
(2) 

(3) 


That  the  permittee  obtain  insurance  coverage  satisfactory 

to  this  Commission;  ««.,.-«     r-iT«iittae 

That  at  the  conclusion  of  the  use  of  the  Square,  P«™i^^ 
a^es  to  fully  restore  Garfield  Square  to  Its  condition 

orlor  to  the  carnival}  and  *  _  fw«  i^nr« 

Thaithe  permittee  obtain  prior  approval  from  the  Police 
Department  for  staging  the  carnival. 


Conaission  Post-  (b) 
pcoss  to  a  l^tor 
Date  the  Rraposed 
Raffling  of  the 
Haoilton  P.G,  Gym. 
in  honor  of  Late 
IfrB.Hortense  McClan- 
Iban  Ihomaa. 


prom  Robert  J.  Dolan,  Executive  Secretary  ^^^^f  ;;^^^'- 
tiM  the  proposal  of  City  Attorney  Dion  R.  Holm  that  the  new 
ting  line  P^^P"^  piaveround  be  dedicated  in  the  name  of 

4— <««oT.  Qt>*rn     seconded  by  Coramiasloner  Dippel, 
special  meeting. 


ending  that  the  claim  ''^"'"ii^tor  Court.  No'u2A30),  reK.lt. 

'^  rrj  L'.rj.TiS'rirTrh.ra  -me  visitm*  t^e  zoo 

8-11-55 


r 


JSfflB^^B^S^"; 


i^J4^*i&^.'^.*.^ 


€M'iH-'Aik;'t, 


ggfigW^TKaa  (°°"*'^^^  pBbruary  1,  195A,  b.  -ottl.d  for  the  aum  of  13,500.  vh.r..i 

th«  original  o^laim  had  been  mode  for  $21,000. 

Mr.  Hoyt,  Acting  Oereral  Manager,  reported  that  fundi  in  the 
amount  of  $16,500  are  available  in  the  current  budget  for  the 
ereotlon  of  an  additional  protective  fon^  and  that  work  on  ita 
conetruotion  will  proceed  immediately. 

On  motion  of  ConBuisiioner  Her«,   seconded  by  Comraiaaioner  Stern, 
the  following  resolution  was  adoptedi 


CoianiBSion  Approves 
Settleraent  of 
Superior  Court  Case 
IJ0.U2430  -  Joseph 
A,  and  Carol  Lee 
Stoutaenberger  vs. 
City  4  Co.  of  8.F., 
Resulting  from  Zebra 
gite  »t  Zoo  on 


RESOLVED,  that  this  CocmiSBion,  on  recomnendation  of  the  City 
Attorney  and  the  Acting  General  Manager,  does  hereby  approve 
the  proposed  settlement  of  the  litigated  claim  of  Joseph  A.  and 
Carol  Lee  Stoutsenberger  vs.  City  and  County  of  San  Ftanoisoo 
(Superior  Court  No.  U2^30y  in  the  sum  of  13,500,  and  authoris- 
es the  City  Attorney  to  prepare  the  appropriate  ordinance  for 
adoption  by  the  Board  of  Supervisors  authorising  said  settle- 
ment; end,  be  It 

FURTHER  RESOLVED,   that  the  Mayor,  Controller  and  Board  of  Super- 
visors  be  and  are  hereby  requested  to  approve  a  supplemantal 
appropriation  from  suoh  funds  as  may  be  legally  available,  in 
the  amount  of  13,500,  for  payment  of  auch  settlement. 


CoBBilssion  Ap-       (d) 
proves  Use  of 
Onion  Square  for 
Public  Concert  & 
Entertainment  on 
August  21,  12M-1  P-M 
by  S.F.AsBociation 
fo|r  the  Blind. 


prom  B.  V.  Wright,  Executive  Secretary,   the  San  ^*"°i^°  J"^ 
oiation  for  the  Blind,   1097  Howard  Street,  requesting  permis- 
sion to  stage  a  public  concert  and  entertainment  in  Union 
SjSare  or  Wednesday,   August  2^,   1955.  between  12  Noon  and  1  RM. 
as  part  of  the  Blindcraft  Week  program,  August  22-2b. 

'on  motion  of  Commissioner  Stern,   seconded  by  Commissioner  Dip- 
pel,  the  foregoing  request  was  approved. 


Permlasion  to  Use 
Portion  of  pal. of 
Fine  Arts  Granted 
to  Engine  Co  .#20  & 
Truck  Co.  #16  of 
S.F.Plre  Department 
for  period  of  7  Mos. 
aeginning  9/28/55. 


(e)   prom  Fire  Chief  Frank  P.  Kolly,  requesting  use  of  the  palace  of 
nne  Arts,   commencing  September  28,   to  serve  Engine  Company 
To^^anS' Truck  Company  No.16  during  the  reconstruction  of 
these  fire  companies'   hondquartere  in  the  Marina. 

l^,^^nuinff  «  review  of  the   sketch  describing  the  occupancy  and 
Following  a  review  01   ^n  ^^^^  ^^  Commissioner 

Srr.rSe'^onde'rbylol'asrone?  ^.  the  following  resolution 
was  adopted! 

^^gnlnt^nn  r|o.   1965 
RFSOLVED     that  this  Commission,   in  order  to  assist  the  Fire 

TfTniiimUon  Sf  con^-ptlon  ff  g...  light,  .„a  water  due 
to  such  occupancy. 


of  3an  F«r.ci3C0,  JJ"  f  ™'J,  ^io^„  union,  #3U,Aa,  2iO 

8-11-55 


I 


ri^' 


S*^*'5^ 


^^^^JT'' 


i.r;; -'.':y?: 


.::**; 


jj|^y9ATiQN3  (oont«d) 


yf,  Hoyt  to 
)l«gotiat«  Modifi- 
cation to  Existing 
pony  Rld««  Contract 
with  Mr.L.W.Sipe 
for  presentation  to 
Board  of  Supervisors 
fjr  Approval  > 


the  proposed  oontraot  with  the  pony  rides  conoessionaire, 
Jfr,  Laurence  Sipo.     Mr,  Hoyt  explained  that  while  the  operator 
was  oharglng  15  oents  por  ride,  the  record  showed  a  oonslder- 
able  Inoroaae  in  the  number  of  rides  as  compared  with  the  same 
period  last  year  at  both  Flelshhaokor  Playfleld  and  Children's 
Quarters.     He  also  stated  that  both  hostlers  have  been  aaslgnod 
to  other  work  in  the  city  service,  although  it  is  of  a  tenqso- 
rai7  nature. 


CotnmiBsioner         (g) 
F.D.Parr  to 
Attend  Mae  ting 
in  Mayor's  Office 
!U«8.,Aug.30,1955 
r«. Re  lease  bj  Amy 
of  Bay  Ptontage  6f 
preildio  for  Small 
^tf  parbor. 


(h) 


Mrs,  EnsMt  O'Callaghan,  wife  of  one  of  the  affected  hostlers, 
wee  present  and  urged  the  Commission's  support  in  restoring 
her  husband  to  a  percMnent  omploynsnt  stotus.     The  Ccaimisslon 
assured  it  cooperation. 

Following  discussion.   President  Sutter,  with  Commission  oon- 
ourrenoe,  referred  the  natter  to  Mr.  Hoyt  as  Acting  General 
Manager,  authorising  him  to  negotiate  a  modification  of  the 
existing  contract  to  the  end  that  an  agreement  acceptable  to 
the  Board  of  Supervisors  may  be  drawn. 


Res.  No.   1966 

Coonission  Author- 
ises Exchange  of 
40C  Shares  of 
Saart  &  Final  Iris 
Co,  Stock  for 
200  Shares  of 
Fitzaimraonf*  Stores, 
Ltd.  (Llowolla 
Lewis  Bequest') 


(i) 


From  His  Honor,  Mayor  Elmer  E.  Robinson,  calling  attention  to 
the  possibility  of  obtaining  the  Amy's  release  of  the  bay 
frontage  of  the  presidio  for  q  sniell  boats  harbor,  and  advis- 
ing that  he  is  inviting  the  City  planning  Coramisaion,  Recrea- 
tion and  pork  Commission,  and  Federal  Lands  Conmlttee  to  a 
meeting  in  his  office  on  Tuesday,  August  30,  at  2t30  P.M. 

All  Commissioners  acknowledged  receipt  of  personal  invitations 
ajid  Conmissioner  parr,  in  particular,  as  Chairman  of  the  Small 
Boat  Harbors  Committee,   stated  that  he  would  be  pleaeed  to 
attend. 


From  Mr.   J.  N.  Peterson,  prosidort,  Smart  &  Final  Iris  Co., 
^700  S.Boyle  Avenue,  Vernon,  California,  announcing  the  merger 
of  the  business  and  assets  of  the  compfiny  with  the  Fitssimreons 
Stores,  Ltd.,  and  requesting  the  Commission,  as  stockholders, 
to  forward  stock  certificates  for  exchange  on  the  basis  of 
receiving  one   (1)  Class  A  share  of  Fitssimmona  Stores,  Ltd. 
for  two  (2)   shares  of  Smart  ^  Final  iris  Co. 

The  Secretary  requested  the  Commission's  authorisation  for  the 
release  and  exchange  of  its  certificates  totaling  400  shares 
of  Smart  &  Final  Iris  Co.   stock. 

On  motion  of  Commissioner  Parr,   seconded  by  Commissioner  Galla- 
gher,  the  following  resolution  was  adoptedi 

pe solution  No.    1966 

RESOLVED,    that  in  accordance  with  the  reorganization  plan  ap- 
proved by  the  stockholders  of  Smart  &  Final  Iris  Co.  at  the 
ineeting  of  June  2,  1955,   this  Commission  does  hereby  authorise 
the  release  of  400  shares  of  Smart  &  Final  Iris  Co.   stock  from 
the  City  Treasury;   said  certificates  to  be  exchanged  on  the 
basis  of  one   (1)   share  of  Fitzsiranons  Stores,  Ltd.,  for  two 
|2)   shares  of  Smart  &  Final  Iris  Companyi  and  the  Secretary 
is  hereby  authorized  and  directed  to  arrange  for  said  stock 
and  for  the  deposit  in  the  City  Treasury  of  the  200  shares  of 
Fitzslmmons  Stores,   Ltd.,  when  received. 


On  motion  of  Commissioner  Dippel,    seconded  by  Commissioner 
Storn.   the  Commisalon  unanimously  ratified  the  following 
requests  which  provloualy  were  granted  by  the  General  Manager, 
m   F^om  Josoph  P.  McQuaido   Post  No.l205,VJW.,   application  for 
isl  !?  Sain  aSditiriuiJ^and  kitchen  at  Beach  Chalet  on  Fovembor 
5,   1955,   between  8  P.M.  and  1:00  A.M.  for  a  wedding  reception. 
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apa  (cont'd) 


(i)   (oontinuod) 
mission  Ratlflea    (2)  from  »fr,  Charles  0,  Morgan,  Jr.,  Chairman,  APA  Golf  Tourna- 

nant,  822  Mills  Building,  rsquaating  permission  for  us«  of 
Civic  Center  Plasa  in  connection  with  the  national  oonvention 
of  the  Air  Vbroo  Association,  from  JVily  30  through  August  U, 
1955. 


^r  I  ions  Takon  Iv 
O.M.  During  JUly 


mTT^M  oy  pPORMATICK  -  to  be  icknowledged  by  Secretary  and/or  filed i 

fej  Ftoffi  Hiarl  P.  Cutting,  Director  of  property,  advising  that  the 
Signal  Oil  and  Oas  Conpany  is  the  hi^  bidder  for  the  oil  and 
gas  rights  of  the  Kern  County  proparty  (fUhrnan  Bequest),  the 
bid  being  a  cash  bonus  offer  of  $3,490,  and  a  royalty  paynent 
of  one-sixth  (l/<>)  ot  the  revenue, 

(b)  Fron  Harlan  B.  Watkins,  Chief,  Real  Estate  Division,  U.S.Amy 
Engineers,  advising  that  a  portion  of  Fort  Miley,  knovm  as 
East  Miley,  has  been  transferred  by  the  Department  of  the  Army 
to  the  DepartBsnt  of  the  Air  Pbroe  effootlve  May  18,  1955  and 
advising  that  suoh  transfer  would  in  no  way  disturb  or  affect 
the  rights  granted  in  the  permit. 

(c)  Prom  Ena  Rootay,  Secretary,  Western  Wanderers,  a  bicycle  tour- 
ing club,  3939  Lawton  Street,   calling  attention  to  the  hasard- 
ous  condition  of  the  Great  Highway  and  requesting  correction  of 
the  situation  and  the  removal  of  broken  glass. 

'"  It)     jfoBi  A, J.Simnondfl,  president.  Manufacturers  and  Wholesalers 

Association,  26  CFarrell  Street,  San  Prancisoo,  for  coopera- 
tion with  the  San  Pfanclsco  Retail  Ploriats  for  converting 
Onion  Square  into  a  flower  garden  during  their  July  Fashion 

Show. 

(b)  Prom  Seth  J.Johnson,  Assemblyman,   56th  District,   for  the  San 
FWuncisco  Small  Boat  Harbors  Committee  presentation  at  the 
hearing  before  Mr.  Chapel's  Assembly  committee,  and  the  re- 
ception tendered  to  the  committee  members. 

(c)  Won  Rose  Resnick,  Executive  Director,  Recreation  for  the  Blind 
mc,  3450  Geary  Boulevard,   dated  June  30,  1955,  for  the  uso 

of  Bercut  Equitation  Field  by  blind  children  on  Saturdays. 

(d)  fi-om  Mr.   J.FHx  Moore,   president.   The  Guardsmen,  for  the  assist- 
ance the  department  gave  in  neklng  their  first  World's  Cham- 
pionship Rodeo  such  a  great  success;  through  their  oan^jerahip 
program  thoy  were  able  to  send  5,000  boys  and  girls  to  summer 

canp .  1   *  * 

(e)  rrom  His  Honor,  myor  Elmer  E.  Robinson,  enclosing  a  letter 
from  Robert  A.  Roos,  Jr.,   In  which  the  membership  of  the  Olym- 
pic Club  thanks  the  Recreation  and  park  Department  for  con- 
tributing to  the  success  of  the  United  States  Open  Golf  Cham- 
pionship Tournament  held  at  the  Olympic  Club  course. 

(f)  Pfom  Arthur  P.  Domergue,   President,  Comlte  Officiel  de  la  Colo- 
nle  ft'oncalse  of  San  ft-anclsco,   thanking  the  Commission  and 
Mr.  Murray  for  participating  in  the  Bastille  Day  celebration 

In  the  Band  Concourse, 


REHESEHTAnVE?  Mf  PFIF-ATES 


ln\     Public  Library  Corimission  Requests  Financial  Assistance  In 

M^     «tam  Markowltt.   President  of  the  Library  Connission,  accon- 
S^;i^ TS!  Jo^pH.  Ulen,   secretary,  appeared  before  the 

S^!ssfon"'r;qi:rt?Sg  financlll  -^^'^-^i'-  ^^^^rtSf  °" 
m  the  construction  of  the  new  Ortega  Branch  Library  at  the 

Vest  Sunset  Conaaunlty  Center, 

t>.««4^rt   emitter  recalled  to  the  coranissioners  that  it  had 
SHn^tiaSy  agreed  Sat  the  Library  Con^nlssion  would  include 
?^  thrb^tldlnTplar-  office   space  for  a  playground  f^<=^°''»   , 
i^c^atJ^n'ft^ra^e   space     and  boys,   and  ^^^^^^ 
was  originally  contemplated  that^the  space  would  PP^ 

ryt.^^onrn36^S.ri.tri;  Sdgot  leaving  f  Lr^e 

of  $23,699.84. 
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(oontid) 

On  notion  of  CoauBltaion«r  Dlj^l,  Mcondad  fagr  ComlstloMr  H«ri, 
th«  following  r«tolution  vat  adopted t 


^g,  ^.1967 

CoflBlsaion  Appro  vat 
pibllc  Library  Coa- 
BlMion's  Raqutat 
for  123.600  to  Aid 
in  Conttmction  of 
Orttg*  Branch  Li- 
trtzy  at  Vett  Suntat 


RBSOLVBD«  that  thit  Coaolttion,  raoogniiinf  tha  advantagt  of 
obtaining  apaoial  faoilitiat  in  tha  Ortaga  Branoh  Library,  to 
ba  uaad  in  oonjunction  with  tha  adjoining  public  plajgreond 
at  tba  Vatt  Suntat  Coaninity  Cantar    oparatad  ^  thit  dapart- 
atnt,  doaa  hartlgr  approve  th«  Library  Conaiaaion't  raquatt  for 
financial  attittanoa  in  awarding  tha  oonttruotion  oontraot  to 
the  axtant  of  123,600}  and,  ba  it 

FUtTHUl  FDKSOLVED,  that  tha  Acting  Oaneral  Manager  and  the 
Secretary  be  and  are  horetagr  authorited  to  take  tu(^  stops  and 
effect  lud)  trantfart  to  legally  acoooplith  thit  grant  of  fundt 
to  tba  Library  Coaodttion, 


(2)     Uhdergrovaid  Exhibit  Hall  -  Civic  Center  Plata 


Action  on  Phase  #1 
of  underground  Ex- 
hibit Hall,   Civic 
Center  Plata,   Post- 
poned. Landscape  & 
Surface  Design 
Referred  to  the 
Supt.  of  parks, 
[f  T^ullua  Glrod 


The  Secretary  read  the  letter  of  J\ily  22  fron  Mr,  Sheman  P. 
Duckel,  Director,  Department  of  ^blic  VIorks,   In  which  he  for- 
warded preliminary  itches  for  the  Civic  Canter  Plaza  Exhibit 
Hall,  and  requested  the  Coramitsion's  review,  approval,  or  coro- 
oents  on  the  first  phase  of  the  work. 

Mr,  Don  Bafflons,  A. I. A.,  a  mmber  of  the  Engineer- Architect 
team,  aiqplalned  the  sketches,  analysed  the  design,  gave  the 
program  requirements  and  estimates  of  cost, 

Mr,  Douglas  Bayless,  Civic  Design  Conuuittee  of  the  San  Francis- 
co Art  Coraml salon,   followed  Mr,  Emmor.s  and  told  the  Commission 
that  the  Art  Commission  had  disapproved  tha  preliminary  plan 
which  Mr.  Emmons  waa  presenting.     He  said  that  his  committee 
was  of  the  opinion  that  the  plan  would  be  part  of  a  piecemeal 
development,  and  that  inatead  there  should  be  total  planning 
for  the  entire  Civic  Center  Area,  including  the  proposed  Courta 
Building  and  garage;  it  djeenir^  mere  reatoration  of  the  surface 
to  be  ineufficient  and  that  it  ahould  be  redeveloped  for  future 
use. 

Commisaionera,  axpreaaing  their  viewa,   concurred  in  tlie  Art 
Comnisaion'a  opinion  that  total  planning  of  the  Civic  Center 
Area  waa  moat  daairable  and,   on  motion  of  Commiaaioner  Pair, 
seconded  by  Commissioner  Dlppel,   it  ia  to  be  recommended  to 
the  Board  of  Supervisora  that  funds  be  appropriated  as  required 
to  permit  the  development  of  a  Civic  Center  Master  Plan, 
Mr,   Julius  Girod,   Superintendent  of  parks,   replying  to  ques- 
tions,   stated  that  the   surface  design  of  the  Civic  Center  Plata 
could  undoubtedly  be  Improved. 

■nierefore,   on  laotion  of  Commisaioner  parr,   seconded  by  Commia- 
aioner Dippel,  action  on  Phase  No.l  of  the  Civic  Center  Plata 
Exhibit  Hall  was  deferred  and  the  entire  matter  relating  to  the 
landscape  and  surface  deaign  from  a  park  standpoint  was  refened 
to  Mr,  Girod,   Superintendent  of  parks,   for  study,   recommenda- 
tion and  report  at  the  first  meeting  in  September, 


TOiANC;/^]^  ptAKSACTIONS 

(a)     [^on-Civil  Service  and  Exempt  APDOlntroents 

On  motion  of  Commissioner  Dippel,   seconded  by  Commisaioner  Gal- 
lagher,  the  following  resdlutlon  was  adopted: 

Bgs.  No^iy^  Resolution  Wo,   1968 

«ca-C,S.4  Exempt  RESOLVED,   that  all  temporary  Kon-Civil  Service  Appointments  in 

teointmentfl  various  cUssificatlons  represented  by  Requisitions  ^os.T-U25 


:.-'V^vi--r"'";:'»i'-; 


mifttij^^f  ffAMaiCTICMS  (oonttd 
ass.  N0.19M 


through  1Vi^l3t  fthd  fiv«  (5)  exen^^t  appolntiMnta,  mad*  fay  th« 
Genaral  MftnAMr  fttld  oertifled  by  the  Secr«tax7  during  tha 
period  JUM  §,  W5  to  AUfust  11,  195$i  &re  haraby  ratified 
and  approved)  ihd,  be  It 

?TJRTIBR  RSSOLVtCi    that  a  report  of  said  appolntoanta  be  trana- 
mlttad  to  the  Controller  and  the  Civil  Servjoe  Conmiaalon. 


fPh  no. 1969 

progress  ^ni/or 
pnal  Payaenta 


(b)    irvffW  ^ft^ffr  T\^}-  p^ytwfitf 

On  motion  of  Consnlaaioner  Dispel »  seconded  by  Conmiasioner 
Gallagher,  the  following  resolution  una  adoptedi 

Re?9lutiop  H9i  ^y>? 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of 
the  Recreation  and  park  Departoent,  the  Controller  be  and  is 
hereby  requested  to  approve  the  following  progreas  and/or 
Final  payments z 

(1)  fftt8TRtfC.ngg^aWAt^A3T.3TAm.ffi<^'<?°^'^fifife7ifftfHft2ji7 

Tb  Robert  L,  Wilson  -  5th  payment  $ll,U6.e»4 

Period  ending  6-30-55* 

(2)  miTAa.81 


m^JTAIX.aiyi    SAfiH.W^TSHHACKER  MTOHOOSE  .  0-3.W     jQfeS 
To  doule  Steel  Company  -  1st  &  Pinal  payt,  -  fo59.0 

period  ending  6-2^-55. 


00 


(3)    VLTHTn-G  SaiTS  A  RAILIMG-KKZAR  3TAD.-CoDt.#180Xontr.2369 
To  D.Zelinaky  &  Sons  -  1st  payment  -  $9,870.80 

^riod  ending  6-30-55. 


(A)  aac.PiraoL  aB^yrcaa-LAKE  mxxD  sport  fishing  -g.R.  4 

To  Associated  ^yortaoen  -  Ist  payment  -         (433. 
parlod  ending  J^  31,  1955. 


A2- 

00 


(5)  COKSTRX.  EXISNSIC^  SALT  WATER  INTAKE  LINE,^PIEISHHACKER 

^it,i'>o.o6 


POOL  -  Cootract  #178  -  Controlj^r'a  No.  23^9. 
To  Cantor  &  Coull  -  First  Ifcyment 


Period  ending  7-21-55. 

(6)  ^ffmyirBRTgA.;?Y.mH.§yrBP  m  ffl-i?p^';[!?^f Si^f 

To  Mitchell  plumbing  &  Appliance  Co.-lat  payt, -*2, 985 .97 
Period  ending  6-30-55. 

(7)  TygTAUA.yBRffA.§I?..guitW,f ^^1  ff;:<?°g;»{^^ 

To  Mitchell  Plunbing  &  Appliance  Co. 2d  Payt.-    »5,y'i.'^5 
Pariod  ending  7-28-55. 

To  Emil  J.Weber  Electric  Co.-lst  &  Pin. Payt.-    $1,250,00 
Period  ending  7-28-55. 

(9)   SAreiY  INSTALL. .FLOODLIGHT  TOWERS, FDNSTON  p/G-Contract  #176 

'2,867.85 


Controller* a  Certifleation  #235^ 
To  Wm.McIntoah  4  Son  -  2nd  payment  - 


Pariod  ending  7-15-55. 
(10)    SAFETY  ir  STALL.,  PLOCDLIGHT  TCWERS,  PONS  TON  p/G-Contract  #176 

To  Wm.  He  In  tosh  i  Son  -  Pmal  payment  -  ?i«xL4.^0 

Period  ending  7-15-55. 


(U)  9-fi  PARK  RAND  CnWfTBRTS-Controll^^r' .  nertiflcatlon  ^8? 
To  Halph  Murray,  Director  -  1st  payment  -  8^,4-»o.w 

period  ending  7-31-55. 


00 


(12)   CONSTRUC. PRESS-BROADCAST. STAND., KEZAR  STAD. -Cent. #167  - 

Controller's  Certification  #2317 _ _-__---_ 

To  Robir't  L.  Wilson  -  6th  R.yment  -  !;9,583.00 

Period  ending  7-31-55. 
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to  MctrtlMlll  Conttrue.Co.  -  10th  pv^iMnt  •  t2S»018.96 

Ftriod  •ndlivf  6-30-$5. 


R«8.  No. 1969 


Tb  NirtiMin  Construo'n  Co.  -  8th  Hiyrasnt  *  |27,923,02 

Period  •nding  6*30*5 5* 

(15)  mSkm  mM  -  ftn^*^  fty  -  C9»<froUtr'g  Ijjjj?,,,  ^ 

To  M.  &  K.  Corporation  -  12th  payaant  -  |27,122.76 

Parlod  ending  6-30-55. 

(16)  BALBOA  MM-CQMVlM.INGIZaiM  aTAmAS-Cont.#166-Certif .3209 
To  Otoar  Frasoo  &  Sons  -  Pinal  paymnt  -  515,^5.82 
CoQplatod  7-7-55. 

(17)  BALBOA  PAiUC-COr;  VERS,  INGLES  IDE  STABLES-  Arohit'l  Contract 
dated  3-23-55  -  Controller' a  Certification  ^1^6 

lb  J^rry  A.  Rlddell,  Architect  -  2d  &  Fin.Psyt. |2,460.28 
9br  Architectural  services  rendered. 

(18)  JUNIHSRO  3BRRA  P/G  -  Aroh'l  Contract  dated  10-29-52  -  Control- 
ler»s  oertifioation  #3028. ..^ 

To  Wlllian  Mooser,  Architect  -  Final  payt.  -  1527.52 

Pbr  architectural  services  rendered. 


S'a.  NO. 1970 

Extensions 

of  Tins 


BS3.  Ko.1971 

Modifications 

of  Contracts 


(c)     Extensions  of  Tloa 

On  Qotion  of  Comaissioner  Hers,   seconded  \jy  Commissioner  Galla- 
gher, the  following  resolution  was  adoptedi 

Resolution  No.  1970 

RESOLVED,   that  this  Coramission,  on  reccranendation  of  the  Acting 
General  Manager,  approves  the  following  Extensions  of  Timet 

(1)  ].AI1REL  HTLL  PLAYGROUND-Contract  #l?7-g9ntroll6r's  g|j2 

To  S  St  Q  Construction  Conpany,  an  extension  of  58  calendar 
days,   through  August  11,  1955,  and  the  Comnlssion  by  this 
action  records  its  acceptance  of  the  Laurel  Hill  playground 
as  of  August  11,  1955. 

(2)  ,?irrRO  HTS.PARK  n^^TT.A. SYS. -Contract  ^73A  "  g^^^^^'^^f^     ■ 
To  mtchell  Plumbing  &  Appliance  Co.,  an  extension  of  JO 
calendar  days,   through  August  23,  1955,  due  to  delay  in- 
curred hy  others  in  delivery  of  material  from  fabricators 
occasioned  by  teamsters'    strike. 

(3)  KEZAR  aTADIIl.hTNSTALL.FIEI.p  noNDUIT  -  Work  Order  H^O 

^   '  Ty&!j"wSb8tlr  Electric  Co.,  a^.  extension  of  20  calendar 
days,  through  JUly  31,  1955.  due  to  delay  i"  f^f'^^f  J°J^^ 
from  field  by  our  horticultural  division  so  that  contractor 
could  lay  the  conduit, 

(L)  KTSTAR  STADIlX-'ffiAT  PAINT;ff^ont.#180-r.nntroller's  iC369 
^^J  K  Z.  Deliisky  &  SoJs;  ai  extension  of  30  calendar  days, 

through  August  31,   1955,   due  tg  delay  caused  by  others  and 

beyond  control  of  the  contractor. 


(d)     ]^odificatJ'^r-«  of  Contracts 


On  motion  of  Commissioner  Dippel,   seconded  by  Commissioner  Her., 
the  following  resolution  was  adoptedi 

RoBolution  No.  1971 

RESOLVED  that  for  the  best  interests  and  proper  conduct  of  the 
^^^iJn^d  park  Departi«nt,  the  Controller  be  and  i^J^^^^ 
J^q^sted  to  apPove  the  following  Modifications  of  Contracts: 
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R*8.  H0.197X 
lUnuedJ 


(1)  CONSTRW.EIIEN.  SALT  WATER  IK  TAKE  LINE-FLEISHHACKER  POOL  - 

i2 


To  Cantor  andCoulI  -  Modiricatlon  #1  -  PVipniih 
and  install  one  (1)  naw  10-inch  non-ri»ing  »ta« 
gate  valw  on  auction  sida  of  raoiroulating  puiap 
an  iABBMBt  ®^ *••••• 


$366.80 


tion  S2  -  FUmiah  and  install  at  tha  in- 


(2) 


taka  aibow  ona  (1)  pc.  of  16-inoh  standard  weight 
pipa  with  standard  staal  flangas  on  both  ends » bolt 
strainer  in  place  to  bottom  flange-an  increase  of  ^272,55 

Modification  J5  -  P\imish  and  install  3-inoh 
valve d  oonnectlon  between  existing  3-inch  irriga- 
tion pipe  line  and  new  6-inch  sand  pump  line  to 
serve  purpose  of  flushing  6-inch  sand  line  after 
every  cleaning  of  svinuning  pool  -  k\  increase  of.  $150.02 

roP.HOQF.BAimOIlSE.piaHHACnR  3WIM.P00L  -  Q.S.W.   1377 
to  Vta.  J.  Anderson  Roofing  Co., Inc.  -  for  covering 
all  MStal-lined  gutters  around  skylights  with  49# 
asbestos  felt,   including  preliminary  patching  of 
existing  nstal  and  inatnllation  of  necessary  coun- 
ter flashing  -  an  increase  not  is  exceed.   •  *   «      $150,00 


(3)  BALBOA  PARK-CaiVKM.INGIJaiDK  S'^ARIRVCOPtraqt  dated  3-2?-^ 
To  J.A.Rlddell,Architect-  ll2^iii$ationja  - 
Adjustment  in  actual  cost  of  $117,338  and  esti- 


mated cost  of  $115,920,  a  10%  increase  of 
$1,^18.79,  or  ajj  increase  in  contract  price. 


,$U1.88 


(4)  EnaEKA  VALIJY  P/G  -  Contract  .^W_-  ContgoUer'a  i}^7 


To  Mftrtinelli  Construe "n  CQ.-^9dificaUw  -^ 
for  widening  footing  and  increasing  heij^t  of 
retaining  wall  at  south  end  of  gymnasium  due 
to  unstable  ground  conditions-  on  increase  of. 


.$408.^5 


(5)  JTlKTtgRQ  3ERRA  p/g  *  FLDHffi^-  Cont. dated  10-29>??  Cert,3028 
To  William  Mooser,  Architect  -  Adjustment  between 

actual  and  estimated  costs,  a  decrease  of 597^,97 

(6)  HAMTLTm-  RECREATTOr?  CENTER-CPOtract  #1?0-Cert^if .  ir?l??,M9d,9 

To  H,  &  K.  Corporation  for  installntion  of 

Six  (6)  basketball  backstops  In  e'lnn-xsium  -  ^     .^^r^n  nn 

an  increnae  ^  not  to  excoeJ  an  estimated  ,    ,    .   .$4,20Q.0O 
"~  — ^-—  ^j^^j.  oonfirmed  at  '^^,02^. 26) 


»B8.  N0.1972 

Requests  for 
funds 


(e)  Requests  for  FVuids 

On  motion  of  Conunissionor  Pcrr,  seconded  by  Commissioner  Galla- 
gher,  the  following  resolution  was  adopted} 

Resolution  Ko.   1972 

RK90LVED,  that  for  the  best  interests  and  proper  conduct  of  the 
Recreation  and  pxrk  Department,  the  Controller  be  and  is  hereby 
requested  to  approve  the  following  Requests  for  Fundsj 


(1)  jmsm^ 

prom  Approp. 
037300.03 
Matls,&  Supplies- 

Conmissary 

-ditto- 


To  Approp.. 

a2. 300 .01-1        I 
Materials  &  Supplies- 
Resale  -  General 
Approp.^12.300,02 
Materials  &  Supplies- 
Zoo 


8.70 


$ 


(2) 


5.653.200.000 
5.653.300.000 
5,651.111,000 
(MORE) 


Materials  4  Supplies  -  Zoo 
Contractual  Services  -  Commissary 
Materials  &  Supplies  -  Commissary 
Allowance  for  Overtime  -  Genera] 


400.00 

1,200.00 

700.00 

400.00 
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U2 


HlitfiffTAIl  fffMS^TTCMS 


(oont*d) 


aes.  N0.1972 


(2) 


JTooi 

5.653.U1.000 

5.653.130.001 
5.65A.111.000 


(cont'd) 


5.65^.130.001 
5.651.381.000 
5.651.265.000 
5,3U.232.651 
5.311.321,651 
5.311.3^0.651 
5.311.321.65^ 


W&g«8  -  Directors  $32,000.00 

Allowance  for  Overtln*  -  Commis- 
sary 650.00 
Temporary  Wages  -  Commlssery      5,000.00 
Allowance  for  Overtime  - 

Recreational  units  967,00 

lysnporary  wage s-Reoreatl anal  Units  1,770.00 


Soil  and  Wrtlliser  -  General  7,350.00 
Engineering  Services  -  General  9,00 
Telephone  &  Tslegraph  -  General  400.00 
J\iel  &  Lubricants  -  General  1,600.00 
Drygooda  &  Wearing  Apparel  -  Gen,  3,675.00 

^ .^ .^     FViel  &  Lubricants  -  Recreation      200.00 

(Additional  allotments  acct.  of  seasonal  activities) 

5.311.400.651  Equipment  -  General  41,387.00 

5.311.400.652  Equipment  -  Zoo  375.00 
5,311,400.654    Equipment  -  Recreational  Uhlts          1,115.00 

(Allotment  of  funds  for  pchse.  of  equlpt. items  as  required) 


(f)     Request  for  Approval  of  Toii5)orary  En^loyments  from  Permanent 
Salary  Approyriations 

On  motion  of  Comm.i8sioner  parr,   seconded  by  Commissioner  Dippel, 
the  following  resolution  was  adoptedi 


Rea.  No. 1973 


l^^lution  No.  1973 

IffiSOLVBD,   that  this  Commission,  on  recommendation  of  the  Acting 
General  Manager,   does  hereby  request  the  Controller  to  approve 
the  use  of  funds  in  perraanent  Salary  Appropriations  for  filling 
the  following  positions  by  Temporary  Enqjloymentsj 


Req.Controller's 
Approval  of  Tem- 
porary Emplpymta, 
from  PBrm,Salary 
ADpropriations 

» '''  ^^fX7^WB''''''''^i  rv:  vovr"  "^f  ^^31/35  m^ 

i2)  S^iZB^mSim  ,^^,,,,,iLv.       6/27/55  to  8/  5/55       5(X„12 


T-U39 

T-U50 
r-1413 

T-1287) 

T-U67) 

W4U 

M465 

^U69 

T-U49 

T-1322 

M443) 
T-1510) 

^U47 

T-1370) 

T-1505) 

W362 

T-1299) 

T-U94) 

T-1362 

M333) 
T-1511) 

T-U29 

T-1379 
T-U90 


Chas.  Merslch 

(3)  (;f-104  Janitor 
J,   Bourbonnals 
Pendleton  Williams 

(4)  Q-58  GARDENER 
Harry  Hansen 


Lv.  w/o  pay  6/23/55  to  8/15/55   467.04 
Sick  LV.  w/o  pay  7/  1/55  to  10/31/55  1060.00 

Sick  LV.  w/o  pay  7/  V55  to  8/31/55  580.00 

Compens.  .w/o  pay  6/17/55  to  6/30/55  127.27 

LV.  w/o  pay  7/  7/55  to  9/  8/55  606.36 

Mil  LV  w/o  pay  7/11/55  to  7/22/55  138.41 

fici'l;.  w/o'^y  7/   1>55  to  11/2^55  1365.42 

Sick  LV.  w/o  pay  7/  1/55  to  8/28/55  570.06 
(5)  ^^^  ^m   PPREM/^N  GARDEt.'ER 

Gerald  Miller          Sick  Lv.  w/o  pay  6/17/55  to  V23/56  2464.54 

'"  Its""™  ssrs-^.'s, «??  s  ^  ™:" 

Sick  LV.  w/o  pay  7/  1/55  to  10/13/55  1174.55 


Bernard  Gottfried 
Henry  Bordegoray 
K  Goldman 
C.  Merlino 
G,  Mareno 


Claire  Fihy 

Dor la  Pox 
Floy  porker 
(7)   R-58  3U 
Margaret  E 


t), ■^HECTOR 


Harold  Sandeii 

(9)  w-?^  mm  t 

Arthur  Watson 
George  Jones 


LV    w/o  pay  7/  1/55  to  10/31/55  1189.99 

Kiw/o^y  7/26/55  to  10/13/55     894.82 

'sick  LV.  w/o  pay  6/16/55  to     Vl 5/56  2961.50 

LV.  w/o  pay  7/  1/55  to    9/30/55     900.00 

TV    u/o  Day  7/  1/55  to  12/31/55    600.00 

i:;  w/o  ^l  8/  l/i5  to  12/31/55  1500.00 
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I3^J^^<K>^^<-  L 


JiiJI^IAit  Tft^aACTICMfl  (cont'd) 

(e)     ^^pipoval  of  auDDlmwntal  fiidgat  ItoquQ8t».  195^r5fc. 


Approval  of 
Budget  Request 8 


On  n»tlon  of  Commissioner  Gallagher,  seconded  by  ComniBsioner 
Dlppalt  the  follov#ing  resolution  was  adoptedt 

Resolution  No.  l<ffU 

RESOLVED,  that  this  Commission,  for  the  proper  conduct  of  the 
Recreation  and  Park  Department,  does  hereby  approve  a«d  author- 
ise the  inclusion  of  Supplemental  Budget  Requests  for  1955-195b 
in  the  total  amount  of  i>31,675.00  as  followst 


Wages  -  General  Division 

Retirement  Allowance 

Maintenance  &  Repair  of  Automotive  Equipment 


$27,007.00 
3,390.00 
1-278.00 


Total  -  131,675.00 


to    provide  funds  for  the  purpose  of  paying  additional  compensa- 
tion for  the  fiscal  year  1955-1956  to  certain  classlflcationa  of 
employront  subject  to  the  provisions  of  Section  151.3  o^  *f ® 
cSrt^ (crafts),  and  the  Acting  Gerorai  Manager  be  ««d  is  here- 
S  authorised  to  submit  this  Supplemm.  \  Budget  Roquoat,  to  the 
Mayor  and  the  Board  of  Supervisors  for  apprc/al. 


(h)     Qrders  for  gervice  or  Work 


Orders  for 
Service  or 

^ 


on  motion  of  Commissioner  parr,   seconded  by  Commissioner  Dlppol, 
the  following  resolution  was  adoptedt 

fiB solution  \:o.  1975 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of  the 
Recreation  and  I^k  Department,  the  Controller  be  and  hereby  is 
requested  to  approve  the  following  Orders  for  Service  or  Work: 

(1)  To  pxcific  Electric  &  Mechanical  Company  -  ^1,350.00 
Modifying  6  lighting  panel-boards  for  Kejar 

SUdiun  Floodlighting  (Approp. 5.65^.913 .000} 

(2)  To  C.  R.  Reichel  Engineering  Co.  -  $1,191.00 
For  ropalrs  to  copper  tubing  -  Seating  furnacea- 
Flolshhacker  Swimming  Pool  (Approp.5.o51.2LJ.uw; 

(3)  To  Punnett,   parez  &  Hutchison  -  ,,      «,     ^^^       -450.00 
Engineering  Services,   Soundings,  Aquatic  Pk.   Pier, 
Annual  Inspection  (Approp.   5.651,265.000) 

U)   To  Municipal  Railway     -  .,  .* 

Reconditioning  track  of  miniature  railw^  at 
Fleiahhacker  playfleld  (Approp.   5.653.200.000) 

a^  T    G.  W.  'momas,  lU  -  Uth  Street  -  low  bidder 
Moving  three   (3)  800#  transformers  into  trans- 
former vault  under  bloachors  at  M.S.Hayward  P/G. 
(Approp.  807.550.012) 

(6)   To  Colan  Heating  and  Shoot  Metal  Company,   ]°^^^^i%^-^^'^ 
^   ^   installation  of  Space  Heating  Unit  at  Excelsior  P/G. 
(Approp.  5.651.213.000) 

(i)     Yacht  Harbo^  ^nrinf^  Licenses 

on  motion  of  Commissioner  Horx,   seconded  by  Commissioner  Parr, 
the  following  resolution  was  adopted: 
Res.  NO.  1976  Resolution  To,   1?76 

Yacht  Harbor  RESOLVED,   that  ^^s  Cornlssior.  on  rec^^^^^^^^^^ 

Mooring  Uccnsos.     General  Manager,   dooa  hereby  approve  t.o» 
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500.00 


239.00 


1^3 
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lU 


f^' 


niiiiiWi    IMftlVf*^^""  (o«nt*d) 


R«s.  NO.  1976 
(oontlm 


Lla«nMt,  Tt*aif»rs  and  Canoallatlons  of  Yacht  Harbor  Mooring 
Llo«nMti 


(1)  ffH^AlBNT  LICEWSKS  L  TRANSIMa 

VAN  BBR  NAnUN,  RALIH     .  AMIOO 

(pobad.boat  from  Itowton  H. 

Nauatadtaryjf.,  fomar 

oooupant  Barth  #132)-  and 

tranafarrad  to  Barth  |228. 

NEUSTADTER,   NEWTON  H,  OLYMPIC 

(pohad.boat  from  Waltar  H. 

Ha vl aide,   former  ocoupent 

Berth  #228)-and  transferred 

to  barth  #132. 

DE  USON,  MDI3ES  ^  R'3 

(pohad.  boat  from  Um.Gaorge, 
former  occupant  Berth  #36) 

(2)  f;./i^gff.TJ,'\yipN  -  rsK^AiatiT  IICEK3& 
DUNCAN,  R.L. 


fiS£^ 


132 


36 


Rata 


I  7.50 


I  5.00 


193A     (Sold  boat) 


(3)   (Reacindlng  cancellation  of  May  2b,   1955  -  Res.  No. 1897) i 
SCHO^'.  .SSgP^-^^'^  ■  ""Tr^  "  "^'     as''''  tl2.50 


•i 


(ft)  -^l-.ce  of  Fine  Arts  Rehabilitation  or  Demolition  Referred  to 


ijes,  Ko,l?77 

palace  of  Fine 
Arts  Rehabilita- 
tion or  Demolition 
Referred  to 
Bourd  of  Super- 
visors for  It a 
Discretion 


th^  Board  of  g^perviaors 

The  gacretary  preeented  the  letter  from  the  Board  of  Superylaora 
^?^StrS  jSri2  relative  to  a  declaration  of  P^'Ji^r  m  oon- 
^Slon  wJtS  tiT^lace  of  Fine  Arta  and  reque. ting  the  benefit 
o?  ito  C^-aion's  advice  on  the  following  suggestions  propound- 
ed by  Supervisor  Chriatopherj 

fl^  Whether  to  consider  the  submission  of  a  bond  issue  in 
^^  an  amount  sufficient  to  rehabilitate  the  pilace  of  Fine 

(2)  ^^dim^ilah  the  unsafe  structure  and  convert  the  area 
into  a  park  or  recreational  facility. 

^l^e  of  Fine  Arts,  copies  of  which  had  been  mailed  to  each 
cmimi  ssioner  • 

•Sr^iugl-r.  tho  following  r.»,lutlon  «.  adopted, 

|yyy^1nt.ion    {,0.     1977 

.^SOLVED,   th»t  m.  Co-,jlon  doej^herej,  «a^«^f  ^^rop^nt 
SupervlBors  that  It  «amrm.  It.  «if;°^''^tt„  „f  demolition 
re^rdlng  th.  Palace  of  W-"'*^'    *^*  /T  ^e  purvl«  or  Jurl.- 
or  «.tor.tlon  of  "-^J'^^'^teV^Jj'^d^enS  city  deter- 
dlctlon  of  thl.  C«jl"lj^  ,SrS^'.t™ct,«  be  den»llahed,  the 
nine,  as  a  matter  of  policy  '"J^"'       ^  departMnt  budget  a  r«- 
Corml..lon  vould  then  Pl»"/"  ^jj' ?!„t  f„  effecting  the  demoU- 
quest  for  fund.  In  an  amount  ^^^"^f^^^  ',  .  public  park, 

r ts^  SLrsiiiPr  c  5  StuyTt:^^.? i2i^.C'-°" 

i^nT-r/c^^A^Sl'irS^^iropSlJn  »o.  67,  of  March  10, 
1953. 
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Ub 


IgjgCTriD  BMBBM 


(b)     Attwdano.  of  Roy  L.  Hudton  at  Natl.Shad*  Trw  Confarenca.  3anU 
mr^ra.  calif (fpiM-   Au«i.t  l-*).    TDQlmlvf. 

At  the  next  matter  of  bualneei,  the  Cemaieeion,  on  tiotlon  df  •• 
c!^eaio»er  larr,  ieoonded  W  Cowlaalonor  Here,  **l<»Pj«2.!iL,. 
iSlm^reao^lon  patlfying  an  action  of  the  General  Manager, 


Oil,  H'^-^^'^Q 

(jooateion  Rati- 
fie  8  Action  of 
0«n.Mgr.  in  1*^- 
sltting  R.L.Hudeon. 
Supv.of  MRlnt.  to 
Attend  Natl  .Shade 


RESOLVBD.  that  this  CoBmlsBion  doe«  ^eret^r  ratify  the  auth«ri»a- 
Uon  givin  Hoy  L.  Hudson.   Supervisor  of  Maintenance,  to  attend 
Srwltro^ishade  Tree  Conference     held  in  f-^^^^^^f.^^^^^^ii: 
fomla.  August  1-5,  Inclusive j  the  expenses  in  connection  there- 
SS  ti  b^ld  ^  .uoh  city  funds  as  are  legally  available. 


(c)     ayf  11  Boat  qaybor  I&prQvejPan^  JWPPg?- 


Conmxissioner  Fred  D.  i^rr  reported  that  ^ff  ^^^^^^.J^J^f  ^ 
H^finitalv  becona  law  and  that  the  State  Lands  Conmission  is  now 
Sf^Si^n^iitfteTuthority  in  f-log^nt  of  ».n  bo^    h-^^ 

and  that  Colonel  Rufus  ^-^^711^',^?^^^  coSt^^c  en 
State  Unds  Commission,  had  mot  «J"L^;, ^'T  ^/rH       gan 
June  28  and  was  returning  for  an  inspection  tour  °{^^J«^\^. 
SSncisco  rtioreline  on  Wednesday,   A^^^'^JJvjT- Jj^^^Jo 
ranged  a  tour  for  Colonel  Putnajn  and  an  informal  laeotlng 
discuss  procedures  on  that  day. 


(d)     W'^x\\'  waach  DJT^r^"^-  ^'^^^'^  Pacilitieg 


1^3.  No.  1979 


Commission  Re- 
quests an  Addl. 
Ixtension  of  ^5 
Days  (thru  Oct .A, 
1955)  for  Award 
of  Contract  to 
JOS.L.BARIES  C0^"- 
STRX'l'  GOKPAHY 
for  Construe, 
|j,{)^aeh  Ctr.&  Pool 


A     r-«n».ahar  reoortod  that,  in  meetings  with 

for  a  staff  study  exploring  the  ^^^'L^t.^P;^""^.  ^he  swimaing 
at  the  North  Buach  Playground  by  a  relocation  of  the  swinm 
pool,   clubhouse,  and  other  facilities. 

1*   «r  fh^i  aui^eestion,  on  motion  of  Conmissioner  Parr, 
As  a  result  of  this  suggestioii,  fnHowinc  resolution  was 

seconded  by  Comnissioner  Dippel,   the  following  r«s 

adopted! 

p»,^1„t.ir.n    {TO.    1979 

i     i^^     *r^  view  of  the  coninunity  inter- 
RESOLVEr,   that  this  Comission,   in  ^^  f  ^^^  diamonds  in 
est  ana  recognition  of  the  need  ^°^^^i°^^f3,  ^he  Bocxd  of  Super- 
the  Korth  Beach  District,   d°? ^^^^^^^(^J^^^f  ^5  days,   through 
visors  to  grant  an  ^^^i^if^^^f^^'i^act  to  the  Joseph  L.  Barnes 
October  ^,   1955,   in  -«^-^^^f,^f,  TtS  construction  of  the  North 
Construction  Coopany,   low  ^^^^^L^J'^.'^yjoi     this  additional  time 
Beach  Recreation  Cento', ^^3^/^^^"^^  ^,  ,,,  ^,  factors 
being  required  so  ^^^^  '^^Sa^Sound,   to  determine  its  most 
relating  to  the  Korth  Beach  piaygrounu, 

.essential  use. 


.ilSf 


(o) 


Lne  I^ke 


u  A  ♦h«t  his  suggestion  regarding  the  renam- 
Renaming  of  Pine       Cormuissioner  Pj^^f^^^,  Se  ^mo^ot  the  late  John  L.  McNab 
Uk.  pifk  post-         ing  of  Pine  L^f^,?!^^^3'S^n^  aS  that  the  Secreta^  furnish 
Poned  fof  }0  Pas»     ^^^;S?rtre  hfetorical'^^kgr^und  of  the   Pine  I^Ke  park  in 

advance  of  that  meeting. 
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imnT'Tmig  fflP"'^ 


(d)  Avard  of  contract  -  CONSUlUCTia;  OF  BAIHIOUSES  m  OTIfiR  WORK, 


Iho  secretary  next  read  the  bid  propoeals  received  for  the  above 
2StlJned\^Jk  on  IXxesday,  JUly  26.  1955  as  follows,     ^^^^^^^^ 

Rte.l,Box  573,  Sonora, Calif, 


$76,119.00 
ftl0^,000.00 


$12,053.00 
$21,000.00 


Gonniaslon  Awards 
Contract  for 
Construction  of 
Bathhouses  & 
Other  Work,  Camp 
mther,  to 
COVINGTON  St  WOL- 
VKTON,  Sonora, 
for  g^.S55.00 


fither  Biddere 

R.  W.  MOCUntock, Sonora     - 

R.W.Englehardt  & 

Blnsr  V.Sbaw,  Sonora 

ur    flutter  infomed  Conuaissioners  that  the  alternate  bid  of 
m;  fS^Jise^d  the  cost  to  construct  an  office  building  for 
ri^TrSt^ls  considered  opinion  that  the  requiren«nts  wei^ 
2?.' thin  SL^5  anS^ran^dequat^  structure  could  ^a  des^ 
iSS  o^s?i^cS?for  about  ^5,000.00.     He  therefore  reconn»nded 
the  award,  less  the  alternate  bid, 

on  nation  of  Cc«nissioner  Rirr,   seconded  by  Comndssioner  Galla- 
gher, the  following  resolution  was  adopted, 

RESOLVED,   that  this  Co«»l-^-'  ^^^.Trlfnt'^^^^^^ 
Sutter,   does  hereby  award  the  contract  Jo^^°^J^  WOLVERTON, 
houses  and  Other  Work,  Canp  Mather ,  ^o^^^^^^J^,  ^^^^t  regular 
n*^     1     Box  573.   Sonora,  California,  «i«y  o®*"^.'^'     ^„     .^., 
Rte,  i,   **'';».  7^^._  tharefor  in  the  amount  of  $70,697,  leffi 
and  retponsible  bidder  ^nereror  in  w«  {^u^uSTTor 

mlHEX  RESOLVED.  f'^.^^^^J^'^T^f:^.^"^'^^ 
City  and  County  of  San  Ftancisco, 


gy  BMIMKSS 


(a)  Awar.  of  Contract  -  PAINTIKG  OF  CO.:^RVA10Ry,  GOU^N  GAlE  PARK  to 

r.     W4J     ^«r,/>*iftla  for  the  above  mentioned 
The  secretary  then  read  thej>id  propoeele  f or  t^  ^^^^^^^ 

iork  which  were  opened  on  Tuesday.  ^^«\^/^'y%     ^     o    n     s 

SffioR  PAdJiERS        158,248.00 
2230  Market  St, 
San  Francisco  H 


Res.  No.  1981 


r.t.har  Bidders 
W^WEL  CO.  l»^ 

D.ZELIN3FY  &  SONS  12,^68 
RUSfflLL  HHITON  CO.  13,^ 
ROEERT  A.raOMPSOK     16,700 


1,100  89^; 

1,650  1,878 

1,920  1,700 

1,320  1,008 


89A  995 

1,650  1,878 

1,920  1,700 

1,320  1,340 


t»,.T.     seconded  by  Conunissioner  Her«,tne 
on  motion  of  Conunissioner  P^r,   seconded  py 

foUowing  resolution  was  adopted, 

po^nlution  \]n'   1981 

RESOLVED,  that  this  Cos^ssion,  on  f -^.".f.^.^f of  thf  pflS^G 
SS  J^nager,  ^oes  here^  J^^  to  S^'^  PAlJlERS.  ^230  Market 
OF  CONSERVATORY,   "^^"^^/^ar^d  responsible  bidder  there- 

Street,   they  being  f«  ^^T^'Jor^.  ^  ^^ 

for  in  the  amount  of  08,2AB,w,         .  8-U-55 


!l 


af  lilBTtty*  (continued) 


mffSR  RESOLVED,  that  the  General  }*nDger  of  the  Recreation  and 
»•••  f -^^.f  S?SpS?2;rindlhe  Conrdsalon  Secretary  be  and  are  en^owered 

^|i#fetrect  J^e«cSS  thl.  contract  on  behalf  of  the  Cc«.d«lon,  and.  be  It 
PlDlTINO  C0W3ERVA-  r»o«TT»n     th-t  th«  Secretary  shall  file  notice  of  approv- 

y^ft^  city  and  County  of  9en  fJraw  laoo. 

(h)  AuthorUlng  AsalaUnt  Supt.  of  Recreation  to  Attend    •Congress 

Tbi  Comlealon  then,  on  motion  of  CccBilssloner  parr.  eeconded  by 
CoILdXner  Her..  Adopted  the  following  resolution, 


^,  No. 19^2 

Authorising 
ittandance  of 
isst.Supt.  of 
Recreation. 
J.P.LANG  at 
Congress  of 
jjatlonal  Rec- 
reation Assn. 
in  Denver, Colo, 
9ept.27-Oct.l. 


liHUn  *■  *°*^  crural  MOT. 


|.f.  1I0.1983 


.        ,/'''    kT-JVw  ratifv  the  designation 

Coilssion  Rati-     RESOLVED,  ^^^i"  J°Ti!fir.3;1:  ^cfi^  ^nerll  Manager  during 
S7Appointm.t       of  Mr.  R°^''%V°?^iS"  elective  until  his  return  on  or 
of  MrXH.Hoyt  as  the  ^^f  "<«  °i,^:  Jf*'   '°  "* 
Acting  Gen.Mgr.       about  August  29.  1955. 

2nUl,8/29/??,  •  •  «  *  4  •  #  i  •  • 

«n-,     oarnnded  bv  Ccaimissioner  Gallagher, 
on  motion  of  Commissioner  parr,   seconded  cy  i^onnnx 

the  following  resolution  was  adopted: 


Bfli.  No. 1984 


Coamission  Re- 
quests a  Sup- 
plemental Approp- 
riation of  $2856 
for  Settlement 
of  Claims  of 
WHIli;  (356,00) 
and  HOLLAND 
($2,500)  vs. 
;ity  ^  90,   of  S.F» 


^ftHolution  |iQ.  196/> 

oporatloi  of  the  Recreation  "?,_?^,^P"'"<i  Ihe  ControUer  to 
qSst  the  »jr>T,   the  Bo»--^,°f,f^Pt^'jru;e  Ljunt  of  S2,85fc,   to 


(^)   TO  H.^n.  V.H0U.na  -  --r  J^-^S^^^^^^^^ 
settlement  of  Superior  oour  500.OO);  and 

orised  by  Ordinance  Ko.  9239  (Si^.^w.w;, 

,^™^  «^  and  settlement  of  Municipal 
(2)  TO  J.«,.  White  f«J?S""^3naelrt  authorized  by  Ordlnanoe 
I'^lAlTii'hoX^  oft^L  «ttle»nt,  having  t«en 

R  V,  and  Suzanne  Holiano,   ttesoxuv-A 

'   *   June  9,   1955;  and  neeting  of  JUne  23,  1955. 

jamBS  White,   Resolution  Y.o.  1935,  n>eeting 


I 


8-11-55 


V 

I 


g^jSIlSSS  (continued) 


(e)  y>n  rrnnciaco  g^nt"^  ^-^"^^  -  ^^"^^^^  ^'''^ 


5.F.Senior  Ctr. 
(^nted  Tenpo- 
yafv  permit  to 
nrjdertake  Altera- 
tions in  Their 
Qijarters  at 
^.^ic  park. 


.  ,  _. 4.^_  -f.  the  3an  Francisco  Senior  Center 

S^o7o.'Srro^tetlt:  fn  Z  STs-^hlcin...  occupy  U  tna 
Aquatic  jwk  Building. 

„r.  McDevitt  pointed  out  that  ^^ J-;^^;^l^;TJ^T^oT 
rS  SrAUo^^r^d  ^ri^wiSl  ra^^uf  c£rin.  altera- 
Sons  and  iinproven«nts  when  the  lease  goes  into  effect. 

n       .     4.n«r  Parr  suagested.  and  Coamissioners  concurred  in  grant- 
Conmissioner  ^^^^f  ^^L  oenior  Center  to  undertake  the  al- 


residents,  thanked  the  Ccmleslon  for  <»?^^^i,i^  ccopletlon. 
..rt^mlng  pool  »t  Hamilton  »»^f  ^^J^J^^t  L^^^nt^d  told 
Mr..  Rothschild  described  it  as  ^"fj™'^d  teen  organised  to 
r^sriJl^ri^'-irrddtrn^re^Vnt  or  rerine^nt. 

for  the  new  center. 

l^X"  rtSr.rr«rarrrrrojr.?^M  z 

leu   center  in  the  very  near  future. 


^pjijgjaMRIlT 


*    *v^«  >.,«5ne9a  to  come  before  the  Connission, 
There  being  no  farther  ^«J"!"  3°i„r;dJoumed  at  5s30  P.M. 
president  Sutter  declared  the  meeting  aaj 


Respectfully  submitted, 


Secretary. 


8-11^55 


S^J- 


SJ^.fJ"'/":;- 


Xi*' 


3an  FranolBOO,  Calif orolt 
August  25,  1955. 


tf ififll£a 


BfiUSsU 


The  on.  Hundred  and  aixth  Regular  Maetlng  of  the  Recreation  «nd 
pirk  Con«Bi88ion  wa.  called  to  ord*r  on  Thursday,  August  25,1955, 
at  3iOO  P.M.,  Vice-president  parr  presiding. 

The  following  Cojanisslonera  were  present! 

Mr,  Fired  D,  Parr,  Vice-president 
»,  WUllam  M.  Cpfftaan 
Mrs.  Henry  J.  Dlppel 
Dr,  Francis  J.  Hers 
Mrs.  Slgmond  Stem 


Approval  of 
outes 


There  being  no  errors  or  omissions,  the  minutes  of  the  meeting 
of  August  11,  1955,  were  approved. 


22MI2Aliaia  ,^  ^^,^  ci^etor  of  the  Mayor.8  Cltijenst  Commit- 

tee     requesting  permission  to  use  portions  of  the  Aquatic  partt 
b^lldl^Hnd  afeffcr  the  annual  Columbua  Day  celebration  to 
be  held  Sunday,  October  9. 

on  motion  of  Commissioner  Her.,   seconded  by  Commissioner  Dlppel, 
the  following  resolution  was  adoptedt 


gy|.  Mo. 1965 

lermission  Granted 
to  Ose  Aquatic  He. 
Building  &  Grounds 
for  Traditional 
Columbus  Day  Cele- 
bration 3>n  Sunday, 
net.  9.  1955. 


jf^eBolution  No.   19S5 

RESOLVED  that  this  Commission  does  hereby  grant  permission  to 
S^^r' rcitisenst  Coanittee  to  use  the  f'^ili^ies  of  the 
^iSJS  aJd  gro^ds  at  Aquatic  park  on  Sunday,  October  9,  for 
^  tiSmonfl  Columbus  Day  celebration  in  -°°°^f  "^J.^^^, 
tte  conditions  set  forth  in  the  letter  of  August  1^»  1^55j  and 
^tSer  authorizes  the  provision  of  decorative  greens  for  the 
reviewing  stand  for  that  occasion. 


(,)     no.  John  D.  Co-tello    Jtt»™^4«  rtl")  ttl':^  '^^' 
'„^n??ceVr-- ^er  l.V^.Tllilt  a„a  «tUn«  forth 
the  reasons  therefor, 

on  motion  of  Commissioner  Her*,   -econded  by  Commissioner  Coff- 
in/ the  following  resolution  was  adopted, 


Rfls.  No.l98^ 

Granting  permission 
to  pacific  Catering 
Co,  to  Sell  lleetern 
BMf  at  Kesar  Stad. 
for  35  Cents  per 


(c) 


Bob.  Ko.l9a7 


p..^1,.tion  yo.  1986 

RESOLVED,   that  t^i.  Co^rirhi" rir»L»  Ina  ^T^^^ 

the  wholesale  cost  of  5®;'^.*°  ^  ot^°  centers  of  amusement, does 

authorised  to  be  effective  immediately. 

«.,       -     Tv,n  uamer  Football  Conference,  reques- 
^I,d!nr49er  corto.t.  at  Ke«r  Sfdlm.. 
n„  n«,tlon  of  CorMl..loror  Dlppol.  «"nd,d  by  Co-i..lon.r 
ttT^T'^  f^°-l"e  reflation  «.  adoptea, 

4--<«n  tinea  hereby  approve  the  request 
IfflSOLVED,   that  this  Commission  does  nerepyHF  ^^ 

S  ?hrpip  Wamer  Fbotbnll  Conference  to  stage  boys         ^^^^^ 


I 


^ts^^lip^ 


150 


^n^mssm  (co^^^'d) 


Itei.  NO .1967 
/^nt.tnuedl_ 

l^p  Warner' s  Boys 
^otball  Game  8- 
Ke*ar,  Oct.2,23,30, 

1955. 


Keiar  Stadium  on  Sundays,  October  2,  23.  and  30,  1955.  ^  J*** 
starting  at  11,30  A.M.,  with  the  condition  that  the  f  "^^^^J* 
carries  liability  insurance  satisfactory  to  tha  Coandssion  and 
holds  the  city  harmless  from  any  damage  arising  from  these  con- 
tests. 


(d)     Ftom  Philip  L.  R«»os,  Director  of  Property,  ~^**^"«J;^  "P* 
^  '  S^i  a  resolution  for  adoption  by  the  Board  o^  Supervisors 

authorising  acquisition  ty  eminent  domain  proceedingjs  of  proper- 
ty required  for  the  Hayes  Valley  Recreation  Canter. 

on  motion  of  Commissioner  Cofftaan.  seconded  by  Commisaioner  Hers, 
the  following  resolution  was  adopted i 


86 


g^>,  W0.1988 

Conanlssion  Appva. 
Resolution  for 
Adoption  ty  Board 
of  Supervisors  for 
Acquisition  of 
Lots  17,18,19  &  20, 
glock  819,  Required 
for  Hayes  Valley 
gprrefttion  Center 


RESOLVED,  that  this  Commission  does  hereby  approve,  for  adoption 
S  Se  B^ard  of  Supervisors,  a  resolution  authorising  ^cquisi- 
Uortor  emlne^  doSain  prociedings  of  the  ^ollo^^^/^^^iJ:^ 
rea?  pi-operty  required  for  the  Hayes  Valley  Recreation  Center, 

roMMENCmO  at  a  point  on  the  southerly  line  of  »iyes  Street  di s- 
STtL^on  70  feet  easterly  fr«  the  easterly  ^i^^.J^^S^f^^^ 
Stoeet,  running  thence  easterly  along  the  southerly  line  of  Hay« 
IS^t  IsH^t  thence  at  a  right  angle  southerly  120  feet  to 
f  ^intiS  tS:  northerly  line  of  Unden  Street,  thence  at  right 
anjie  westerly  along  last  named  line  150  J^^^J^^^  "^^  "^  "'^^' 
angle  northerly  120  feet  to  the  point  o^  c«""°*~"^- 
BING  Lots  17,  18,  19  and  20  in  Assessor's  Block  819* 

TVu.  «o.t  of  said  property  to  be  paid  from  Appropriation  No, 
iS?.5?S!o5?  in  anT^nt^ot  to  Sceed  $80,000.00  unless  an 
additional  certification  is  secured. 


on  motion  of  Commissioner  Coffman,   seconded  by  Commissioner  Dip- 
pel,  the  following  resolution  was  adopted, 


Itei.  No. 1989 


Conoission  Appvs. 
ftiiv.  of  S.F. 
Centennial  Floral 
Design  in  Conserva- 
tory Dell, G.Q.  park 
During  pall  Months, 
1955. . 


(0 


RESOLVED,   that  this  Commi-«ionJ>e-l^^^^^^^  iToJal^'de- 

the  university  of  San  ^«;^i»°°^^^^^?i^  the  university's 
sign  in  the  Conservatory  Dell,  commemorating  the  un  J^^^^ 

oentwuiial  celebration,  ^^^^P^f^^f  °Ji^ie  dSS  the  remaining 
at  auch  tl«  as  the  -Pt^^,"*^  S^^rsS^rint^deSt  of  Parks  to 
rXd  ^"thrdrai^^rni  rJIcS  a.  su^tted  with  the 
request. 


Res.  KO.1990 

Connission  Appvs. 
Floral  Display  of 
Lions  Int'l  Emblem 
«t  Conservatory 
Dell- June  1957. 


Son.l,  108  Vtll.  157?";.'^tSuS^l  "'tSelr  lnt.rMtlon.1 

,*  «,Uon  of  CoM,a,.loner  tlpp.1,  «=»"''•''  ^  Oo»i..loner  Coff- 
Snr^rfoilowl»g  r..olutlan  «.  adopted. 

j|-— i.,.^,.r,   j|n.    1990 

RE30LVEB.  that  this  Oo,m,d,.lon  J^J  ""JtXnttl^ri  eS^leS'^  tta 
tlon  Md  flor.1  dlinplay  "f.f'r^iiZtl^nal  Uon.  Club.  Conwi.- 

riorir'jS  v^.z'^^s^z^^t,^  th.t  ~ch  .ppro«i  i. 

8-25-55 


<^> 


J  yj 


vf|WS  (cont'd) 
,„.1W  grant'"  -'"J"*  '»  "«  "''•"^^^''.i*!!,'?!:?.!,:!'.'  "^  ""'""* 


Has 

(continued 


in  the  1957  budget  to  meet  the  expense  involved. 


^ 


(b) 


(c) 


as  OF  TNTORMATICH  -  acknowledged  hy  Secretary  and/or  fil®<^« 
f  oS  jCTrsSlS,  UO  Winaton  Drive.  San  Francisco,  requesting 
r^dictic^  in  thJ  number  of  week  ends  which  are  rejjrve^^^'^ 
the  Father  and  Son  tournament  on  the  Golden  Gate  Golf  Course, 
in  tSiit  restricts  the  pubUc's  enjoymsnt  of  the  course.  (Re- 
ferred to  the  Acting  General  Manager) .  .     ^       _«     ... 
iSS^sse^  to  the  Herniation  and  Park  Departaent^  ly  «^^°^» 
tesTd^nts  of  the  Marina  District,  requesting  that  3«"«^«^i^^ 
be  taken  regarding  the  Palace  of  Fine  Arts.    M°«^^^^^/^^ 
ters  tuggested  some  form  of  preservation  of  t^«  •^^J'^*  *^\ 
^^  ^tten  to  the  department  as  suggested  hy  Dr.  Hambly  in  a 
circular  letter  to  the  individuals  who  have  written. 
n^e  Art  Commission,  the  following  approvals  and  i^sepprov- 

liLrovals,  water  Tank,  McLaren  park  -  Approved  by  Res.  No. 3591 

|lppr9vax8t  J  ^^^  contract      -  Approved  by  Res.  No.3594 

airfield  Rec.Ctr.Natatoriua,.»relim.Dwg8.Approved  by 

Res.  No,3o07 
Garfield  Rec.Ctr.PBnestra'n- Approved  hy  Res.  362^ 
ovals,  Civic  Ctr .Exhibit  Hall-  Disapproved  without  freju- 
-  dice  by  Resolution  No.  362D  ^i.„«_ 

Balboa  Ctr.4  Swimming  Pool-Prelim.  *^«««  ^^J^^P; 
^oved,  requested  Committee  meeting  with  designer. 
iJne  Lake  Development-Committee  disapproved  without 
pj^judice  and  i^commended  meeting  with  designer. 


^Tl^y-pTRfi  AND  ^IFGATES 

(a)     ip^r^n^md  ExhJ>-^t  ;^.n  -  Civir.  Center  pla»a 

separate  phases  of  the  wort.     {"  ?"  certain  departmntal 

ho  has  a^nded  the  S'-'^ehh'cofsrsts  of    funeral  outline 
approvals  for  «■«  f°rj''i^«°°°'i^e  p«li.il.ry  and  final 
:irnJlZZ>%^^^^  ^"""^  Jsubaltted  and  -lU 
«qS«  ReoSatlJn  and  lerk  OoMd.slon  approval. 

„r.  Olrod,  superintendent  of  Parts    Ttr'^riglnfl'^dUirlr 
ration  of  the  Clvlo  Conter  PlaM  to  .t.  orlgl  Ability 

Varf  ^dlffca^-nTfreV'rt  J^at^'i^ad  .  Sore  adv.- 
tageous  to  the  public. 

Co™l«loner  P.rr  .''""^Jf Jr^tSr^sHi^anTJie'cmctn.  . 
position  of  wanting  to  '^'^^'^.'^ ^tti"  pr^*"'  ^'^^ 
^'  r.tbi^  S'L  m^  trle'tuJ'afvantage  Snd  that  any  such 
Zifi"^^^  ^ouTd  require  Co^nlsalon  approval. 

nn  motion  of  conmlssloner  Dlpp.1,  «conde'i  ^  Co«l«lo«r  Cof- 

Sn!ti2  following  resolution  was  adopted, 


Rea.  No.  1991 


^°'  ^°«  ■^^-  ,  .^  assurance  from  the  Direc- 
Commlsslon  Appvs.  RESOLVED.   ^^J^^^^^^.f  ^^^Sc  Works  that  ti^«  Pf  ^i^i?!^,:;"' 
Amondm.t  to  Sch-  tor  f,^^^^°f"^f?he  Underground  Exhibit  Hall  in  Civic  Cen- 
Engr.Contract  for  ^^^^i,^f  ijf J  to  submiUed  to  this  Commission  for  approval  as 
Civic  Cantor  Under-  tor  Pl^^^^^J^^^  '"^ir  restoration  of  the  surface   of  the 
pound  Exhibit  Hall  a  guaranty  of  the  proper 
8-25-55 


.-,i*(*a 


^j,.;,jrtM*£a3 


■*^t     '/  •4'^  -lV-    VI 


.-^  **^»i»W-'*-'.u   '■^■^  ■*      r* 


1^>.  " 


j^ljpTATTVSa  AXD  DEmSATB3  (cont'd) 


80S,  NO.  1991 
(continufiii 


Civic  Center  Plasa,   does  hereby  approve  the  aaendment  of  the 
Architect-Engineer  contract  so  that  the  work  may  proceed  vdth- 
out  further  delay. 


j^ltfipjltf^  TRANSACTIONS 


progress  and/or 


(a)     progress  and/or  Final  payments 

On  ffiotlon  of  Commissioner  Coffnan,  seconded  by  Comffllasioner 
Horz,  the  following  resolution  was  adopted} 

Sasolution  Wo>   1992 

RESOLVED,   tliat  for  the  best  interests  and  proper  conduct  of  the 
Recreation  and  park  Department,  the  Controller  be  and  is  hereby 
requested  to  approve  the  following  progress  and/or  Pinal  pay- 
mantst 

(1)  COKSTRUC.EXT. SALT  WATER  INTAKE  LINE-PLEISHHACKER  POOL  - 

Contract  No. 178.  Controller's  Certification  No.  2349 

To  Cantor  £i  Coull  -  2nd  paymont  $3,710.31 

Period  ending  8-15-55. 

(2)  ^yBT.JAL  PATROL  SERVTCSS  -  LAKE  MRRCEP  FISHING  -  E|R.  #47 
To  Associated  Sportsmen  -  2d  payment  -  $433.00 
Period  ending  8-31-55. 

(3)  M.S.HAYWARD  P/G  -  Contract  #161  -  Controller'?  jQ^?l 
To  mrtinelli  Construction  Co., Inc. -11th  payt.-$13,o22.22 
period  ending  7-31-55. 

(4)  ST.KARY'S  PLAYGROUND  -  Contract  ^71  -  Controller's  #2^6? 
To  C.S.Gonzales  Co.  -  Ist  &  Final  payt.  -  $8,527.HJ 
Conplete  I  8-4-5 5  • 


Ree.  K0.1993 

Modifications 
of  Contracts 


(b)     l^odifications  of  Contracts 

On  motion  of  Commissioner  Coffman,   seconded  by  Commissionor  Horz, 
the  following  resolution  was  adopted; 

f^  solution  I'o.   1993 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of  the 
Recreation  and  Park  Department,  the  Controller  be  and  is  hereby 
requested  to  approve  the  following  Modifications  of  Contractst 

(1)  RTTREKA  VAL.P[f^Vt;ROTJND-Contract  #158-Control'rs  3207-Modif,? 
^   '  Tom?ti!Sili  ffitliction  Co.  for  installation 

of  raullion  in  door  framo  and  rearranging  rein- 
forcing steel  in  bleacher  area  to  comply  with 
city  code  -  an  increase  of «io4.W 

(2)  T>i.<;TtT.LA.TRRIG..-?T?   , s^™  "^^.H  *r.ont.#173A.Cert.2?4fe.Mod,l 
^   '    tS  mtS^ll  plAnbing  &  Appliance  Co.  -  additional 

installation  to  provide  adequate  coverage  and 

eliminate  use  of  hose  for  irrigating,  an  increa39-$l,273.b4 

(3)  coK,qTRrr.PRE33-p'r.^aT,MAND.KE7.AR-Cont,,yi4i7.gert.2?17.Mod.2 
^^   To  SibeA™  Wilson  -to  o^t^^^  installation  or 

the  largo  center  glass  window  in  the  following 
booths: (1)  television  broadcasting  booth;    (2) 
visiting  radio  broadcasting  booth;  and  (3)  home 
team  broadcasting  booth;  and  furnishing  glass 
pane  for  oach  of  tiio  above  openings 


t'o  Charge 


t5  M  &  K  C?rj:  for  wiring  circuits  for  nanaiing 

3S  amps  forTse  of  hair  driers  in  Rb.126,  an  increase^.$21.74 


8-25-55 
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m^:^rr 

:- 

T-^ 


-•jtf  ,-fc-;-X.-  Mk  X*7<i*^'*'^ 
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j^,^|r^i^T.  TRANSACTIONS     (continued) 

(o)     ]|xtenaion3  of  Tina 


^,^  ^0.1994 

Extensions  of 

Tiqe_ 


On  motion  of  Conmlsaloner  Coffnan,   seconded  by  Conniaslonor 
Hert,  the  following  resolution  was  adopted t 

Resolution  No.  1994 

RESOLVED,   that  this  Coinmlaalon,   on  recommendation  of  the  Acting 
General  Manager,  approves  the  following  Extensions  of  Time: 

(1)  »PHE53-B'CA3TTKG  STAND.KEZAR  3TAD.-Cont.#167.Certlf .il>2gl7 
To  Robert  LiWilsonr  an  extension  of  45  calendar  days,  thru 
September  12,  1955,  due  to  (1)  time  required  to  process 
modification  of  contract;   (2)  strike  Involving  plasterersj 
and  (3)  difficulty  in  hiring  carpenters. 

(2)  aUTRQ  HTS.IRfirG.SYS-Contract  #173A»Certlflcatlon  #2346 

To  Mitchell  plumbing  Company,  an  extension  of  30  calendar 
days,   thru  September  22,  1955,  du*  to  modification  in 
contract  calling  for  additional  work  by  l«ilntenance  Depart- 
ment* 


Comnissioner  Coff- 
uBn  Believes  New 
press-box  &  Broad- 
casting Stand  Will 
Receive  Official 
Approval  of  Football 
Writers  of  America 
at  East-West  Shrine 
Classic,  New  Year's 

ESLj — 


(«)  m  connection  with  the  remodeling  and  enlargement  of  the 
press  Box  and  Broadcasting  Stand  at  Kezar  Stadium,  Commis- 
sioner Coffmannenticmd  that  on  his  trln  east  he  exhibited 
pictures  of  the  new  Press-box  to  the  Football  Writers  of 
America,  It  is  his  opinion  from  the  comments  made  by   mem- 
bers of  that  organization  upon  viewing  the  photographs, 
thht  tb»  new  Preaa^box  wiU  cat  official  approval  when 
representatives  of  the  Football  Writers  of  America  use  the 
facility  during  the  East-West  Shrine  Classic  this  coming 
New  year's  Holiday, 


Rea.  Ho.  1995 
Request  for 


(d)  Request  for  Funds 

On  motion  of  Commissioner  Coffmen,  seconded  by  Commissioner 
Herz,  the  following  resolution  was  adoptedt 

Resolution  No.  1995 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of  the 
Recreation  and  Park  Department,  the  Controller  be  and  is  here- 
by requested  to  approve  the  following  Request  for  FUnds: 


(1)  A^LLOTMENTS 

5,652.385,000  Ibrage  &  Pood  for  Animals  -  Zoo 
5,651.2U.OOO  Mtce,  &  Repair,  Structures 

(for  resurfacing  tennis  courts) 
5  653,200,000  Contractual  Services,  Commissary 
5'311,321.653  Fuel  &  Lubricants,  Commissary 


ftl, 500,00 
2,007,00 

600,00 
25.00 


as. 


i^ut, 


1996 


Orders  for  Service 
or  Work 


(o)  (;>rder3  for  ^^ftrvice  or  Work 

on  motion  of  Commissioner  Coffman,  seconded  by  Conunissioner 
Herz,  the  following  resolution  was  adopted: 

Ro solution  Ko.  1996 

(1)  To  C.  R.  Roichel  Engineering  Co,  -  for  installa- 
^   tlon  of  boiler  safety  controls,  various  play- 

^oCnds  (Appropriation  5.651.213.000)  -       $1,360,00 

(2)  To  Pny  improvement  Co.  -  Resurfacing  two  tennis 
^'^  court's  arsunset  Hts.  with  sheet  asphalt  - 

(Appropriation  5.651.214.000)  »^ 


n^   To  mlott  &  poterson-Grundy  -  Resurfacing  of 
^'^   Touf  tennis  --^s  at  Cle^^nt  Tonnis^ourts- 
(Uykold)  (Appropriation  5.651.2U.0OO) 


111,987.00 
8-25-55 


Jt^- 


AiiU',-  i-j+./r^-t:.,-. 


Mr^ 


(»)  Bawbftll  Facilities  for  Juniors  and  Award  of  Contract  for  Con- 
g1|piotion  9f  l^orth  Beach  Recreate »"  Pftntar  and  ^wimmine  Pool 

in  the  absence  of  Commissioner  Gallagher,  the  Secretary  reported 
that  nsotlnga  of  the  Committee  on  Baseball  PHcilities  for  the 
North  Beach  Area  had  been  held  during  the  past  two  weeks,  and 
definite  recommendations  regarding  the  construction  of  the  swim- 
ming pool  and  baseball  facilities  at  the  North  Beach  playground 
had  been  agreed  upon, 

Mr,  Hoyt,  Acting  General  Manager,  reported  that  North  Beach  rep- 
resentatives from  the  Telegraph  Hill  Association  and  the  Sale- 
sian  Boys'  Club  had  agreed  to  the  construction  of  the  North 
Beach  Swimming  Pool  as  originally  planned,  with  the  understand- 
ing  that  the  Commission  would  approvB  a  further  plan  for  the 
establishoBnt  of  a  turfed  area  for  junior  baseball  at  the  North 
Beach  playground, 

Mr.  Rinaldo  Carmaizi,  Attorney,  representing  the  Sale sian  Boys' 
Club  and  Mrs,  Morse  Erskine,  representing  the  Telegraph  Hill   , 
Association,  were  present  and  endorsed  the  recommendations  whicn 
were  adopted  under  two  aeparate  actions  as  follows; 

Pirsti  The  secretary  read  the  following  sealed  bids  ^ceived  and 
^J  iSesdey,  June  21,  1955  for  Construction  of  North  Beach 
Recreation  Center  and  Swimming  Poolj 


V9W  £i££SB 

JOSEPH  L.   BARNES 
CONSTRUCTION  CO.  - 
750  Folsora  St.,  S,P.7. 


TOTAL 
ANT, BUD 


Deductions 


NBT 

AMT.   OP 
BID 


PropT^'l     proposal  b  froposal  7 
$256,389  C800        C5,000        0250,589 


other  gidders 

ESRaiNTRAUT  &  SUMMERS       $264,035 

HENDERSOtJ  CONSTRUC'N  00^-268,617 


e5oo 

$800 


^5,000 
§6,500 


?;258,535 
$261,317 


tea.  Ko.  1997 

Award  of  Contract: 
Cotistruc, North  Beach 
Rec.Ctr,&  Swimming 
Pool  -  J0SEF«  L. 
BARNES  CONSTRUCTICN 
p^.  -  ft2S0. 589.00 


15^  n'. 


R88-  "0-  1998 

Conmission  to  In- 
clude in  1956-7 
Budget  Request 
Item  for  1^87, 000, 
to  Cover  Cost  of 
JT, Baseball  Dia- 
Bond  at  North 
Baach  playground 


on  motion  of  Commissioner  Dippel,   seconded  by  Commissioner  Herz, 
the  following  resolution  was  adoptedi 

gaa»1»f.ift^   [^Q.    1997 

RESOLVED,   that  this  Commission,  pursuant  ^°  f  ^^^^Ji^;;,^?;^*^^; 
uffti^a  of  July  7     1955.   does  hereby  award  the  contract  for  the 
S^nsSucJlo^  North  B^ach  Recreation  Center  and  Swimming  Pool 
S  Sffl  U   ^^ES  CONSTOUCTION  CO.,  750  Folsom  Street     San 
to  juacm  ^;  °~V         .vq  lowest  regular  and  responsible  bidder 
Francisco,   tney  ^i^^/^J  ft?^  189     less  the  deduction  of  Pro- 
therefor  in  the  amount  of  >^25o,3HV,  iS£^  r"";  «""" 
posals  6  and  7  (totaling  £5.800)  or,  a  total  award  of  ^250,589. 

•  •  « 

ascond,  on  motion  of  Commissioner  Dippel,   seconded  W  CommissiOn- 
2ri?i,  U»e  foUowlng  resolution  was  adopted, 

^^■nlnt.inn   f?o.    1998 

i     <   «     In  accordance  with  the  agreentnt 
RESOLVED,   that  this  C°™^f  ^-[.'"^^r^'ganisations  and  r.pr^ 

and  ^•°°™«"f^t''^'°t^  record  itf  approval  of  the  plan  to  turf 
sentatives,   does  hereby  ^ecora  i^-a    ff  playground  to  pro- 

and  design  the  paved  area  of  the  North  ^^°J J^^f  „,^  this  plan 
vide  a  Junior  ^^^^^f.^-^^f  ^19^57  ^^»t  Itoquest  an  Item 
Jjrs.X::u--dVt1r7,So.To  ^c!^  the  cost  of  the  afore- 
said  improvements. 


(M     Award  of  Contract,  DRAE  AGE  CORRECTIC'S,   ALVORD  UKE,  G.G.PARK- 

.   ^^H  tha  sealed  bids  which  were  opened  TMes- 
n)e  9e<=r«tary  nag  read  the  seaie^  ^^^^^^^^  ^^^^^ 

day,  August  23,  1955  lor  wio  8-25-55 


■-m 


?»-rf^ 


;*^a**' 


n...,.-otiJUji.'."A*'i"j-t*i';ix> 


fnrisifP  w»"«s3 


(continued) 

MICHAEL  MURPHY,   JR. 
308  Ujpper  Terrace,  San  Francisco  17 

Other  Bidder 3 I 
M.   J.  LYNCH 

GENE  CARFCNISR 
C.J.COLLINS  CO. 
ASSOCUTED  PIIELINE  CO. 


gA*,  K0.1999 

Award  of  Contract 
DRAINAGE  CORREC- 
TIONS, ALVORD 
LAKE,Q.G.PARK  to 
MICHAEL  MURPHY,  JR. 
f»r  ;,2,bQ0.0O. 


Amount 

of  Bid 

C2,600.0( 


00 


03,-^70.00 
C3, 751.69 
0^,123.00 
f.i;,908,00 


On  motion  of  Commissioner  Stem,   seconded  bgr  Commissioner  Here, 
the  following  resolution  was  adopted 

t^eaolution  No.  1999 

RESOLVED,   that  this  Commission,  on  recommendation  of  the  Acting 
General  Manager,  does  hereby  award  the  contract  for  Drainage 
Correction,  Alvord  Lake,  Golden  Gate  park,   to  MICHAEL  MURPHY, JR., 
308  Upper  Terrace,   San  Francisco,  he  being  the  lowest  regular 
and  responsible  bidder  therefor  in  the  amount  of  r 2,600.00 j  and 
be  it 

FURTHER  RESOLVED,   that  the  General  Manager  of  the  Recreation 
and  Perk  Departrosnt  and  the  Commission  Secretary  be  and  are 
empowered  to  execute  this  contract  on  behalf  of  the  Commission; 
and,  be  it 

FURTHER  RESOljVED,   that  the  Secretary  shall  file  notice  of  ap- 
proval in  the  official  advertising  of  the  official  newspaper 
of  the  City  and  County  of  San  Francisco. 


(c)     f^unching  t^^ntp  for  ?mall  Boats  -  Adjacent  to  Pier  riOt?2 

Mr,  Hoyt  reported  that  construction  of  a  launching  ramp  on  the 
property  adjacent  to  Pier  52  will  cost  an  estimated  $1,300.00, 
and  on  motion  of  Commissioner  Hert,   seconded  by  Conmissioner 
Stem,   the  following  resolution  was  adopted: 


Res.  No. 2000 


Conoission,  Upon 
Approval  of  Board 
of  Supervisors, 
Will  Construct 
&DB11  Boat  Launch- 
ing Ramp  Adjoining 
Pier  52,  for  a  Sum 
Sot  to  Exceed  f.l300 


fie solution  No.  2000 

RESOLVED,   that  on  recommendation  of  the  Acting  General  Manager, 
this  Commission  does  hereby  authorize  a  request  to  the  Board  of 
Supervisors  for  approval  of  an  expenditure  of  funds  not  to  ex- 
ceed Sl,300  for  construction  of  a  launching  ramp  ff  «°«^i  °;!^- 
board-mitor  and  row  boats  on  the  property  of  the  3t«^  J^^^^ 
Commission,  adjacent  to  Pier  52;  and  upon  approval  of  this  ex- 
penditure by  the  Board  of  Supervisors,   the  General  Manager  and 
the  Secretary  be  and  are  hereby  authorized  to  execute  the  li- 
'cense  of  the  State  Board  of  Harbor  Commissioners  governinc  the 
de^t^nfs  use  of  the  state  land  adjacent  to  Pier  52  whereon 
the  ranp  is  to  be  constxnicted. 


jsmsm. 


Rea.  ^Q^  2QQ1 


(a)     Request  to  Board  of  Supervisors  to  Waivtj  Statute  of  Limitations 
^         i^  order  to  P^y  1952  Salary  Warrant  Issued  by  Controller  for 

07.90  to  John  J.  Sullivan. ««—_-————— 

Mr.  Hoyt  reported  that  the  misplacement  of  *  Pjy^>«"JJ^  J^  *J^ 
^iSyJe  back  in  1952  would  now  require  a  waiving  ^f^J^f^jJ^J^ 
of  Limitations  by  the  Board  of  Supervisors  if  the  employee  is  to 
be  periaitted  to  cash  the  warrant, 

on  motion  of  Commissioner  Dippel,  seconded  by  Connissioner  Her., 
the  following  resolution  was  adopted: 

poanllition   1^0.    2001 


'm 

ii 

M 

! 
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i^jiti.^  a/.'>-A 


j]H|  gy§IKE33  (continued) 


ues,  110,2001       of  Lioitationa  as  to  payment  of  Controller's  warrant  dated 
(conUnuad}_.       October  15,  1952,  drawn  on  the  Recreation  and  Park  Fund  in  the 
feard  of  Supvs,     amount  of  C7,90,  payable  to  the  order  of  John  J.  3ullivan;aaid 
aeq  to  Wkive  Stat-  resolution  being  required  pursuant  to  Section  29802  of  the 
ute* Limitations  in  Govemnent  Code  of  the  State  of  California,  if  it  is  to  be  paid. 
nr^r  to  pay  warrant. 

(b)  Request  to  Board  of  Supervisors  that  Gifts  Received  for  Depart- 
oant  Use  Amounting  to  Less  than  C>100  be  Deposited  in  City  Treas- 

"nri         — — - — — 

Tfee  Secretary  reported  that  in  order  to  eliminate  formal  action 
by  the  Board  of  Supervisors  on  small  gifts,  donations,  or  con- 
tributions of  money  which  are  received  by  the  Commission  from 
time  to  time  and  are  for  general  park  purposes,  the  Controller 
has  suggested  that  an  enabling  ordinance  be  passed  ty  the  Board 
of  Supervisors,  permitting  the  Commission  to  accept  such  gifts 
in  amounts  of  less  than  $100.00  for  deposit  in  the  City  Treasu- 
ry. 

On  motion  of  Commissioner  Dlppel,   seconded  by  Commissioner  Here, 
the  following  resolution  was  adoptadt 


ftay.  No. 2002 

CoBffliasion  Re- 
quests Board  of 
Supervisors  to 
Approve  An  Ordi- 
nance Enabling 
Acceptance  &  Depos- 
it of  Funds  Amount- 
ing to  Less  than 
$100  in  the  City 
Treasury. 


Mayor  Invites     (c) 
All  Comnission- 
«r8  to  !te  Present 
In  His  Office  on 
Tuesday,  Aug. 30th 
to  Discuss  Possi- 
bility of  Grant  of 
psraission  to  Use 
^•idio  Lands 
Along  Marina  for 
Snail  Boat  Harbor 
Development. 


Resolution  No.  2002 

RESOLVED,   that  this  Commission  does  hereby  request  the  Board 
of  Supervisors  to  approve  an  ordlnanoe  authorizing  the  Recrea- 
tion and  park  Commission  to  accept,  for  deposit  in  the  City 
Troasury,  any  cash  gifts  or  contributions  in  amounts  of  loss 
than  0100  which  are  donated  to  the  Recreation  and  Park  Depart- 
n»nt  to  be  used  for  general  park  or  recreation  purposes;  the 
ordinance  to  provide  that  all  expenditures  from  said  funds 
shall  be  mde  for  the  purpose  for  which  such  funds  have  been, 
received,  and  in  accordance  with  the  Budget  and  other  fiscal 
provisions  of  the  Charter. 


Possibility  of  Obtaining  Use  0$  Presidie  Land  Along  the  Marina 
to  be  Topic  of  Mayor's  Discussion  with  Commissioners,  Tuesday, 
^uguat  30.   1?^?.   In  His  Office. 

Chairman  Parr  reported  that  the  MByor  has  invited  all  Comnls- 
sioners  irwritilig  to  attend  a  meeting  in  his  office  on  Tuesday, 
August  30,   to  discuss  the  possibilities  of  obtaining  the  use 
of  presidio  land  along  the  Marina  for  a  small  boat  harbor  de- 
velopment.    All  Commissioners  expressed  their  intention  to  be 
present. 


(d)     palace  of  Fine 

..Uco  of  nn,  /^t3  I«  r.r.r.nce  to  nv«rou.  l'***"  ~'='J"^'!S.S'rf  FTn.*"^^ 
*  "" —  miiTffeBtinK  son*  form  of  restoration  of  tne  iwxace  ox  nn*  ju  ^a 

J^oJuri!  ».lr«r,  I«rr  referred  to  the  Comd..  on-,  earlier 
..I?.™nli  of  Doiltlon.  es  ouUlned  In  the  aocretaryis  letter 
rf  5SU.  iw!     »S'co™i..lon-.  position,   ipported  ty 

iwi^rvreor^^-'ieftirrju^n/x^^^ 

^'.".10^  wm  th^n  !^  «ha^"  r  fona.  ere  required  for  either 
(i)  «oon.Suction  or  (2)  demolition  end  oonverlon  ..  a  pub- 

lie  park,  »  •  •  • 

8-25-55 


■'^'mm: 


rtfA::!JV^->ir: 


-jt>  ■lit;  I  lU'i'fft.' 
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..  .>o '  ,.fc'«.>.i«^/i'e^-^  *feMI^%^ 
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(continued) 


held  in  Louisville,  Kentucky,  from  September  18  to  23,  1955,a«d 
that  if  a  representative  wore  to  be  sent  to  the  conference  it 
would  be  necessary,  because  of  the  tine  element,  to  initiate  a 
request  to  the  Board  of  Supervisors  for  approval  before  the 
next  •onmisaion  meeting.  He  explained  that  limited  travel  ex- 
pense funds  would  restrict  attendance  to  one  person  only  and 
recomaended  that  the  Conmisaion  approve  a  request  reconmending 
attendance  of  one  member  of  the  Recreation  and  park  Department 
staff,  to  be  designated  by  the  General  Manager. 

Conaissioner  Dippel  stated  that  in  her  opinion  Mr.  Jlilius  Oirod, 
Superintendent  of  farks,  would  be  the  logical  delegate,  and  in 
the  form  of  a  motion  recomaended  that  if  a  representative  were 
to  be  sent,  Mr,  Girod  should  be  designated.  Therefore,  on 
motion  of  Commissioner  Dippel,  seconded  by  Conmissioner  Her«, 
the  following  resolution  was  adopted i 


Conference  of 
/toerican  Institute 
of  l«irk  ExBoutivea- 
Loui  sville ,  Kentucky 
3ept,18-1955.  Gen. 
Mgr.  to  Designate 
p^^frate  to  Attend 


ADJOURNMENT 


paaolution  No.  2003 

RESOLVED,  that  this  Commission  hereby  approves  the  request  to 
the  Roard  of  Supervisors  to  authorise  the  attendance  of  one 
member  of  the  Recreation  and  Park  Department  staff  at  the 
,57th  Annual  Conference  of  the  American  Institute  of  J**"!*  |»" 
cutives  in  Louisville,  Kentucky,  from  September  18-23,  1955, 
and  recoianends  to  the  General  Manager  that  Julius  Girod,  Super- 
intendent  of  I^rks,  be  designated  as  that  representative. 


Their  being  no  further  business  to  come  before  the  Comnission, 
Chairman  I^tt   declared  the  meeting  adjourned  at  3 1 50  P.M. 

Respectfully  suboitted. 


•5.  • 


&iicO^^ 


Secretary. 


8-25-55 
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RoUgall 


Approval  of 
tjtnutes 
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3an  ft>anolaoO|  California 
Septefflbar  8,  1955 


uitiy  i&s 


The  One  Hundred  and  Seventh  Regular  Meeting  of  the  Recreation 
and  park  Comniasion  vaaa  called  to  order  on  Thursday,  September  4 
1955,  at  3tOO  P.M.,  President  Sutter  presiding. 

The  following  Comulsslonera  were  present t 

Mr.  Louis  Sutter,  l^esident 
Mrs,  Henry  J,  Dippel 
Dr.  Ftancls  J.  Hers 
Mr,  ft-ed  D.  Parr 
Mrs.  Slgnund  Stem 


There  being  no  errors  or  omissions,   the  minutes  of  the  meeting 
of  August  25,  1955  were  approved. 


R£s.  Mo.  2004 

ttwtlng  to  F.U. 
CoaBdssi'or.,  Huni . 
Ry.jPsraisaion    io 
Dae  Rn  Area  of 
Land  80  X  125»  fit 
N.W.Cor.Hyde  and 
Beach  St9.,Bl.9, 
for  Cable  Car 
Turntable . 


•  •«««««»•» 


From  Philip  L.  Rezos,  Director  of  Property,   suggesting  that  the 
Recreation  and  park  Coonission  adopt  a  resolution  permitting  the 
Public  Utilities  Conodssion,  Monicipal  Railway,  to  construct, 
maintain  and  use  a  cable-car  turntable  on  a  portion  of  Block  9, 
located  at  the  northwest  comer  of  Hyde  and  Beach  Streets,   size 
80  X  125  feet,  being  part  of  Aquatic  Park. 

On  motion  of  Commissioner  Hers,   seconded  by  Commissioner  Dippel, 
the  following  resolution  was  adopted: 

pfiflol^tl9n  No.   200A 

RESOLVED,   that  this  Commisaion,  on  recommendation  of  the  General 
Manager,   does  hereby  grant  to  the  Public  Utilities  Commission, 
rjunicipal  Railway,  a  revocable  permit  to  erect  and  maintain,  at 
no  expense  to  this  Commission,   a  cable-car  turntable  o"  *  P^oJ 
of  land  eighty  by  one  hundred  twenty-five  feet  (80«  x  125')  In 
erea.  at  the  northwest  comer  of  Hyde  and  Beach  Streets  (extend- 
ing 125  foet  west  on  Beach  Street  and  80  feet  north  on  Hyde 
Street)   in  Block  9,   being  a  portion  of  Aquatic  park,   it  being 
understood  that  said  permit  shall  be  for  use  by  the  Public  Utili- 
ties Coranlsslon  for  a  cable-car  turntable  onlyj  and,   be  it 

FTIRTOER  RESOLVED,   that  the  permit  for  said  use  by  the  Public 
mlftlef  cSsiion,  as  stTted  above,   shall  continue  in  force 
until  revoked  by  the  Recreation  and  Park  Commission;  and,   be  it 

irtTRTHFR  RESOLVED,   that  the  landscaping  of  the  area  occupied  by 
S^'^id  cSc^r  turntable   shal/te  developed  and  -intained  b> 
th^  Public  utilities  Commission,  in  conformance  with  plans  pre- 
pare rS  the  Recreation  and  nr^  Department  for  the  complete 
S^^lopLnt  of  Block  9  for  recreational  purposes,  and  ~ch  land- 
scaping shall  be   subject  to  the  prior  approval  of  the  Recreation 
and  Park  Commissi on. 


,_-_^,  ^^  TOTORMATIOK  -  acknowledged  by  Acting  Secretary  and/or  filed, 
Tf-WfRS^O^  ^^lfV™jj^.4.4.,  K^.f^JS.  Co..3U-llth  St.,   San  Francisco,   ad 


(b) 


(c) 


KWlUrsTto^Tco::3U:nthlt.,  san  ^^^^^^^^^ ^^^^^^ 
f^r.hTt  the  Coonany  has  entered  Into  agreoment  with  Mr.JacK  con- 
U1,S.««  at  SSL  I«rk  Golf  C~r«  Clut^ouae  Oafeterla.^ere. 

rrs*"conrai=:j2ernrtr;ar"ro:;ti::r^"tirtrSe 

R:=";tfa;  rd"^2*S;ir?»ntrb.«<.  «>  ^  gro,,  «le.  of  the 

maclilnes. 

i:;*crnnee?Jofwit^The  3=rFrancl,co  Hall  of  Flowere. 

»o.  Dan  E.  Undon,  mnager  of  th«  St.  Trancla  Hotol.co^endlng 


*     < 


r\ 


riVWf*,%jr^'W}—r' ' 


■^vt".*  ■)i:J>.ii.'.-'A^i;j-?i*lfV'' 


15'' 


^vjHy^iy^TIONa  (continued) 

mniB^  OF  TNgQRMiTIQN  (continued) 


4 


(d) 


(e) 


Mr,  Ft-onk  Dftoon  of  the  Yacht  Heybor  staff  for  reporting  to  him 
thftt  his  boat  was  sinking,  and  complimenting  the  depirtroent  for 
ei^loying  a  person  of  Mr,  Damonis  ulertness  and  dependability 
on  its  staff. 

From  Joseph  P.  McQuaide  Post  No.  1205,  Vetorana  of  Foreign  Wars, 
advising  that  application  had  been  made  by  the  Euclid  Social 
Club  (Masonic  Order)   for  use  of  Main  Auditorium  at  the  Beach 
Chalet  for  a  dance,  Saturday  night,  September  2^,  1955. (Approval 
given  by  General  Manager). 

From  Mrs.  Janet  Pooeroy,  Director,  Recraation  Center  for  the 
Handicapped,  Fleishhaeker  Pool  Building,   thanking  the  staff  of 
the  Recreation  and  park  Department  for  establishing  the  outdoor 
Sunner  Day  Caa?),  which  has  enabled  fifty-six  handicapped  chil- 
dren and  adults  to  enjoy  camping  in  thU  area  this  year. 


^Y^^^kTrm^  AND  DELEGATES 

(a)     Christmas  Progran  -  San  Rranciaco  99uncil  of  Churches 

Mrs.  William  Uster  Rogers,  representing  the  San  Francisco  Coun- 
cil of  Churches,  presented  a  request  that  the  Council  be  allowed 
to  participate  in  the  pre-Christoas  festivities  sponsored  by 
the  Commission, 

She  suggested  various  ideas,   such  as  the  production  of  a  series 
of  tableaux  and  the  singing  of  choral  group*  as  possible  activi- 
ties to  be  sponsored  by  the  Council  of  Chturches. 

rtis  General  Manager  and  the  Superintendent^  of  Recreation  suggest- 
iTtSrLchVirUcipation  might  be  inclua^d  in  the  ^^nual  pre- 
Christmas  program  at  Union  Square,  which  is  sponsored  by  the 
Commission  and  the  Down  Town  Association. 

After  thanking  Mrs.  Rogers  for  her  proposal,  on  "'J^ion  of  Com- 
rSssioner  F^rr,  seconded  by  Commissioner  Dlppel.  the  foUowing 
resolution  was  adopted i 


Res.  Mo.  2005 

proposal  of  3.F. 
Council  of  Church- 
es Referred  to 
president  Sutter 
and  the  General 
Manager  to  Explore 
Possibilities  of 
participating  in 
IJrlon  Square  Pro- 
gram. 


Raaolution  ^o.   2005 

RB30LVBD.   that  the  proposal  of  the  San  Francisco  Council  of 
S^s'for  participation  in  the  pre-Christmas  program^  be 
received  with  appreciation  and  hereby  is  referred  to  the 
Srsion  president  and  General  Manager,  with  the  request  that 
?^!«;°oirthe  Dossibilities  of  the  proposed  program  with  the 
IZ  tS; Tsso^iaCn  ii  connection  wi?h  the  annual  I^ion  Square 
program. 


9-8-55 


.MUsmmu^ 


'•..-<fe'^---'.i.->:w 


■,.,. ,v.^^«-  ^'-'^t-v  ■■  ■  vj>,'f. ■;■'-' .~  '';'^'''f?^■'f^^i!i"^?\'/;^t*^;?,^^'^^^ 


It/ 


(a)     ifyiw^lTll  aarvic«  »nd 


tegytn^MB^'ft 


Uon-C.3.  &  Bxsrapt 


Ijff,  WQ.2QQ7 
progress  and/o** 


On  ■Dtlon  of  ComdiiloMr  Hrr,  isconcted  by  CoamlsiloMr  Dlppel, 
Um  followinc  rssolution  was  adoptttdt 

H^anluttan  Wo.  2006 

RB30LVED,  that  all  tanporary  Non-Civil  Sarvioo  Appeintajents  in 
various  olatalfloationa,  raproaanted  by  Requisitions  Nos.T-15U 
through  M527  and  thraa  (3)  axsi^t  appointanents,  made  by  the 
Qanaral  mnagor  and  oartifiad  by  the  Secretary  during  the  period 
August  11,  1955  to  Saptaaber  8,  1955,  are  hereby  ratified  and 
approved {  and,  be  it 

FURTOR  IBSOLWD,  that  a  report  of  said  appointments  be  trans- 
mitted to  the  Controller  and  the  Civil  Service  Commission. 


(b)     pryfreaa  and/or  Final     mywents 


on  motion  of  Conuissioner  Hera,   sQCOo'led  by  Commissioner  Dippel, 
the  following  resolution  was  adoptodi 

i«30LVSD.   that  for  the  beat  inUrests  and  proper  conduct  of  the 
Recreation  and  pirk  Department,  the  Controller  be  and  is  hereby 
requested  to  approve  the  following  Progreaa  and/or  Final  pay- 
ments i 

^       Tto  Howiird  B.Nllsen  -  First  payment  -  15.795.23 

period  ending  8/2A/55. 

^   '  xSD.Zelinsky  4  Son""  Second  &  Final  payt.-      $2,569.20 
period  ending  9/7/55. 

^   '  ^TOlSlph  Murray,  Director  -  Second  payment ^^^  $2,269.00 
period  ending  8/31/55. 

(4)  ni^'^MT.A  TftRTGA«iT<l    «»rm>o  irr.q.MRy-nnnt  ja73A-fifirUf.g4^ 
I*riod  ending  8/30/55. 

to  Wtt.J.Anderaon  Roofing  Co,,lno.-ABi  «  rin.x^jr    ,  *  , 
I^riod  ending  8/U/55. 

^       TO  M  A  K  Corporation  -  iJtn  rtyment  -  »io,pjo. 

I^riod  ending  7/31/55. 

<->  roam  c^^.l?cE  ^r.f^^'^^^^- 

Period  ending  8/31/55. 


^^  ¥o^M"iilelii  Con.truclion  Ou.  -  12th  payment4i^,*i^^.^J 
I^riod  ending  8/31/55. 


I 


Sxtension  of 
Time 


(c)     Rictor^sion  of  TiaS 

0.  ,.otion  of  Co^nisaioner  »ra     seconded  by  Co»is.ioner  I^r, 
the  following  resolution  was  adopted: 
pAsnlution  ;'Q.  2008 

al  Manager,  approves  the  following  fcx.^  ^^^^ 


■SMi  ■■ 


,__^-^iUW(Wr«<»». 


..i.K'fesJf;^^ 


— -i: 

^-— ^?i^H 

■■ 

Xl^m^' 


I         ■  m' 


^sssssSS 


^ 

^5^y>.                   ...4kiLIi.iii 

,  **  t^ViJ-p^ariBsJ-Al 


ibl!'; 


B,,.  NO.2008  (1) 


To  D>  2»lln«ky  *  Son;:''i^'^^x;«n.l(A  of  lA  <»^i*»^<^ 
through  September  10.  1955,  m  order  to  e<»*jy^ij^8*".,„ 
Mtedulas  and  that  final  application  of  paint  ba  thoroughly 
dry  bafora  being  put  to  uta. 


(d)    Myjtft^ationB  of  CgptTftC^a 


Modifications 
.^  iy»p^aota 


on  motion  of  Coramiaaioner  Dippal.   seconded  by  Co«ni..ianer  Hert. 
the  following  resolution  uaa  adoptedi 

R'>r;'''v^^""  No.  2009 

ssiaTiJnrd  j:j.^prrSar  ss'o^frorirbeTnrii  tx 

S^aSftrapJ^oveTe  fTlloiing  Modifications  of  Contracts. 


(1) 


im  ;  Q.8.W.  ^8 

To  pacific  Electrical T Mechanical  Co.,  for 
removal  of  rust  and  corrosion,  replacement 
of  hinges,  gaskets,  etc.  on  «1«^^.^"J, 
cover  and  center  door  of  6  panelboard  oabi- 
netsi  1  coat  red  lead  and  2  coats  industrial 
paint  on  plate  and  door  to  natch  existing 
paint  -  an  increase  of     


1128.30 


Li;  ?n  ^.ow^corridors  108  *  120  (Modifica-  ^ 
tion  #11)  -  ffi  i^cn^^s^   o^ 


jtea^  No. 2010 

Requests  for 

Funds 


(e)     Bequests  for  FVmds 

on  motion  of  Commissioner  Parr     seconded  l^  Con«issioner  Her.. 
Se  following  resolution  was  adopted, 

pftunlution  }\0'  2010 
HBSOLVED.   «..t  for  t,«  ^.t  ^l^Z'lZt^nT^'^TT,  °^.^ 

r::rraioTp^rr?^u-rHJ-'"  -  -- 

(1)  j,}rm<EIIT3 

.  »,«  200  000-Contrartual  3erv.-Canf  Mather  81,700.00 

.     ,.en.aoo.o«J:r»^fi>3i^^ 

HAWARD-Equipt.,Bleacher8,Ball  Fieia  &     ^  ^^ 

Clubhouse  Equipoent  in  327 

n^BOA-BaU  Pield  &  Pieldhouse  E^^P^-g^ 

*^.r/provlie  fund,  for     "^f f^'^^'^.ch  11.«».00 

T^^;?S:df  j2S.-fo??cr  of  »^"^o^-  -"'"^•'^ 

ta'  ordinance  9257)  j,  8.b35.00 

-^ffei^fSJLYor  sr,s\-f  rpt!.uthori«a 

^by  ordinance  Ko.  9008)  9.8.55 

(MOHE) 


3,000.00 


6,000.00 


:immk: 


'""¥^ 


p-Vv,"!  ■T,'',"',':  v*':~l  ■';i.'>13 


ihai«. 


I 


nTlCMa  (continued) 


»i.  N0.2010 

[oontiSiJiSJL 


(2) 


TRAIiaKRS 

ApS5.5.<>5A.213.000      Approp.  5^51.213.000 
Kt<»;&  R»p.-Buildlng«,  Mtce.  bt  R»p.  -  Bldgs.- 
R6orwtional  Ufclta  Qen«r»l  Division 

-ditto- 


e  100.00 


155.00 


Approp. 5.654.200.000 
Contr»otuftl  Sorvioe*, 
Recr«atlonal  Ubits 

(TO  transfer  funds  for  re-roofing  ^^^fJ^^T'^ZT'' 
Shad  to  one  appropriation  for  a%iard  of  Gontraot  -  Roof 
Repairs,  various  park  propertiea). 


(f)     pflqueat  for  yarrants 

on  motion  of  Cownissionar  Dippal,  aecondad  hf  Coaunissioner  Parr, 
the  following  resolution  was  adopted, 


^.,  M0.20U 

Rsquest  for  War- 
rants to  pay  for 
Window  Breakage 
,„  «.ii.^^neationa 


^iyipluti9n  Ko.  ^11 

HESOLVKD.  that  for  the  t,»t  '"'•"f ' '"^/^rie'^Sf  f.  °^X 
Recreation  »nd  Pirk  C«l»'-^f  "*•  JJ*  5°^?iiIJ^  claim,  for 

lows: 

Address  fla^fround  2£te 


ur»    M  Rioetti  1035  Chenary  St.  Glen  Park  ^-f'!! 

^l'  n'ciSke           63  Potomac  St.  Duboce  flc.  6-^55 

Mrs.J.A.Bosque  107  Loboa  St.  S^t^J^pi^''  8-10-55 

mrioDelCarlo  U68  Han^^ire  fj^^^l%  ?.  1.55 

Mra.F.Plank  63  Rossi  Avenue  Rossi  P/G  ^ 


l>i^  y9«2012. 


1    of  Tiae  of  FMnds  in  Penaanent  Solaxy  Appro- 

(^)  ^^fr;i;7..^^rn\  l'  Z^l^  ^^<^^:± 

C.  ^tion  of  Co^nissioner  Stem     seconded  by  Cononissio^er  Dippel. 
Sie  foUowing  resolution  was  adopted, 

peaolutior  >^Ot   2012 


RE30LV.D.   that  thl,  Co^nls.lon     o„  „»»ena.U»^^the^-«l 

„«>ger,  -S-'  '-:«^,12!:?i  2p-^Si™.  for  Sutng  the  fol- 

of  funds  in  permanent  Salary  ^PP*^"*"      ^ 
lowing  positions  by  Teaiporary  Employmetts. 


toq.Ccmtroller's 
approval ,  Tenpora- 
rj  Baplaynents 
frwn  Psrm.Salary 

fM   r-^  T-"--!^  ^^""'''^"Tyy.   niji     8  -1-55  to     8.31.55  C.280.00 
Margaret  Wilcox  Sick  Lv.w/o  r»/ 


Hbq.  No. 


M51b 
M518 


M523 


(2)  5^-^A  i^jtfiDEteR 
Henry  Hansen 
G.  mrengo 

(3)  ^-^  /tf-TMnlr  KEE^^ 
Arthur  Watsoo 


-ditto- 
-ditto- 


8-10-55  to  10-31-55     777.72 
t29^55to     1-28-56  U50.00 


/     «-»     Q-  1-55  to     9-30-55     300.00 
Lv.w/o  pay    9-  a-5?  w     7  ^ 


I 


»».  KO.2013 
S&cuabrance 


(h)   f^ara  for 


a^^rm     seconded  by  Comnissioner  Hers, 
on  motion  of  Commiasioner  Stern,   seconde     oy 
Se  following  rasolution  was  adopted; 


,;Jia«i*98S«»HB»*««*8i!«(ea,, 


'***'*»HM,i» 


^^^-k.ji.r»«<»'»v.  . 


S!1BESSSSrSMtt?^t5t 


;.Vr.i*«i^;4**i;«.«<T'««**--' 


IS5{»P5iIjB)(gBSMMS9*flK!ti^'tK;«»''f  is,'.:  •!*  ,.   fv  ■■-  •■ 


0JJl7TAi  n/tfl?^g^^°"S  (continued) 

^^'^  requested  to  approve  the  followingi 


[^S^^SHSil 


ENCUMBRANCE  REQIE3T  to  S^ergreen  Lodge  -    - 
for  board  neals  at  the  rate  of  ^5.50  per  day, 
o^r  oerson,   in  connection  with  Ml  cleanup 
SSrk^at  ?Sip  mther.  Tuoluone  County,  California. 


fA,<>5C.OO 


(i)     Y"?>-^-  mT^^  M"^^^^*^  Licences 


YRcht  Harbor 
Mooring  Licen- 

911 


on  motion  of  Con«d8sioner  Parr     eeconded  by  Commiseioner  Stem, 
the  following  resolution  was  adopted! 

D^»»1nf.^,nn  ^o.    20U 
RESOLVED,   that  ^^l!^--'''T4.r^,^^T^''^li^T''' 

at  Yacht  Harbon  t<«*.,s««  Rate 
(1)  I  T??rffgf  TRANSraP  "  FF^rTTianent  l^icenae 
Kiams   01    xjoavi 


Owner 

MONTALI,  Rail*        ^,  . 

(Tsfd.from  Berth  #134) 

(2)   T^rPPiACT  IfTCENSES 
JOHNSON,  Andrew  T. 
MllRPHY,  Cornelius  P. 


(3)  USfiliS-^^lP^ 


gerth  No.     l^^^Month 
4' 


Iff 


GLKDEN,  E.J. 
HAWlI3,MBrvyn 


ESTHER  J* 
NORA-M 


(Sold  Boat) 
(Boat  moved  fm. 
Harbor) 


129 

108 


47 
39 


7.50 
5.00 


Cwanission  (a) 

postpones  to 
a  Later  Date , 
for  Special  Meet- 
ing, Considera- 
tion of  plaque  in 
union  Square, Honor- 
ing Its  Donor, 
^l^yor  Johr  Vf  .Geary 


(b) 


Res.  No. 2015 


Coaission  Author- 
ises and  Directs 
Dept, Staff  to  Give 
Mlest  Cooporat'n 
to  City  Plarming 
Coam,  on  Prospectus 
for  Expansion  of 
Bajbor  pacilitios__ 


rro.  John  R.  McGrath,  Cler.  of  ^e^B^-^J^,,?^^^^;^^^^^^^ 
mg  that  the  Go«»issionsu^it  t^  ^^  ^^-Ji    ^  ^^^,  and 
reatlon  Committee  of  the  Bo^^a  «  L^n-tall  a  plaque  in  Union 
recommendation  on  the  '"«««»tions  to  ^J^^      Pj^J„  „.  Geary. 
Square  honoring  its  donor,  the  first  Mayor,  w. 

^     J     >.-  ua«<«     nflconded  by  Commissioner  Parr, 
on  motion  of  Commissioner  *"' J*°°^f ^afpostponed  to  a  later 
consideration  of  Mr.  "jf  f.^!"  '^tS^^'Jn^g  It  pSrk  and  recrea- 

date  when  of^«^^»^,f  ^,°S  v^Sual^wflf  Sf  the'subject  of  a 
tion  areas  in  honor  or  inaiviuucx* 

special  meeting. 

commissioner  ^rr  reported  on  the  formation  of  a^oord^ating^ 

Connittee  for  the  D^^^^f^f  'f  J^Jdio  shoreline,  of  which 
bors  at  the  Marina  and  along  ^J«^^°3'Sf  the  committee  are, 
he  has  been  named  chairman.     Ot^®'^  ""r^ie  of  City  fanning  Com- 
president  Louis  Sutter,  Commissioner  ^o^^^f  j^^k  Qoldberger  of 
mission,  City  Attorney  5^0"^;"°^^'  ^"^    "^ 
the  Mayor's  Pbderal  Lands  Committee. 

.   .  *u     r^nrrtinatinff  Committee.  Conmissioner  Parr 
m  order  to  assist  the  Coordinating  Co^     following  resolution, 
moved  and  Commissioner  Her*  seconoea 

|^^p1.,fM»n  ^o.   2015 

i«s  nnd  direct.  '*»,*'lC^itv  Planning  Coml.sion  tor  the 
oration  in  working  with  'J"  "'^J^^^^,  a  prospoctua  for  .x- 
preparation  of  a  report  -^""^"^J^b^  ;.„d/or  construction  of 

:a^^ir"a''"pr:ura?y  coat  e,tl«t.,. 

9-8-55 


J.0^ 


T«^. 


ur^BiiaaBoaaEisss  (continued) 


(o)     Authorizing  Commission  Socretury  to  Attend  Conference  of 
ghorelino   Planning  Aasofli^tion  at  V;>pff  ][teach.  Cftllforota 

On  motion  of  Commissioner  Dippel,   seconded  ty  Commissioner  Her«, 
the  following  resolution  was  adopted: 


g^.,   p.201fe 

ittthori84n«  Att«Bd- 
^jjce  of  Commission 
secretary  at  Con- 
forence  of  Shore- 
line planning  Assn. 
In  Long  Boach, 
rv;t,fe-8.    1955, 


pp^oTntinn  ^o.    2Qlfe 

RESOLVED,   that  this  Commission  does  hereby  authorise  the  attend- 
ance of  Mr.  Edward  A.  McDevitt,  Secretary,  Recreation  and  park 
Cession    at  the  Conference  of  the  Shoreline  Planning  Associa- 
tion.   to  be  held  in  Long  Beach,  California,  October  6-8,  1955, 
both  dates  inclusive,  and  that  travel  and  other  expenses  in 
connection  with  attendance  at  the  aforementioned  conference  be 
approved  for  payment  by  the  City  and  County  of  San  Ftancisco. 


pony  Ri.do  Con- 
cession  I 


(d)     pony  Ride  Concession 

A  letter  was  received  from  tho  Civil  Service  Association,   signed 
bv  its  Attorney,  J.  Ward  Dawson,   complaining  of  the  rates 
Sarg^d  by  the  pony  ride  concessionaire.     Ihe  General  Manager 
S^ofted  that  ,^.  Dawson  requested  this  "«tter  be  put  over^Vo 
the  next  meeting,  when  he  would  be  present  to  discuss  it  before 
the  Connnission.     It  was  so  ordered. 

m  this  connection,   the  General  M^^^^/^P^^^^,^  !SeHSe^''^ 
Increase  in  pony  ride  patronage  from  JUly  1,   1955,  when  tne 
Ssfion  had^ntered  into  an  agreen«nt  with  Laurence  W.  Sipe. 

Mr     Dawson's  letter  posed  a  number  of  questions  concerning  the 
Scanty  of  the  present  concessionaire's  operation     and  Commis- 
signer  I^rr  requested  that  an  opinion  be  obtained  from  the 
City  Attorriey. 

Mrs.  O'Callaghan,  wife  of  one  of  the  two  ^^^'^\^l^^°fj°^'i 
tloAa  were  involved  in  this  matter,  presented  a  pl^/or  her 
histen^rconlinued  employment  and  indicated  that  this  was  her 
only  interest  in  the  pony  ride  operation. 

Xr/tSTo^sSc^Tt  ^wouia  ac  everything  in  hi.  power 
to  have  then  placed  in  permanent  positions. 


Wi  BUSINESS 


(u)     Award  of  Contract  -  Roof  Repairs  -  Various  Re  ere  at  ionand^ 

^e  Acting  secretary  read  ^^^^:^^^%''f^lt  '^,  t^.  ""' 
tioned  work,   received  and  opened  T>^e3day,   Augus^^^ 

win"         ALT  TO     TOOL  SHED       EXCELSIOR     TOTAL 
?1S)         ^*A?_  HARDING         PttilSE.   J^ 

1671  Galvez  Ave.,S.F.2^ 


SrAnlerforRoofing  Co.  |2  020  |1,520 
S.   P.  Roofing  Co.  S2,078  $1,728 

Regal  Roofing  Co., Inc.  $2,230  $1,900 
western  Roofir.g  Service  J2,369  ^1,969 
Bender  Roofing  Co.  02,373  31, '^^ 


^222 
',^^78 

<^255 

^^271 
§356 


$789 
$536 

1889 
$8U 


53,031 
e3,092 
$3,225 
$3,529 
03,543 


Res.  No.  2017 


,      i     «,  n^r,T,<»l      seconded  by  Commissioner  Stem 
On  notion  of  Commissioner  Dippel,    seconae a     y 

the  following  resolution  wis  adopted, 

ge solution  ;o.    2017 
BE30LVED,   that  thia  Co-i.,ion,  on  reoo™.ndation  of  the  General 

9-8-55 


'**^.   ?l''*^/.y^_J'r-^r  -J^A> 


^■'v'^-.^i  V-i'itAvvJVAii'*^i.?v.'*-, '■«'.■  »-i*(»fS*..r^ ■■■■v-^'> ■ 


x^i^g^'y:-^'?''"'"^""  ""•'  '■^'  '■■ 
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[HI  gygnatSS  (continued) 


iward  of  Contract 
for  ROOf  FffiPAIRS 
VARIOUS  PARK  HIOP- 
gjjxns  to  ANCHOR 
ROOFING  COMPANY  - 


Mana«er.  doe»  hereby  award  the  contract  for  Roof  Repair a  -  Var- 
lourRecreatlon  and  Park  Properties  -  to  ANCHOR  ROOPINO  CCWPANY, 
1671  Oalvet  Avenue,  San  Rpanoiaco,  they  being  the  loweat  regu- 
lar and  reaponalble  bidders  therefor  In  the  amount  of  $2,997,00j 
and,  be  it 

FURTHER  RESOLVED,  that  the  General  Manager  of  the  Recreation 
Department  and  the  Commission  Secretary  be  and  are  enpouered  to 
execute  this  contract  on  behalf  of  the  Commlssloni  and,  be  It 

FURTHER  RESOLVED,  that  the  Secretary  shall  file  action  of  ap- 
proval In  the  official  advertising  of  the  official  newspaper 
of  the  City  and  County  of  San  Ftanclsco, 


(b)     Consideration  of  Award  of  Contract  -    Construction  of  ^pperNoe 
Playground  and  Pl.eldhouee     -  to  JATflS  I.   BARNES  CCNSmUCTION 
CfUPANY  -  fi^^QOO-QQ-  a^^^^g^  ^  Availability  of  FUnds 

The  Acting  Secretory  read  the  following  bids  for  ^he  ^^o^fj^ 
mentioned  work,  received  and  opened  Tuesday,  August  30,  1955i 

Additions 

JA>fiS  I.  '  bSwSs  CONSTRUCTION     $429,000 . 
COMPANY,  940  Spring  St., 
Redwood  City,  California 


Additions 

e2,64o:       tfrfeoT* 


^ther  Bidders 

Martineiil  Construction  Co., 

inc, 

Engstrum  &  Nourae 
K  &  K  Corporation 
Joseph  Bettancourt 


^35,000. 
^^436, 300. 
''US.SOO, 
Ufc9,333. 


13,383. 

fa,240. 

01,000, 

r>391. 


ei,820. 

!M,330. 

$1,500. 

$740. 


Reg.  No. 2018 

Conmisslon  Awards 
Contract  for 
Construe,  of 
Upper  Noe  p/G  and 
Pleldhouse  to 
J.\}€S  I. BARNES 
C0KSTRUCTIO^^  COM- 
PANY for  ".429,000, 
Subj.to  Availabil- 
ity of  F\inds  and 
Ext,  of  45  Days 
In  Deadline  for  (c) 
Award, 


Res.  Ho. 2019 

Request  for  A 
Supplemental  Ap- 
propriation of 
.52,500  for  Com- 
pletion of  Upper 
Noe  p/g  &  Fldhse. 
Contract . 


On  Motion  of  Commissioner  Parr,   seconded  by  Commissioner  Herz, 
the  following  resolution  was  adopted: 

Resolution  Ko.   2018 

tnrQATWn     that  this  Commission,  on  recommendation  of  the  Gener- 
fl'Srand^'sibJect  to  tho^valUblUty  of  f^^^^^     oes^ward 

^Tood  Ci^  Caiifomla,   they  being  ^he  lowest  regular  and 
T^«T,nn9iblo  bidder  thorefor  in  the  sum  of  $429,000;  and  tne 
B^Td  of  supervisors  be  and  are  hereby  requested  to  grant  an 
extensicn  of  45  Ja  s  to  award  the  contract. 


request  for  A  Supplemental  Appropriation  -f  1 52, 500  for  Comple- 

;?o"   -.f  nnoer  NOP   f'^yfT"--^  and  Fi^^ldhouse  Contract, 

on  motion  of  Commissioner  I^rr,   seconded  by  Commissioner  Herz, 
the  following  resolution  was  adopted: 

Paanlntion    {JO .    2019 

RESOLVED,   that  this  Coi^-ion     for  the  best  interests^^^^^^ 

proper  o^ration  of  the  ^'^^^^^'^^^  J^r  c^eUon  of  the 
in  ^der  to  obtain  the  necessary  funds  ^°^  °3^\^^  p^eld- 

1947  Boi:d  Fund,   to  the  following  accounts: 


Construction  - 


(more) 


Approp. 807. 550.035  .  *^  noo 

(for  awsrJ  of  contract  and  .^6,000 
for  coi.tinger.cies) 


■:.45,0O0.O0 
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^  gi/gTNE33  (continued) 


j^9.  No.2019 
(oontinugd^L 


Plans  and  Specifications  -  Approp. 807. 556.035 
(Structural  and  matorial  tests, 
office  engineering  and  reproduction) 


Inspection  -  Appropriation  807,557.035 

(inspection  of  construction) 


C3, 000.00 


4.500.00 


Total  -        r.52. 500.00 


Coramisaion  C*') 

Grants  Parnds- 

gion  to  Girl 
Scout  Organiintior. 
to  Hold  Box-Lunch 
picnics  in  Civic 
Center  Pla*a  During 
Convention  of  Nat'l 
Girl  Scouts,  to  be 
Held  Nov.  1-^,195 5 
in  Civic  Audito- 
rim 


Ifermission  Granted  to  National  Girl  Scouts  to  Hold  Box-Lunch 
Picnics  in  Civic  Center  Plaaa  During  Their  National  Convention 
in  the  Civ^c  ^uJitoriiyn.  lovomhef  I-4.   1955. 

President  Sutter  infonaad  the  Commission  that  he  had  received 
a  request  from  Mrs.  George  H.  Bowme.n,  70  Miraloma  Drive,  for 
the  Girl  Scout  organiaationa  to  have  box-lunch  picnics  in 
Civic  Center  Pl^za,   during  tho  National  Girl  Scout  Convention 
at  the  Civic  Auditorium,  rovc^mber  1-4,   1955.     He  recommended 
the  granting  of  permission  as  requested,  and  in  addition  asked 
ttot  the  Superintendent  of  Parks  be  authoriwd  to  proyi^^^J^ 
Girl  Scouts  with  potted  plants  to  be  used  for  decorating  the 
Civic  Auditorium  during  tho  cwivontion, 

Ihe  Commission  concurred  with  Mr.  Sutter's  recommendations  and 
unanimously  granted  the  request  of  the  Girl  Scouts. 


^JOie:MEJ'T 


Ifeere  being  no  further  business  to  come  before  the  Comission, 
President  Sutter  declared  the  meeting  ^djoumod  at  4i00  P.M. 

Respectfvuly  t.ub^tted, 


■''ka. 


William  Simons, 
Acting  Secretary 


<^^^ 


9-8-55 


I  II  ninwri  I.  w  iii.>iri^ii,)iMMwipir"'t«»i 


j^roval  of 
nuteB. 


9Rn  FranolsoQ,  CaliXoroJl* 
Sept«mbttr  22,  1955 


uitiyi&s 


111.  On«  Hundred  and  Eighth  R.guUr  Meeting  of  t^^^^^^^^^ber 
and  park  Commlsalon  w«t  called  to  order  on  Tliursday,  September 
22,  1955,  at  3tOO  P.M.,   President  Sutter  presiding. 

The  following  Commissioners  were  pre sent i 

Mr.  Louis  Sutter,   president 
Mr,  William  M.  Coffman 
Mrs.  Henry  J.  Dippel 
Rev.  Bugene  A.  Gallagher 
Dr.  Francis  J.  Hers 


There  being  no  errors  or  omissions,  the  minutes  of  the  meeting 
of  September  8,  1955  were  approved. 


rf^TjN;9ATION3 


y.).,  HO.2020 


I^nniaaion  Grcntod 
to  The  Salvation 
in^  to  Install  a 
Tree  in  Union  3q. 
Nov.25-Dec.26,1955- 
Prograa  to  be  Coord- 
inated with  Down 
Town  Ass'n  Annual 
ftaa  frOfl^T<m.      


(a)     n-om  Benjamin  H.  Swig,  Chairman,   Ihe  Salvation  ^J  "J^^^J^ 

^  '     Ughts,- requesting  permission  to  place  a  l*^f!^^^^.  ^^ff?^! 

uS  ii  a  suitable  section  of  Union  Square,  from  November  25 

to  DeoecJber  26,  1955* 

on  recommendation  of  the  General  Manager    and  o^  ^o^i^^  f 
commissioner  Dippel,   seconded  ty  Commissioner  Hers,  the  follow 
ing  resolution  was  adopted i 

gayp^ution  ^o.  2020 

RESOLVED     that  this  Commission  does  hereby  approve  the  request 
^^he^lvatiorTAnmr  to  install  a  large  Christmas  tree  in  a 

tion. 


Rea.  ro.2021 

Jr.  C.of  C. Granted 
Psralssion  to  Uso 
Dbion  Sq.  Di;(ring 
Noon  Hours  of  Sep- 
tember 27  and  29, 
l955-"Project  Top 
mght"  Week. 


ject  Top  night,"  ^^^^^"^."^.^  57  __d  09  for  coreraonios  in  con- 
ing the  noon  hours  of  September  27  and  -:y  ror 
nection  with  "Project  Top  Flight-  Week. 

on  reco«-^.dation  of  t^  ^-"i,»^^^,;;S^;i:;;o'/Si;;e'irthe  fol- 
Coramissioner  Coffman,   seconded  by  Conmssionor  Dippe   , 

lowing  resolution  was  adoptedi 

j.^,»1.,t.Hnn  i^^o.    2021 

KBSOLVED,   that  this  ComMssion^aoe-  -J^^^rt'crnSfctrre^ 
the  San  Francisco  Junior  Chamber  or  oomn«  ^^  connection 

nies  during  the  noon  hours^of  Septe-fJ^/J  ^^  ^   .^^^^^  ^^  ^,. 

^^^^■^wirthe'Crfr.^^^^^^         l-rks.. 

^on  John  D.  Sullivan     Public  Servioe  D-ctor,^^^-  Of^e^ 

forwarding  the  re^^ef  °f  f'^^^  ^adreVs  system  in  Union 
tee  for  P«rraission  to  use  a  P^^^  ^^     ceremonies  of 

square  at  noon  on  September  27,  ror  Tin       h° 
the  City  of  Hope  -Tag  Week.- 

„...  ..t.  ..o-it.  c>..™.n  or  -  «t.  or  «^;^^^XT- 

appei>rod  Ir.  ">•  Interests  of  this  «q"  9-22-55 


■ii 


*iil 


^'^^^l^l^^l^w»^i'»ip|'^^.|'  *■> '  • 
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H     ■■': 


^igUJljL^lg^  (oonttd) 


Conndsaion  that  the  progrftn  would  be  arranged  so  th%t  tb«r« 
would  be  no  confUct  with  ttw  Comlssion's  action  under  the 
above  Rj solution  No,  3021. 

Or  notion  of  CouBniationer  Dippel,   seconded  by  Conmissioner  Hers, 
the  following  rtsolution  was  adopted i 


j^nnisaion  Granted 
City  of  Hope  Cam- 
paign Coranittee  to 
Qsa  Obion  Square  at 
Koon  Hour,  Sept. 27, 

for  "Ta«  >'»«k"  Ce«*- 

BonieSi 

Sobedola  fear         (d) 
Diaplay  of  Muni 
Bsasi  in  Civic 
Center  Plaw  ^o 
be  Clawed  with 
jupt.of  parka. 


Clark  of  Board     (e) 
of  Suparvlaora 
i^driaed  that  the 
Matter  of  Raiaoval 
of  SS  PORT  SUTTER 
How  in  Hands  of 
City  Attorney  - 
Action  to  Cooe  to 
Trial  in  Superior 
HT^  ^QV.U.1955. 


Ba'P^H^iop  [{yi  ^2g 

RESOLVED,   that  thia  Cocnnlasion  does  herot^  grant  permiaaion  to 
the  City  of  Hope  "ftig  Week"  Campaign  Comtaittee  to  utilise  Union 
Square  at  noon  on  September  27,  to  inaugurate  their  fvmd-raia- 
ing  drive  to  aaplat  the  Uukemia  Wing  for  children  at  the  Na- 
tional City  of  Hope  Center;  provided,  however,  that  no  actual 
solicitation  of  funds  be  made  in  union  Square, 


Prom  Mr.  C.  D.  Miller,  General  Manager,  Hinicipal  Railway,  re- 
queatlng  pewniaaion  to  display  several  new  laotor  ooachas  in 
divic  Center  Plasa  on  a  date  during  the  latter  part  of  October. 

n»re  being  no  objection  or  coriflict     °l»°*^°"*^f„2Zi^^^I 
er  Dinoel.   aecoiKted  by  Coraniaaioner  Coffiaan,  the  foregoing  re- 
^.Si^Si  a^SS^.  a  definite  schedule  to  be  submitted  and 
cleared  with  the  Superintendent  of  parks. 


Ftor,  John  R.  MoGrath,  Clerk  of  the  ^^^^^^^'fTIl  "^Z^ 
ting  a  comprehenaive  report  on  the  riverboat  PORT  SOTTER  situa- 
tion, whaThaa  tranapired  from  the  date  of  ita  arrival  at 
iquatic  PH-k  to  the  present  time,  a  rwisonable  estimate  of  its 
SSe  of  departure,  and  what  affir«tive  action  has  been  taken 
ty  the  Consnission. 

PTAnidont  Sutter  reported  that  the  Coiaaission,  through  the  City 
iTtJiS!  toi  flled^  c«nplaint  against  Barney  Gould  aWorthe 
^^f  tte  riverboat  PORT  SUTffiR,  seeking  the  court*  a  order 
?rSe  removal  of  th.  vessel,  and  that  the  mtter  is  scheduled 
to  come  to  trial  in  the  Superior  Codrt  on  November  U.  1955. 
H«  f^er  reported  that  all  details  and  pertinent  files  relat- 
fng^Tis  c^t  action  have  been  filed  with  the  City  Attorney. 

on  motion  of  Comissioner  Coffmnn,   seconded  ^Commissioner 
Sr«     the  Secretary  was  instructed  to  advise  the  Board  of  Super- 
visors fhaf  inarch  as  this  natter  is  now  in  li^ifjji^^'   ^,, 
CUyUtomey  has  requested  that  all  inquiries  relating  thereto 
be  referred  to  his  office. 


toquest  of  (f) 

Grandview  Conimiri- 
ty.Inc,  for  Uae 
of  Main  Assembly  Rn. 
at  Aquatic  I^t.Eidg. 
oc  Dec. 2, 1955  -  Re- 
feired  to  Geii.Mgr. 


won  WS.  Knbel  0.  Turner,  Se=«tar!r,  G"'-"'^",^^^^*'^^" 

tiata. 

^*^A  tJi-t  the  date  had  not  been  cleared  with  the 
Mr.  P^inke  reported  ^^^^^  ***  ^°  ^^  the  buainess  of  the 
other  groups  using  the  w^ilding,  nor  naa 
meeting  been  definitely  established. 

on  ^tlon  or  Cc™l,,ioner  Her.    je-^aa  g  O^^sio.^' ^^^; 


U)     nor,  mUV  I.  He."..  =i"='"  I'^^^^nfr ^ituct^rto 
*«'     Oonnis=lon  gr.nt  P«rni«ion  'o  '^f^^^^^  ^en  fark  Day 

construct,  malntcll.,  'nd  U83  =  3«"r  "" 

Canp  property. 

9-22-55 


•■^JStWSP£j^3K" 


'W^^tii0^. 


iSMlI£. 


Pl^iaOTfTCATIONS  (cont'd) 


permission  Granted 
to  Dept. public  Wks. 
to  msUll  Sewer 
jj^  Wider  Glen  Fk. 
])ij  caaf>  -  With 
CBonection  for 
jjjpartnent'e  Sew- 


Mr,  Han*n,  Engineer,  reported  the  necessity  of  the  installation 
to  serve  the  public  health  needs  of  the  surrounding  neighborhood. 

On  ■otion  of  Commissioner  Dippel,   seconded  by  Commissioner  Coff- 
mxif  the  following  resolution  was  adoptedi 

piyi<y;^^t^4on  No.  2023 

RESOLVED,  that  this  Commission  does  hereby  grant  permission  to 
the  Department  of  Public  Works  to  construct,  maintain,  and  use 
a  eewer  Une  under  Qlen  Park  Day  Camp  property,  V',?^?!'^^?^" 
Department  of  Public  Works'  Drawing  No.  SB  400,  ^^J^  ^J*  '^Jj^: 
latlons  that  the  existing  road  be  restored,  the  decorative,  fea- 
ture, of  the  area  to  be  undisturbed,  and  that  a  connection  for 
sewage  disposal  to  meet  this  department's  n««d»  ^  P^*;*i.iJ 
STfewer  line  at  a  location  to  be  designated  ty  this  depart- 

ment's  ex^ineer. 


lb9|J      ' 


(h)     From  Joseph  S.  Ravinsky,  Chairman,  Special  Events,  Mission  St^ 
Merchants'  Association,  requesting  a  change  in  the  dates  of  the 
Holiday  carnival  for  which  his  organisation  has  requested  the 
use  of  Garfield  Square. 

on  motion  of  CoBBissloner  Dippel,  seconded  ty  Dr.  Hers,  the 
following  resolution  waa  adoptedi 

j>.,.  Ne.2034-  RBffpjlution  «o,  ^^ 

.     4       »««««  RESOLVED     that  this  Commission  does  hereby  approve  the  chanp 

Cosmission  Appvs.  J^^*;*™'   !f?^^'  i^j,  street  Merchants'  Holiday  Carnival  to 

Change  is  Dates  for  i^  f^^^^J^^^J^rSq^ire ,  canocUng  the  August  31  to  Septan. 

Mission  Merch.  Use  be  stagea  ^°  y*"*'^     r^^.,  »     ^^  ^f  the  Square  from  October  11 

of  Garfield  Square,  ber  5  request,  and  authorising  use  ox  x,m  a4« 

♦.  p>.^, 11.16. 1955      to  16,  1955. ••••• 

SSlUirsln^rportion  of  the  proposed  McLaren  Pirk. 

Tne  secretary  reported  that  S^^^^-onflla^umSi^Con^^^^^ 
to  transmit  the  proceedings  of  th«  N'^^?;^  ^^?Sis  Commission's 

tran  smi  ssion • 

on  motion  of  Commissioner  Dippel,  seconded  by  Commissioner  Hers, 

the  following  resolution  was  adopted j 


^»'  ^:o■2025 


Preliminary  Appvl. 
pBrmitting  P,T.&  T. 
Co,  to  Install  TV 
Microwave  Facili- 
ties in  McLaren  flc, 
(June  l-3ept.30,'56) 
for  Republican  Con- 
veDt«n(Pennit  to  be 
Appvd.by  City  Atty, 
It  Bd.of  Supvs.l 

(J) 


yi^plMt.^nn   [Jo.    2025 

proval  to  the  '"'"ll'^f  °'  ".fTco^Mny  In  McLaren  lerk 
the  PiClflc  ISlephone  »f  .'*1^«'°J^^°T ^,S.  f„r  purpose,  of 
^ing  the  period  ^  iArSepSSlcin'oin^itloni"^  the 

Srch-^rnCrhJtSrt^o  r atjVttomeJ^-  the  Boera  oT 
Supervisors  for  approval. 


p.om  Charl.s  W.  ^i'^'^-^Jr^Cirrn^'ofTh;  C^^^lSLfonTs'to 
lncorporaU,d,  l'^;5^J  street,  inquiring         ^^^^^^^  ,  ^^^ra- 

the  possibility  of  f  ^'^^"^"t^f  ^J'sale  Flower  Market  in  e  por- 
ry  distribution  center  for  ^«  "hoi^  ^^^^  q^^„ 

tion  of  the  palace  of  '^^  .^^^'j^^tion  (inter  at  5th  and  Howard 
nust  vacate  their  present  distribution  ^^  ^^^^^  ^^  ^^ 

Streets  as  of  October  31,  1955,  oecausu 

9-22-55 
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^ygy^fTICMS  (cont'd) 


way  for  a  down-town  parking  area,  and  are  seeking  a  t^mporaiy 
location  for  approximately  six  months  during  the  construction 
of  the  new  general  flower  nftrket  at  6th  and  Brannan  Streets. 

on  reooonendation  of  the  General  Manager,  andon  °«Ji°"  °^^on- 
nissioner  Here,  seconded  ly  Commissioner  Coffarin,  the  following 
reBoluti(»  was  adoptedt 


g^i  po^202fe 

j^rnit  for  Tenp. 
Occupancy  ty  3.F. 
yiower  Growers  mc 
as  of  Oct. 31, 1955, 
to  be  Submitted  to 
City  Atty.it  Bd.of 
^«.,for  Approval 


ftflay;Lution  No.  3Q2fe 

RESOLVED,   that  this  Commission  does  herehy  grant  P^l^^*^ 
2;proval  to  the  tenporary  occupancy  of  the  palace  of  ^e  Arts 
bj  the  San  francisco  Flower  Growers  iTfO^PJJ^^^  ."^^  ^n^e 
S  mnager  and  the  Secretary  are  hereby  authorised  to  pr«P*^« 
and^gftiate  a  rental  agreement  covering  such  occupan^  and  to 
submit  said  agreewnt  to  the  City  Attorney  and  the  Board  of 
Supervisors  for  final  approval. 


^,,>,>nTr,p<^  nP  TKFr^PMATTON  -  Acknowledged  by  Secretary  and/or  filed, 

(a)     FMD  WiUiam  Lynn  McCracken,  64.  Belmont  Terrace,  Staten  Island, 
^York     commenting  on  an  eastern  newspaper  notation  to  the 
effect  that^  ft-ancieco  plans  a  froowny  to  cut  *f «" J^^*^^" 
Gate  park     lamenting  that  such  action  would  severely  damage  the 
fi^sr^k  ir^meJica,  and  objecting  to  3Viper-duper  through- 
^ys  anHteewayTwhich  are  ruining  the  best  parks  throughout 
the  land  and  scarring  other  fine  sections. 

"  iold  f  «ru.  of  hearing,  on  the  «.bJoct  for  report  and  reco»- 
msndation  at  the  next  session. 

<^>     SS^'luSu^Tu-otTr^^rrlvfrr^^^^^^^^^^^ 

158^5,  autnoriiing  '^^^         »         relating  to  a  Bond  Issue  in 

s:  T^.  5V7:ssro5o'foi':Jur,r^a  ^^rov^^nt  of  pu.. 

grounds  and  recreation  centers. 

(0)     ?rom  Mr.  John  Tateur,   Pre.idor.t,  San  ^^riLHrth^'Cft-an- 
r^^er  S^tS^aT  efo3.  e^^t  *cn"Vt"rney,  -Ul 
"h^Ton^trle"  «  S^flr.t  feting  of  the  Board  of  Director.,  on 
Monday,   October  3,  1955. 


i|PHesENTATTYE3  AM'  pyJgQATES 


!^s  postponed  to  the  next  regular  meeting. 


mAKCIAL  TP/\T:SACnONS 

(a)     f>r^fr^^^  and/o-  ^"^»t   T^vments 


Ees.  Ho. 2027 


.      i      --  n4r^rw^l     seconded  by  Commissioner  Galla- 
On  motion  of  Commissioner  Dlppel,   «®^°"°^^  "^ 
^r,   the  following  resolution  was  adopted, 

fiaflnlution    H°-    ^^"^ 

^SOLVED,   that  for  the  ^st  ^^'-'^^^^^^^I'l^T.  °^X 
-re:rtrapp"r;^^S:Tu:-^  "o^»  anVor  nnaX  ..- 

nents, 

9-22-55 


I '  '> 


■n 


mmsf^b!^^' 


r- 


..V ,  .^   ^   . . .  .  jii<idfiib6;wi^JBA^ 


,E--a«*in4i(:^*"- 


R,8,  NO.2027       (•)     p-9KT?Pg  '^'V'?^  P^-^t  P»rHfft^ff  <<*'^^'^) 

period  anding  8-31-55. 


progress  and/or 

^""1   fayaente 


pariod  ending  9-30-55. 

PBrlod  anding  9-H-55. 

^       tSc.  J.  Conine  Co.  -  Jlzst  I*ym»nt  -  |4,206.06 

Psriod  ending  8-31-55. 


H^y,  110.2028 

Modification 
of  Oontract_ 


(b)     ;>;odificat3^9n  of  Contract 

On  motion  of  Comidssioner  Gallagher,   seconded  by  Commissioner 
Dippel,  thtt  following  resolutioii  was  adopteoi 

P'^ir^^H?"  NO.  2028 

^Ti'  rd  i:;K^s:pai?Lr^'"ortJorir.^^    tx 

^^  g;^;£^u£aii  Conatructio;  Co7icr  construe 
UoHf  a  concrete  dead  man  ff/oundation 
of  floodlight  pole  -  an  increase  of »-^ 


Pjequests  for 


171  t      T 


(c)     x^''q'"»*t.«  ^yr  Plmda 

on  «.tion  of  commissioner  Dippel,   seconded  l^  Commissioner  Herz, 
the  foUovlng  resolution  was  adoptedi 
j^^,>>iMt-ir.p  ^'Qp  2029 

HESOLVED.  that  for  the  '»'^';",'«rha"o<.n"'ro?r 'he^Hf  f.  he«^ 


(1)  Al^WWTS 


Approp, 


300.000  -  Matls.A  Supplies- 
RecpjQtional  units 
fFor  puro^se  of  Golf  Score  Cards  -  t^t^I^-OO 
(For  iw'o^^p  ^^^,  ^d  couplers  -  .1.2^92  ) 

Approp.5.655,200.000  -Cont-J-J  fp^Ttl^alling 

(Fbr  rental  of  portable  toilets) 

A     ^«r,  f  659  200.000  -  Contractual  Services- 
Approp.5.t59.-:w.uv~      ^^^  ^^^^ 

(For  fall  cleanup  expenses) 

oo-f  li/tf,  060  -  plans  4  Specifications  - 
Approp,80".556.060       ^J^^^^^,  ^^^^e 

«n7  SS7  060  -  mspection-Gorfield  Square 

Approp.BC7,557.061  -  Injection  -  Bal^  Swi^ng 
(For  certification^ of  Work^C^^er.) 


12,000.00 


19 A. 00 


500.00 


1,500.00 

1,000.00 
1,000.00 

1,000.00 


9-22-55 


Etrz  *•**'"''' 


jBfL 


QK^fiJAUSAUaAfillS^ 


(cont'd) 


2030 


Oraers  for  Service 


(d)     grders  for  §6 r vice  or  Work 

Oc  action  of  Coamissioner  Gallagher,   seconded  by  CoBBiseioner 
Dippel,  the  foUowing  resolution  was  adoptedi 

fiiianlution  No.   2030 

RESOLVED,   that  for  tbe  best  interests  and  proper  ^^^^^^^^f  ^ 
^Recr;atlon  and  I*rk  Depart^nt,  the  Controller  ^e  end  here- 
by  is  requested  to  approve  the  following  Orders  for  Service  or 
Workt 

(1)  Work  Order  to  Recreation  and  Park  Department  -$28,000.00 
for  services  of  Engineers  and  Draftsmen  during 
October,  November  and  December  1955.     Services 
required  for  preparation  of  plans,   specifica- 
tions and  inspection  of  Bond  PUnd  projects. 

(2^   To  JMrchasing  Departnient,  Reproduction  Bureau-  $3,350.00 
for  blueprinting,  mimeographing  and  photostat- 
ic work  during  October,  November  and  December 
1955. 


(3) 


Service  Order  to  United  States  Steel  Corpora- 
tion. Cyclone  Jtence  Department,  UO  Bayshore 
Boulevard,  San  Jfancisco.  the  low  bidder  - 
tTinstali  chain  link  gote  and  fence  construc- 
tion at  St.  Mary's  playground. 


$^83 .00 


(e)  ^quest  for  Warrants 

on  motion  of  Co»d.sioner  Gallagher,   seconded  by  Commissioner 
Hsrt,  the  following  resolution  was  adopted t 

^».  HO.2031  BPsnH.ti9P  N^,  ^^ 

^.ror  warrants    RESOLVED,  that  for  ^^^^I'^^T'^''^^^^^^ 

to  B.y  for  Window       the  R««-«**i°^J'^J„'t^^i^Srrw?s  to  pay  property  damage  cJflims 

BreSge  in  Various  5«-^-rb?e1L'ge^'rac^o;^a:;;:  witrUnfnce  No.  82.6,  a. 

*^^^^ "    followsi 


finyground  Date       Amount 


Minoru  Baba 

james  Christ 
Dennis  Wong 
H.W.Drinkhouse 
Engdahl's  I*iint  Co. 
James  C.  Hanes 


901  Goldeo  Qate  Ave, 
254  Day  Street 
1956  Larkin  Street 
1257  Shrader  Street 

870  Valencia  Street 
^6  -  19th  Avenue 


M.s.::<iy<»rd 

Upper  Noe 
Helen  Wills 
Grattan 
Kission 
Argonne 


6-18-55 
6-24-55 
6-30-55 
7-13-55 
8-  1-55 
8-29-55 
Total  - 


•;36.23 

15.00 

13.80 

8.92 

7.12 

8.00 

f89.07 


(f)     Y>tflht  t^rbo"  tl^'^^^'^K  T-icgPS^^ 


17:^/: 


te»-  "O-2032 

Cancellation  of 
PBrraanent  Moor- 
ing License  at 
lacht  ^arbor 


,      .     ^»  ni««fil     seconded  by  Commissioner  Hera, 
on  motion  of  Commissioner  Dippel,   seconoea  oy 

the  following  resolution  was  adopted, 
fiftflnlution  [Jo.  2032 

"p:"rjit^:::rr  ?t3Tt  ra^t  Harbor, 


Janes  A. 


Berthjjo, 
232 


tea  son 
(Sold  boat) 


,       i 


t 


I 


9-22-55 


-i" : '  —r  ■-.■'( -y-fi'-Wiif  AX  !(Simiej,,if 


■it'S*5&Ji,4JE!;ia33&S«3^; 


-■n-JM»»aM<>.ii.A»*t/'f,CTt',^B->^i.'i-x,'W}',-at,ia»iayjw^^^ 


"■    ;.V,-:'  -^    -.■v^^^■,'*^v    .v>?>-«v;.,,;.  .y;i.*%',^i5.:';?rj| 


173,; 


(a)     Iffaport  of  the  General  Manager  re.Extanalon  of  S.F.ZPO 


Gardens 


Mr.  Punke,  General  Manager,  presented  a  ^p  of  ^heaw*  encom- 
passing the  San  Fi^ncisco  Zoological  Gardens  and  the  adjoining 
Ftort  fUnston  property,  explaining  in  detail  the  necessity  of 
obtaining  a  defiSte^derstanding  with  the  United  States  Ar^ 
that  the  kmv  installations  in  the  northern  sector  of  Fort  Pun- 
ston  aay  be  relocated  to  the  southern  section  »<>^*J^^™ 
plans  may  be  made  for  the  eventual  extension  of  the  City  Zoo 
and  also  provide  for  a  definite  routing  and  location  of/*^* 
s^thel^  extension  of  the  Great  Highway  and  its  connection  with 
the  Skyline  Boulevard, 

PtoUowing  thorough  discussion,  on  motion  of  Commissioner  Her*, 
S^condeS^lV  Con^issioner  Dippel.  the  following  resolution  was 
adoptadt 


g^f.  WO.2031 

Gen.Mgr.  Athorised 
to  institute  Nego- 
tiations with  the 
U.S.Arny  for  Relo- 
cation of  Amy 
Installations  fm. 
Oortbem  Sector  to 
So.Section  of  Fort 
Funston-for  Exten- 

(b) 


pe solution  No.  2033 

WisniVRD     that  this  Coomiission  doe 3  hereby  authorise  and  direct 
^'^SSeral^an^aJ  'to  institute  negotiations  with  the  Oni^d 
States  Army,  pointing  toward  the  relocation  of  Amy  instalia- 
Soi^  af^^t'^Unst^  so  that  this  Coi-ission  may  make  firm 
olans  for  the  extension  of  the  San  PTancisco  Jf  l°8^^J^°^;^f "' 
an^also  make  definite  recommendations  as  to  the  routing  and 
^location  of  the  Great  Highway  and  its  connection  with  the 
Skyline  Boulevard. 


p.p...  .^  ur.  I^^h-  ->-  V-^  r.r  r..G.ParV  P^nh.nm.  for  farkinK  . 

«*-^  that  the  Traffic  Division  of  the  San  Francis- 
Mr.  PMnke  reported  J^^  .^^ /^!t;^^l,8tion  that  the  Golden 
CO  Police  Department  had  made  **^^,^«;°^^3  _j,j.i,i^  on  Sundays 

T  rh:^^ytii:rior  n  rm^rid'i:  riay';:!  at  Ke^a/ 

sfaSii^    I^dVtJi-  action  accor^nodate   some  six  hundred  auto- 
rtii^'and  greatly  relieve  the  traffic  congestion. 

ij  ^A  r.,nv  tiiatr  earlier  action  and  in- 

Ttoe  commissioners  discussed  fully  t^^  ^^^^^^^  ,„, 

tent  in  closing  the  f^^!"^  f  J  -ecreation  and  park  use.     Corn- 
reserving  the  area  strictly  ^^^^  J^^^^;'°^  approval  of  the 
missioner  Gallagher  took  the  position  that  approve  ^^ 

Sunday  parking  idea  could  f  ^y  ^  °°^»i^r'  ^asure  that  would 
^\^ZT.^r  ril^rpe^rird,^rthf  Xr  ambers  conoid, 
on  motion  of  Cormuissioner  Coffin     seconded  ^  Commissioner  Her., 
Se  foUowing  resolution  was  adopted, 


tea.  8o.203^ 


CoBudssion  Grants 
{^mission  on  an 
Jxpsrimental  Basis 
for  Two  Sundays 
(3ept.25  4  Oct.2) 
k  Shrine  E.-W. 
Ibotball  Classic 
on  January  1,   Auto- 
mobile parking  in 
G.G.Park  panhandle 
under  Police  Super- 
Yision. - 


HESOLVED,   that  this  l^ll^Zi.-;:-^^l'^^^^^  ^ 

heavy  traffic  congestion  on  Sundays  w  ^^^j^^^^^  the  use  of 

being  played  in  Ke^f^  Stadium,   does  •^^^         automobile  parking 
the  Golden  Gate  P^^k  Panhandle  as  a^tenp       ^^  ^^  ^^^^ 

area  on  an  experimental  basis  for  tne^nex  ^^  ^^  ^^  ^^^^ 

ber  25  and  October  2,  f  55'  and  the  coopej^  ^^  organizing  and 
5irctrn^"tLTp:rsLi%rpS^^^^^      parking  and  traffic  in 
the  Itonhandle  areaj  and,  be  it 

*w  *  If  the  narking  area  proves  successful 
FURTHER  RESOLVED,   that  if  the  parKing  ^J^^inued  throughout 

during  the  two  trial  perlods,   it  shall  ^^^  ^^^  gast-West 

the  remainder  of  the  Forty  Nine r  Season  ^^  ^^  emergen^ 

Football  Classic,  thi.  action  to^^J     ^  continuing  policy  of 
„«asure  and  in  nowise  to  be  construed        ^^^^^^^^^^  poaitlon 
this  Comnission     or  '^^f.^^^J'^^d  e^ntial  use  is  for  recreation 
that  the  panhandle's  primary  ana  eo 
and  park  purposes. 


1! 


9-22-55 


JTiTri  iiiT  ''I'^-^^-i 


Jf.^J:^'- 


■■'i^"' 

_i'»' 


'■^-  -i," 


■^i  l/t>>i f,  i  l«iii  (i  I  iTjtiKr  I  Btjiwiiilli'  "i.|i|  |J  "IlHIiiiWi- 


MktfMVMHMIai^Mal 


M 


^ 


CoBBdssion  Awards 
Contract  for 
Uaprovenents  to 
ja8.D.Kiel*>^  State 
Beach  Park  to 
UM.McrNTOSH  &  30N- 
r.r  f.T^,^87.00 


(b) 


(a)  Award  of  Contract,    IMIROVEMEMTS  TO  JAI«3  D.   PHEUN  STATE  EBACH 

fftRK  ■  ^^'^■'^^'^  '  ^°  ^^,-\kw  r^cmrosH  &  3QH. 

The  Secretary  read  the  following  sealed  bids  which  were  received 
and  opened  Tuesday,  September  20,  1955,  for  the  above  mertioned 

work,  ^.^""^^ 

Alternate 

LCW  BIDIER  Ma&41& 

WILLIAM  McIMTOSH  &  SOK  |20,987.00 

635  Texas  St.,  S.F.7 

^er  Bidders 

HART  k  HYNDmO,   INC.  $21,600.00 

BEACON  CONSTRDCTIOK  C0MPANY^22,35O.OO 
C.   J.  COLLINS  CO.  ft2i,321.00 

J.  HBNRY  HARRIS  i525,U5.00 

MICHAEL  MURPHY,   JR.  '*^25,500.X 

On  motion  of  Commissioner  Gallagher,   seconded  by  Commissioner 
Hers,  the  following  resolution  was  adopted: 


^aoli^tion  No.  2035 

RESOLVED,   that  this  Commission,  on  recommendation  of  the  General 
Manager,  does  hereby  award  the  contract  for  1"?^,°;^^ f »  ^°  . -, 
^mes  D.   Phelan  State  Beach  park  to  WILLIAM  McINTOSH  &  SO.,  635 
Ttexas  Street,  San  ft-ancisco,   they  being  the  lo«.8^,J«f^j;. 
and  respoueible  bidder*  taerefor  in  the  amount  oJ^^lJ^^^.OO 
(tolng  Ihe  Base  Bid  of  ^20,987.00,  less  ^5,400.00,   the  alternate 
for  landscaping)}  and,  be  it 

FURTHER  RESOLVED,   that  the  General  Manager  of  the  Recreation 
and  I^k  Department  and  the  Commission  Secretary  be  and  are  em- 
powered to  execute  this  contract  on  behalf  of  the  Commission, 
and,   be  it 

FURTHER  RESOLVED,   that  the  Secretary  ^^J^J JiJ\"°*i°^°^,JPSr 
al  in  the  official  advertising  of  the  official  newspaper  of  tne 

City  and  County  of  San  Francisco. 


Award  of  Contract 
Deferred  for 
mSTALUTICN  OF 
3AKD  SEPARATOR 
AT  MURPHY  DUTCH 
WTCDMTfX.   G.G.PARK. 


consideration  of  Award  of  Contract,    IK  STALL  ATia^OF^^SAND  SEPARAT- 
yp,  ^TRPHY  Di,TTV.H  vpmMTLL.  r.nT.nf.;!  GATE  P^RK     HF^T^^PTy^Pt 

-me  secretary  read  the  following  s6aled  bids  which  were  received 
live  secretary  roau   ^     .^-^^  -^     iqcc     for  the  above  mentioned 
and  opened  Tuesday,  September  20,  1V55,  lor  i.n«     ^ 

work, 


C.    J.   COLLO'S  CO.  _       ,    ^     ,, 

2166  mrket  St.,  San  Francisco  U 


Amount  Bid 
1^,543.00 


other  Bidders  C-8»000.00 

PACIFIC  PUMPING  CO.  $9,971.00 

C.  NORMAl    ffilERSON,  INC.                                                            011,972.00 
MICHAEL  MURPHY, JR. 

bid.  »«•«»••••• 

^     T«.r«  A/-aruB«MT  ftP  PHAIK   LIKK  FENCES  at  P0L3OM  & 

n(;^POiUTIQN . ~  ~" 

A  ♦vw»  frtllowin«  sealed  bids  for  the  above  work, 
jreefv:rLTo?n^dt  Sr?5esday,   Sept^  20,  19?^,  .. 

L_^  BIDDER:  ffi2g5^  jgS^ 

CYCLOIE  PENCE  DEPT..  .3,685.00 

iLr.Steel  &  Wire  dIv. 

^40  Bayshore  Blvd.S.*.-^  9-22-55 


sajg^ 


k**:--'*'-'-"**"-' 


iw«iiii''i.iii|j|"lL^ti"W>ai(|H^i'W|  '    •• 


-rn*^B»-W*  lit  <illlil»i'irr, :  i: 


tf^7>i>^.->r?W^'i 


^-;/  t-v-*! 


ifi'i!iP,^%'{i\^;'^f-?.*r--\i"MiM^\: 


(owit'd) 


)2/ 

1^,2,916.00 


JsToo 

«1,031.00 


other  Biddera  

SAN  JOSE  STEEL  CO.,   INC.  03,878.00 

THE  COLORADO  FWL  &  UION  $3,9^7,00 
CORPORATION 

on  motion  of  Commissioner  Dippel,   seconded  by  Commissionrr  Gal- 
lagher, the  following  resolution  was  adoptedi 


Comission  Awards 
Controct  for  Re- 
placanent  of  Chain 
ynk  Fsnoes  e.t 
folsom  &  Chinese 
playgrounds  to 
CYCLONE  FENCE  EEPT. 
l^r. Steel  &  Wire 
Dlv.  of  U.S. Steel 
(|»rpQration-G3 .685. 


p^ppl^tion  NO.  2036 

RESOLVED,   that  this  Coonission,  on  recomnendation  of  the  General 
Manager,  does  hereby  award  the  contract  for  Replacement  of 
Chain  Link  Fences  at  Pblsom  and  Chinese  playgrounds  to  CYCLOKE 
rerCE  DEPARTMENT,   American  Steel  &  Wire  Division,  U.  S.  Steel 
Corporation,  UO  Bayshore  Boulevard,  San  Francisco,  they  being 
the  lowest  regular  and  responsible  bidder  therefor  in  the  amount 
of  f^3, 685.00 J  and,  be  it 

FURTHER  RESOLVED,   that  the  General  Manager  of  the  Recreation 
and  I*rk  Department  and  the  Commission  Secretary  be  and  are 
enfKTwered  to  execute  this  contract  on  behalf  of  the  Connission; 
and,  be  it 

FURTHER  RESOLVED,   that  the  Secretary  shall  file  notice  of  ap- 
Soval  in  the  official  advertising  of  the  official  newspaper 
of  the  City  and  County  of  San  Francisco. 


(d)     Requesting  Civil  Service  Commission  to  Amend  Salary  Ordinance 
^         to  include  one  Additional  Position,  Each,  of  MO^  Pl«»J;^  ^"^ 
)l  Sborer,  Effective  11/1/55  -  Requesting  A  Supplemental 
^pprnnriation  nf  ^.^.7.267  to  P^^ni  «h  Conoensation  Ttierefor, 

on  motion  of  Commissioner  Herz,   seconded  by  Commissioner  Galla- 
gher,  the  following  resolution  was  adopted: 


tea.  No.   2037 


C.S.Conmiission 
{toque  sted  to 
Establish, Effec- 
tive 11/1/55, 
doe  Addl. Position 
Each,  UDU  plumber 
k  3i  Laborer.  Sup- 
plemental Approp, 
Requested  for 
C7,267  for  payment 
of  Wages. 


it69.  Ho. 2038 


Resolution  jJo.  2037 
RESOLVED     that  this  Commission,   on  recommendation  of  the  Gener- 

galarv  ordinance  by  adding  thereto,  respectively,   the  d*"!" 
^ttS^e  of  one   (1)  additional  position  of  UOU  Plumber,  and 
one  U)  additioJil  position  of  J4  Laborer,  .ffetiv  November  1, 
1955;  and,  be  it 

":^n;tth"°th2^forfor  tho  period  .ov..^r  1.  1955  to  ^ 
30,   1956. 


(.,     ao,ue,U„g  Civil  Servi^Co^ia^on  to  Baol.^,ig^On.^(l)C^^^ 

;tr;i:pS:^t;agoprUti°n'of  -.1987.50  to  ^.h  C«^ 
penaa^on  yharefor,  """  ' 

on  motion  of  Commissioner  Dippel,   seconded  ^  Go^ssior.r  Her., 
the  following  resolution  was  adopted, 

Rfl  solution  ^^o.  2038 

RESOLVED,   that  on  recommendation  of  the.  ^^^^fZ^tlo":^^'^ 
the  best  interests  and  proper  operati^  of  ^^^  ^  ^^^^ 

p,rk  Department,   this  f=f  ^^^,^"  J^^f  ^  ^ange  of  classifica- 


,.K^m^- 


itiar"'-'^'  tcjc'-  at3'^^^■^BJg^.'«lJN^^^":^;:^y^■:-^^^^^^:'TllMM^^i■l^l^lurT 


.^■:.^, 


..    .^k  *lft 


17t 


(oonttd) 


!»••    NOir2038 


item  11)  in  liou  of  the  vacancy  which  exists  in  this  latter 
clAasification}  and,  be  it 


C  S  Cowdaaion  Re-     rURTHER  RESOLVED,  that  this  Conmiialon  requeat  the  Mayor,  the 
oialted  to  Reclaa-     Board  of  Supervisors,  and  the  Controller  to  approve  a  Supple- 
!lfv  1  C102  Jfcni-       wntal  Appropriation  in  the  amount  of  01,987.50  from  the 
tr«s8  position  to       CoTjpenaation  Reserve  to  the  credit  of  Appropriation  5.651.110. 
irlDA  janitor  Po-    000  (Psrmnent  Salariea  -  General  Division)  to  provide  proper 
titlon    3««)pleB»n-     compenaation  for  one  (1)  ClOA  Jtaitor  (0265  -  '*305)  for  the 
tol  Approp.  of  period  November  16,  1955  to  JUne  30,  1956. 

01,987.50  Requeated 
♦  .  ^»t  Conp^nsation.  ••••••• 

(f )     fftmi-^i^yn  gw^mminff  fffe^l  -  Use  ty  {?oard  of  Education 


Hudlton  Pool  to 
be  Available  to 
goRTd  of  Education 
on  RenUl  Basia  - 
public  to  Uae  at 
nights  at  Nominal 


Mr.  Punke  reported  that  a  meeting  had  been  held  between  the 
Board  of  Education  and  this  department' a  ataff  on  the  propoaal 
that  the  Hamilton  3v/imming  Pool  be  made  available  to  the  School 
Department  on  a  rental  basis.     Both  sides  were  in  accord  that 
there  already  exists  a  considerable  interchange  of  facilities 
between  school  and  park  ayatema  and  that  this  arranfemant 
should  be  clearly  outlii  ed  in  a  report  that  would  demonatrate 
whether  one  department  was  favored  or  benefited  to  a  greater 
degree  than  the  other,     preparation  of  this  report  is  a  joint 
undertaking  and  will  be  presented  to  the  Commission  and  the 
School  Board,  when  completed. 

At  this  juncture,  Mrs.  Msta  Rothschild  of  tho  Hamilton  Citi 
Committee  inquired  as  to  whether  the  Hamilton  Pool  would  be 
open  for  cocaminity  use  during  the  evenings  and  whether  the 
public  would  be  charged, 

Mr.  PUnke  assured  her  that  the  pool  would  be  scheduled  for 
night  use  and  that  there  would  be  a  relatively  small  service 
charge. 


■ens' 


(g)     <yMll  Boat  t^rbor  -  Preyi^io  "^oreHne  Property  Use 

The  Secretary  read  the  following  telegram  just  received  from 
Cotanissioner  Ft«ed  D.   parrj 

•WASHINGTOJ  DC  SEPTEMBER  21  1955 

"LOUTS  SUTTER,   HIESIDEI'T  „^.„a«Tr* 

SAK   FRANCISCO  RECREATIOU  AJID  PARK  COHISSIW 
MCLAREN  LODGE  GOID©:  GATE  PARK  SPRAN 

-«.«i«e  e-nnp   »ci<5T<;TAl'T  SECRE'^ARY  DEFEASE  AUTHORIZED  ME  USE  HIS 

NOON.  ,j,pgjj   jj^    PARR.  II 

«    «    • 

^e  Co^issioners  exp^^saed  their  de^p  appreciation^  C^ommis-^ 
aiorer  parr's  action  in  making  a  ^J^^*  J^^^^  ^^  ^^^.^  ^f  Com- 

ry  of  Defense  in  San  ^"^^'^^^ifsW  Dippel,  the  following 
Bissioner  Herz,    seconded  by  Gommxsaioner  yxppe   , 

resolution  was  adopted j 


9-22-55 


*''*«<S*«S* 


^^^»-s*'^  - 


rvrc^.^-e^i^A-nmr. 


^j^JjiifjjS*.' ''t!*^  -^  <•   t  "  t,^ 


tlf^^W^"'"''"*-*''™''' 


•WW^™^' 


jJ.^^j^^i:*;V/,l**flT'Ai^«%*i>*l:!'  -.""'j^^ 


.«u  BU8IWS33  (continued) 

8£flx.H9«  ^QJi 

Conmi salon  onanimoualy 
supports  Mr. parr' 8 
Ictlon  in  Washington, 
J,  c.  Toward  Obtaining 
tevocable  permit  for 
^ge  of  presidio  Shore- 
line for  Sroall  Boats 
irborD9v«: 


piyaolution  NO.  2Q39 

BESOLVED,   that  this  Coinmisslon  does  hereby  unanimously  sup- 
Dort  the  negotiations  undertaken  by  Conuntssioner  ft-ed  D, 
Fwr  in  Washington,  D,C.  toward  obtaining  a  revocable  per- 
mit for  the  use  of  San  Francisco  presidio  Shoreline  Proper- 
ty for  a  small  boat  harbor  developnsntj  and  tha  General 
Manager  be  And  is  hereby  authoriaed  to  make  formal  applica- 
tion to  the  Pbderal  Govematsnt  for  San  Francisco's  request- 
ed use  of  presidio  land  under  a  revocable  permit  as  soon  as 
the  required  information  and  detailed  plans  have  been  pre- 
pared. 

«  •  « 

The  Comnlssion    also  approved  sending  the  following  wire 
^^TtTrTr.  Washington  in  reply  to  his  earlier  telegram, 

-THE  SAN  FRANCISCO  RECREATia:  AND  PARK  C0MMIS3I0K  THI?  AFOIR- 

JS^^aScuSy  ADOPiED  resolution;  supporting  your  NEGO- 

TTATTONS  TO  OBTAF  REVDCASLE  PERMIT  GOVERNING  USE  OF 
^SmO  ScRELIiTe  UKD  K)R  Sl^L  BOAT  HARBOR  USE  AND 
I^SlZED  DEPARIMENT  GENERAL  MANAGER  TO  MAKE  FORMAL  APPLI- 
TATT^^r  DETAILS  AND  DESIGN  HAVE  EEEN  TOEPARED  STOP 
5oS^C?fcL-  ^-  ^VfSkCISGO'S  ff:HALF  DEEPLY  API^CIATED.- 
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1 


Hjyi;^;/{tNMENT 


There  being  no  f\irther  business  to  come  before  the  Commis- 
IloJ;!   resident  Sutter  declared  the  meeting  adjourned  at 
4t40  P.M. 

Respectfully  submitted, 


^di^aJ^M^''^"'^^ 


Secretary I 


9-22-55 


^■^"^k^ 


■^^-^ 


ft>fi>*-3:/'W;«'---a-'^>Vf'"'r'"tJ'/-=:.-l*^*L;<«^»K!..jlTPC*Vt^ 


3an  Prancisco,  California 
October  6,  1955 


ttIHSI£3 


A  SMcial  Meeting  of  the  Recreation  and  park  Commisaion  was 
ta!Sd  to  orderly  Vioe-Preaiaent  Parr  at  10,30  A.M., Thursday, 
October  6,  1955,   in  the  Executive  Offices  of  the  An«lo-Califor 
nia  NaUonal  Bank,  No.  1  Sanaone  Street,  Mr.  parr  presiding. 

Ttie  follcwing  CwBmissloners  were  presenti 

Mr,  fted  D.  Parr,  Vice-President 
Mr,  William  M.  Coffaan 
Mrs.  Henry  J.  Dippel 
Dr.  Ptancis  J.  Hera. 


(1)  Award  of  contract.   IK3TALUTICN  OF  SAND  SE/mTOR    MURPHY  DUTCH 

The  SMMtary  read  the  sealed  bidtf,  received  and  opened  on  Tues- 
5^,l!rt«2r  20,  1955  for  the  above  work,  as  ^oUow.,^^^ 

,    of     Bid 
y^  pTDtKR  

C.   J,  COLLINS  CO.  ^       .  -,/  t6  5Z3.00 

2166  Market  Street,  San  ftrancisco  U  fO,54^.w 


gfi|i.r  Mdders 
pacific  Pui^in«  Co. 
C.  Noraan  Peterson,  Inc. 
Michael  Murphy,  Jr, 


18,000.00 

19,971.00 

$11,972.00 


S  .qulP-nt  9M0t),  ..  died  for  m  the  department  epeclfl 

cations. 

on  action  of  Co»nissioner  Dipi^l,   -conded  by  Cor^ssioner  Herx, 

the  foUowing  resolution  was  adoptedj 


]tea,  K0.20A0 

Coadssion  Awards 
to  C.J.Collins  Co. 
Contract  for  INSTIL' 
IkllOtl  OP  SAND  SEP- 
ARATOR AT  MURPHI 
DUTCH  WINDMILL, 
G.G.PARX  -  for 


^  ablution  I^Q.  20^ 


«SOL«D,  that  thi.  Co-l"lon    ».  «  o-end«ti^  of^e^^^^^^^ 
.1  Hanag.r,  ^-^^ ^J^ J:^^^^"^^ ^Tt.  fm.   to 
•**»  *''*?i^A„'"°^  Set^SSi    iarrr«>cl.co.  they  being 
'^'i^^^^^r  Sf  ^"'.r.iSe  bidder,  therefor  i.  the 
amount  of  $6,543.00;  and,  be  it 

„^R  RESOLVED,  ^^/Sl.rj^i.jrScrl't.^'*'"-"""" 
and,  be  it 

City  and  County  of  San  Francisco 

«  •  • 

a„.  on  ^tion  or  -^,j--rie?r,^iurhor:t:5  rr  ur/ 

Her*,  a  request  to  the  Controller  various  accounts 

tract. 


(2)  n7Trr*  f?r  ^"  ^^' 


l>r.^pr<,ation  "f  I^.OOO.QQ 


n<™v~i     aaconded  by  Commissioner 

^orSirtSe  J:si:;r«.oriii  r.r.doptei. 


10-6-55 


'^PKT. 


'uF'^'"'''''''''''"^''^''''''^'*"''''''''^ 


(Special  Meeting  10-6-55) 


]tequ©st  for  an 
Bnergency  Sup- 
plemental Appro- 
priation of 
$4,000  -  jani- 
torial wages, 
Kesar  Stadium 
(1955  Football 


i^jpyp^^MBNT 


n?Wl^^l»"  ^°'  ^^ 


RESOLVED,  that  this  Coininisslon  does  heroly  request  th«  Mjyo'^' 
T^  Board  of  Supervisors,  and  the  Controller  to  ^PP'•°^/^.  ^ 
Enwrgency  Supplemental  Appropriation  in  the  ainount  of  $4,000.00 
tTprovide  fSlds  for  the  services  of  temporary  Janitors  at 
Ke«ar  Stadium  during  the  remainder  of  the  1955  football  sea son j 
^ucS^s  to  be  appropriated  from  the  Recreation  and  park  ^d 
Compensation  Reserve,  to  the  credit  of  Appropriation  5.654*120. 
000  (Temporary  Salaries  -  Recreational  Units), 


There  being  no  further  business  to  come  before  the  Commission, 
JfoT-lJ^s^in?  Pirr  declared  the  meeting  udjoumed  at  10,50  AJi. 

Respectfully  submitted. 
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■■''3 


,  I    I 


J^cfy<J  a^  da^  'd^.^cca^ 


Secretary 


«. 


San  Pranciaco,  California 
October  13,  1955 


#* 


UIIISISS 


BsUSsU 


ipproval  of 


The  One  Hundred  and  I'inth  Regular  Meeting  of  the  Recreation  and 
park  Conauission  was  called  to  order  on  Thursday,  October  13,1955 
at  3:00  P.M.,   President  Sutter  presiding. 

The  following  Commissioners  were  pre sent t 

Mr.  Louis  Sutter,  President 
Mr.  William  M.  Coffnan 
Mrs.  Henry  J.  Dippel 
Rev,  E\igere  A.  Gallagher 
Dr.  ft-ancis  J.  Here 

It  is  stated  for  the  record  that  Conmissioner  Fred  D.  Parr  was 
excused  from  attendance  in  order  to  participate  in  a  meeting  of 
the  Executive  Committee  to  prepare  plans  for  the  National  Con- 
vention of  the  Republican  Party,  to  be  held  at  the  Cow  pilaco 
in  August  1956. 


There  being  no  errors  or  omissions,  the  minutes  of  the  r««^»r 
ieeting  of  September  22,  1955  and  the  Special  Meeting  of  October 
6,  1955  were  approved. 


1  , 1 


(^^IHy^TCATIONS 


»■"-  wo.  2012 


Finiission  Granted 
-.weii  Visitors 
rureau  to  Stage 
Noon  Hour  Serenades 
k  Pigeants  Daily, 
Oct.24-27,  1955,  iJn 
Oh. Square  as  Part 
of  Aloha  Week 


(a)  prom  Walton  E.  Wood,  Assistant  Executive  Director,  Hawaii  Visi- 
^  '  tors  Bar..au,  requoating  the  uao  of  gbloo  Square  in  connection 
with  Aloha  Week  orremonies. 

On  recommendation  of  the  General  hpnager,  and  on  motiop  J^  Com- 
missioner Gallagher,  seconded  by  Commissioner  Hert,  the  follow- 
ing resolution  was  adopted: 

Resolution  ^'o.  20^2 

RFqoLVED     that  this  Commission  does  hereby  grant  permission  to 
fj^li  Visitors  ^au  to  stage  a  daily  ---*  -^^^«^^"* 
iruhion  square  during  the  noon  hour  of  October  2A,  through 
;^f^r  27     1955     as  a  part  of  the  Aloha  Week  celebration,   and 
al^  to  clist^^ct  a  replica  of  a  small  Hawaiian  viUage  in  the 
ti^re  as  aVrt  of  the  program;  the  construction  and  design  of 
ST^llag^  Cbe  inspected'and  approved  ^  the  Superintendent 
of  parks,  Mr.  Julius  Girod, 


Use  of  palace     (h) 
of  Fine  Arts 
for  Storage  of 
MobUe  TV  Unit 
by  Station  K^ 
(Channel  9)  - 
Denied 


rS^oS^y'ltorage  place  for  the  mobile  television  unit. 

on  .otion  or  Oo^issioner  fJJ-   ^^f  ^.^a^n^Hir" tS"" 
ffhor.  the  Commission  regretted  that  it  c°^°  "°^^."       .     ^. 

Sr/tiy  non-profit  f^l'^'^^J'^^ZTlitTU^^'^ "^^  T^' 
^ricurrita  Zr^Tr.i^^^  ",ue,t  »a  aeniea. 


(c)     KroB  Mr.  Roy  Grandey,  Haynond  R    ^^If^l^'^^'^^TJ^^l^T'^i. 

?S";  s?;:^-!  ?^.tu^iiT;r^^i. .«« ^  winao... 

■^"'T'-f  [niro^v^d  wi?h^e  S„SndlngThal  the  Rar^d  R. 
request  was  approved  """  ^  ^^^  ^t^  General  Manager  all 

rfue^Tc^Sdlnr «^a^  -^  ^-"-  "'  ^  "^''^'^°"  "^ 
ing.  10-13-55 


St'WT'.^'^TS* 


■'.■•  '-r'S:-^S'!^^^^^^'siM^^S/'ISi^'Wl!^StSS^^ 


':Pi;.;.wy  v.-J'.y  tr^>'> 


^ffi 


1^- 


.yjQUS  (continued) 


(1) 


l^rBistion  Granted 
Ho.l^A  Diat, Agri- 
cultural Assn. to 
Qge  Ottioo  square 
on  fJPi.,0ct.28  to 
fbcus  At  ten,  on 
Grant  Natl, Live- 
stock Exposition, 
Horae.  Show. "  •'^' 


prom  Mr.  Nye  Wilson,  Secretary-Manager,  No.l-A  District  Afrioul- 
tural  Association,  Cow  palace,  requesting  permission  to  use 
union  Square  on  Friday,  October  28,  as  part  of  the  <^l^J^J^y 
program  of  the  Grand  National  Livestock  Exposition,  Horse  Show 
and  Championship  Rodoo, 

On  motion  of  Commissioner  Dippel,  seconded  by  Gcomissioner  Hsrt, 
the  following  resolution  was  adopted » 

pp solution  No.  20^3 

RESOLVED,   that  this  Commission  does  horety  grant  permission  to 
Sf  B^rd  o?Directors  of  ro.  l-A  District  Agricultural  Associa- 
tion to  conduct  opening  day  ceremonies  in  Onion  Square  on  Fri- 
day. October  28,  1955,  to  focus  public  attention  on  the  Grand 
National  Livestock  Exposition,  Horse  Show  and  Championship 
Rodeo,  all  details  regarding  space  and  other  requirensnts  to 
be  cleared  in  advance  with  the  Superintendent  of  Parks. 


^^^^<^  ^Y  mPOBMATIOH  .  Acknowledged  ly  Secretary  and/or  filed, 


iSl J;  Sfve  been  made  for  the  use  of  Golden  Gate  Park  Panhandle. 

^frUnrin  thr^^SinrieT^days  during  t^  footbaU  season, 

<=>     eTreS/^»  TorC^  sr^olo^rarnr^^^^ 
o?^!  I;  fn^rican  Day"  in  the  Band  Concourse,  Golden  Gate 

park, 

(d)     From  Joseph  H.  Dyer.   Jr.,  Secretary     Art  Commission,  advising 
^   '     Sis  commission  of  the  fol^^^^^f, ^f  ^^^'.^  ^^^king  Drawings 
(1)  Approved  by  Resolution  No.  3636  -  ?^"?^„f ^^1^1^  (£aurel 
of  Bus  Shalter,  Euclid  Avenue  and  CoUins  Street  ^Laurex 

Hill  playground)  ^^  (George 

(2\  ADoroved  by  Resolution  No.  3637  -  Bronse  rxBHuo  v         o 
*   '   Approv«u     jr  Tananese  Tea  Garden  entrance,  G.G.ParK. 

(3^  iTrrveT*  IsolitC".  3650  -  Fi»l  Workl,*  Drawing. 
"'  t^:Z'i)lor  North  Beach  ^^l^^'l^Z^^TT^l^r^ry  D«v. 
'''  r/aT/BSbStr^^lil^Inf^ol  an.  Recreation  Center. 

buildings  into  one  harmonious  composition. 


ffiBmRTOCTATTVE,!    tfj]?   jflT-gnATES 


(a)  ;»t.r.  ftaundat^nn  Tnterns 

.J  ♦.  or  the  Coro  Foundation,  Miss  Margaret 
Two  intern  students  of  ^®  ^°^  f^~L  .^nt  Is  observers  and 

rru^Arr-^^i  rP^^SfenJ  setter. 


(b)     y»<rit.ftunt  SrV'^nl  ^TA  Club 


.  delegation  of  parent,  fro.  ^l.^^^ZrlTr^^'^^^'^^^''''^^- 
tlation  Club,  headed  by  Mrs.  Wrl  S^ne^^Ji^  ^^  ^^^^^  ^^^„ 

i"„f  '^^r.'rZl^^ll'^^^  president  Sutter. 
,c,     «,roval  of  Revl.d  Plan,  -  CentralAcUvltle.  (Becre.tlo^l 

^rtB)    puilf^^"ff  — ■ ""^ 


i: 


?*..  ;^i^'^i^'? 


^^^^'»»»^..yf^^et^.y^;■^y^^«W',^^^ly■<^tyv-'^^-^y*>v^^ 


-.rri«^  i^i^;  ,*  r*:i#^'.-«3?fr*t!:?«*^?W^''^«;|J*^^ 


p?TS«.¥7*W:^.»J 


■■'a^vHt^'W'v.. 


-■■-■■"■A:>,'>'rf^.-;.>.inv-j' 


.?v>'»-*"#^.^"  fli^.^.rr-— r:,-^!;:^ 
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-^--    'i: 


lipT.planB,3pecs.& 

1st.  of  Cost  for 
Coostruc.Central 
ictivities  Bldg.- 
Secretary  to  Adver- 
use  for  Bids  to 
Rnad  11/ Oj 


pUn.  for  th.  O.ntr.1  Aotlvttl..  (ll.or«tl<»«l  Art.)  BalMl,^. 

^t°.:5l^n2a-  Sit  tS.^i«ld  f.U  within  tb.  ..tl- 
2S5  ".t  rf  Jw^SoO.OO.     Both  Mr.  H«n«,  ^l*!"?"'  "^^^^ 

plans* 

on  motion  of  Commissioner  H.r..   «.cond.d  ^  Co-ni-ionsr  Oall.- 

5h«r,  the  following  resolution  was  adopted, 


KESOLVED.  that  this  Co^^f -J-J  rcrrrTons^^tfon" of 
Plans,  Specifications  and  Ea^-in^t^s  oi  uos  ^^^^ 

the  Cintral  ^ctivit^s  (Recreational  Arts)^il^  ng^^^^^  ^^^ 
pirk,  and  does  he^^Jy  authorise  the  Secre  «t         ^  ^^^^^ 

bid  proposals  on  Of  ^^^^^^  *"li^.^y^^^iv^r  8,  1955. 
.  bids  for  said  construction  on  Tuesday,  wowmuo       , 


(d) 


Conniaslon  Appvs. 
pwlim.Plana, Specs. 
4  Cost  Kstimates  - 
Construe,  of  Balboa 
Ctr.t  pool.  Also, 
mcrease  of  $843.85 
in  irchitectural 

Ito. 


.^™l  cf  Pr.ll.ln.ry  Pl.n=,  Specif  l^^tlon.  and  E.tl^t,.  of 
r^-  palbo^  I^Af^reation  ^'^r.f^^  and  SwImTnlng  fooJ-       . . 

„r.  ,r.*rlck  H.  Rol»r.    ^J^'^tu^Z' f^Z' ^T^^" 
Z  JTo^tirrt:'  TX'Vs^^^  at  Balhc  ,.r.. 

s.ri^rrn;t^^rfir'ron.rts.^^^^^^^ 

lowing  resolution  was  adopted, 

|^^«^1„t.<r.n   yo.    2045 

KESOLVB),   that  thl.  Oo^^'-J-.t^^ro^rror  Z^^J^^^ 
ry  Pl»s,  specifications  -^l^^^'^Zilg  Pool,  .»  pr.»nted 
of  the  Bolboa  »'='!""''",??"„  %:vL„.  and  hereby  approves  an 
by  the  Architect,   '«*^i=''  "v  i^trt^il  f6e  of  J&U.85     2«  »» 
^a  «>dlflcatlon  in  "JL^"^" J^„  J^ W .00  to  (.4,343.85, 

Tot  the  ""'^  «f  l^.^'X  Jfl^  r.?l»t;d  construction  co.t.. 
due  to  increases  in  the  origir»J-'^ 


fp^yrjAL  TRAi^/^-'^^^S 


3,  No.   2046 

tonpt  Appoint- 
ants 


1  „L  of  Co»l,.loner  Pippel,   «conded  hy  Oo-ls.loner  C;.!!- 
^"t^  ?oliowlng  resolution  «.  adopted: 


RESOLVED,  that  aU  temporary  ^°""^i^^^,^!!!initilS8"Nrs!  T-1528 
fa??orclassifications     representad^^^^^^^^       ^^  ^ 

through  T-1563  and  two    2)  e»^t  ^  ^        ^^  period 

Sirs:  r9rt^iirtor5i,ns5,'2.  here^  r.tifud  .na 

approved;  and,  be  it 

,.t  of  said  appointments  be  tran»- 
rteTtf^rcSntrrier  T't^e  Civil  Service  Co-lsslon. 


|1    r 


(b) 


Lnal_ 


'^  ^'  ^   -^„     seconded  by  Commissioner  Dip- 

10-13-55 


.^33 


^«.i=4ii£iii'i;-i4i'i >i->^  '  '""-'  ' 


;ii,- 


■*,"-!  ■*-"'tt.i  k  ■  1'  ■;■<  ■J*' ' : 


■.ffa^jfei^^kw-*.-..  ^'i 


"s^lL^W '.»*'■  ■  •Trr^^CTT-r  »■  *7»wrj»:%*«'^; 


;3?.?i^i;.;,,: 


.^'y>*Hv<«««vniti^;fi«eieit$V':'4jg 


^JhVYL^V*  V'  J  <  ■'-  •*  ■■■ 


,.ru   ■~*"ft*f'-^«ia  (continued)  RMolutionjOi.jiii^ 

Pf<«r!!.J!I!2v.f  .       ■       nni-n   >>--^^*M.aMnn   J2389,, 


poriod  ending  9-2<>-55. 


(3) 


period  ending  9-26-55. 


100.00 


1B3    C 


Iterlod  ending  9-30-55. 

(6)  £WJ|^  ^^^^-^ 

I^rlod  ending  9-30-55. 

^       ¥o  mrtlnelli  Construe. Co., mc  -  uui  i^ 
I^rlod  ending  9-30-55. 


(c) 


Extensions  of 

TiBB 


5^^n«i<^  o  seconded  by  CoOftissioner  Dip- 

On  ^tion  of  ^^r'nizZtfolTs.ZT^^: 

pel,  the  following  resolution  was 


on  recomnfindation  of  the  General 
BESOLVED,  that  thlj  Co^^^^^'  Extensions  of  Tin«: 
,^^r,  approves  the  foUowl  g  ,  ^^.^ertlLiS^Z^ 

^^  ?-VSrd  Briiisen,  an  ^'^^"f,^^^?;^^  reason  that  struc- 
ScSX^  30,  1955,  ^?:Vd!S  is  t^^^furnlshed  by  a\f  i^t 

thru  October  t^'  i^'^_ding  decision  by  ^®/^^'^®  1^.  ^n  as 
delay  start  of  work  pe^^J-"*        ..^j^       to  contract,  as  weii 

required  timing  of  work  wiw 
Maintenance  Department. 


H     t 


11 


1 


10-13-55 


Tr^^tf^irf^ritprf  sr»ap  v?;^**  V5V^^" 


^ 


(oontlnuod) 

Lodgo  bathhouses  -  an  in^raage  ol.   .   .  • 
Sold  fr«»  »nd  covers  Incroase  cf.  .  . 
#A  "RR"  wire  -  a     j»cr^^^  oi .   .   •   • 

las  i«eter  -  211  i££i:£^  °^ 

^  p„  1111,1    III    1^"-'"  r"^^  -^^^^- 

•  • » *  • 

1   of  use  of  Funds  in  I^n*.nent  Salary  /Ippro- 
^^^^"^ \     ,.n«rHerz     seconded  by  Commissioner  Galla- 

T^rx  fo.ror.nriuroX3  adopted.. 

p,^,1»Mnn   NO>    20^ 

Bni_p-  205Q  ;       reconnendation  of  the  General 

M.0-O-"  s^^'ar.fr^^:?r3°Eo^sf.r3  r??rrrrox- 

perm. salary  Ap-        ■^<^^*  *'  ^ 

S         Si?£    --j::r^  »-/^"'-  -°- 

1-1552  feza  «BHK 

(f)    la=hMEi22-a2£ii2U»2  „,,,  ^  co™l»lon.r 


*a«!*R*«*^»5«»Sf 


■■  ^^-'-jji-k-ihi.- -w-,.^  .,-'.^i±..J. 


iJC^'^T"! 


wmmA 


A<">^ 


jj^flolutjon  [lo,   2051 


Yacht  Harbor 
Hooring 
iftenaog- 


RESOLVED,  that  this  Ccamiasion,  on  r«°°™«'"'^^*^°%°j;  'J"  Jton'' 

fl'Sir,  does  hereby  -PP--,^,^,:?;;T,:,rH^^^^^^^^^^ 
of  the  following  permanont  and  temporary  YacnTi  mrour  nw 

License St 

ID  Porngnent  Liconeoa 
^   '  fer  iHS^ofJoat 

LOUOHLTnT  John  F.  ARGO 

SCIWARTZ,  Roy  M.  BikB-R  II 


BerthNo, 
232 


R^te 
Per  Month 

7.50 


i^Jmifwiinl^       FUMINGO  135 

(1)   fRrmanont  Licenaeg 
CROSBY,   Francis  H., 

Estate  of  (Sol<3  Boav.) 

WINTER,  Jr.,Robt.  W.   (Boat  moved  from 

Harbor) 

^lJf!lS^fiSf »ovea  rro.  Harbor) 


7.50 


6 
97 


«»«•••«•** 


mWTi!MP  ^"SP^^S 


(a) 


.^pt.flnee  of  Gifts  of. 


*  ^  ♦v,«f     tHirsuant  to  the  Commission's  Reso- 
The  secretary  rePfJ^tJrf  of^^^sors  had  enacted  an  ordi- 
lution  NO.  2002.  the  Board  °^  ^^rviso  ^^  ^^  ^^^^^^ 

nance.  File  No.  13728,  f '"^^^i^fi^^k  ^recreation  purposes, 
^?ts  of  under  $100.00  f  T^etJ^^i^ra  of  Su^-''^^^"'  ^"l'  ^'' 
bT^r^r.  ^^armfs  m^^unt  or.20.00  could  now 

be  accepted. 

--^«nfifid  bv  Commissioner  Dippe-L* 
on  motion  of  Cot«isBioner^/'^J,-  °f  ^'  ^ 
the  following  resolution  was  adopx. 


Ccanmission  Accepts 
$20.00  Gift  from 
Prank  Ellis,  to 
be  Used  for  park 
or  Recreation 
pirposes. 


(b) 


tea,  \\0f  2053 

Reclassification 
of  One  C102  jani- 
tress  Position 
to  One  0104  Jani- 
tor position  for 
Hayward  Boys' 
Clubhouse  Reqstd, 
ALSO  Sup.Approp. 
of  $1870  for  Sal-     ^ 


Tt^a  in'the  Recreation  «..dJ«rt«n^Pun  ^^  ^^^^^^^  ^ 

until  such  time  as  It  Is  »«  »  " 

poses. 

Requesting  Civil  Sarvlo.  Co™i»»^f  ^"i^ri^rt'S^rd"^/"'' 
?S„  I^sltlon  ^  *«^l°tpS^p"atron  of  t^^'^^J^'^'f^^^,. 
XT iroefr^n  ^  orco^^nsat^on^^^^n^-^^ 


^^^^^^ '         ~~T  3,„o„aed  by  Conunlsslonar  Oal- 

/.  4.v,«  r^neral  onager,  and  in 

RESOLVED,  that  on  ll^;^'^^^^^  ^'  ""^  "^r ror^s" 
the  best  interests  ana  prop^;^^^^,„v,  »P?"!!».f '/.Tflca- 


r^t^n^-;^' rA^^Ssirsr^  "ppr-^r^/.^^^^^^^^ 

SI^rri'rviuTo:.^s:fo^o  effect  a^h^ge  of  cus^^^^^^^ 
-rS^r/£.:"c-*o-'  ana.  .  It 


-f/.itf'S^Mi-  »\.  vv -«¥ -'-.■(i*^r-'>JW 


1 1. 1  r  'j  !■  ■'■ '  WiLiI  f»  '^JB'  M"  'I 


186      '" 


^r^iSS 


Res.  No,2503 
[continuedj 


(continued) 

mmR  RESOLVED,  that  ^l'l^;^J^l':^,7'^^^^^ 

Board  of  Supervisors,  and  the  Controller  to  ^p  j^^^^oation 

?ri  Appropriation  i^^^^nSon  Retervefo  provido  coiapensation 
and  park  Department  Con^P^'^J^J'i^^^^f  ^^^  the  period  December  1. 
for  one  (1)  ClO^  janitor  ($265-^305)   lor  x,n    p 

1955  to  June  30,  1956. 


(c) 


Batlfjxation,ofJivo,£^nt.1   l^pplicationB  ■  ftoach  Cha^ 

*^A  f^xTft  (5^  amplications  covering  the  rent- 
The  secretary  P'^'^f  !;^f  .^i^g^JlalTccasions  during  the  months 
al  of  the  Beach  Ch^lot  for  special  oc  ^^^^^^  ^^ 

of  October  and  rovember  1955,  wnicn  ^"'J^      , - 
approved  and  requested  the  Comniseion  to  ratify. 

TN4^rs«i     «econded  by  Commissioner  Gal- 


Coina,Ratifle8  Ac- 
tion of  Gen.Mgr. 
in  Approving  Five 
Rentals  of  Beach 
Chalet  in  October 
fc  ^.-Qvenber  195^« 

(d) 


p — i^^t.<on  ]j{o.  2054 


J        WAMkVnr  »»i*ttfv  the  action 
lESOLVEI,.  that  tjjl"  0-f„»»^™  Jf^  f^rflv^  (5)  .ppU-tion. 
of  the  f  »"f  ^"g:y"chXt  for'.pecl'"!  occa.lon.  during 


-rtea^^To^o  ~£.-ho  «^^^^^^^ 

Sharp  IBrk  CourK.  Mrs.  tW  «°^f  ^'J;^?ion  of  the  club.  If 

fpirs  *:  c:iir,i:":"or  ^  Siior  to  tho«  ai^a*, 

"o^^'rtung^at  Hardlr.g  and  Lincoln  ^... 

r>..-s^i      .^ronded  by  Commissioner  Galia- 


Conmission  Author- 
izes Creation  of 
Sh.arp  Fk .Women's 
Golf  Club  &  Grants 
priv.of  Reserving 
Starting  Times 

During  Hr3.9-ll  AM 
^,fri,Morning^etc. 


H^SOLV^.  that  this  Co-l»ion  d.,  ^^f. r^/ZCtr^^ 

fTg  tlme=  during  ^^/.^"-^'^"^/i*  tSLtln  board  and  the  waU 
I^S^rrT/pcrting  oAottce.  and  «e.t«rshlp  roater,. 


{..rr1.HornlnR.etc.  .^™rlatlon  of  f8.000.00  -  Mater- 


Rea.  NO.  2056 

Request  for  A 
Supplemental 
Appropriation  of 
f8,000  for  Matls, 
&  Supplies  for 
Automobile  & 
Truck  Repairs. 


^"^"^"^■"^ r  ff«n     ^conded  ^  Co-l»loner  Dlp- 

-rt^rffn^oSCr^:-- -•---= 


ri5?2i6foo5^Malntenan=e  -r^i^f^^  -  ^^f"^^  „f  ^terlalj  and 
^;^:id^ddltlonal  f^nd,  ro^uire^  J°^J,„„,Uoa^  -^^^^^^ 
rfol!orirSCan\=oo^.t  of  thla  appropriation      ,^^^^^^^_ 

^Unt  forVt^rifl!  aid  ^PpUes  - 


! 


(MORE) 


lO-U-55 


.-_. k..^jtJ!i6ssmsEaM 


^^'im 


'n??^'?" 


^ti^S^^^ 
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} 


Res.  NO. 2056 


(b) 


approval  Given 
Sty  College 
of  S.F.-Rental 
of  Keaar  Stad, 
for  i  Football 


.nuea ; 

A«,unt  required  for  Materials  -nd  Supplies t 

Actual  costs  July-Septomber           \3'^84  5^  f,U.098.00 

E3tim.  costs  Oct.'55-J\ine  '56      ^J;ii^  6.098.00 

TfiBS  arnount  ftvailaW.e  -  O',C0(.1.00 

^^^leSntal  appropriation  required  -  =:^r= 

.^ f  .our  ^otj^ujata-^t^^-aaL^rXl^r"  "f  ■%n-li°^.£ 


BESOLVKD.   th«t  this  C0-l==lcn  ao«  J-^/P^ri  S  r^" 
^tS  «tj  college  of  SM>fr^n=Uco    f^^^^'i-^^^testa  between 
3toaiu.  ror  the^taglng  of  T  ur  (^)^_  _^^  ^^^^_^^_ 

the  hours  of  1:UU  f.n.  "»  college 

rt       r.4  4.«  rnlloffo  VS. Stockton  jr.  l.oxxu6 
sat.  -  Oct.  8  -  City  College  'J-J^^^^^^^  j^^  college 

T^urs.-Oct.27  -       J  .         „  g^nta  Rosa  Jr.  College 

Fti.-    N0V.18  -      *  «       «  Los  Angeles  City  College 

""'•'    "rf  t  "be  covered  by  a  $1CK)  ndninu.  guaranty  and  ten(lO) 
!:f //nf  ff  't^eVoB-ecerpts  U  adnissions. 


(c) 


Report  on 


n-f--^  nr  Preevays  ^^^^^  fo, 

-XS  i^K^otS  -W.  ..se 


^;  telng  taken  over  for  freev«y   -.  ^^  ^^^ 

Co--ner«»eyre=.a^^^^^^^^^^ 


arr^pfo^i^f  regi9:tS?^i^aaftTJ^ -^ 

«r--=l!^"!,°:;  °°ifrS  2rve':n^he  aegart;.nt.s  co^ 


Coniar.Her* 
Expresses  Ap- 
preciation or 

A.D.A.  for 

Floral  Desi 


;r=ro;ch»nV  on  Golden  ^-"„-'„~CaeSrt«nt.,  oon»attee  in 

^h»*i°'!?ir3"uh  S  sSte  Hlghw-y  officlfl^. 

any  ineooj-wb^  "^"^  ▼,,-+<  tnte  of  Park  tixecu 

T  i-feiSr^o^-rSrye^S,  .na  relntroaucoa  ^  Hr. 
frnn^F^hr  at  this  session. 

•• f .n-^tnl  Ass'il, 

(a)     --—"'""'"•  "°'"'  F^'-"'"'"''    Pl^    ,    p  ,  >-.    ,...H.tlon 

SiiwS^il  SrtoS^^^^^^^^^^^^  '-''^ 

FfrS  ?f  SelaSo^f  JStS  Oonferen^. 


|;p.TniIB>:MEaHT 


v->fr.re  the  Commission, 

-rirt^rterar.rarh:^».o.rnea .  3.. ... . 

*'•  _    -.        _..i_>A  ♦fori. 


respectfully  sutaittea, 


1^,  .H*J^(iXx^^^^ 


Secretary « 


f4i 


10-13'55 


•^^Wiit 


EHM;<-.^'' 


::« 


'\'^%- 


:i-?' 


'■'V    \:U'.^.'^y**'^''-^.'ii' : 


■ew 


'^ 

*'si:;?'\.i<;,s ' 

t^iiii''-; 

T^- 

■^al^>!l 

'*?• 

f^jy^-.—OTt-v-v  -jj 

n 

i 

»»?*^»j^J9 

w 

BKJsisdi 

t^fmm 

t-v-^jA^,; 

. .<< ji^ct? V'"*'"'-™ ■*'"  >^  ■■■..■..  ,  ■-.,■..■  • 

HB''' 

BSWW?'*""'' 

^:^'^.^^-^-' 

i%^M^m 


San  Franc  1 800,  Calif omla 
October  27,  1955 


miilllfia 


The  one  Hundred  and  T*nth  Regular  Meeting  of  the  FjBcrwtion  and 
SJ^k  CoiBniaaion  was  called  to  order  on  Thursday,  October  27.  1955 
at  3x00  P.M.,   president  Sutter  presiding. 


aoU  ^ii  "^^  following  CouBdasioners  were  present i 


Kr.  Louis  Sutter,   President 
Mr.  Vlllisn  M.  Coffman 
Mrs,  Henry  J.  Dippsl 
Mr.  Fred  D.  Parr. 


■-^ 


jtpproval  of 

dnutes 


gg|Qjm|TrATIONS 


^x^  being  no  errors  or  omissions,  th.  minut-s  of  the  regular  meet- 
ing of  October  13,  1955  were  approved. 


(,)     P.O.  Daniel  S.  Chu,  Executive  Secretary,  Chin^^^ 

^   ^     volent  Associatior    (Chinese  Six  companies)     84,  s^^^  playground  on 

requesting  permission  to  use  *  P°^J^°"  ^^ 

the  afternoon  of  Sunday,  October  30,  1955. 

on  motion  of  Co^asioner  .ippel.   seconded  ^  Co«^ssioner  Coffman, 
Se  following  resolution  was  adopted, 


Rflaolutlop  ^o-   2058 

B.30L™,   that  thi.  C»-..ion  ^-^^^^-f^^'-.r^rn^ftr^^^^^ 
Chln.«  ConwlKi'ted  S"™™!*"*  *'!!!'?o     1955,  from  U  Koon  to 
Chine*  PUyground  on  Sunday,  lll^J^^'^jA,  celebration  In 

""^  ^•5!-thf"l^t?ar'or.h     C^ln-  ^.i^"».  <=n"^  Kal.SheX,the 
Xr-  "  wT^-atlon  a„a  e„tertal„«nt  nature. 


pwrmission  to 
nse  Chinese 
p/G  for  Civic 
Celebration 
Granted  to 
Chi  .Con  sol. 
jneVjAssoCj 


the  Gltiien.  CoOBlttee  for  wore  ^^^^ 

^  3ec«ta^  having  read  the  ll^^^r,oT^'^^'>'^'^'y  T""" 

On'^otlon  or  Co^ls.loner  P.rr     aeeonae^^^^js-^^^ 

SraTuT^"=^'-«-""^^^^^^^^^ 

5i£rtTo^  Sn^r/r^  r^.^t:^'^^  -r  .urcea. 

•     •     • 

,     t^e  above  letter  of  Mayor  Ro^^^'^^'.f^^t^j^rirSe 
commission's  problems  and  the  P«  ^^^^^^^ 


tgjii#.yigggjgigt 
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-^ 


I 


tnWHT^^'^^""'  ^°'"'''^"'*^^ 


which  ho  h»d  given  to  the  Conml.sloner..  ende.vor.  throu.hout 
hi 8  8-year  term  as  Mayor. 

on  motion  of  Conunisaioner  p.rr     seconded  ^^  Cotomlaaloner  Dippel. 

the  following  resolution  was  adopted t 


Commiasion  Voices 
Appreciation  for 
Cooperation  Ex- 
tended hy  Mayor 
Robinson  -  Re- 
quests that  He 
and  Mrs.Roblnson 
tje  OuBstB  rf  Honor 
-^  Y^r^nar  |teeting 


l^ptnUon  ^o.  2059 

HESOLVED,  that  It  la  t^  rMrrrbL^o^'s^whaeSTrUrau^ 

record  Its  ^PP'^^^Jf  ^^V/.^^^^^f  gj^^rto  this  Commission 
port  and  oo-operation  which  he  J^"  J^^^  instance 

Spring  his  past  eight  f «"  *» '^^"[^^^est  hav7been  most 
his  leadership,  ^^^^t^'  "^^t^iTout  tC  responsibility  of 
helpful  and  reassuring  in  "^^^J^l^ highest  standard  and 

proS^Tlng  and  ^o^^^f^VveCirt^l-  ^^^'^^^^^  ^°^^'  "^^'^ 
achieving  the  goal  of  ^J«J°P^^«  ^  inauguration  of  many  new 

.  of  new  «°^f  i;^JtLS^X     this  C^irirextends  through  Us 
aervicesi  and  furthermore,  ^;"J-~  Robinson  to  be  the 

president  an  i^'^i^i^^J^^!  "!J°u^%o  to  held  prior  to  the 
guests  of  honor^.at  a  "^^^  r^^^^^^^ing  an  opportunity  for 
completion  of  his  term,  thereby  ^f^''^      Robinson  for  the 
the  commissioners  t-  personally  thank Jayorj^  ^^^  ^^^^^^^^ 

lZlZ''Z..r\llCo'  iSrnig  under  .?s  administration. 

half  of  Herbert  ^ee,  wno  Recreation  Center. 

the  City  for  use  in  the  Chinese  kbc 

ron«dsslon  Gives      Mr.  KimbeU,  ««^reation  Superintendent     ^P^^'^.f/'on'motr^ 

Ewer  ^B^SS^B^^^^^^^ 


' "^^    '  ^     .,..     T^-irtent.  Marina  Civic 

(a) 


p.om  .r.  'narry  B.  -^f^^'^.^^^ll^^'^^^^^^^^  , 

^d  property  Owners  Associatio^.  t'  devTlop  a  small  boat  harbor 

tlon  fully  ^PP'="°^"^^L«n  thfoolden  Gate  Bridge  and  Uon 
or.  presidio  lands     fj^/"^"e  to  accomplish  this  program. 
Street,  and  offering  assistance  ^ 

forwarding  the  letter  ol 
(b)     Fl-om  Acting  Mayor  -^"^^f  °  "that^f^destrian  lines  be  painted 
^^^     Mr.  Edward  Gowan,  request^g  ^^aofden  Gate  I^rk.     (Answered 
on  the  south  ^'^'^^^"/'^'rving  schedule  of  the  work.) 
\jy  the  General  Manager,  givinfc 


rpift^7Tft;  T»/^?ACTiONS 


inal 


jnts 


progress  and/or 
Wr^A^    pnyment 


n.„r^i     seconded  by  Commissioner  Parr, 

on  motion  of  Con^aaion-  f^^^^T 
the  following  resolution  was        v 

n,rin-1-^'""  li"n  ^^^ 
HESOLV^D,  that  for  ^^.'^^^'^^rt^rtfthrlrtrUer J^als 

S^erre^u^-^  -  -^  "-  '"  '°^"'"'  ''"'" 

Final  payments:  ,^  qq 

period  ending  9-26-55. 


(MORE) 


10-27-55 


■..:^'S*!fi3^4iv^;4m''>:im.. 


^niin^i  iiiiMj^ 


W^ 


«_'5j,-jeB<^9»a''?'<"f"'" 
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rmAfglAti  TB/^^'g^QTJQ^^  (continued) 


Res.  NO.2060 

continvj^d] 


(a)   ff^^ffT^ia  and/or  pr,»^  Pavmonts  (conttd) 

^   '  ?i*MJVtlMlli  ConsSTction  Co.  -  ^th  paynBHTi  -    $17,901.54 

psriod  ending  7-31-55. 
(3)  UIKEL  HILL  P/G  &  ILDHSE .-Arch  1  Contract  -  Dated  11-12-52 

For  arohitectural  services  rendered, 
psriod  ending  8-31-55. 

I^riod  ending  10-21-55. 

/fex  RALPH  P.-  vtecARTHUR.   3«"  }^teo  Co,   'p.v  Collector 

^^^  |£n955-!9%^Si  on  &ri ^A  Uds  W^^.BO 

(^)    ^Z%%W^l  :n^g!!.U..    .  IVO  Dye  Landa4 ^9...u" 


Extension 


yfis.  !io.2062 

Modification 

of  Contracts 


(b)  ^rvf^n^inn  of  Tine 

on  notion  of  Con^ssioner  I^rr     seconded  ty  Cor^ssioner  Dippel. 
the  foUowing  resolution  was  adopted, 

pesolu^-^*^^  y°'  ^Q^^ 
RESOLVED     that  this  Comisslon,   on  reconunendation  of  U.e  Gener- 
S  mSri^PP'-^^"  ^^«  following  Extonsion  of  Tln«: 

^1  riraii.y::"fo  ?  -f?o^.^^irt^-coirtrait 

counsel  advised  contractor  ^'°*  ^^  ^^"f  july,1955, 
basic  building  trades. 


(c)  |i|rv44ncatlon«  r^r  Contracts 


T.^r.r^^     seconded  by  Commissioner  Coff- 

*rr  rfu^- ---  -"  ^''^''" 


l:ro.  «Un:Uf :..a  actual  construction^  _  _   ^^^^_^ 
costs  -  an  increase  of 

TWWTS     firt    if  yy-Tftrtif  .32< 
^       ToCTlTconinrCo.,  to  reio  „oj,_perf. 

^in  and  to  ^^^f  ii^^i^  catch  £  sins,  ^  increased  3  76. 58 
nine  between  the  two  new  c  ., 


(3) 


^Coviigton  &  ^"^;'^'^^i;:^,,„,i:  (Satts  #2238)   on 

reducing  valves  and  =^^f  ^^J^h^use .  omitted  in 

Curry  Bathhouse  and  Lodge  Ba^nn         .  

cSact  -  an  increase  of 


$399.10 
10-27-55 


If 


-.-m 


Ks&^il:i^.  >i^^l~^^£ 


tsmm^m'^-^^- 


I  ;sk»fi-« 


ivi 


gyy^   No.20fa3 

Requests  for 


(continued) 

(d)  HKiu^ata  for  Funds 

On  motion  of  Connissloner  parr,   seconded  by  Coumiasloner  Dlppol, 
the  following  resolution  was  adoptodt 

Rfffol^tiop  KQ|  ?W 

RESOLVED,  that  for  the  best  Interests  and  proper  conduct  of  the 
Recteatlon  and  park  Department,  the  Controller  be  and  is  hereby 
requested  to  approve  ths  following  Requests  for  fVwdst 


5.653.110 

5,654.219.000 

5.651.300,000 

5.651.870.000 

5.659.870,000 

5.652.385.000 

5.311.232.651 

(2)  TfANffrBM 

jfrom 
5,65lT35Z.O00 
judgments 


Allowance  for  Overtime-CoaoiseaAy  Div.l     67,00 

Mtoe*&  Rep.-Keaar  noodlighting  Sys,  490,00 

Matls,&  Suppli^^-O^J^'IJi^slon  5,000,00 

Taxss  -  General  Division  950,00 

Taxes  -  Carap  Mather  794.20 

Forage  &  Food  for  Animal s-S,F. Zoo,  2,000,00 

Tslephone  &  Telegraph  -  General  700.00 


h 


51,870,000 
Taxes  -  General  Division 


54.80 


Res^  NO. 2064 

Order  for 
Servico  or 
Work 


(e)  prder  for  Service  or  Work 

On  motion  of  Commissioner  Parr,  seconded  by  Commiasioner  Dippel, 
the  following  resolution  was  adopted; 

Resolution  No.  2064 

RESOLVED,  that  for  tho  best  interests  and  proper  conduct  of 
the  Recreation  and  Park  Department,  the  Controller  be  and  here- 
by is  requested  to  approve  the  following  Order  for  Service  or 
Work  I 


(1) 


To  Leslie  R.  Cupples,  451  Montgomery  Street,     - 
San  Francisco  (Order  for  Sorvioe  or  Work  #261), 
for  a  written  report  of  independent  appraisal 
of  Lots  17,18,19  and  20,  Aaseascr's  Bl9,  now 
owned  by  Benjamin  Fireman  at  al.   (This  Order 
requested  by  Director  of  Property.     Land  la 
required  for  the  Hayes  Valley  Recreation  Center. 


e500.00 


(f)  yacht  Harbor  Moorinff  Licenses 


Refi  po,206? 

Yacht  Harbor 
Mooring  Licenses 


on  motion  of  Commissioner  Dippel,   seconded  by  Connissioner  Coff- 
mn,  the  following  resolution  was  adopted: 

fiaaolution  l^o.   2065 

RESOLVED,  that  this  Comission,  on  recommendation  o^^^  P^"^'" 
al  Manager,  does  hereby  approve  the  issuance,  cancellations  and 
traSs  of  the  follS^ing  Yacht  Harbor  Mooring  Licenses, 


(1)  pr.T?VffrNf.NT  LICE^^SE 

owner  *""r,'am.  of  goat 

tUl'T,   Dr. Irving  H.,Jr.       SKYLhiiK 

(2)  Wf^"^  LiCEr.SE 
LAZARUS,  Dr.   Jftck. 

(3)  t-T'^f-ny-  TT^^SffiRS 
FITSCHEN,  Geo.J.C. 
(pchsd.boat  from 

Ihos.A.Hoppe,  former 

occupant  of  Berth  #101) 
HUTH,  carl  W, 
(T*f.  from  Berth  #110) 

(MOHE> 


EtANJACK  n 
CHUG* 


Berth  Mo, 

111 
101 


CHARLOTTE  H.       184 


Rate 

per  Month 

(     5.00 

10,00 
5.00 


5.00 
10-27-55 
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.rr:,rs»»i:^^±rirr:sKL'> 


«i>jM^j;j-i;lirMiMii»MfrfliMTlii*h«!MMBffM 


.v-a-^aa;ag.aBjaai»«^c 


i^tatkiemKniff  mill  tMv^tt  *->*  -^ 


b:!v*v,*.asM5afifflS5*iia*iS 


lf»it;«' 


Res,  No .2065 


(r) 


(continued) 

>t  Hftrbor  Mooring  Licenaea  (cont'd) 


if  \1>  ^**'\#(.1P 


gBTthJJO, 


Owner  ^ama  of  Joftt 

CARLSON,  Rudolph  H.  (Boat  left  hnrbor) 

(Pinvtnent  Lioensa) 
3CWARTZ,  Roy  M.  (Pirm.asslgnad  to  Berth  #232) 

(Tanporary  Ucanaa) 


Rata 
?•»•  Month 


vTfPiigtiTO  gvan^ss 


f^-V  N0.2Q66 

CoBwl  salon  Approves 
Rental  of  Keaar 
Itevllion  to  U.S,P. 
for  Ten  Oames  IXxr- 
ing  the  1955-56 
g^rt^at^ll  Season 


(a)  Approval  of  Rental  of  Ka»ay  Pavilion  tor  imiv^raUy  of  S.f. 

The  Secretary  sutoitted  for  approval  the  request  of  the  Univer- 
sity of  San  ft-anclsco  for  rental  dates  of  Kesnr  pavilion  during 
the  basketball  taason. 

On  motion  of  Commissioner  Coffman,   seconded  by  Coasnissionar 
Dippel,   the  following  resolution  was  adoptedi 

Resolution  yo.  20fe6 

RESOLVED,  that  this  Commission  does  herety  approve  the  rental 
of  Keear  pavilion  by  the  university  of  San  ^ancisco  fo'"^" 
basketball  contests^nt  the  standard  rental  of  fif^«"  ^  !tL?! 
TeTt  of  the  gross  receipts  to  the  City,  and  with  the  condition 
that  public  liability  and  property  damage  insurance  coverage 
be  obtained  by  the  University  of  San  mncisco,  for  all  dates, 
in  amounts  satisfactory  to  this  Coonission,  for  contests 
scheduled  as  foUowst 

1955  -  December  2,  3  and  6| 

1956  -  January  6,  10  and  31 j 
February  3,  10  and  28 j  and 
March  6. 


I 


(b)  Approval  of  Rental  of  Kesar  Stadium  f°r  Shrine  Eaat^eat 
yv^otball  Conteat  »  Saturday.  December  31.   l???f  ■ 


Tho  secretary  submitted  for  approval  the  f ;i^"°^°°!^'i^«  1^ 
Sntal  of  Kesar  Stadium  to  the  Shrine  East-West  Football  Com- 
niitteo,  for  Saturday,  December  31,  1955. 

on  motion  of  Commissioner  Parr,   seconded  by  Commissioner  Dip- 
pel,  the  following  resolution  was  adoptedi 


Rjss.  Ko.2067 

Commissior  Aocrovos 
Rental  of    Keaar 
Stadium  for  Shrine 
East-West  Football 
Classic  on  Satur- 


^aolutinn  [fo.   2067 


HESOLVEE,   that  thl,  Oo»l..lon.  °"  -l^Xllfie^f SUai^tr 

uie  isxua  iwiufi*     ^  ^  jbotball  Game 

staging  of  the  Annual  ^J-S^^/;^; J!!/ f^j.  crippled  Children, 
for  the  benefit  of  the  Shrinors  J^JP^^^\J°\^,;if  ,f  12.00  Noon 
nn  Saturday,  December  31,  1955,   oeiween  i.n«  " 

AK^Vli  Tit  being  provided  that  no  guaranty  will  be  re- 
and  6t00  P.M.J   1^  oexn^  h*"*  -foHinn  and  other  inci- 

Committee. 


(c)  frr^'''-  -r,  atatur   --  r-T  °"^°°  '■■""°°"^°" 


concession  agreement,  without  appro vuj. 
visors. 

^,  ^o    .xplalr^a  that  ^^I'^'^Z'Va'ZT^'o''^^^^ 
Se  Com!  islo"  """"er  ^solution  No.  19U,  i»«i  10.27.55 


II 


tr 


;M»}i3^^.ii»£maiii££JyW'^K«^t 


-m^mm. 


..:.■':<,"■■" 


-'"r-^'-'imr"'  


'itiiita'^. 


:^aeft^ 


IHlLltllMtt  MBIHIM  (continued) 

(o)  Report  on  Stfttua  of  Pony  Rldos  Conceselon  (oonttd) 


Report  of  General 
M&nager  on  Status 
of  pony  Ride  Con- 

siMikau 


IDJOORNMENT 


19$5»  had  been  tabled  in  its  hearing  Ibefore  the  Finanoe  Conanlt- 
tee  of  the  Board  of  Supervisorai  and  Mr.  Hoyt,  Business  Manager, 
has  sinoe  been  endeavoring  to  find  a  solution  through  renegotia- 
tion or  other  means.  The  City  Attorney  deems  the  present  tempo- 
rary operation  being  indulged  in  t^  the  Commission  as  legally 
permissible  only  if  and  when  the  same  is  ratified  bfy  the  Board 
of  Supervisors, 

Commissioner  Farr  observed  that  the  general  public  seems  well- 
satisfied  with  the  operation  and  service  of  the  Pony  Rides  under 
the  present  arrangement {  that  no  exclusive  interest  is  being 
served,  and  that  the  concession  arrangement  appears  to  be  in 
the  best  interests  of  the  city. 

On  motion  of  Conanissioner  parr,  seconded  by  Commissioner  Dippel, 
the  matter  was  referred  to  the  General  Manager  for  his  direct 
attention, 

Mr,  FUnke  reported  that  a  definite  recommendation  and  full  re- 
port would  be  made  at  tho  next  regular  meeting. 


There  being  no  further  business  to  come  before  the  Commiasion, 
president  Sutter  declared  the  meeting  adjourned  at  3»25  P.M. 


Respectfully  submitted, 


/^^'^ 


o^  dn^chM^ar 


i 


Secretary, 


-6- 


10-27-55 


'  i 


y^'':nr^^.- 


»i<tw1»«i>if  M»^iiigM»,|{ir»^.ti>Milt<rl"^>ii|,i 


\i>*mmil^^mrf. 


■fM^i&£^^^'r^ 


■■^W^nr 


mil 

A  ^elal  MMting  of  th«  Recreation  and  park  Connisalon  was 
o&lled  to  order  by  Prealdent  Louis  3utt«r  at  11:^5  A.M.,  Friday, 
NoTaiaber  4,  1953,  In  the  Exeoutiw  offices  of  the  Anglo-Cali/biTdc 
Natlozval  Bank,  No.  1  Sanecne  Street,  president  Sutter  presiding. 

Tbtt  following  Conmissioners  were  presents 

Mr.  Louis  Sutter,  President 
Kr.  Villian  M.  Cofftaftn 
^ft■s•  Henry  J,  Dippel 
Rsv,  Eugene  A.  Gallagher 
»fr.  PS^ed  D.  parr 


gos.  No. 2068 

Requesting  tho 
Bd.of  Supervisors 
for  a  Further  Ext. 
of  Tlae  in  Award- 
ing the  Contraot 
for  the  Construc- 
tion of  tho  Upper 
Noe  playground  & 
f^eldhoufe 


ADJOURTMP'T 


Vith  a  brief  explanation  of  tho  purpose  and  necessity  for  call- 
ing a  special  meeting,  Mr.  FVinke  outlined  the  roasona  for  his 
reooansndatlon  that  the  Commission  request  an  extension  of  time 
to  November  14,  1955  in  awarding  the  construction  contract  on 
Upper  SM  Jplayground  and  Pieldhouse. 

On  motion  of  Commissioner  parr,  seconded  by  Comraissioner  Dippel, 
the  following  resolution  was  adc^tedt 

Resolution  To.  2068 

VHSRBAS,  this  Coimnission  on  September  8,  1955,  by  Resolution  No. 
2018,  awarded  to  Janws  I.  Barnes  Construction  Company,  the  low- 
est responsible  bidder,  tho  contract  for  tho  Construction  of 
Uppor  Noe  playground  and  Pieldhouso  in  the  amount  of  1429,000.00 
■aid  award  being  made  subject  to  the  availability  of  funds;  and 

WHEREAS,  in  order  to  let  said  contract  this  Commission  requested 
tho  Board  of  Supervisors  to  approve  a  Supplomental  Appropriation 
in  tho  amount  of  $52,500.00,  requesting  also  an  oxtonsion  of 
time  in  letting  such  contract,  which  tho  Board  of  Supervisors 
granted  under  Rosolution  No.  16001,  extending  the  date  of  award- 
ing said  contract  to  October  24,  1955;  and 

WHEREAS,  the  processing  and  hoarings  on  the  Supplemental  Appro- 
priation Ordlnanco  by  other  dopartmenta  and  boards  were  not  con- 
cluded until  the  date  of  Monday,  October  31,  1955  when  the  Board 
of  Supervisors  gave  final  passage  to  the  ordlnanco,  which  tho n 
required  tho  signature  of  the  Mayor  and  a  10-day  interim  before 
certification  of  the  Controller;  now,  therefore,  be  it 

RESOLVED,  that  in  accordance  with  Section  1,  Ordinance  4792, 
this  Commission  requests  the  Board  of  Supervisors  for  a  further 
extension  of  time,  to  November  U,  1955,  within  which  the  award 
of  contract  may  be  made  for  Construction  of  Uppor  Noe  playground 
and  Pieldhouse;  this  additional  extension  of  time  being  neces- 
sary to  allow  this  Coram-lssion  to  conform  to  the  requirements  of 
the  Contractual  Procedure  Ordinance  in  obtaining  the  appropria- 
tion of  additional  funds  to  award  said  contract. 


There  being  no  further  business  to  come  before  the  Commission, 
SeSdent  Sutter  declared  the  meeting  adjourned  at  12:00  Noon. 

Respectfully  submitted. 
Secretary, 


11-4-55 


^T'^^^J^^v^yT^ 


^'r'm'—K*^'^'  ' 


' .——— "-"~*'^-;«" 


iiiiiszsa 


19^ 


San  FranolMO,  California 
Nowabar  10,  195$ 


Tha  Ona  Hundrad  and  Ilavanth  Ragular  Maatlnc  of  th«  Racraatlon 
and  Fark  Cooadaaion  waa  oallad  to  ordar  on  Tliuraday,  Novanbor  10, 
195$*  at  3tOG  P.M.,  Praaldant  Suttar  praaidlng, 

Tha  following  Ooooiaaionara  vara  praaanti 

Mr.  Loula  Suttar,  ^aidant 
Mra.  Hanry  J«  Dippal 
Rav.  Bufana  A.  Qallaghar 
Dr.  Flranola  J.  Hara 
Mr.  Rrad  D.  ^rr 


Thara  balng  no  arrora  or  ooiaalona,  tha  minutaa  of  the  Ragular 
Seating  of  Octobar  27,  1955  and  tha  Special  Meeting  of  November 
4*  1955,  ware  approved. 


(ig^nrnCATlQNS 


»*''  M0.2Q69 


Conniaaioii  Grants 
m  of  Keaar  pa- 
vilion on  Evea.of 
Fov,15,22,29  and 
Dec.8,  1955  for 
2nd  An, Ski  Fbnun 
flf  a.p.aki  ifatrol 


from  Jbhn  P.  Meta,  Ghairoan,  aeoond  annual  Ski  ioruo,  requaating 
uaa  of  Keaar  |«vliion  for  a  eeriee  of  aeseiona  during  Nbvwber 
and  Dnoembar  1955* 

On  motion  of  Gonmlaaioner  Gallagher,  aeoonded  by  Commiasionar 
Hera,  the  following  reaolution  was  adopted i 

^ey>lution  No.  20W 

RESOLVED,  that  thla  CoBinl salon,  on  reoomnendation  of  the  General 
Mar^ager,  does  hMeby  approve  the  use,  without  charge,  of  the 
Keaar  favlllen,  for  the  purpose  of  conducting  the  second  annual 
Ski  Ibrum  and  instructions  to  skiers  and  beginners  in  proper 
techniques  and  safaty  inBasures|  the  saaaiona  to  be  held  on  Tues- 
day evanlnge,  November  15,  22  and  29  and  Thursday,  December  8, 
1955,  with  the  oondition  that  satisfactory  Insurance  coverage  la 
carried  by  the  permittee. 


(b)     Ftoai  Mrs.  Tbny  Patch,  President,  S.P.  Second  ^ strict,  California 
Congress  of  pirents  and  Teachers,  requiting  a  floral  design  for 
the  National  Convention  of  the  PTA  in  May  1956, 

On  motion  of  CocBiissloner  Hera,   seconded  by  Commissioner  Dippal, 
the  following  resolution  was  adopted i 

tea.  No.2070  fleffo^ution  po,  2070 

Commission  Grants  ^       ^^^  ^,  Commission  does  hereby  approve  and  direct  the 

TTvr    fnlli^l  StSSatlS  of  an  appropriate  floral  plaque  in  the  Conservatory 

C.C.P.T,  for  Ploral  J"?J*^,  .       ^^^  ^^   {^  observance  of  the  National  Convontion 

STDen  ^Z7"  S'iiela^nt^Te'JcSJ'isiScJa't'^on  to  l«  l«ld  in  San  franciscc 

Katl.PTA  Conventicrv  May  21-22-23,  1956. 

my  21-23.1955  

ry  1956.  to  accommodate  the  Pacific  Automotive  Show, 

on  motion  of  Commissioner  Her.,   -e-onded  by  Commissioner  Galla- 
gher,  the  following  resolution  was  adopted i 

Coaia.Grants  Request  *w—  ♦v.^-  rrt«ni.«ion    pursuant  to  Board  of  Supervisors* 

for  Erection  Ragis-  RESOLVED,  that  this  Co"^»jJjJ'  P^^^  ^^  authoriae  the  erec 
tration  Tent  in  Resolution  No.l5657,  does  nereoy    pp 

Civic  Ctr.plaaa  in  11-10-55 

»b.  1956 


i 


Stiii&'iSZ^j:%^.-*s-?Jm: 


■\ 


:4i  I 


i 


-<-,r'?!5f»t*"*'" 


1% 


gjlpMlCATlDlia  (oontlnutd) 


R»8.  No.2071 

[ftyptln\Wd^ 


tlon  of  a  r«glfltratlon  t«nt  In  th«  Civic  C«nt«r  Pl»»a  walkwty 
Inuidlataly  north  of  Opov«  Street,  at  an  acconanodation  to  th» 
dal«gat«f  of  th«  pacific  Automotive  Show  during  ita  rantal  and 
oeaupaney  of  tha  Civic  Auditorium  in  February  195<>>  the  instal- 
lation to  be  superviaed  and  in  accordance  with  the  direction  of 
the  Superintendent  of  parks. 


(d) 


ft-om  WaHer  A.  Haaa,  Preiident,  Levi  Strauae  and  Company,  98 
Battery  Street,  advising  that  it  is  the  desire  of  his  ooapany 
to  withdraw  from  their  lease  agreement  with  the  ci^    covering 
the  Levi  Strauss  playground,  a  portion  of  the  area  now  required 
for  the  installation  of  shipping  facilities  for  their  factory. 

The  CoBMlssion  reviewed  the  lease  agreement  whereby  the  Levi 
Strauss  Coi^ny  since  February  18,  1927  haa  nade  a  part  of 
its  property  available  to  the  city  for  playground  purposes  and 
noted  on  the  accoapanying  oketch  the  area  now  proposed  for  ex- 
clusion from  the  playground. 

On  motion  of  Conmissioner  Hera,  seconded  by  Conmissioner  Dippel, 
the  following  resolution  was  adopted t 


BTfi  ^<>'  ^72 

Consnission  Approves 
Request  of  I^vi 
Strauss  Cwnpany  to 
Modify  Present  Lease 
Agreement,  Reducing 
Site  of  Levi  Strauss 


[^folut^^n  No.  2072 

RESOLVED,  that  this  Commission,  in  corsideration  of  the  busi- 
ness requirements  of  Levi  Strauss  and  Company,  lessors  of  a 
parcel  of  land  to  the  city  since  1927,  known  as  the  Uvl  Straua 
nayground,  and  situated  on  the  west  line  of  Valencia  Street 
between  13th  and  Uth  Streets,  does  hereby  approve  the  request 
of  Levi  Strauss  and  Conpany  to  withdraw  from  said  lease  agree- 
i»nt  a  parcel  twenty-nine  feet  elewn  inohes,  by  seven  feet  and 
seven  inohes  (29«11''  x  7'7«),  as  described  in  the  jlwtch  pre- 
pared by  Schubert  and  Friedman,  Architects,  and  sutaitted  with 
the  correspondence  dated  November  10,  1955 »  and,  be  it 

FURTHER  RESOLVED,  that  having  granted  this  approval  upon  recog- 
nition of  the  fact  that  the  withdrawal  of  said  parcel  will  not 
neterially  interfere  with  the  use  or  purpose  of  the  Levi  Strauss 
Playground,   this  Commission  hereby  directs  its  General  Manager 
and  Secretary  to  prepare  an  amendment  to  said  lease  in  accord- 
ance with  the  request  of  Levi  Strauss  and  Company^  and  to  accept 
on  behalf  of  the  City  and  County  of  Sar  Fwmclsco  fron  Levi 
Strauss  and  Company  such  fUnda  ag  that  firm  may  offer  for  the 
purchase  and  instaUation  of  new  play  apparatus  for  the  play- 
ground,  •••••••»• 

\FimN\  nf  TN1WRMATI0N  -  acknowledged  ly  Secretary  and/or  fUed. 

(a)  rrom  the  ControUer,  Mr.  Harry  D.  Ross,  a  copy  of  a  Pf0P«»«<i 

^   '     ordinance  relating  to  the  granting  of  extensions  ^^J'^^^J^^ 
lie  work  contracts,  and  asking  that  the  Conmisslon's  *«««r^ 
tionrbe  sent  to  the  Finance  Committee  of  the  Board  of  Supervis- 
ors.    (Referred  to  General  Manager  and  Staff). 

(b)  Ftom  Ihomas  M.  Mulvihill,  Attorney  at  Law    f  f '^^f  jr^f,^; 
In*  has  been  requested  before  the  Industrial  Accident  Commission 
iS^cS^^i^^itb  the  injury  of  jnmes  J.Nyhan  in  JUne  1955,and 
requesting  raedical  reports  and  answer. 

mously  supporting  proposition  "C  . 

ontad  to  fo»t8r  parent,  of  San  »lrancl«:o. 
'  '     lutlon  of  tha  Board  »'  Suparvlwr..  daadlng  to  ^^  ^^ 


^1 


IBH«3gKTATIV^{^  fllfl?  jyi^^GAlES 


U-10-55 


'■m^-.'^   "■  I-'  ■  "*" 


i--^Vt,V.'V;:'»--^yyj:i?*^*-iT-'^-ii 


fjm-''^   TRANaACTI0N3 

(a)     NQP-Civil  Strvtce  and  Exerrot  Appointa»nty 


g^y,    WQ.2Q73 

Uon-Clvll  Sar- 
vloe  &  Exampt 
inpointnanta 


j^g.  No.207^ 

progress  and/or 
yinal  payments 


{top.  K9|2<?7? 

Sxtenslons 

of  Time 


On  motion  of  Coonlaalonar  Gallaghar,  aaoondad  by  Conmisalonar 
Dlppal,  tha  following  raaolution  was  adoptadt 

Btfl93r4n9fi  B9i  ^7? 

RESOLVED,   that  all  tamporary  h^on-Clvil  Sarvica  Appointnanti  in 
varloua  olaaalfications,  rapraaant«d  by  Raquisitlona  Nos*  T-15^ 
through  T-1578  and  four  (4)  axanpt  appointoanta  nada  by  tha  Qan- 
•ral  Miinagar  and  oartifiad  by  tha  Sacratary  during  the  period 
October  13,  1955  through  November  10,  1955,  are  hereby  ratified 
and  approved,  and,  ba  it 

FORTKR  RESOLVED,  that  a  report  of  aaid  appointments  ba  trana- 
mittad  to  tha  Controller  and  the  Civil  Service  Coomisaion. 


yrogroas  and/or  Final  paynsnta 

On  motion  of  CoBaoiasioner  Dippol,   seconded  by  Commiasioner  Galla- 
l^r,  tho  following  roaolution  was  adoptodt 

Reaolution  Ko.  2074 

RESOLVED,  that  for  tho  best  interests  and  proper  conduct  of  the 
Hooroation  and  park  Dopirtioant,   tho  Controller  bo  and  is  horohy 
roqueated  to  approve  tho  following   Progress  and/or  Pinal  pay- 
mentsi 

(1)  CAMP  MATHER-C0NfiTRlJC.BATHH0tJ3ES-Cont.#179-Controller'S  #3279 
To  Covington  and  Wolvorton  -  2d  I^ynent  -  »2d,203'28 
psriod  onding  10-31-55 

(2)  C0HGERT3-Q0LDBN  GAffi  PARK-  Controllor's  Certification  i^}8J 
To  Ralph  Murray  -  Fourth  payment  -  |3,42o,00 
period  ending  10-31-55. 

(3)  BnamFACiNG  TVQ  (2)  TENNIS  CIS.. fJWffiT  HT3.-  g»3.W>|lg        ■ 
To  Ifcy  imprcveaont  Co.-  lat  &  Final  payment  -  $1,980.00 
Period  ending  10-11-55. 


(c)     Extensions  of  Time 

On  mqtion  of  Conmiissioner  Her«,   seconded  by  Commissioner  Galla- 
gher, the  following  reaolution  was  adopted t 

Resolution  No.  2075 

RESOLVED,   that  this  Commission,   on  recommendation  of  the  General 
Manager,  approvea  the  following  Extensions  of  Tlmej 

(1)  TCTgffiKA  VALIgr  f/c  A  FLDH3E  -  Gont.#158  -  ger^f ,  |(?297 

To  Martinelli  Construction  Company,  an  extension  of 

61  calendar  days,  thru  J&nuary  13,  1956,  due  to  delays 
beyond  control  of  contractor:   (1)  delay  in  granting 
building  permit;   (2)  retirement  of  structural  engineer 
and  successor's  appointment)   (3)  labor  shortage  that 
prevented  contractors  making  up  time  lost  at  beginning 
of  project, 

(2)  PATKTTKG  OF  cONgQTnRT-Ccntrn^t  |ffl83  -  Certification  ff2^ , 
^^  Vomllr  pliAt;*?  gn  extension  of  bO  calendar  oays, 

t?ru  januJ^  30,  1956,  due  to  lT^°len«n\««'^^^«;;.  J^ 
delay  in  receiving  certification  of  contract,  which 
prevented  exterior  work. 


11-10-55 


>'^-'5i?e.rtit, , 


"^^^T»^.^^•^,'^l^^  •'.V^k"'"1 


OWTftli  TRAH-1*^-'^"^"^ 


(d) 


fty«,i^ypt«  for  ui^rrapta  to  P»y  Tmw»W  Q^V^7 

on    motion  of  Cormie.loner  Hwi,  seconded  by  Commlsiioner  Glla- 

gfaer,  the  following  reeolution  was  adoptedi 


Requeets  for 
yarrftnte  to  Pay 
property  Damage 


IJJ^SaSoe  with  ordinance  No.  82^6,  aa  follows, 

a)  VUdimir  A.  D.onoff  -  «i»<»?»^!" J^t^l^*'  °" 
^^'  S^ab^t  July  6.  1955.  while  ^^^^ 
Uke  Merced  Boulevard  -  (Lake  Merced) 

/2^  Tony  Qellepis  -  window  breakage  July  29,  1955 
^^  I?^37  Ji^frid  Street  (Excelsior  Playground)  - 

i^\    T^n  M    Ueiner  -  damage  to  clothing.  September  7. 
^^^  W5.Viirc^  merry-fo-round.  Children's  Play- 
ground.  Golden  Gate  park      - 


lu.oo 


ToUl  - 


^00 
♦33  .M 


(e)     f^fiqueiyta  for_ 


Requests  for 
nds 


on  motion  of  Co™ni..lonor  Dlppel,  «=on*d  by  Cc™i..lon.r  0.1- 
SZ"  ?h2  foll<«lng  «.olutlcn  wa.  adopUd, 


fiflff<plutiO]i  [|9t  ^Q*^*? 


^"rt^rXP:™  tS^oUoCin,  H.,ue,t,  tor  Funa.. 


en 


$13.27 


(1)  TRfNSreRS  AnoroDrlat 

((Additional  "qulrad  tor  Public  U.blllt,  m 
Coit  Tower  (lbA.27)) 

.c.   ,1.  noo  5.651.913.000                  2.997.00 

5.651.213.000  ^construction  & 

Maintenance  &  Repair-  ^  i^^^^^ts 

Buildings  ^      j.„f  RecoDstmction, 

«?:,r.tiiS:;rc^-"  S^°""-" '^"•^°-"^°" 

5  65A.913.000  ^''5.35 

5.656.500.0^2  R;construction  and 

police  &  Fire  Alarm  Sys.-  ^^°^^^^,,3  .  Recrea- 

Iteplaoe  conduit  ^^^^i  ^^its  ^ 

(TO  provide  ^ds  for  replacing  service  pipes  at  Ke.ar  Sta 


(2) 


^iurr.000 


5.651.200.000 
5.653.200.000 


Maintenance  &  Repair  Structures- 
General  Division  .   ^  25/..0O 

(Resurfacing  T«^^^J=^^°iiv..  1,500.00 
contractual  Service s-^DlJ.       » 
contractual  Services-Commissary 


1   „r  use  of  Funds  in  I^rm«nent  Salary  Appro- 
(f)     Request  for  Approval  of  U^e  °f_^  p,piovT^nt_^ 


^*^'~ ,     -^^nnded  by  Conmissioner  Qal- 


U-lO-55 


>^<\,'-^^«- 


199 


^ _     ^.    .   .^,,.  r«™,i.«lon     on  rocomraendatlon  of  the  Qener- 

^pfn^for  F^^nt    "^Tn^  pcitlSn.  ^  T.»porary  toplpy«.nt., 
|SfiJ£|ii2J221(Replac«D.nt8)  wiriod 

^^     (1)  SrV^  riARMHEB  B«^««  '^^^^ 

T-1564 
T-1566 

(2)  y-T?*-  ftMW^  KBSHSB 


Ler^mrfn    Wo^in  ".hr  oU^  lQ/lO/55-  3/  V56  ♦U50.00 


T-1523 


j^rttaur  Watson 


SIC*  Lv.  v/o  W  -  10/ V55.10/  5/»       «.«> 


(g)  ^rterw  for  a^t^fia  or  WorK 

on  .otion  of  Cc^aissionor  Dippel,   -onded  ..  Co^.-ioner  H.r., 
?L  following  resolution  was  adopted, 


go^,  1^0.2079 

Orders  for 
Service  or 
fork. 


BESOLV^.  that  for  ^XlTZZl^C^^^^^'^^'^^^h 

Workt 
(1)  or^r  for  Service  or  Wo^V^tomlo^  -a 

thr«e  tennis  courts  in  G.G.parK 

i^^LT^liTMrrr^aSri^  the  Bowiring 
of  the  pump  House     - 

Gate  #29  - 


100.00 


675.35 


it) 


yacht  Harbor 

soring  Licenses 


L  censes 


^ ,     ,„n«r  Her2     seconded  by  Commissioner  Galla 

rhert-  Joii^si:  --^-^^^^^  "^^-"^ 

nn-T-''"*^^'^  |JOff  2080 

HESOLVED,   that  this  Co^ssion     -  ^^^rn^c^^'orth^^Slc^ir' 
S^MaTagir,  does  heret^  a^pro^  the^issu  ^^  ^^^^^  ^^^^^, 
penaanent  and  Temporary  Mooring  u 


(l^Licer.se  Transfers 

^      '-.v^r.ftnt  Liceneesl 

-  MRme   of    _ 

22221     _  ,  ,  kodiaT 

(Transfer  from  Berth  #3"^} 


GLOVER,  Robert  T. 

(pchsd.boat  from  Messrs. 
M.Madden  &  A.Johnston, 
?;rnBr  occupants  Berth  #199) 


RESSL 


199 


Rate 
ppr  yonth. 
i5.C« 


5.00 


(2)  Jnnr-°"Y  1^^^"^-^ 


SICHEL,  warren 
DAHNKSN,  F.C« 


SEA  SHELL 
13-G-6073 


183 
193A 


5.00 

7.50 
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^\ 


.4JI 


«*^*»W**i4<n« 


**?*aa5i.iisi*&w««p»***~~ - 


*$ei- 


•'rr^rr'amrr:w/!9f'^'' 


200 


^,,  |ic.20gl 

CoBmitfllon  Appv«. 
Lea»e  Agreement 
yUh  S.F.Senlor 
Ctr.,for  Subroiasion 


.w.4«^«rf  thil  final  draft  of  the  agreement  leJie- 
•n»  Saoretarjr  »i^*«/  :v!/i^v  ^lldiM  to  the  San  Francis- 

ney  along  with  all  other  condltiona. 

elation' 8  ufe  of  tho  building. 

on  motion  of  Co«ni..loner  Parr     seconded  l^  Commissioner  Herz, 

the  following  resolution  was  adoptedi 

peaolutlon  y|Of  2081 

H.SOLV.D     that  this  Com^asi^^^^^^^^^  ^^^  rapp^r^S" 

rtoVrm^^tSie  Oif  fu^^^^^^^^^^  -  a.  o^cupan.  of 


(b) 


rtftH  9onco3"^i"^  ft^reaaent 


iii,?^*-  9°  — 

«.  A  th.t     in  view  of  City  Attorney's  i pinion 
Mr.  PUnke  reported  ^l%^''.VtV'  ft  was  his  recomnendation 
NO.  lOOA  dated  October  27»/;5l»  "  ^^  committee  of  the  Board 
that  the  Commission  ^^^^J^/^^^^poeed  concession  agreement 
of  supervisors  to  j;^-.^^^^^,;^;,,^^  operation  of  the  pony 
with  Mr.  Laurence  W.  Slpe  °o^"  *     children's  playground, 

rides  at  ^«i«^«^-^7,fonera  fon?^^^  with  Mr.  FUnke's 
Golden  Gate  Park.     CommlsslonerB  basically  aound  and 

Sews  that  the  agreeinent  ^-J^°P,\^',ro,1erns  2ould  first  bo 

rcu:2dTth"t;::'«^^r7rt'^  nnance  committee. 

on  motion  of  Commissioner  Her.     seconded  by  Con^aaioner  P.rr. 

Se  foUowing  reaolutlon  waa  adopted, 


»gi  r!9|20gl8  consideration  of  the  report 

*       wciDLVZD     that  this  Commission,   ^^  °°^''i^J^^on  No.  100^  from 
Comission  Requests     f/?^^'^Q;„rral  Manager,  and  f /^if  propo's^d  "nc^Uion  agree- 
Finance  Cor^ittee  to  ol^  Attorney,  relating  to  ^^«  P!5P°^acker  Playfield  aixl 

Take  from  Table  and     ^  ^    J.  ^^^ation  of  pony  ^i'^^Vli^^Jr^doea  herely  request 
teconaider  Proposed     ^"^ J/^„ ^^piayground  in  G^^^^"  ^^^f't^^rvJaora  to  take  the 
CoDce  salon  Agreement  ^^i^J^  committee  of  the  B°*^^°^,?^f  "TnS  at  such  time  re- 

Vith  L.W.Sipe  for     ^^^.^""f^om  the  table  for  ^°°^f  ^J^i^^^imieaionera  may  have 
^r^  Ridea  at  f  eiah-«atter  fr^^  ^^^^^^^  gutter  and  othe^-"^J«^,,^         ^  ,^ 

hacker  Playfield^*      J^^  opportunity  of  expreaa  ng  tj«l'^^^,,,,i^  ^^^^f ^^Tof 

r^:e::n^tryr  ^p^ro^d  :n^  forwarded  to  t.  full  Board  of 
sServisors  for  final  acceptance. 


nacKer   r-u^j*-^'^ —  - 
Children's  P/G  in 

(golden  Gp^-«*  F^^^ 


(c) 


.-^^  ^r^  lakesld*  School  litos  to 
R.n«.t  BdJ6*«*tlon  to  convey  Undin^iak  ^^^  ^^^  ^^  ^^^,^,^ 

^ComSssion  for  I^™^"!f  ef^oflducation  Uhder  Resolu- 
te 7.7774  Acres  Conveyed^toBoard^^^,  .rjjiutinn  fo.   1^784., 

^"^^°'-^ TTthe  circumstances  leading  to 
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3y^^s<'^.^^^f^ik"Ki^^^i#^g^i^ 


"-';irK.'«r->  m  <  w  biph 


(continued) 

^ ^.  „  ♦«  th«  uae  of  the  school  land  for  the  op- 

r^tir^oj  •.•s*^»,j  x^-a  u«tu  «ch  tu. ..  «w 

■truoturet  were  tullt, 

^Idont  Sutf  r  gav.  a  f-^-^Jj^/^i;^  rrtafed'^arr ' 
oonaidaratlons  Involved  ^",**^»^^f  "f^I^ijod  the  need  for  a 
had  recently  vl.lted  ^e  ^^^J"J,:^Sirfacllltle.  for  the 
permanent  playground  and  better  reorwiv 

district, 

«    MA«r    Jr  .  repreeentinf  the  Lakeshore  I«rk  im- 
Mr.  Oeoar  H,  ^^^^''^''^Tlf  Twin  Peaks  Central  Council, 
provMtnt  Club  and  the  We«^  «  VitZ  vmown  the  demands  of 
^.red  t«fore  ^^^  ^^J^/ji^^^^oTd  an^JTcriStion  facilities 
Sit^d  w'jJc^frS  Cfity  «>re  than  three  years  ago. 

^  co-Bissioner.  •--i;!-^^:j:!rr?i':hrcS  sid^'bieft::^.. 

.ite.  area  which  i"<'^"^l,^,,PjTn5  discussed  the  high  cost 
ferred  to  the  Board  of  «J«f  ^i°^^;ld  "  the  location  where  a 
of  constructing  a  I*"*'^*"^  Pj!^    "ra^d  W  this  department, 
temporary  playground  is  presently  opera 

n„  «,tion  of  commissioner  l^rr,   seconded  ty  Commissioner  Dip- 
*r^  follSSS  resolution  was  adopted. 


ntqossting  Board 
of  Education  to 
Convey  Land  in 
Ijrtetide  School 
Sites  to  This 
CoBBission  for 
pirnanent  pGiay- 
ground  -  the  Land 
to  Replace  the 
7,7774  Ac.Conveyed 
to  the  Board  of 
Mucatlon  Olider 
llit.llo.124l  and 
Bpard  of  Super- 
^,»t.«t  pfl9ffl3784< 

(As  araended) 


nTHi  ViV?"  ^^°'  ^^^ 


^-♦4«n  af  this  Coimlssion,  the  Board  of 
WHBRRA3,  on  ^o«r^!*i^  WjrSy  R-olution  No.  13784. 
Supervisors  on  October  19,  W^^  ^^  ^  ^^  j^^ced 

rair th^tfr^  t  -  :y  llliVrtn-nt  to  t.e  Board  of 
iS::aUc:,^tS:ut  monetary  consideration,  and 

*  .^AA  nAreel  the  Board  of 
W«nA3,  prior  ^o,*^  ^""Jllnf  ,^t,rper-.»lon  to  thl. 

?o«.i..ion  to  p"^^' "nrnrcHrtrth.  ^chooi  oLtnot 

atructedj  and 

«— t^.!  a  limited  and  tein>orRry 

WHEREAS,  v>j:  =5^/;rthf  wjr.r*  sohooi  .ite.  -a  5;»  *»- 

playground  facility  in  vn«*^  temporary  facility  «» 

?eslricted  from  f«^f^f /^'^^^J^^to  enlarg^  the  playground 
cause  the  f^^'^^^^^i^^'^rdrtSe  of  funds  on  property  not 

of  this  heavily  populated  "«^fr;'^i_.deQuate  services  and  have 
lumpora^  ^^tJ^ion'^     P^r^n-rrecreation  area,  now, 
demanded  the  construction  oi  a  P" 
therefore,  be  it  ^^  ^^^ 

RfSOLVKD.  that  this  commission  ^^J'^^^f  J^^lflion  of  a  parcel 
f/S^tion  for  the  ^--ff "^,«^°tes     L>  t^t  It  may  be  devel- 
of  land  in  the  Lakeside  School  f^^».^-iay ground  and  se;^ 
td  and  utilised  -^^Jl^^^XfJ^i'l  '^re  originally  PU^- 
aTa  replacement  of  the  ^'^^.^r^.g^  for  public  recreation 
:Jaser?y  this  C<-i"^-  -^..^^^fntfer^^  without  cost,  ^ 
use,  but  which  -^f^^rRfsXtioi  NO.  13784,  and,  be  it 
^r^  Of  supervisors.  Resol  ^^^^^  ^^  ^^^ 

from  the  Boara  ox  »  acres  nor  a  parcex  "^  ,^^«t4nn  of 

ance  of  the  original  ^•^^1   of  land  the  aise  and  lo<^J;^f  °\g 
,;*       but  requests  a  parcel  oj  1?;^.     ^nd  condition  that  it  is 

,»••••••••  11-10-55 


ft 


;..»5-)(»**WH 


lira  Evai?^^^ 


fa^     Award  of  Cortract  -  COI'STRXTION  OP  CENTRAL  ACTIVITB3  B1J3G.  - 
C^)     Award ^    .^.p^^,y,fc3q5.213.00. 


The  secretary  read  the  ^^i^^^^nj  ^^^f  e'^JScf  1'or'tre  Tt^ve 
oeived  and  opened  on  Tuesday,  November  8,  1955,  lor  wm 

mentioned  worki  Alternate  "A" 

bU  South  I*rk  St.,  3.F.7 


(j^th^r  Bidderg 
MARTINELLXCO 


MARTiNiSLUi  C0NST!IX.C0.,INC.$425,000.00 
stj.AMOROSO  CONSTRX'U  CO.     1^27,^7.00 


$6,200,00 
14,600.00 


g>.,  |^Q.208A 

Connisslon  Awards 
Contract  to 
IRA  LAR3E^'  COMPANY 
for  C0N3TRWTI0K  OF 
CENTRAL  ACTIVITIES 
(RECREATIONAL  ARTS) 
BLDG.   IK  AMOUNT  OF 
y«^^.2U.QQ 


on  motion  of  Co»ni..ioner  I^rr,  ..conded  by  Commleeloner  Dippel. 
the  following  resolution  was  adoptedi 

If  ■7''"»-^'^n  V°'   ^^^ 
^SOLVED,  t^t  m.^»^j;^n  ^«  ^=0^^^^^^^^^^ 

al  Manager,  does  ^®'*^,2!!^'^.^?;  °i  f^^.\   Building,  Duboce 
the  central  Activitie-CRecr.^^  .^^'^^^  ^,, 

Avenue  and  Scott  Street,  to  ^  U^J^  lowest  regular  and  re- 
Street,  San  Francisco,  they  being  the  J°«®»J  J^^^.  qq  ^nd.  be 
sponsible  bidder  therefor  in  the  amount  of  $395,213.00;    , 

1t«ER  I^SOLVED,   r/'t^erri'ssrnTcrfta^^b^'-a^^^^^^ 

:t"'r^arrcrterhircortr^^^^^^^^     o7the  co^-sion, 

and,  be  it 

S  «»  city  .nd  county  of  S«n  rr<m=l.oo, 

(b)    D«cl=,lne  Surplu.  tb.  f '•t^l'^.f'ISif  ?r«i;".f"  t"o  ^'f^ctlo. 

.v.. *r.r.nf.  for  the  Qbovo 


,..  punko  reported  that  ^^^^^Zr'J^iXr^^^^^^^^ 
«ntioned  construction,  «^^,^^°f  ^f  ^he  completed  Ocean  View 
^ds  remaining  in  ^^/J^^'^^J^Jerred.  u^n  request,  to  be  used 
?rt;::"c:nrancUvl?irs  rR^-^tlonll  Arts)   .iiaing. 

^  motion  of  Co^^ssloner  P^rr     seconded  by  Commissioner  Dippel. 

Se  follow^  resolution  was  adopted, 


j^sr  wo.  2085 

Conmlssion  Declares 
Surplus  FVmda  Re- 
naining  in  Oc.View 
Construe 'n  Accounts 
and  Requests  Appvl. 
to  Tsf  .136,423.32 
to  Central  Activi- 
ties (Recreational 
^tfp)   BldPiiJ^cct. 


HBSOLVE..   that  f  ^VorJirSiXw^lar^i-^^rE'"" 
ments  contemplated  for  ^^^  ^ce  ^^^^  gond  Fund,  does 

Sinter  as  provided  "«f  ^,i^"J;ltrce  ^rthe  funds  of  tiie  Ocean 

^^reW  ^-^..tnt^i^'a  fouTt  trtK.  surplus  ^^s,  -^.  ^  ^' 
View  Recreation  conwr  » 

.     r     f..«ller  be  and  is  hereby  requested 
FATHER  RESOLVED,   that  the  Controller  be ^^^  ^^^  ^ce an  View 
to  approve  the  transfer  °f  ^^^,,^'J'T^i„  the  amount  of  *,36,423.32, 

Trait  ti  ^^^,I'V,f/,rai'XrBuilding  in  the  amount  of 
Activities  (Recreational  atvs, 

1395,213.00. 
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^aoi 


W^S^S^J: 


203 


ntq^KESa  (continued) 


*  «    *    .♦     cmistoucttot:  op  improvements  to  josew  im 

(0)     Award  of  Contr^ct_.^CO«STOlJCTTor^uf^  ^ib,399.QQ - 


r^  Secr-tary  road  the  foUowin«  -aled  Mde  ^^<^^^^ ZT,Z'^ 

and  opened  on  Tuesday,  November  8,  1955,  lor  w 

vorkt 


].nu  Bidder 

mLNITZ  4  DeKARDE 

1950  Oakdale  Avenue,  San  Pranclsco  7 

QtherB^iSU 

C.   J.  COLLDJS  CO. 

0.  C.  XNE3  4  SONS 

WILLIAM  McINTOSH  &  SON 

BEACON  C0N3TRXTI0N  CCMPA-NY 

st   j;   AMDROSO  CONSTRUCTION  CCMPANY 

J*.  lENRI  HARRIS 


m^ 


f,lfc,789.00 

•18,115.00 

$19,881.00 

!|20,a5.00 

$20,810.00 

^,26, 152.00 


E'ri  t^Q>208e> 

Commission  Awards 
Contract  to 
VELLNITZ  &  DeNARLE 
for  C0K3TRUC.  OF 
IMPROVEMENTS  TO 
JOSEW  LEE  P/G 
Dl  rtlT.  9F  ^-ife'399 


T^4^^^     •fteonded  by  Conmissioner  Hers, 
on  motion  of  Commissioner  I>iPP^^»  •^'^^''^•**  ^ 
Se  following  resolution  was  adopted, 

^,»i,,t^nn  ^oy  2086 
^EmVED.  that  thl,  C'-rih^l'o^trartTofccnrtrSctSnff"?^^' 

and,  be  it 
■   ^THER  HESOIVED,  ^--t  the  (^n«.l  mna|er^fJhe^Rec«.t^^^ 

r4r«aTr-teCroorr=rr^^u  or  the  c^-ssion, 

and,  be  it 

^THER  HESOLVED     that  f^teftnirort^'""'^^^^^^^^ 
?Slur-?c°-tV  of  San  Francleoo. 


(d)     far  Sonne  1  r^ 


„,     PUnke  reported  that  Mr.  «--",  Supervising JEngin^^^ 
^de'Sotn  t'o  bin  his  n-ds  for  an  ^  re-e^^^^n  and  planning 
his  division,  in  order  ^°  ^°f  j'^ogram  to  S  undertaken  under 
for  the  «xt«^«ir,r"J^  So^^  for  recreation  ^^d  park  im- 
the  authority  of  ^%f'?^e  successful  passage  of  Proposition 
prover«nt,  as  ^/«»f  ^.^^.^^  o^Tuesday,  November  8,  1955. 

•C"  at  the  municipal  eieciiio 

.     ..n«r  parr     seconded  by  Commissioner  Dippel. 

or.  nation  of  Co^^^J^/^XsIdopted, 

the  following  resolution  was 


pas,  no. 2087 

Gen.ManaG'^'r  Author- 
ised to  Reclassify 
positions  in  Engi- 
neering Division 
In  order  to  Expe- 
dite present  &  New 
gond  Fund  pro,iects 

(o) 


M      »      »      »      •      *      • 

«*•  «30  OOO  for  Dredging 

:,,„o,t  for  .  ^PP^-^LfS^^ii^^-^^*- 

rrtr^tnce   t.     II.FT'^TiM-ir.cht  I 


£t:taaS^^^'-""""°"^'^^^ 7„„a  aocu»latlon  at  the 

^  11-10-55 


4 


I' 


^"•iw-iw-ii.. 


^»^t;«djSS 


iiMii>iitiii(>' ii*».w^i>i)liiri|)|'^'gM^  I   "11    (i  ■     - 


.'i!^^..t!&-:;-: 


HK 


tr 


3sL.t^.^4a^afesiki^'^^ '  "^  ii^^'  ^ ' /-r 


?rt^, 


^t'j^.Z^-'l:vf 


SS3!?t?^Sr 


.iQA  'i 


MBMBPSINI88  (continued) 


and  at  low  tide  Is  unnnvigQble.     He  said  a  personal  ij^f  ctlon 
Ha  ««nfi^dVio  reports  and  thnt  it  was  estimated  that  the 
Std^C^quired  ^^^  ^"^  ^'  ^«  ^'^'^  ^°^'.  cost  approxi. 
*!?fr?3b  000    and  this  sand  removal  would  provide  a  clear 
:;^nS;«  foJ^ut Ihree  or  four  years  before  the  silting  again 
accuaaulatfid* 

on  motion  of  Cofflnissloner  parr,  seconded  by  Conunlssioner  Hers, 
the  following  resolution  was  adopted: 


B^ffi  ttQ-2Q8e 

Request  for  A 
Supplenrsntal  Ap- 
propriation of 
^30,000  for 
Dredging  Entrance 
Area  of  St, Francis 
yacht  Harbor. 


cumulation I 


gg,,  pp.  2089 


ii 


Rtqusst  for  .. 
Supplemental  Ap- 
propriation of 
$4,227  tr»  Pchao. 
of  Bquipoant  for 
West  3ttaa«t  Connu- 
alty  Ctr.Clubroons 
iTl  niaaonda 


0„  «tlon  of  Oo»l..ioner  wUaghar     seconded  ^  Cc-l..lo»« 
Sr^  the  following  resolution  «>.  sdoptod, 


HESOLVK..  that  this  C°-»;°"  f '^^^ri^^.rr'pp-veTs^^ 
the  Board  of  Supervisors^  the  5^^^„d  knd  in  the  amount 
"^TaaV  Tor°S;Tchr o^oqil^^rt  for  the  West  Sunset 
Co-iiftJ'center  ClSSoc^s  and  hall  diamonds. 


! 


[^Ificati""  "f  Contract 


^.  ^,  sported  "^Ufrv'^lirvetrr^d'trreTlIS  tSfC 
m  painting  the  C°'"»'"^°^:^Ta°Virthe  roof  and  vails  of 
.ectlons  of  broken  or  «»2^^^iae  wloe  has  been  quoted  by  the 
;S!n?"raro^.rca:,e"'thTr?carfolds  are  already  In  place. 

u«,..     «eeonded  by  Conanissioner  Parr, 
On  motion  of  Commissioner  Herz,   seconaea  oy 
?L  ?ollowing  resolution  was  adopted, 


Comftlssion  /ippvs. 
Modification  of 
Jointing  Contract 
to  Cover  Inatalla. 
of  Broken  4  Defec- 
tive Glass  in  Roof 
4  Walls  of  Conser- 
vatory at  an  Addi- 
tional Cost  of 
S^O.OO' 


.^SOLVED,  that  for  the  -J^^ rhf^ontrorrLTnris  '^X 
-^rttrtr^P^o^re^frifoi^^^  o^  -tract, 


i^m^Hlt^A"  ^C'  th^  ^p^ELg^^i^^^-^^T'''^'^ 

S^fs  ^trs'irth  V  S^  3i-  wans  o     ^e^^_ 
^onlervatory  building,  during  the  course         ^      P-      ^^.qO 
S  oHhe^lding,  a£  increase  of 

n     ♦.«.tnr  and  Acceptance  of  Hamilton  Center 
Pinal     I*y«nt  to  contractor  and  Accep  

and  Pool 


„     Har»n  reported  that  all  tf  "^^"„f  "^  HUftonTc"-"'' 
"*  V°r'anr^i?haTnrS:^°^ra?d  that  the  elding 
rd'racc^-ptrbj'theco-isslon. 

„  «tlo„  Of  Co^ssloner  .rr,  seconded  ^  Cc-lssloner  M^   • 


;>;ii«*)j^i»V:',?-'; 


.,f.Ar:.^;ffi,<(  "'ir-"' 


t.^A.. 


-.*»*^^*-  '^***»-^''i  ■' 


20' 


^  aVglKESS  (continuaa) 

the  following  resolution  was  adopted t 


I 


g^,,  po.2091 

Conanisoion  Author- 
Itea  Final  Accept- 
ance of  Hamilton 
Center  &  Pool  & 
Final  payment  to 
M  &  K  Corporation, 
Contraot.ors.  Payt. 
to  be  Ratified  at 
kiext  CommlBi 


.InMnn  ^Q.   2091 


TarsOLVED     that  this  Canmdssion,  on  recommendation  of  the  Super- 
PE30LV6iJ»   v-nov  »^*°      v^-^w,  take  final  acceptance  of  the 

and  to  make  payment  to^  M  4  ^^^^^^y^^t  to  be  ratified 
nr>ftn  comcletion  and  Inspection,   saia  payront, 
Tth^^xt  regular  i«etlng  of  the  Commisalon. 


Consideration     (g) 
and  Selection 
of  Golf  profes- 
sional for  Harding 
park  Golf  Conces- 
ilon  postponed  to 
:>ftember  8  >fie t '  — 


•  ..J  tv.*    lit  the  raquest  of  OonmlMlon 
prertdent  3"tt«r/""/„^,he'U.nd  Selecting  «  Golf  Profej- 

,  rrS^nr^-  -  -S  -  SS.aa..  .ce„.r  8.  195.. 


w --^i^^S^^^^SS^^^SSI^^ 


t,„.  of  Thur.    *.  n,xt  regular  »et^  't^Sftro^af  itlU^.T-^loS^r" 

(Thanksgiving  Day)  agreed  tn  ^^  ^^^^^^^^   if  required. 
Canceled.    


I 


flp^nijfiNMENT 


-  ♦«  rf«ne  before  the  Comniasion,  the 


I 


Respectfully  aubrrdtted, 


^ 


i  ^U^'^^Jt^o^'^^ 


'ou 


Secretary 


* 


U-10-5P 


=wt^:,: :'  .,:;;.Tia.iisaaaaeg!K^-:??ew 


.•?«; 


;,v.SSwS^iiSS^ 


'm^i 


t,»ge*y'> 


flAti  Pranoi^co,  California 
December  8,  1955 


UlttllliA 


SsUS^ 


Th«  on*  Hundred  and  ThiPU«nth  Regular  Meeting  of  the  Recreation 
and  park  CoBmletlon  wao  oaUed  to  order  on  Thursday,  D«oe«ber  8, 
1955,  at  3iOO  P.M.,  Pr«ald»nt  Sutter  presiding. 

The  follo%iing  Comisilonari  were  presentt 

Mr,  Louis  Sutter,  president 
Mr,  William  M,  Coffsoan 
Jfri,  Hsnry  J.  Dippel 
Rev,  Sug«ne  A.  Gallagher 
Dr.  nranols  J,  Here 
Mr,  Fred  D,  Parr, 


Approval  of 
4lnutej 


The  minutes  of  the  Regular  Meeting  of  November  10  «»5^  ^PP^-^^^^^ 
i.  mailed    vith  the  stipulation  that  Resolution  Uo,  2083  include 
tlle^iindwnts  to  the  original  wording,  copies  of  the  amended 
draft  having  been  sent  all  Copmissionars, 


r^n^Il>ilCATI0»3 


Wter  of  the  palace  of  Pine  Arts. 

wnllowinff  an  Inspection  of  Bureau  of  Engineering  Drawings  Nos. 
r^?Vi^-nS  ^^aI?  1    on  motion  of  Commissioner  Parr,   second- 
If^'foZlslZe^i^C^^  following  resolution  was  adopted, 

Co^nlsslon  Grants    RESOLVED     that  this  Comml -ion  ^o^Bh^re^^^^^^^^      ^rtri^^tjaf- 
R^f  DW  Dlrec-    of  the  Director  of  Public  Wor^J^  P^  ^,  ^^,^,  boulevard  and 
to?  to  Effect  Chan-flc  chamjelisation  at  the  int^^^^  ^^  ^  ^^^  ^^^^^^  ,^  ^ 


i»,  Ho.ffl9S 


nelisatlon  at 
mter  sec, Marina 

Blvd.A  Lyon  St. 
Also  Revocable 
permit  for  Public 
Use  of  Existing 
Rd.  on  Westerly 
perim.of  pal, of 
Pine  Arts„ 


Res.  K0.2Q93 


McLaren  park 


nark  purposes  of  the  property  ^"^°*'"'"»    .     .f     nniftea  of  Pine 
slon. 


rLfng  pScS-^  of  1^"^  '"^''^'^'  ^°'  *'°'^'*"  ^ 

.     4     =«  u^ym     aeconded  by  Commissioner  Dlppel, 
On  motion  of  Commissioner  Hers,   ••^°"°*'°  "^ 
the  following  resolution  was  adopted, 


KESOLVED     that  this  Commlasiona^^^^^^^^^^ 

ri^owi^gTop:-r;;.-r/    Mcuren  .rk, 

From  the  San  Prnnclsco-Snr.  »«.too  ChjJ^-^^^f  ^^f  f 

£c?ety  of  the  Methodist  Episcopal  Church,  Lot  1,        qO 

Ss^ssor.s  Block  6133,  for  the  amount  of ^  >^ 


12-8-55 


■toi<>>flStiiai-|'f«rt<' 


■:i^*}f-j!^:'js^. 


-•'    I  II II I II.'  ■' 


M'Mlf  ■'■■■■»       *^J* 


-"    -  -  ' 


'j  l>.  IPIiMlt  MMrivfjl'll 


:-:v(.a^-.i.3>jj'it^'i^sPj 


.^^fwjr^'. 


K-i"i  iwwwlb.^  h  1 , » I  *i7';fiafc  ■ywwcw 


-«••■ 


f^|ym4ICATICM5  (continued) 


■f  I 


Bfta.  Ko.2094. 


(c)  Prom  R.  J.  Reynolds,  General  Chairman,  NAACP  National  Convention- 
1956,  requesting  a  floral  desig;.  in  the  Conservatory  Dell,  Gold- 
en Gate  park. 

On  motion  of  Conmisaioner  parr,  seconded  by  Commissioner  Coffman, 
the  following  resolution  was  adopted: 

I^eaolution  No.  209^ 

roranission  Appvs.  RESOLVED,  that  this  Commission  does  hereby  approve  and  authorize 
iMoral  Desigp  in   the  installation  of  a  floral  design  in  Conservatory  'Jell,  Golden 
ronservatoiy  Doll,  Gate  park,  to  feature  the  rational  Convention  of  the  National 
G  G.Park,Ft':turing  Association  for  the  Advancement  of  Colored  people,  to  oe  held  in 
Natl.Convei.tion  of  San  Francisco  from  JUne  2il  to  JUly  1,  1956. 
^ip.p  6/2I-7/I/56.  

(d)  From  Colonel  J.  A.  Graf,  District  Engineer,  U.  3.  Arny  Engineers, 
advising  that  the  Commission! s  permit  for  extending  the  break- 
water at  the  Municipal  Yacht  Harbor  expired  December  31,  1952, 
and  requesting  the  discontinuance  of  further  extension  of  the 
breakwater  until  a  Department  of  the  Army  permit  is  obtained. 

Commissioner  parr  suggested  that  immediate  application  be  made 
for  a  new  permit  and  stressed  the  importance  of  continuing  the 
extension  of  the  breakwater  as  presently  conducted,  and  obtaining 
valuable  fill  without  cost  from  nuoorous  contracting  firms  that 
use  the  breakwater  extension  for  dumping  excess  fill  material. 

On  motion  of  Commissioner  parr,  seconded  by  Commissioner  Dippel, 
the  following  resolution  was  adoptedj 


t^ea,  KO.2095 

CiscontuancQ  of 
Dumping  Fill  at 
jacht  Harbor  Di- 
rected by  Coinmis- 
8ion.  Official 
Request  to  Ixj  Tiado 
to  Arny  for  Future 
Extensions  of 
Breakwater. 


(o) 


T^Q solution  No.  2095 

RESOLVED,  that  this  Commission,  in  accordance  with  the  letter 
and  notiie  of  November  30,  1955  from  the  Corps  of  Engineers 
t-Sited  States  Arry,  does  hereby  direct  the  immediate  discontinu- 
ance of  the  dumping  of  fill  material  in  the  breakwater  jt  the 
mnicipal  Yacht  Harbor;  and  further  directs  that  ^^^J^J/^^' 
delay  kn  official  request  be  made  to  the  Department  of  the  Army 
f^r  a  permit  covering  the  existing  breakwater  and  future  exten- 
sions, as  recommended  by  the  District  Engineer. 


Res,  ^:o.2096 

Appvl.of  Trans- 
fer of  10.  563  A. 

Pt.Lobos  Land  to 
State  of  Calif  .- 
Property  to  be 
leased  Back  to 

City, 


t:w.       T*,<n„  T      RQ«o9    Director  of  Property,   submitting  for  approv- 
T.  p*  p  Ld'reTluUoni:  the  Boara^of  Supervisors  approving^ 
nx  ri  p*   J/  o4.„4.^  „r  r.nfornia  of  two  parcels  of  Point  lodos 

lZr'ZuuZZ5%  ^cre:       S^e'lefter  exTlained  that  this  trans. 

frr  1.  bale'd  on  a^'a^ee^nt  f^^\^\lr'^l'ZnTm^ 
earlier  actions  under  Resolutions  Nos.618,  770,  and  1310. 

on  motion  of  Commissioner  Dippel,   seconded  by  Commissioner  Her«, 
the  following  resolution  was  adopted: 

poanlnt.inn   Ko.    2096 

RESOTVED     that  this  Commission  does  hereby  approve  for  sjjb'^^ssion 

project,   and  reading  as  follows: 

"RESOLVED,  pursuant  to  the  State  Beach  AcquisUion  AcJ^^f^J^^^^^ 
Chapter  922  (Section  5015  of  the  J^J^i^^f '^^^lon,  that  the 
recomn«r>dation  of  the  Recreation  ^f  ^^^J°^3'^rS;half  of  the 


M 


12-8-55 


JWHWIMrsMMBW 


*^,-  _,.*■'  *  ■  -■ 


■  t.  ^«.l.vA.ii*_4ftitt^^fll'it 


RflflCKICATIPWS  (oonUnwd) 


"•property  situated  in  the  City  and  County  of  San  Francisco,  State 
of  California t 

"PARCEL  It    (Block  1313  -  totaling  9.85A  Acres) 

"SEQINNING  at  a  point  on  the  westerly  line  of  Merrle  Way,  as  per 
mx>  thereof  filed  September  17,  1921,  in  Book  "J*  of  Maps,  at 
cage  9.  Official  Records  of  the  City  and  County  of  San  Francisco, 
Sstant  thereon  891.080  feet  northerly  from  the  northwesterly 
line  of  point  Lobos  Avenue,   (the  bearing  of  Merrle  Way  is  taken 
to  be  North  30  52 »  West  for  the  purpose  of  this  description,  and 
all  bearings  used  herein  are  related  thereto) }  thence  running  . 
along  the  boundary  of  Parcel  3  as  per  Deed  to  the  City  and  County 
of  3an  Itanclsco  from  George  W.  Merritt  and  E««»  L.  Merritt,  his 
wife,  dated  January  28,  1920,  and  recorded  my  26     1920,  in  Book 
108  it  page  310,  Official  Records  of  the  City  and  County  of  San 
Sanclscofstati  of  California,  the  f°ll°«i'^,^hree  courses  and 
distances       North  69°  3b'  30"  West  178.90  feet.  North  55°34'30" 
^jriStn  feet  and  North  16°  3V  30-  West  200  feet    more  or 
l^ss    to  a  point  on  the  high  water  line  of  the  pacific  Ocean, 
ie"lnafter^referred  to  as  Point  «r,  RETURNING  thence  to  the 

pol^t  of  COUffiNCEMENT  and  running  along  f «  J^^^^f^Jy^iJ^t.^ ^ast 
*^  ;  ..  M^-*v  -iO  coi  Utest  2A1.73  feot:  thence  South  fu  iJ-aax. 
MBrrie  Way,  North  3     52'  West  ^4i.^^  i  ^^^ 

119. A3  feetx  thence  South  74"  45'  fi-as^  .  1^«  To.  co.  i.i«-+  -i-^  nn 
^i?-S.  45.  W  ^.77  feet;  thence  Sout^         ,f  ^Jf^^^'^^ 

^fo'la  T.V  stis  r5  Ji;t  lhJ;rNor't^4023.  2«  Ea.t  n  25  F.e, 

Jn  arc  distance  of  150.89  f-l5^T4rEa:r3Ur62  f  at     tTence 
Sii;'h^20^U.ToSVsrSo'fee?     m^ie  ^^^^0  a  point  on  the 
Wgh  i?er  llnfof  the  ^cific  Ocoan;  thence  in  a  general  south- 
westefly  direction  along  last  named  line  to  Point  -F- 


«« PARCEL  2»   (Block  1313  -  0.709  Acres) 


4   *  -.«  ♦>,«  uo^terlv  line  of  Merrle  Way  as  per 
•ffiGINNING  at  a  point  on  the  westerly  ^^"«  ^  ^        at 

„»p  thereof  filed  September  17     1921,   in  Book     J-  J^ncisco, 

page  9,   Official  f<^--/^\.''^\l^^Z  S'-uHeet  northerly  from 
State  of  California,  '^^^^^.^V^'r^^^^'^^^o     (the  bearing  of 
the  northwesterly  line  of  Point  Lobos  Avenue     ^t  K^  ^^ 

Merrle  Way  is  taken  to  be  North  3     52    f^^^l      J^^^  thereto) 

this  description  and  -l\^/^^3f,%^'uSrof  Me-i°  ^ay  Forth 
thence  continuing  along  the  ^f ^toriy  iin«  boundary  line 

30  52,  west  267.906  feet  to  the  general  Northerly  ry 

It  the  30  foot  right  of  way  -  sh^wn  on  sa^d  map^^^^^  ^^^^^^ 
above  referred  to;  thence  along  said  genera  ^^^^^, 

line  the  following  two  ^°"^»«f.^''^^f 'i^c^ve  to  tte  left, 
westerly  and  Southerly  along  the  arc  of  ^^^^  ^^^  preceding 

whose  tangent  deflects  61     59'  ^^     ;°  o  /oi   25",  an  arc  dis- 

course, radius  100  feet,   central  angle  124    g     ^J^^    ^^  ^^  the 
ZZ.  of  217.858  feet;  thence  S-th  10    31  ^^^t  ta  «^,  530  53. 
preceding  curve  a  distance  °J  71.884  foet^n 
East  168.090  feet  to  the  point  of  beginning. 

-in  accordance  with  Resolution  No.  95f .  Se^J-^if^^.'^f.'Ji: 

Board,  approved  l^^ruary  16,  1950»^  Se  City  and  County  of  San 
State  of  California  shall  lease  to  the  ox^y  ^^^^  ^^^. 

JJ^ncisco,  a  ^i<^^^^  r^ZTlll^l^l^lois  t^E  and  6-P  in 
sideratioi,   the  above  de8='="i^<^^}^^^»  califorrda,  for  a  period 
fsSssor's' Block  1313.  San  mncisco    C^liforr^i^.^^^^^^^  ^^^^ 
of  fifty  years  as  per  Section  5007  of  tn*^^^  ^^^^^  ^^  g    ^^ 

of  tho  State  of  California.     Jhe  Mayor  ^^  ^^eute  the 

of  supervisors  are  hore^  "'^J^^Lrsseefwhich  lease  shall  be 
required  lease  on  f^^J^f^J^ector  of' Property  and  also  the 
^refti^n  r°pSi  S^ssfon,  and  be  approved  as  to  form  ^ 

plan , " 


I 


V. 


i^ 


^'1 


,1 1 


.c^^iSssssswpwWl^PW^^fl 


i.  i«;  V'^hi'TuMv^i^'ii':   's-,iij>»^ra»i,* 


■  ■,T.'F<"W^-'T   ^..^  =-,■.■ 


(continued) 


(b) 


aKfflMATIOM  -  ackriowledged  by  Secretary  and/or  fil«^ 
Oonaerimtory  I»llt 


.  W..  Luelen  Mhwnn,  I«.ld.nt,  San  WmclKO  Girl  Scout 

^°'     ,xp«..lng  ttonk.  for  f  "^"i?' *:it"J^^„ur„rSld  U.t  /lug- 
r:rd%ror:.fart,rdtl9!SSj  -cuti™,  K^  t^  .leotron. 

the  General  Manager.  favoring  certain  applicants  for 

Numerous  letters  and  petitions  f^^°^^      ^^^  cotirse.   (Copies 
selection  as  Golf  1^'^^^";°^^^,^ a^  J^Srred  to  General  Mana- 
being  forwarded  to  Conmissioners  and/or  rex 


(d) 


(e) 


(O 


(g) 


g^'^-)  r^.A^r.     Public  Relations  Chainnen,  Ui^ited  mjre^ 

1956, 


'  ) 


"I        .0    Z,  appeared  bafor.  the  Oo^''io^.^'^^^Zfl^,\Zli 

--rSc  S^rtSVarr^r^urar;  r/vii  .e-  --. 

;?:rtro:::i"'r"-a,t.n  Koda.  Co^n.. 

—  --rrrr^rtr,  r^-^^^erdrtrtr--.. 

gated  this  parcel,  but  negoT,i 

ness  of  the  owner  to  seli.  ^   ^^  ^ 

J'jlt:irr°rr,'»-a:S^^"o^4ioner  He„.^h^ -t^ 

^°^3  1^  the  General  wnager  to  l"'«'"«°"ttS„,  with  the  Baetwn  Co»- 


II 


fj|ip,|.r.|AT.  Tt^^^gACTIQMS 


(a) 


nnintnents 


t^a,   No.2097 

Fon-Civil  Ser- 
vice St  Exempt 
toDointmenta 


ji 1    Ijunrl—  r---""-—  -         p^^niseioner  Coffman, 

1     «^  mrr     seconded  ty  Commissioner 

on  motion  of  Co^^-^-^rwaTaSorted, 
the  following  resolution  wa 


through  T-1606  and  one   (1)  exei»P  ^^^^^^ 


I 


S^^ 


..:^ 


®?:-"' 


iWi^^^f^m 


■;^^»*^t:^•«^c»'  --■^"  ■ 


Hea.  NO. 2097 


^ag.r  and  certlTlod  by  ^a  SecreU^  during  the  ^^fj^^^ 
Sr  iS,  1955  through  Deceuiber  8,  1955,  are  herecy  ravi 
approved I  and,  be  It 


p^,,  BO.2098 

progress  and/or 
yinal_  payments. 


T— (THftf  '^"'^^°^  "^^"^  P^inyp^'^ 

on  motion  or  Co^nisaioner  P^rr     .condod  ^  Con^.-ioner  Coffr^n. 
Se  following  resolution  was  adopted, 

nentst 

period  ending  Nov.  30.  1955. 

period  ending  llov.18,  1955. 

To  pac.Eiec.a  "»°7"  ,q-c 

I^riod  ending  Sept.  U,  ■L'^55. 

To  Howard  B.  Nilsen       *"     f^' 
j^riod  ending  Nov,  21,  1V55. 

To  Manor  painters     ^^'^  ft^ 

^noa  endi^  .-.  «.  1955.  ^^^^^^^^^ 

period  ending  Kov,  9,  1955. 

To  Robert  t.  Wlison      t 
jtrlod  ending  Nov.  9,   1955. 

period  ending  Oct.31,  1955.         ^^^^^^^^^^^^^joV 
period  ending  Oct.  31,   iV55.  if,i3158 

Z%  Tn  rrrranS  ^wUhT-s  and  specirications  • 

Tp^roved^  the  State).  ^       ^^^^^     ..,....^030, 

ieriod  ending  Nov.  30,  1955. 


(12) 


'^rfodTdrng to."  30,  1955. 


12-8-55 


(MORE) 


i:M,,/>:. 


'  ^flSsJWBWwT' 


mmama 

']|[|ji''.ii'Sm.iwUIhW»>i'»' 


'■^=?'i 


•■r»§^r:- 


flM 


""^jifwrt-s^  ' 


jaaMiM(  mwaAsnoBg 


Re8.  NO.2098     (b) 


pi^^l  ftivTaBiits  (continued) 


(U) 


Por^rp  park  Cafe  and  Harding  park  Cafe 


(c)     |ytansionf  of  Time 

or.  nation  of  Con«desioner  Dippel.   seconded  ^  Co^dasioner  Galla- 
gher;  the  following  resolution  was  adopted, 


Bxtensiona  of 


p^pliytMnn   No.    2099 

through  November  10,  1955,  ^^.;°  f 3„g  delayed  the 
as  of  August  8,  1955). 


:^ra^r^y.%£o':^"ip^^i  ».  me.  aus  to  factor, 

beyond  Architect's  control. 


To  Robert  L.  Wilson-  ^^^^J     j^  completed  with  the 


1 

1 


1 


(d) 


Hodlfloatlone 


P^^1.,.HnT^    ^Q.    210Q 

^  ^^^^^^^-r.«rtif,l>n?9-Modif.. 

The  difference  between  actual  ana 

^,n  oTAMD  rr7ftR-^-"t.,lb7-Cert.??17-M°d-i 
oTTJtr  PRESS  <r  R'CAST^  gYpD.Mjaftr  ^^  'iJJJ^n 

(3)  l^WilgVyitTiiiag  1"  "^'J'^  decrea^of  ' 

To  Robert  L.  Wilson  -■  JJ       at  west 

(GREDII-  31  litea-reinforced  gias  ^g^^^Q 

Testing  not  done.   ...   •   • 
^^,     Lockset  iteration  -«20^ 


i,ijH«^*<>*.«*..),^, 


12-8-55 


mtmfim^amc. 


.  HlffatMt'^^PV-.. 


-^, 


^'ftlifflAV  '"mift^r'^"^  (continued) 


^qufl8t  for 
Fundi 


on  notion  of  Comniasion^r  Gallagher,   seconded  by  Commissioner 
Dip.  el,  the  following  resolution  was  adopted; 

pA«/.1nf.ion  f]o.    2101 

nTtqOLVED  that  for  the  best  interests  and  proper  conduct  of  the 
Sc?iISonl^d  I*rk  Department,  the  Controller  be  and  Is  hereby 
Sques^d  to  approve  the  following  Request  for  PUnds, 

(1)  ^]|f,/^n«MT 

Approp.5.652.385.000.F«rageJJ^Fo^od  f^r  Animals-  ^^^^ 


m     ReQuest  for  Approval  -  Use  of  Pund3  in  Pen*nent  Salary  Appro- 

^^^      "!?^:f4   fnr  Ul   r-    -r   r-T-—  TTrn^Lvr^ntSl . 


g^^,  NO.2102 

Req, Controller's 

Appvl.Use  of 
I^rm. salary  Appro- 
priations for 
payt.Tenporary 
jlovnent^ 


on  motion  of  Commissioner  Gallagher,   seconded  by  Commissioner 
Sp^l,  thTfollowing  resolution  was  adopted, 

Resolution  ^o.   2102 

HE30LVED.   that  thi»  Cc^ssion     o.  -o^^^^^^^^^ 

rfSd's  r ^ernSt-X^  ZZf^sJor  filling  the 
?oU^i^  positions  ^  Temporary  En?>loyments: 


T-1561 
T-1585 
T-158A 


T-1578 
T-1583 
T-1598 


(REPLACEMENTS) 
(1)  f^ooo  qgffiP^^  ^^^^ 
JAhES  COLLEN 

'''  §^^W   sicv  ...  W;  ^^ 

WILLIAM  EATON     Sick  Lv.  w/o  pay 
G.MARENGO  Sick  Lv.  w/o  pay 

SnE  niSVOLD       Sick  LV.  w/o  P^y 
NELLIE  MOIIRADIAN       -ditto- 


period 

12^ 
Nov. 16 


"1956       Amount 

iTtis  $i,oeo.oo 


Dec,  5 
^lov.21 
Nov.21 


Nov.2ii 
Dec.  1 
Dec,  9 


Mar 

195$ 
Dec, 15 
Dec. 11 
Apr. 20, 

12^ 

Jan. 15 
Apr.30 
Jteb.  8 


U8.63 
197,72 

1,A50,00 

757,27 

1,700.00 

680,00 


(g) 


Re  a,   WO. 2103  conduct  of  the 

^■ocations  breakage,   in  _..         A„n,m- 


snii. 


playground  2£i£ 


Amount 


,  g  9-20-55    5H.21 

•i2  Arnold  Avenue  St.Mary  8-5-55       15.18 

Robert  G.Henke  32  ^rro  ^^^^     ,^^3^^^     ^"^^^^S?!?? 

Aleathea  A.Fickeisen  3547  j,^f  p^,,.       Mission  9-2^^ 

Rosa  Goraea  ^  nineteenth  Avenue     Fachmond  Cts.       ^ 

Max  Metaxas  -^  ''  _   .    , 


yotal  i  ??t^| 
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ttMmsasffissBs 


'^t^V^-'WPTfVt^fe^HBaMft*^ 


rTWANSIAlk  TMlllfBlf^'^^""^  (oontinwd) 


g.,,  rto.210A 

Yacht  Harbor 
Mooring 

Lcen; 


on  notion  of  ComniBSionw  Gallagher,   seconded  by  CoMBlsaioner 
Hera»  the  following  resolution  was  adopted i 

l^ffff^^ution  NO.  210L 

RSSOLVISD.  that  this  ComIssIok,  on  recommendation  of  the  Gener- 
aimnagir,  does  herety  approve  the  issuance  and  oanoellation 
of  the  following  T»oht  Harbor  Mooring  Ucensesi 

RATE 


(1) 


NAffl  <ir  BQAT 


LiailLL.Bertraffl  J.(PBrm.)  YANKEE  SPIRIT 
ELLIS,  B.W.       (Temporary)  RITA-E 


aSfiTH  NO, 

56 

233A 


$10.00 
7.50 


#2)  TiQHga  ^^Mf«LKD  (all  pemAnent  licenses) 


KOCH,  H.  M. 
MULQIJEEN,  ThooftS 
0L3EN,  Hans  0. 


rsoat  left  Harbor) 
(Sold  boat) 
(Sold  boat) 


(i)     nrdera  for  S«rvtce  or  Work 


T^'^'l  Tiff  I  ^^Q^ 

orders  for 
<trrvic6  or 
Work 


or,  motion  of  Commissioner  Dippel,   *<^orded  by  Comrdasioner  Gal- 
la^ber,  the  following  resolution  was  adopted, 

fi^,^1nt^nn  No.    2105 

RESOLVED,   that  for  the  t«st  i^^-'^'  -^.P^SLrtTanrh^'re- 
the  Recreation  and  I*rk  ^PthrfoUoifn/^ders  for  Service  or 
ly  is  requested  to  approve  the  following  oroers  io     ^ 

Work! 

fl^  Work  order  to  Recreation  and  park  Department  - 
^'^  ^oc^inue  ti.e  services  of  ^-f --J^^'^^^^'* 
for  preparation  of  plans,   specifications  and 
irsp^ctfon  of  Bond  ^^d  l^ojects     or  the  ^nths 


inspection  ui.   c»w«  r— —  .--„         ,rtc«N 
of  January,   February  and  March,   195«>  - 

(2\  Work  order  to  purchasing  Dc^partment,  Reproduo- 
^   '   t?nn  ^reau  -  for  blueprints,  mimeographing, 
ii::.Tr  the  mi  BonS  ^d  I^ojects  during 
January,  Ptebruary  and  March,  195«»  - 


$21,000.00 


13,000.00 


It 


ypi^i;gffg  piisn^S 


(«) 


c|.-...t.4nn   of  G---^  p-^fp^aional  -■ 


n<n<pal  Go)f  Course 


y^.  FUnke.  ^^^^ \^fn';f*^lu^irf!rgo^'^'°''^"'°^^^^ 

up  to  the  final  selection  of  ^^^^t;;     ^^  decision  of  Mr.  Ted 

Se  Harding  Golf  Course  "»^^f  ^^^^^e  has  held  as  Golf  pro- 
Robbins  to  give  up  the  ^J'J^^f^^Jor  several  years.  Mr.Robbins 
fe«donal  -^Harding  Golf  Course  [orj  ^^^^^^^  ^^^^^  ,     ,,, 

has  continued  since  1"^.  "^^^  °^.bt  a  qualified  successor  by 
vbich  time  t^«/«P^;;f","^„*f' "^Tconsidering  the  applications 
rcSverfi:m^iS^os:':hrwe"i:^ntex.sted  in  obtaining  the  con- 

tract, 

»      -«  tuflntv  major  applicants, 
Mr.  IMnke  explained  that  out  of  some  twenty^  .J^tenders.   the 
^  H^d  had  narrowed  down  to  three  leading         ^^^^^  ^^^^^^^ 
r^tnership  of  Fred  Venturi  and  Joey^Rey.  Mr.^^^^ 
Tnd  tl«  partnership  of  V^^/^i^f/S  contract  to  the  partnership 
Mr.  FUnke  receoinmended  the  awara 
of  Venturi  and  Rey. 
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I't 


.^:': 


^^CSpSU'L  ...  _i .. 


IIIiniiTiWP  RBBTP*^  (ooDtinued) 


Pollowin«  the  notion  of  Coaniflsioner  parr  supporting  the  staff 
recoanendatlon  nominating  Fred  Vanturl  and  Joey  Rey,  Coamission- 
er  Hers  seconded  the  notion. 

Coaniesioner  Gallagher  expressed  his  respect  fo'^^ J^ff  ^^^ 
the  investigation  which  it  had  conducted.     He  said  that  he  was 
naJti^rlTaware  of  the  active  and  intense  competition  amongst 
th^  applicants  for  the  award  of  the  contract  and  had  therefore 
devoted  considerable  tino  and  attention  to  investigating  the 
qrimca^^Sls  of  the  applicants.     He  said  it  was  his  desire  and 
iotlve  to  choose  what  is  best  for  the  city  and  for  the  golfers 
S  selecting  the  nan  best  qualified  to  manage  the  golf  shop  and 
oivrprofealional  instruction,   stating  that  he  favored  an  indl- 
fiJ^al.rather  than  a  partnership,  as  the  best  arrangenent.  Con- 
missl^ner  Gallagher  said  he  would  not  support  tho  notion. 

Coi«l8Sioner  Cofftaan  stated  that  he  had  |«'^<3  °^^*;?i°T^"^°^ 
^^^Tllnv  vears  and  it  had  been  his  experience  many  tines  to 
SL*7tho  investigations  of  the  staff  and  others  -^en  tine  did 

♦  «2Li t  a  review  of  all  details.    He  therefore  approved  the 
"reloSr^atlorS  the^'oeneral  r^^r  and  supported  Co«alssloner 

parr's  motion. 

p«,«irtent  Sutter  permitted  persons  attending  the  meeting  to 
S^:i1?onThe''firor  on  behTlf  of  their  ^oice  of  appli-nts 
including  MC.  jack  Lonjpke,  Hr.  3hreev«.  Mr.   Foley,  and  Ted  rod- 
bins. 

four  "ayes"  and  one  "nay*! 
y...  MO.2106  B^3oluti2ILL2*.2l06 

HE30LVED.   that  this  Conmisslon,   subject  to  ^PP^°^  °^^^,^,^'' 
commission  Awards    ^^T^^gors,  does  hereby  approve  the  award  of  ^«  "^j;;-^^ 
Golf  Profe.sional     ^^^^.Sessio^al  privileges  at  ^^^^f^'^  J«^^'g,S  '.horrhe 
Contract  to  Messrs.*^      privileges  including  the  operation  of  ^  8°"^  "^^J       ^^ 
FRED  VENTURI  &  ^^      '^{^  of  wrcSndise  therein,   the  rental  of  golf  jarts  ana  go 
f  J  ^If^Co^i  ""  l^str^ctfonrto  F«ED  VHNTmi  an^/^J  "^ 
?      ^if   T^^J     concession  to  conmence  at  tb«  ^^''^jj  S  Sip^'^i**^"'  ^^^  ^^ 

iLMi2n4 .  tS  terns  and  conditions  bjing^^^^^^^^  f^  ^rS  shall  be  a 

^th  the  predecessor,  ^^  ^ed  Robblns.     The  te^^  ^^^^^^  ^^. 

«.nthly  rental  of  Six  (^^^Xht^si^  per  cent  of  the  gross  re- 
^50,000^  per  -^-^'^^q^'J^J  ^^rM%t^  a  mlnlmun  monthly 
ceipts  exceeding  $50,000.00  per  wu      , 
rental  of  $100.00  per  month. 


(b) 


ftfti  H9t  Wl 

Report  on  C*b>- 
palgn  for  Bond 


,  written  -P-t  t.  the  aen^I^-^«e;;,to^the  0^-^;^-.-^,,.. 
lied  the  successful  oampaign  ^^^"^j^^^op  and  park  Inprove- 
al  of  th.  $7,000,000  B^^^^'^^^f'  ^'"^conded  by  Comnissiooer 
Mnta      On  notion  of  Coanissioner  Parr,   secu. 
TlS^l,  ?Se^ollawlng  re«>lution  was  adopted, 

_.         um^irMj  rtf  the  opinion  that  the 
RRSOLVED,   that  this  Gonmlssion,   «^"«  °J^.\.  ^  of  considerable 
f^lZ'ce  gained  in  the  ^^^f^^f^^'^^Tt  that  the  report 
vSue  to  future  «««^"i°"'i^°!''J^rS  the  official  ninutes 
of  the  General  Manager  be  made  a  pan  ox 

at  quoted  belowt  12-8-5$ 


r 


-*v»t..-^,.:;^4^'^:,vvn 


:'.-'jt.A-^:i.s-^ 


(continued) 

"The  Victory  of  proncaltipn  «C' 

"I  want  to  thank  the  Recreation  and  park  Cononisaioners  at  this 
time  for  their  fore  sigh  tedness  in  approving  the  staff  propoaala 
which  ultimately  becarae  proposition  'Ol    (Resolution  1819, Special 
Meeting  of  March  21,  1955),  and  also  for  their  constant  coopera- 
tion and  support  in  the  campaign  that  was  terminated  with  victory 
at  the  polls  on  Tuesday,  November  8,  1955. 

•Statistically,  the  vietory  was  effected  when  1300  San  Francisco 
precincts  with  a  total  vote  of  2^5,789  gave  the  following  results 
to  Proposition  tC* : 

IBS 153,395 

NO 59,775 

•Behind  these  happy  statistics,  however,  there  is  another  story 
of  organized  community  effort  and  support.     Duo  to  ^he  splendid 
organization  of  the  Citizens'   Committee  for  Better  P^rks  and 
Playgrounds,   Proposition  .C«  was  endorsed,  without  exception,  by 
an  f^  seg;;«rts%f  our  city.s  population     and  i^  «aspowered 
by  a  most  ^rgetic,  personalized,  and  intelligent  type  of  cann 
paign, 

_. 4.4„„iriuna<ri  affect  a  vote  of  confidence  in 

'Z  rt:gr°ity^Td"aMUt  ^f^tL Vcrf:^        and  ^rk  Cohesion 
hS  tSrSpartment,     I  believe  a  big  factor  in  Proposition   '.' '3 
success  was  the  way  in  which  the  proposal  ^'^^  P^«««"^^'  ^^^        , 
e^denL  that  it  had  been  given  complete  study  by  the  staff    and 
tSt  rno  sence  were  we  asking  for  a  blank  check  ««rely  for  the 

wSl^fng^  UeS'tho  propo/tlon  in  n„  opinion  pro«.  th.t  « 
accomplished  that  goal, 
-I  t^lieve  a  special  vote  of  thanks  is  due  the  --^^^  f  ^^^staff 

and  all  others  who  shaped  up  the  P^°P°«^^i°"'  "^^iLJ^energy  they 
tiousness  in  that  phase  of  the  program,  and  for  the  energy        y 
devoted  in  supporting  its  passage. 
-Although  literally  thousands  of  man  a^d  women  (-d  f  iJ^-.tooO 

played  vital  roles  in  i^^^"'^"?,!^,"  f^^ratef^l  to  Mr/piul  A. 
^f  Proposition  'C,  we  ^^^^^^^^'^^^^^''i^'Mrs.  Ann  Curtis 
Bissinger,  who  led  the  campaign  ^^^J^^^^^     ,,  ^3.  john  M. 

Cuneo  and  Mr.  Joseph  L.  ^l^°*°;/°'°^ttee-   to  Mr.  Henry  R.Rolph, 
Douglas,   chairman  of  ^he  women's  con^ttee     to  Mr.^^  ^^y  ^^^^^^^ 

treasurer;  and  to  the  public  relations  ^^^     j.  ^^^^  publicity. 

which  supplied  extremely  -"^^,^"^'^/ff  the  significant  ele. 

direction  for  the  entire  J^^P^J^^'^^^fwas  conducted  tv  the" 

ell  phases  of  community  Jif^Vnuncil  if  Civic  Clubs,  and  many 
ber  of  Commerce,  the  Central  Council  of  Cl  ^^^  naticnali- 

other  veterans/,   improvement     merctent,p^^^^  ^^^^^ 

ty  groups,  as  well  as  lOOf,  ^^^f  f^^'^l.^osition  -C  was  endorsed 
significant  is  the  further  fact  that  P^^^^^^  ^^  ^^, 

by  certain  areas  of  the  community  wni  ^^y  Chest,   the 

Engaged  in  political  issue^  ^f  p^^^elsco^Youth  Council. 
Second  District  PTA,  and  the  san 

4*<««   in   is  the  culmination  of 

city. 


1 


tt 


if 

I 


4|- 


(MORE) 
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(continued) 

MTt  FtUik«'8  Report  "T^e  remaining  few  projects  of  the  19A7  bond  issue  are  within 
«The  Victory  of  sight  of  completion,  and  the  experience  gained  by  the  Recreation 

proposition  *C'*         s^nd  park  Department  in  construction  of  those  projects  will  mean 
^ continued^  that  the  facilities  contemplated  under  Proposition  'C   can  be 

^— ~''''~~"^~"'"''~    built  rapidly  and  economically.     It  is  my  sincere  hope  that  all 

of  the  facilities  with  the  possible  exception  of  McLaren  park 
can  be  coapleted  in  3i  to  I,  years,  and  most  of  the  McLaren  park 
can  also  be  finished  by  that  time. 

*I  am  extremely  gratified  that  the  People  of  3an  Francisco  concur 
in  the  opinion  of  the  Recreation  and  park  Commission  that  Propo- 
sition 'C  was  indeed  vitally  necessary  to  the  welfare  of  our 
people, 

(Signed) "MAX  G.   PUNKE 

General  Manager* 


(o)     Acceptance  of  Gifts  to  the  Recreation  and  Park  Department 

Two  gifts,   the  quality  of  which  have  been  approved  by  Recreation 
Superintendent  Mr,  Kimbell,  were,   on  motion  of  Commiaaioner  Herz, 
seconded  by  Commissioner  Dippel,  formally  accepted  by  adoption 
of  the  following  re solution i 


"»•  No,2108 


Commission  Re- 
quests Bd,  of 
Supervisors  to 
Formally  Accept 
on  Behalf  of  the 
City  &  Go, of  S.F., 
Gifts  Received  by 
R  &  P  Department 
for  Use  in  hecrea- 


jHflsolution  No.  2108 

RESOLVED,   that  this  Coramlsaicn  does  hereby  gratefully  accept  the 
kind  and  generous  offers  of  gifts  which  will  be  attractive  ad- 
ditions at  two  municipal  recreation  centers,  to  witi 

(1)  Prom  }»,  Herbert  Gee,  a  piano  for  the  Chinese  Recreation 
Center,  and 

(2)  Prom  the  San  Francisco  News,  a  set  of  Brlttanica  jr.  for 
the   Josephine  D.  Randall  Junior  Museum j 

AJ'D     BE  IT  FURTHER  RESOLVED,    that  the  Board  of  Supervisors  be 
requested  to  formally  accept  the  above  meYitionod  gifts  for  and 
on  behalf  of  the  City  and  County  of  San  Ftancisco, 


WM  BDSngSS 


tea.   No.  2109 

Commission  Directs 
Gen.Mgr.   to  Take 
Steps  to  Obtain 
Use  of  Gov't  Land 
in  presidio  for 
Use  as  public  p/G, 
(Vicinity  of  Lyon 
and  Lombard  Sts,) 


(a)  i^aw  Neighborhood  Playground  on  Fruajdlo  Property  f  Proposed) 

Mr.  Itoke  reported  that  one  project  in  the  bond  issue  (Proposi- 
tion^) ^vided  for  the  establishment  of  a  neighborhood  play- 
ground on  biited  States  Government  property  in  the  iwa^o    and 
Soonnended  that  the  Commission  take  the  initial  step  toward  ob- 
taining  Arny  permission  to  use  tlie  Presidio  land, 

on  motion  of  Commissioner  parr.  Seconded  by  Commissioner  Hers, 
the  following  resolution  was  adopted j 

fifi<^Qlutlon  Wo.  2109 

ground  on  Presidio  property  in  the  vicinity  oi  «ron  anu  i^ 
Streets;  and 

•d  public  playground;  now,  therefore,  be  it 
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^.^\  ;-.-:--:-43i;«.  ?'^*x:.i^;'^" 


vwN  ■,-.. ^■- ,..•;- ../-IT-., y'/^-i-i-y 


MMjfS^^^'Tvifi!^ 


^'^!!/'^-&i^£LiJli«:^l^^  H.^>^ 


I      ll     Iftthi    MlMlllr"— ^^-mni-.nt 


>*  ^  .Jf'-'iif  ;*> :  ^.^l^bB.  .itC^ 


-k 


(oontlnutd) 


R98.  NO.2109 


to  initiate  proper  legislation  on4  request  to  the  United  States 
1^  through  the  proper  •uthorltieo,  for  pemission  to  occupy 
tS^isetSt  portion  Vf  the  Presidio  land  required  for  a  neigh- 
Srhord  pSy^d  m  the  vicinity  of  I^on  and  Lombard  Streets. 


lainff^""  »f  Helen 


(b)     _^ 

CoBni.sioner.  inspected  a  plot  f  P  of^o  ^i'^lik'^nlt^itr''' 
tothe  Helen  Wills  ftayground  at  Broadway  and  Larkin  Streets. 

x^    «mv«  umlained  that  the  bond  issue  provided  for  the  expan- 
"T*  '^!v,!^in  Wills  laayground  in  a  southerly  direction,  re- 

the  acquisition  costs. 

on  motion  of  CoBmissioner  Her.,  seconded  ^  Commissioner  Dippel, 

the  following  resolution  was  adoptedi 

p^^lnMnn  ya.  2110 

O,„ctor  or  proper-  -^/OLVE^    thjt  m.  ^"i-Joo"  f™^^  »^^^^^^ 

tv  Requested  to  of  property  for  f^ ^^^l^^^^T^^    »vi  of  these  properties  being 

°^  iSs  2l8.Bl.573,   Playground. 

for  H.Wills  P/G  »•»•• 

^ypanaion  g^  TittPVt. 


BSiiJiS*.  ??»^ 


(c)     Revocable  Jermlt  I.«ed  for  Refre.b»nt  9Ur.d  at  3h.rp  .«rl. 

lolf  -  ^- '        '  " 


*  A  thAt  It  is  clanned  to  close  the  Sharp  TtOtCfS^ 
Mr.  Ftoke  reported  that  IWs  pxai^  ^  ^  ^^^  „^, 

JeLX'rstr^orce^rn'^als,  slMlar  to  the  operation  at 

Unoota  larlt  Oolf  Ooarae. 

TO  provide  for  the  uninterrupted  "i;^'^"'*^.^^^  on  ^Uon 

s-f^^reirTr^r-^c^uVc^".--  --•  -  - 

lowing  resolution  was  adopted! 


Conaiasion  Grants 
Be  vocable  pertnit 
to  DONAU)  R.MENARi' 
4  WARREN  W.KELLY 
for  Operation  of 
Mobile  Refreshment 
Stand  at  Sharp  Ht. 


i^^,^i..»^nn  y|o.  2111 

cants,  DONAU)  R.  MEN^  and  ^^^  W^u-  ^  ^  refreshment 

revocable  permit  to  °P«f  ^,  "^^fi^'^^^meTts  on  general  sale 

rr;::.iro/r£n.fde^»  r^- -  -  "tS  ?  r 

'^SLTon'ulrrcXr.^"  i^n  re^Slro  appro,.!  of  tnl. 

Conrmission. 


(d) 


Call  to  be  Made 
for  Bids  for 
Operation  of 
ghAry.  p^rk  cafe 


^"  ^^     -».«^  ttirV  Cafe  operation  be  01- 

rd^^r?S:rtroo-UrP«"-5"*.e  «  recent  r^l^natlon, 

and  retirenents, 

.  .  n«r  *rr  seconded  by  Connlasioner  Hers, 
on  motion  of  C««^!^i°f/«r3^iort«d, 
the  foUowing  resolution  was    v 

■>lutior.  Ko.   21^ 


w  i«.wv  authorise  and  direct 
RESOLVED,  that  «-J»^°t;"n°,?t^rionTr^Md.  covering  the^"' 


w 


^li 


M 


ftj|i  l^l^il^<w>iW^^^ipiM>ii^»fl>»j^lMwl^K'; 
-pipilnifiilli    iiMa^ 


'  ^jea'^*9ra«»as*6!W>^ 


)UMi»i^iii»i'iiwi<ri«fe' 


21< 


(oontlnusd) 


Rti.  110,2112 


tte  operator  will  be  required  to  pay  a  mininun  monthly  rental 
of  flOO  per  month,  and  that  the  oafli  will  operate  on  a  b-day 
per  week  basis  and  will  be  open  on  Saturdays,  Sunday s,  and  holl< 
days. 


(a)    Request  for  A  Supplenental  Appropriation  of  $6^>  Overtime, 
fljm4lff|Hr  Division 


Rsq.for  A  Supple- 
nsntal  Approp.  of 
$663  to  provide 
for  paynent  of 
Overtlns  of  Bmploy^ 
ess  -  CcoBisstay 
pivisioD 


On  motion  of  CoaBBissioner  Cofftaan,  seconded  by  Conmissioner 
Gallagher,  the  following  resolution  was  adoptedt 

RESOLVED,  that  this  Comaission  does  hereby  request  the  Mayor, 
tho  Board  of  Superviiors  and  the  Controller,  to  approve  a  »ip. 
plemantal  Appropriation  in  the  anount  of  |663.00  from  Appropria- 
tion 5  653.113.000  (MrrMinent  Snployeefl  Extended  Work  Week)  to 
;ie  or;dit  of  Appropriation  5.653.m  000  (AUo-ance^r  Over- 
tioe  -  Coonissary  Division),  to  provide  funds  for  payment  of 
i^ecessary  overtime  worked  by  employees  In  tho  Commissiary  Divi- 
sion. 


(f) 


Camp  Mather 


Btqt  NQ.21U 

Req.for  A  Supple- 
Bsntal  Approp,  of 
11350  to  I*ovide 
for  IMToh,  of 
Equipt  for  Canp 

l&thsLt — 


Request  for  A  Supplemental  Appropriation  of  $1350 

jgaiBssai — " — 

on  motion  of  Conmissioner  Cofftnan,  seconded  by  Coanissioner 
Gallagher,  the  following  resolution  was  adopted! 

BHaOLVED     that  this  Commission  does  hereby  request  the  Mayor, 
!trn!Srf  of  Suoervisors  and  the  Controller,  to  approve  a  Sup- 
X^:^  I^l^frl^tJ^n  in  the  amount  of  11350  ^r- the  -urplus 
S^inTin  the  Bond  Fund  Appropriation  to  Appr^riation 
IS  566^016  (camp  mther  Equipment),  to  cover  the  fo^^wing 
^^it  reiu^d  for  the  efficient  operation  of  Samp  Mather, 


Piblic  Address  System  Equipment 
Gasoline  Funp 
Wa  shine  mchine 


$  700 

400 

250      11,350. 


Beq.for  A  Supple- 
mental Apprc^.of 
$13,700  for  paint- 
ing of  Var.Areas  in 
leaar  PsviUen 


(g)     Request  for  A  Supplemental  Appropriation  of  $13,700  -  Painting 

7f  K?l*r  w^^lion ' ' 

or.  motion  of  Co-mdaaioner  Coffman,   seconded  by  Connissioner 
SlJ^r,   thelSlowing  resolution  was  adopted, 

pa|o].i^^ion  Hy.  2115 

RESOLVED,   that  this  Co«ission  does  here Jy-q-^^^^ 
tS^Board  of  Supervisors  and  the  Controller,  j^^PP  ^    •^ 

jSIme^l  Appropriation  in  the  amount  ^  J^^^^  ^gently 

?Unds  as  may  ^/!f  JJ^ /.r'dita^tirali?^  li^to  improve  the 
needed  paint  jot  ^o  reaUt  deteriora^     pavilion, 
appearance  and  sanitation  of  tne  Ree«r  r^ 


i 


in 


<h)    0U7  Ortln.-.c,  to  tt.p  t»-uth«rl..a  ^,«».  Otf  »»*r  .nd 


MT.  FVxnke  reported  that  t^H^^irtri^'ir^Jui^crdltron 
^11  as  the  press,  had  c*^?,*ttenM.on  ^  ^  ^^ 

TtKeU^r  Stadium  f  ^^-^CtLustiiSdV^e  players  into  the 
ing  field  to  'Btrieve  footballs  klcke     ^^  ^^  "^^"^^T    ' 

end  aone.     He  »*i^,that  he  had  caii^  ^^^^^^^  Christopher 

tives  from  the  Police  Department,  tne        /^  ^^  situation. 
junior  A9ara  Club,  »nd  the  press  ^o  12-8-55 


iCAiiau^"  ajKia^'w  .4(.^.....i.;.«i 


•"S^-s 


(oontlnutd) 


Corr«otl>r«  aMafuret  Inoluutd  o*bl«  barrltrs  to  b*  •r«et«d  at 
•»oh  and  of  th«  pUylng  fi«ld,  additional  l^lice  paraoiuMl,  aM 
a  fftM  official  to  ratriav«  the  ball,  suspanaion  of  play  if 
rtqulyad  and  public  addraaa  announoanenti  on  the  natter,  and 
donation  of  additional  footballt  for  a  drawing  for  youngatara. 
)«••  lUak*  baliavad  thaia  naaauraa  would  eliminate  the  diffioul- 
tj  In  th«  last  ichtdulad  Ibrtj  Ninar  gana  on  Sunday,  Deoamber  11. 

On  tba  raoaanandation  of  Daputy  Chlaf  of  R^lioe  John  Englor,  ha 
aakad  the  Comiaaion  to  approve  aubaiasion  to  the  Board  of  Supar- 
viaora  of  a  propoaed  aoan(teant  to  the  Municipal  Code  which  would 
n«l^  it  a  miadamaanor  for  any  vinauthoriaed  person  to  enter  the 
play  apaa  at  Kaiar  Stadium  or  othar  playing  fielda  or  arenaa 
undar  tha  dapartaant*a  juriadiotion. 

On  motion  of  Coamiaaioner  Cofftoan,  eaoonded  by  Oonmiaaioner 
Dippal,  tha  following  reaolution  \Aa  adopted» 


Ihf'  «°-2^^^ 


^aplution  No.  2116 


nrm^mmtan  Reoueata  RESOLVED,  that  thia  Costtiaaion  doaa  hereby  request  the  Board 
SSilit  t^ChJ^b  S  Su^kaora  to  amand  Chapter  VI,  I^rt  II  of  the  >toniclpal 
.f^Codi  iSrt  n.Sode,  by  adding  a  aaotion  tharato  prohibiting  unauthoriwd  par- 
°JrSStlSSCitS:.on.'f^»  .ntSing  tha  araa  of  tha  play  field  of  K^r  Stadium 
rtaad  Wraona  from     (and  othar  atadiuma  or  aporta  arenas  under  t|ie  Commiaaion'a 
Staring  SLayfialda  Juri»<Jlotion)  during  public  avantai   the  City  Attorney  to 
at  Vfcr.Stadiuma  k      prapare  the  propoaad  ordinance. 


Thare  being  no  further  busineaa  to  cooe  before  the  Commiaaicn. 
praaidant  Sutter  declared  the  meeting  adjourned  at  4j30  P.M. 


HPJ^ffllflfHT 


Reapectfully  subcdtted. 


Secretary, 


M 


^^^C^^ 


•;:zs¥r 


o^  .^v.i,«>.^....wxiaegiA_  ,^iiU.i,AU,.AVLxJ/,Aii^>iJJ^BgHBi 


ffi"'  itV^'^J  ki'i':  tit-'-v;  * ■  'V 


;:^'"i 


SiyftjfKafS^MBUWBiirts^fca  war,/--  V 


•*. 


^ 


£ 


San  Ftanelsco,  California 
Deoembor  16,  1955 


umiii&s 


A  Special  Maeting  of  tha  Recreation  and  Park  Commission  was 
called  to  order  by  president  Louis  Sutter  at  lli30  A.M.,  rTi.6»y, 
December  16,  1955,  in  the  Executive  Offices  of  tha  Anglo-Califor- 
nia Bank,  No.l  Sansome  Street,  president  Sutter  preaiding. 

Tbe  following  Commissioners  were  preaentt 

Kr.  Louis  Sutter,  President 
Kr.  William  M.  Cofflnan 
Rev.  Eugene  A.  Gallagher 
Dr.  Francis  J.  Hart 


tte  ConmiBSion  acted  upon  the  following  financial  aatterat 
1  -  Ofda^  for  g«rv^oa  or  Work 

On  motion  of  Commissioner  Coff«in,  seconded  by  Commissioner 
Gallagher,  the  following  resolution  was  adopted t 


wy,  M0.2U7 


Order  for 
<torvice  or  Work 


Modifications 

cff  Contracts - 


q«>«iAlnttnn  ^fc,   2117 

RESOLVED,  that  this  Commission,   In  order  to  "^^t  the 
^rgenc^  created  ty  unexpected  sub-soil  oondxtxona 
at  the  site  of  the  North  Beach  Recreation  Center, 
does  hereby  authoriee  an  order  for  the  professional 
s^^rS  WILLIAM  W.  BREWER,  Consulting  ^fj']^ 
Engineer.  UU  Jackson  Street,  San  Francisco,  to  take 
tS!  necessarTsamples  and  advise  on  the  sub-soil 
conditionrSd^ulrements  to  »trengthe!  the  founds^ 
tion  of  the  building;  the  tests  ^^^^^P^f  ^^°  *^  °*** 
within  15  working  days  at  a  cost  not  to  exceed  - 


2  - 


ei,500,00 


l^^jf^eatioPff  ?f  Contracts 

on  motion  of  Commissioner  Gallagher,  seconded  by  Ccomissioner 

cL-f*n,  the  following  resolution  was  adopted, 

^jnlution  No.  2118 

RESOLVED  that  for  the  best  Interests  and  proper  conduct 

5^Kc«itlon  and  pirk  ^T>-rt:^-^  *  ^  .l^^'}\'' 

2;  S5  is  hereby  requested  to  approve  the  foUowlng 

Modifications  of  Contracts, 

(.)  NORTH  «iOH  BEC.c™.(Conpe„l.n  *.»u«  t,  |iU7)  Contract  175. 

an  Increase  of ..•••• 

"  ^«nt  eroalon  -  a  iS22S2S  "' 

u^  ,1 nil  |,-r,  r  uy-  fi^""^""""  '■"rn\»^7ni.m^,«7  ■ 

falJtSl  .upports  to  *">"'»  *Sf  '".^     .  .  .  »7*.tt 
.tandard  requlrementa  -  an  JjicEoaje  or 

iSlSrtlneTIl  Construcwon  -°»;/°^n;^  ^he 

12-16-55 
(HORE) 


w 


II 


i'l 


1 


l&MM.WWBi 


■|[»^i;ii;yf«(»w  f«^iK(r»M^"  viw*iv'>-^* 


m  -V*  ra^"i:-»i-» 


-»4'1 


Res,  ro»2U8 


dM^r  controla  through  ceilings  of  various  voon.-    ^^^^^ 
Saa  inor—,M  of ,  .  . * 


'»'-*?v 


(3)   f^>.^gTf "  ^^^^^  ^"^^  i^y«>"^ff 


on  motion  of  Conmissioner  Coffaan,  seconded  by  Connaissioner  Galla- 
gher, the  following  resolution  was  adoptedi 

progress  and/or  ^SO.^^^^^^^  ZXrtT'^^'l^^^^^'^^^^^^  --^^  "- 
£i2aiJSES£tfi    Recreation  ^^^f^^J^ToUowiig  Progx^ss  and/or  Final  P^yn^nts, 


{^) 


jcutives,  mc    -  5;J5.W 


R'itoerioanlnsUtuteof''F^rk'}teecuUves,   xnc.    - 
DOBS  for  year  ending  12-l-5o. 


period  ending  12-1-55. 

period  ending  11-30-55. 
tA\  V    <*    HAYWARD  p/r.  -  Contract  f  ^1  -  Controller's  jf?^?l  ,..,.-. 

^^^  Ij;  ^rtilSfii  tonstrucnL  Co'i  -  15th  payiner>l  -  r5.<>42.83 

period  ending  11-30-55. 


^-j  v_  r^mm<««ioner  Hera, 


pna,  H0.2UQ 

Bequest  for 
Warrants  for 
psynent  of 
property  Dam- 
age Claims. 


on  ^tion  of  Co^niasioner  Gallagher     seconded  ^  Commissioner  Hers, 
?Ee^ollowing  resolution  was  adopted: 

paaolution  yOn   2120 
RESOLVED,  that  this  Commi^sdon,  having  l^vest^ated^t^  f^^^Zl- 

tion  that  the  following  ^^^^^./i^^^I^tsVpiy  said  claims  for 
by  request  the  Controller  to  ^"^^^"^^ty  i^Vccordance  with 
Sndow  breakage  and  other  damage  to  property  in 
ordinance  Ho.  82^6  as  follows, 

^ate  j^sjount 

N  7  31-55  ^5°'°° 

Aleathea  A.Ficker-  35^3-3545-:>54^        ^  ^^^  1.55) 

SS^ge  I  auto  radio  aeriallO.24.55 
Rotert  D.Buah  (^"Sli  kicked  from  park, 

liboce  Ave.,nr.  Scott  St.) 


Total        $78.82 


Request  for 
ftmda 


Reque8tfor_£inds  ^.n.,v,-r 

.      ,onerHerz     seconded  by  Commissioner  Gallagher, 

on  motion  of  Conunissioner^erz     se^ 
the  following  resolution  was  au  p 


RESOLVED,   that  ^-^^^llT^^^^^O^^^^^  "'^  "' 

Recreation  and  P^^^^P^^^f.^Jg  Requests  for  PMnds, 

quested  to  approve  the  foiiowx  b  ,^     &872  00 


p 


i^:'^'S:^A^'f(:<r 


''^' 


(6)     ^^fif^Taar  Ext^Hftli?"  ^^  mritlma 


p*a.  M0.2122 

Comolsslon 
Grants  Exten- 
sion of  1-yr. 
to  Charge  Ad- 
ni  salon  at 
vtftritims  Maeeuro 


l^j^ymitairi 


on  motion  of  Conoiseionor  Cofftoan,  se 
the  following  reaolution  waa  adopted t 

j^^l^lutlon  yo.  2U2 


racaOLVED    that  this  Comnlasion,  pursuant  to  Ordinance  #9064,  does 
S?2^«ant  to  the  MARIHIC  MU3BUM  ASSOCIATION,  a  o-e  U)  y*ar 
llZnsifn  of  tine  to  continue  to  charge  •^'i'^««i°'^«,i°  ^  '"^^ii" 
of^  Sariti^seum  in  Aquatic  park  ftailding,  within  the  terms 

of  the  lease  agreement  as  modified. 


There  being  no  further  business  to  come  before  the  Co«™J-«f  °»' 
^Sd^t  Sutter  declared  the  meeting  adjourned  at  11,50  A.M. 

Respectfully  submitted, 


>>  J.  \.£^*.')jKaesi' 


^iiAAi'"*  ->*■-  ^V"iQ!S 


■■—*•■-  —  *♦!»  • 


IQl^^jgm^ 


9an  IVaneifOo,  California 
Daoembar  20 «  1955 


tfl&SKfl 


A  Spaolal  Meetlnc  of  the  Reoreatlan  and  purk  Condatlon  was  oallsd  to 
ordar  b^  l^aldant  Suttar  at  4t00  P.M.,  Tueadagr*  Daoanbar  20,  1955  In 
the  Coonlaalon  Offloaa,  MoLaran  Iiodfa,  mraaldant  Suttar  praaldlnf. 

Tba  following  CoBKlaalonera  vara  praaantt 

Mr,  Looia  9atUr,  Fraaldant 
Mr.  VlUlaa  M,  Cofften 
Mr  a.  Ranry  J.  Dlppal 
Bav.  Eugana  A.  Qallaghar 
Dr.  Ft«nela  J.  Rars 


APIROVAI.  OP 


Tliara  balac  no  arrora  or  oolaaiona,  oo  aiotloD  of  Coealaalansr  Hart, 
aaooDdad  fcy  ConniaaioDar  Gallagher,  the  nlnutaa  of  the  ragolar  aaat- 
Ing  of  Daoaobar  8,  1955,  vara  approved. 

Aiiard  of  Cootraott  COWTWJCnOK  OF  STORAOB  AND  TOILBT  SHED,  EAST 

.  ^,7^,99 ^ 


Tba  Sacra^ary  than  read  tba  aaaUd  WLd  propoaala  for  tha  abova  aan^ 
tlooad  «iork  which  wera  raoalvad  and  cfsnad  on  TUoeday,  Deoa«tar  W, 
1955,  aa  followet  ^^     _  ^.      ^ 

■»"*^  (Flumblng 


TSSmr  (] 


ARRAS  BROnSRS 
401  Roily  Itrk  Clrole,  3.F.10 

Ula«  Momtoih  It  Son 
C,  J«  Collina  Co, 
Howard  B.  WUaen 
Stannark  Conatruotion  Co, 


wm^'^f^''  ^"W 


$3,130.00 
0,372,00 
$3,67A.00 
H,  108 .00 


.00 


$200,00 

$200,00 

$305.00 

OO.OO 


$90.00 
$300.00 

$ao.oo 
co.oo 


Tha  Oanaral  Manager  atated  that  the  low  bid  of  ARRAS  BR0T«RS  had 
2in^S»d^Tfound  in  good  ordar  and  that  funda  are  availabl.  for 

thia  work. 

on  Botlcr.  of  Conndaalonar  Dippel,  aaoondad  ly  CoBBiiaalonar  Oallaaher, 

tha  following  reaolution  v«a  adoptedt 


Bea.  W0.2123 

Award  of  Con- 
tract for 
G0MB1RaC*N  OP 
8T0RA«  4  TOI- 
LET 3»D,  E. 
STOVE  ROUS, 
C0N3BRVATGRX, 
O.C.PARK  to 
ARRAS  BROTHSBS, 
fyr  ^.996.00 


peeoluti«:m  ^lo.  2123 

jnsa.yE)    that  thia  Cooadaaion,  on  racoBmendation  of  ^J^^^^J^^' 
2?    SS;  hawbTa^rd  tha  contract  for  Conatruotion  of  Storage  and 
Sue?1Ld*SS?  Sto^  Hoi»aa,Co.aarv.tory,Coldan  Oata^,  to  mAS 
BR01WI^4^ Holly  park  Circla.  San  Franciaco,  t^^^y.^J^.^S"  ^^'* 
S^L^rraS^iSe  bidda,»  therefor  in  the  aaount  of  02,996.00, 

and,  be  it 


wtmmR  RESOLVED,  that  the  Ganaral  Manager  of  tha  Recreation  »»<»»'» 
KSeS^SJ^e  Con«d.aicn  Secretary  be  and  •ra  .^^^^J-^^  ^  '^' 
ciu  thia  contract  on  behalf  of  the  Coaniaaion,  and,  be  it 
^miHER  RESOLVED,  that  the  Sectary  ahalWil.  notice^  approvU  in 
tha  official  advertiaing  of  the  official  newapapar  or  «•  ».  y 
County  of  San  Franciaco, 


» 


t  I 


^^omagHT 


B«,  b.l„,  ro  «.rtb.r  teal™.,  to  c«  hrfor.  Jf=°-^"i«;,*' 

January  12,  1956. 

ReapaetA^ly  aubnlttad. 

Secretary 


-1- 


12-20-55 


I 


--'-^SWE^X./-.^- 


...iSMAwJU 


•i"5rBr"jrrr~-.- 


■  iWD|{g^(M«B»«»M»''^«««^''"'"''*°'*"*^''"'''°^^ 


I   N  2  ^  X 
RECREATION  A^TP   PARK    COMMISSION   MINUTT^S 
JANUARY   THR^'TT:"rH  ^T'^KMB^   1^5^ 


ACCT^V^WTS 


nATK 


pAGr: 


S/^hr 


1/26 


Rfts      22W^   ccrnpronlsp   settleinent   personal    injury   to 

Helen  Pa' Roza,  £.  F.  Zoo,  ifiP'^O.no. 

Res.  22^1  settlement  Rolph  P.G.  injury  to  Th^rosa 

L.  Sorich  :$200.00. 

Res   2283,  compromise  settlement  -  claim  of  Dennis 

R.  Cor  ley  vi^SO.OO  -  accident  J.  P.  T.Turphy  P.G. 

Res.  2378,  compromise  settlement  of  Alfred  Hausmann' f 

claim  -  sidewalk  accident,  Aquatic  pprk. 

Res.  2I4.88,  compromise  settlement  of  Cora  McNeUl's 

claim  -  n^OO.OO  for  Fleisbhacker  Playfleld  injury.   UA.6 

i^r'r-TVATKD  SLUp^tE  PLANT  (See  Sewr-re  Treatment  Plant  for 

""  any  entries) 
An?-INISTRAT:ON  RUIL^INO  (See  McLaren  Lodre  for  any 

entries) 
ALAVO^OIWE,  Hayes,  Fulton,  Scott  and  Stelner  Streets 
-^       Res.  2159,  Priority,  Bond  Fd.  Project  -  Irrigation 

System  ^,211,000.00. 
ALICE  CHAI."''^^S  PI.AYOROUTi:^,  Pranswick  and  'A'hittler  Sts. 

ALTA  PLAZA,  Jackson  and  Stelner 

R^77"21-9,  Priority,  Pond  Fd.  Project  -  Irrlcratlcn 

System  $214-, 000. 00. 

Res.  22CJ0,  Or.  S.  cr  .7k.,  ^ept.  Pub.  Wks .  -  19^b 

Pond  Fd.  Prog.,  Sprlnklor  Syc .  ;>2500.00. 

ANriELO  J.  ROSSI  PLAYnROmm,  Arguello  Blvd.  ';  f^dwj.rd  St^ 
Res. 2131  to  H.C.Pruman:-!,  review  of  plans  sil,383» '-"^  • 
Art  Comn.  Res.  6691+  -  Disaporoved  RoseI  Roc.  Ctr. 
drawings. 
Art  Comn.  Ras.  6706  -  3ldg.  .'c  Landscaping  pl^me 

snnrcv**d.  .       . 

Res.  2327  to  H.C.-eumann  ^15,^^0.00,  rrch.  services 

Res.  2332  to  Abbot  Hanks, Inc.,  soil  tests  $;3,010.no.  k/c^ 

Res.  2339  awtrdlnr  contr.  to  Vartinnlli  Con^tr.  Co. 

for  Swiminln.rT  Pool,  !f;l+09,000.00. 

^es.  P397  to  rnrtlnelM  Constr.  Co.  -  1st  '^nyt.  - 

0i:+,^'^5.85. 

Res.  2[|.53  to  T'ertlnelli  Constr.  Co.  -  ^nd  neyt.  - 

Res'.'2^^1,*supnle.  annron.  ^32,^00.00  for  e^ufp- 
ment,  R.  Swimming  ^col. 

Res.  2^07,  to  T^^artlneni  Constr.  Co.  -  3^  T-^y^- 
*26,0R?.67. 

Res.  2507,  to  Hartinelll  Constr.  Co.  -  l^th  oayt. 
^5^,^09.62. 
APTOS  PLAYGROUND,  Antes  ^'nd  Ocenn  Avenue 

A;;uATIC  park.  Foot  o^   Van  Nor- 3  Avenue 
(S«e  3.  ='.  T.'aritlme  ^'useum) 

Res.  21^'9,  priority,  -ond  Fd.  Project  for  Recrea- 
tion Pier  .:,R2,500.00. 

Res.  2159,  Priority,  Bond  Fd.  Project  -  Lmd 
Development  .50,00^.00.  . 

Eastman  Kodak  prep.,  so.  of  A.,  -k. .  1 s  not  for  sale.   2/9 
Re3.223i^.,  Ccntr.  Av.-  rd  resurfacinf  'c  v.-aterproof ing 
deci,  J5I267.00,  tc  Malott  2:  Peteraon-Crundy. 
Gen.V^^r.  tc  submit  rept.  on  "Ft.  Satter"  Showbo.^t 

at  Aquritic  Park. 

-  more  - 
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AOu;TICPARK  (continued) 

-^ Res.  ?2'^9,  Barney  Gould  rranted  two  w««k8«  extension 

on  Ft.  Suttor  flnnnclal  rrrnnr;«ments. 

Res.  2262,  award  rrch.  or  '^r.  contr.  l'^^'^  ^ond 

i^und,  Aq.  Pk.  dcv.  end  pi. or. 

Rrs.  2263,  written  pr^reot^ient  to  ^e/^^^IJ^'"^ J';'; 

^cnrt  Trial  to  proceed  ro  rlverboat  Tt.  Sutter  . 
Plncl  nayt.  Punn^tt,  P^^rea  &:  H  itohlson  t!|?^.^0, 

5'.es.  2?P6).  ,  «  *.  V 

Res   22^0  or.  for  S.  or  V/k.  to  Punnett-^nrez  Ik   HntcV:- 
loon  -  Transportat5on  Ctr.  Survey  $11!>^.'^0. 
CoTTWilttee  requests  slr:ns  to  avoid  accidents  to 

court  Hearing,  7/10.  Calif.  Show  Boats,  Inc. ( B.aculd) 
Lawrence  Halpriri.  Landscape  Arch.,  to  design  rail- 
road and  marine  exhibits. 

Rns.  2353,  )^-<^^y   time  ext.  tn  B.  Gould  ro  cporutlon 
"Ft!  Sutt-r"  as  thenter-r'^staurant  iruseum  ship. 
;i;2oioOO.OO  bond  requiremerit  stipulated. 
Res.  2355,  to  Walott  k   Peterson-arundy  -  ist  and 
final  payt.  ^5,267.00. 

Res.  2357  to  S.  T^lTT.orp  Hutchinson  V  J.  V..    Hayes  - 
increase  $1,020.00. 

^^^   037*^  .  nor^J.vnrr^^ce   settlement  of  Alfred  Hauenann's 
clalrr^  sidewalk  accident,  Aquatic  PV . 
Res   r3'51  -  -r-itr.  award  f^or  ieck  resurf f.cln-.1^,lP7.00.  »/.3 
progress  Rept.  en  Outdoor  "xhibit  cf  S.F.  Mnritime 
Wusoun  Assn. 

Res.  2U52,  Landscnpe  Architect  L.  Fslprin's  p^an 
for  landscpoinp  epprovd. 

Res.  21^.60,  contract  awar^-'^  ?.  C.  Gerwick  Inc.  - 
reneir  of  pier  $62,117.00. 


P/Q 
8/9 

^/9 

^/23 
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.    2kft2,    Barney  Gruld    '■   Associates    jiven  until  Nov. 
to   delivf^r  monetary    criiMranty   re    "Ft.    Suiter    . 


R^al   2k92   to  Mnlctt   "c  Pet«rson-3rundy,    1st   and  final 

p3yt.  $5,1^7.00. 

Res.  2k99,  negotiations  tern^inatod  with  Barney  Gculd 

V^^soc!    City  Atty,  Instructed  to  prosecute  the 

Sup.   Ct.    case  khkie^   ro   "Ft.    Sut^..^r'. 

V-.    CoffTr.an's    comnittee    to   ret   on  request    ^T   Sr. 

cUl^ena.    Ctr.    for   acoustical    Impr overrents,    .^doorw.y. 

Res.    2507   to  Lviwrence  Helprin  ^U^^^^O. 

<^ir      Ct      J'^df^e  T.    I.'lchelsen    -rf-nted    tiro   ext.    to 

LrAe^^^orad   fintU    3/1/57    to   remove    "Ft.    Sutter", 

otherwise   City  may   remove. 

Rps.    2523,    Cor:::,    approves    vecrtion  of  portlo.E    of 

Larkin   V.   Jofferson  Sts.(a   ^p^ltime   ^^^l^<^^^    ^ 

requer.ts    Pub.7.'orks'    Dlr.    to   submit   legislation. 

Ros.    2173,    Ted  R.    »!culton   replaces   T^cnsld   ^.    Klrby 

as    erchit'^ct  for  Ttnper   Nee  Valley   Ctr. 

Res.    2352,    Comm.    appoints   Thos .   F.    Chece    to  pre- 

par^   pl^ns    -   specif lePtions    ^or  Ke^rar   btadltm 

improvements. 

-)««      pr'>7     •n'ronris   J.    ^'r^prthy  anrninted   arrhite'-t 

?:?-or«pa;.tI'r   P?Dn;    snd   «r'«.    'or  r.hnbU' t.tlon 

of   '.Vaahinfirton   Snuare. 

Ro«.    2l4.n^,    award    of   architectural    contract   for 

"Storyl^md"  to  J.  Francis  'A'erd.  ^      ,  ^.^ 

^es   2k30.  AppJ^ton  "c  V/clf^rd  directed  to  proceed  v.th 

fln^l  wk^.drawln^s  V  soecs.  f^or  Ha]l  of  Flowers. 

Rpq   ?kqp   Pk'^g  -  Chas.  Strothoff,  architect  for  con- 

c'ie  bleachers  ^t  Pun.ton  ,.   Silver  Terrace  P.O.s. 

AauC^fNE  PLAYCR'^in^D,  iPth  Ave.  nr.  .lenry  and  Anza  Sts. 
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1/26    Ik 
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3/^2 


ART  COMMISSION  v^.v..- 

(f  X  prol.  .pprov«l  to  Clvlr,  Ctr.  UndergroundExhlblt 

Hall  v/lth  proviso  ro  InndFcaplng; 

(b)  Approved  final  prel.  drawings  of  Pine  Leke  Area. 

Rfts   6693  -  Approved  Zebra  paddock  k   N'oot  et  S.F.Zoo. 

Has*  669^  -  Disapproved  Rossi  Roc.Ctr.drDwini^s . 

Deadlines  for  submitting  plans  for  Art  Cora. action. 

Res      6706    -  Rossi   P.G.    Pldg.&  Lnndscaping   plans    appd.; 

Us'    6707,approvGl  Garfield  Rec.Ctr,  ^ith  proviso. 

Plan  for  Cor.  Hts.  n.g.  chain  link  ^ence  approved. 

Their   res.    6725    -   f>U,000.00    P;rnnted   to   study   Inprove- 

ment  Civic   Ctr.    PlRza    lendscaoing. 

Their  res.    6727   -  approval  wkg.    drawings,    ch.    Ik. 

fence,    Corona  Heights.  ,v,xo    t 

Approved:    (n)   Ca.p  Meth«r  Sta,,e   •=  Mr.  ='-1?'    ^^^^^ 

vLo    uir      '^rrre^'   Stad.    Pleachers    -    Prel.    piPns ,  i  c  jr    xu^jo 

pT    Re;. Ctr!    -  -'Jr.    'Irn-inrs;    (d)    ^^^L^^^^  P^-/'    !??V 
nr^l      Plans;    (e)    Larsen   Sq .    S.    Pool    -   prel.    PlHns;(f) 
slli;r  TeSrice   P.G.    Bleachers    ^.  Locker  ^-^''^lH'^^ 
plans ;{g)Bernal  Fld.Hs.^dd.    -   prel .nlans ; (h)Sharp   Pk. 

ri.Cs. Fencing.  -,,..<, 

Tc  be   informed  R.    '.  ^k.    Dept.   has   '^ell-qnallfl '-d 
iendscape    architect   and   uses   his    servicers   whem>ver 
practicable,  „        i_        j 

Tor  PAKcn^.S  REACH   ^e.   SFJl  CLIFF   P'-^H   located    at  Peach   and 

■ J?^th  Avenue    (Undevelopod   are  a ) 

PATROA   PARK.    Ocean  and  San   Josf   Avenues 

^'  Res      2i!^9,  priority  Bond  Fd.    Project    -  Soccer   Stadium 

Concrete    bleachers   $250,000.00. 

Res.    2221^,    Sng.Survey,    Soccer  Bleachers.    ^ROO. 00. 
Res.    2262,    Award   Arch,    or   Fnr,.Contr.,    195?  Bond  Fund, 

lllZlTTn^s    aoproval    of  ^^l.ns    for  Balboa  B<.Rec.Ct..  5/2^ 

Res. 2320,  Soccer  Stad.  rental  to  Gaelic  Ath.As.n., 

June-Sept.,    k  Q/2    to  S.F.A th.Clnb. 

Pes.232R    to  Arch.    F.H.Reimers,    Incr-ase   f-ll^^.b^. 

Res. 21^61. suDPle.anprop.renuest   <^or  ^070,000.00   for 

pool' 5.    constriction.  ^_  ^^^   ^^^^_ 

Pes.2!+79.-omm.>-^prcve8    ^3,"^^   "Jl'^Lnt^   oB^.^o) 
minn;  pool    and  rec.    ctr.  (F?t. cost   "^Li.l^,^'o,  .       / 

Re8.2i4.92   to  Frederick  H.    Roiirors    tl3,031.55 . 

..«-i  ,^f   T^T'n<5  for  Ble'^chers  oostooned. 
RSOrii,'a.prcvn/?!-?Jhrce.s  prol."  nl.n.  for  pern. 

bleachers  !:.213,?00.00. 

Res   253^.  Contr.  awarded  for  Balboa  Pk.  Rec.  Ctr. 

to   flnlstr^un  fNour.e   ei+22    300.00.    (60   day   extension 

requested) 
^AY  VIFV/   PARK,    Knd   o^   Ja  res  town  Avenue 
' p^^    2^7k      Gon.V-r.    to   cnpear  before   City  PlanninrComm. 

re  "tipuiatlo^M^nosedon  Chas  .L.Harney    If   quarry 

nermit   nr.    Bay  View   Pk.    is    granted. 

Sen.M^r.    to   r.pt.    on  posslbill ty   of    constructing  big 

lenr-ue   brsebsll   area    on    3.V.    ^fr-^. 

One^month's    postponement   of  Ch.s.   Harney's    request   to 

quarry   '-^-J  View  Park. 

Postponement   of    quarry  proposal. 

o«„4.      r.-   .-*.n  Mrr      »-  Dir.    of   Cltv  Planning  for    Com- 
Rept.    o      'ren.Mgr.         uj.*  .    '•  •  ^^n  Tf   pvr   oc,qta-1ium. 

mission's    .r>proval    on  nossibl.    use   f  ^-y-^^-'^f, J^'"^* 
Lowerin,T   of  Bay  View  Park  hill    remains    in  committee 
awaiting   additional   reoortp . 

BAY  VI-JV   ^LAYGROTIND,    3rd    and   ^rmf ^^^^f^^^^f    ^_  vi  er   P.O. 
Comm.    has   no  Intention    ^^/i^?^^/?^   of    ^y  Vie.. 

without  providinr  oth-r  district  facilities. 

Pos.  ?3R6,suonle.  annron.  ^.P^no.OO  -or  replacement 

baseball  backstop. 
BFR^AL  PL/vqpOTnrn,    Andov-r   St.    nr.    r-ortland   Ave. 

Res.    2159,    -rlorlty  Bond  Fd.    Project,    ^5^,000.00. 

-more- 
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T^VRnkL   PLAVftROT^ND    (Continued)  ^        ^      ^   ^ 

-■         kes.iiVI^V"'!^'    '^duc.    requested  tc   transfer  land  for 

P.O.  expBnsion. 

Ro8.22?U,  Eng. Survey,  Bcrnal  Rec.Ctr,  ;;],000.00. 

Res. 2262,  Aw^r^l  wrch.  or  enp,.contr.  for  fleldhs. 

Res. 2395,  Comm. accepts  Jurlsdlctior.  of  1  acre  from 

^oP.r"'  cf  KducHtlon  for  Bernal  P.O. 

R«s   2ii7B.  ComT.  approves  R. 'I. Pollack' s  prel.  plms 

for'fleldAouse.  ("Ist.  cost  «Un,P35. 00) 

"Pir-,  R^n".  GOLDP^N  TATT^  PARK 
BO<^Rn  ^F  K^TTCATION 

Res.  21714-,  ^^'-  "^'^'^c.  requested  to  trnnsf-r  1-nd  for 

Pernal  o.G.  expansion. 

Re?.  239^,  OoTrn.  accepts  jurisilctlon  of  1  acre  from 

Bd. 'cf'^ducfitlon   for  Bernal   ^.G. 

ROARD    OF    SIIP^VISORS 

Ros.2217,    Approval   ;t.350,OOC  Bond   Funds '    Loan   ^^^J   P^^' 

chase   BlS-.    727   -   Bd.    Supvrs    to   rastcre   funds   1956-57 

Budget. 

Farly  submission  required:  (1)  Officials'  requests  to 

It.ave  State;  (2)  Legislaticn  re  Conferences. 

Res   2L13,  ^d. Supervisors  requested  to  anprove  5?i*.#000 

for' study  of  Redesign  of  Civic  Center  Plaza. 

Res.  2ii87  resubmission  of  supple,  budget  re'l^'^st  for 

^550  premium  for  3-7r.  coverar^e  of  money  ^   secvu-itles 

Insurance  policy. 

Need  for  playground  In  South-of-Vf^rket  nrea  to  be  dls- 

cusssd  by  Board's  Pks.  :  Rec.  Committee. 

Commissions  advised  to  adhere  to  ^!unicipal  Code  regu- 

letions  re  Inventories. 

^^^^^-i!f7n5T?7iorIty  Projects  -  ?.3. 065,^00.00  spproorla- 
tlon  reouested. 
Rps.  2150  Priority  Project?  -  Portable  Bl-^achers 

52B,0O0.OO.  ._^   ^„  ^-, 

Res.  2179,  lncre.se  In  P"Jorlty  Pro.lects  -  ^175,000.00 

(See  Res.  215'^)  „   ^  r.   ^o 

R^s   2205.  Comm..  disaoorcves  use  of   Rec.  Bond  Funds 
ror'.urchas^  cf^lock  727  ("'est^rn  ^•ddltlon^;  recom- 
mends SuopI.  -udret  Request  of  $350,000.oo. 

Res.  2 

chase  Bl 

Budget. 

R«>s.  22214.,  request  for  flppl.  «ng.  surveys. 

R^s.  2262,  awprd  arch.  '.  ens.  contracts  3d.-d. Pro  jects. 

Res.  2290,  Or.S.  or  V/k.,  Dept.Public  rks   -  '55  Pond 

Fd.Proj., Sprinkler  Sys .  Alta  "^^laza,  ^'^500.00. 

Res.  2332,  Controller  requested  ^pn^ove  Wk.O.  for  ..ng. 

series,  3U0. 000. ::>0  (P.-..  ?-<   Ctr.  Bond  Fur.d) 

Res  p\^2      P.G.  '.  Rec.Ctr.  Bond  T'lnd  Projects|f^,5pO.OO.  t/.P 

Tel:    nil:    llnoo.n   P-,  Contr   awarded  Assoc,  -.i-ers. 

Automatic  Sprinkler  System  ^67,561+. 00.  .  c^cr  n^ 

Res   23kP  approp.  of  .-.330,000.00  reouested  from  '55  Bd. 

?d!-to  credft  Lk.  -erced  Aquatic  ^'-^^^  P-J^^; 

Res.  21,21,  projects -En33.  :   Raftsmen  ^■36,000.00 

Purchasing?  nept.  ?/crk  ^'^^ 

Res.  2I4.29,  Personnel  requested  for  ^n.-.  Mv.  -  1955 

and  19k7  Bond  Fund  Pro-rors. 

oini  ■1^'+'  >  .  Q-p,  ^o  foj.  T^n-ineering 

Bes.  Plj-OP,  suonle.  aoprcp.  .->21,M7n. ,  .)  i  or  ..n.^i 

personnel  l/l/57  -  6/30/57. 
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Res 


25?7,  ":.'^'.  Fngs.  '^   nra^-tsmen  ^.36, ^^^."^O;  B-pro-   ^^^^^^^ 


ductlon"-ur.  n3,f^'^^.00. 

^^^^^n.  M.r.  to  rept.  on  poss.  ^^-^^^l^:^ .f   'Zir"'^'"^ 
tTlocke;  rooms.  Kesar  Stadium,  19,6.p7  Bud..et. 
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p^ymPT  (Continued) 

^es.  2158,  1956-57  Budget  of  !t?5, 58 1,614.0. 00  tpproved. 

Ros.  2172,  Suoplo.  Request  1956-1957,  $1000.00  maxi- 
mum -  Memberships  in  Cfaif.  I.I^rine  Pks .  k  Harbors 
Assn.  .'5c  Calif.  Shoreline  Planning  A:  sn. 
Res.  2196,  Supple.  Request  to  Include  $800.00  for 
Sundial  Restor-ttion  -  (flift  from  Colonial  Danes). 
Res.  2225,  $6511-, 297.00  Suppl.  Budget  Requests  for 
1956-1957  approved. 

Deletion  of  $800.00  item  for  sn.ndial  base  reconstruc- 
tion, vicinity  de  Young  Museum. 

Comn.  to  consider  Uorth  Peach  p. a.  Turfing  Project 
for  19'^7-1'^58  ^udp;et. 

R«?.  2^29,  approves  1957-1958  Budget  Request 
$7,6^8',310.00. 

RT^^IA  VISTA  PARK,  Haifrht  and  Buena  Viita  Ave. 

r/\p:?TLI  •>  PLA'^^^OT^T^,  3Rth  Ave.  nr.  Cahrlllo  Street 

CAT.:^^R!'IA  AC/'^"?'^'  OF  SCIENCES 

CALr^C^.NIA    PALACE  L'^^rlON    OF   HONOR 

CAMP   !IATHKR,    TUOLU^.^^  CO.  ,  ,^  ,     t^   f.-yc  uc.     i/i? 
Res.    2129   to  Covington  ?c  Wolverton   -   Li-th   payt.  .J^,b7:p.cb.    V-L^ 

Res.    2130    to  Covington   »c  Wolverton   -   31   days'    ext.  l/l2 

Res.    2162    to  Covinstcn  i;  Wolverton    -   5th  pay  t.i^3, '^16.58 .    2/9 

Res.    2199    to   Covington   Sc  V/olvorton   -    6fri  pay  t  .35,895 .1+1  •    3/8 

(Final) 

Res.  2206,  lease  ronewel ,  5-yr.  pd.,  to  Martin  Tlurphy 

(Gar'^p  Mather  Post  Office,  Snore, Coffee  Shop)  ( 6/l/5b 

to  5/3I/6I). 

Res.  2208,  contract  award  to  Covington  3c  Wolverton  - 

gpvi^ei.  field  X  bathhouse  pipln<^  oil,  770,  >0, 

Res.  2209,  1956  Saddle  Horse  Concession  approved. 

Res.  ?302  to  Covington  Sc  Wolverton,  Ist  payt. $5,999.  95. 

Rps.  230I;,  Increase  in  contract,  Covington  ^  Wclverton 

$150.00.'^ 

Res.    2307,    ^er.    Hosp.    Sterpr''   f,2500.00;    ^'^rner. Repairs 

to   '^qulp.    ^;12'^0."'0;    Pov^er  Consunotion  :{;,6,000.00. 

Res.    2355   to   Covin/iton   V  "rdvertcP,    2nd    \  final   nayt. 

06,020.  ?5.  ,      ^    ,., 

Res.    2366,    n-rmlssion    to   ^.T.'cT.Co.    to    'nstall    ccn- 
tncts    on  city-owned   polep. 

Res.    23''7,    approval    Rrvoc.    permit  by   ^ub.   Titil.Comm, 
for   "Ike  D:,"   ■^lace"    to  ''crc^rln  larents    As«n.    for 
1056   Roy   Scout  Canpinf^  Area. 

Res.    23BI    to   ncvin-ton  &   .Volverton  -   decrease   n^ 
$ll.,000.00. 

Res.    2392,    contr.    award   for   stape   "c  misc.    Improvements, 
Covington   'c  V/olverror   t'llrj'r^l.OO.  ^ 

R«s.    2li03,    t-   ^er-^reen  Lodge    ^or  fall   rlrr^nup   v927.6t^. 
Res.    21^21    to   Bver-reen  Lodge   for   fall   cleanup.    Addi- 
tional Ci83.20. 

Commendation   letter  froir.  Dr.    Jacob    ».   Kahn. 
Res.    2i;70,    1956-57  Taxes   .;s797.P0    -   C.    Mather   and 

Ike  Dye   lands.  ^  >tc;c   n^ 

Res.    2],Q3    tc   Covington   -  7/clvertcn   -   Increase..l55.o    . 

Res.    2500  modification    of   present   contract  with 

P.T.&T.Co.    approved.  .^  ,      lP/27 

Res.    252i^.   to   Covington    '■:  Wolverton,    1st   payt. S^, ^90.014..  12/2  r 

CAVTTOA   PLAY^rROL^^D,    Cayuga   and  Na^^lee   Streets 

TRAL    ACT--.-T'^Tt:'S   PL^H.    Sen    R^-rRE/.TIQ^-M.   ARTS    -^UII.T-ITrr 

p;  OTirr^    C"ATJN'^LI7.A.':"T01I 

(At   one   ti"ie   con- 


Ci 


V27 
10/25 

11/8 
11/26 

11/26 


For  : 

For  CHA^^K"-1.IZATIC:I    £ 


CHIL^TN'S   2f^    (Outside   S^^n  ^j;;-^^trplace:  Tuol nmre  Co^mty) 
slderatlon  was    {?iven    to   Ike   D7,e    h^iace, 

CHINFSK  PLAYQROTTND,    Sacramento   near  Stockton  Street 


k5 


-■— ^rWM-RBl^.;^^,^^  ^  ^ 


.;,.  .=  .....ailM^^i^*^^***^'*****' 


/"•" 


•5C 


lUMlilil'WffftWi'f-"""'^**'***''"' 


n^T>T^^"^  PRHRKATION  CK^ITBR,    Sw   cor.    Mason   t.nd  >.VaPhlngton   Sts. 

l^s.    2182   to  U.S.    Steel  Ccrp.    lat   and  final   payt. 

$3,685.00  (P'^olsom  and  Chinese  P. as.) 

r!TTY  ATTORNEY. 

Cpin.  IOI4.3  re  launching  ramp  for  boats. 

Requested  to  7,ive  written  advice  on  leRal^y  for 

Departrnent  land  disposal. 

Res.2?ll,  Claim  settlement  $^00  -  damages  to  Esther 

Wolssman,  Phelen  Beach, 

Rec   '•  -Pk.  ^ept.  not  I5nhle  fcr  surface  waters  from 

Mt.*T>nvlison  flcwinB;  on  private  orcperty. 

Res   PPll-^  compromise  settlement  personal  Injury  to 

Helen  Ta'Poza,    S.    ^.    Zoo,    !^,?50.00. 

Res.    P2P3,    compromise   settlamr^nt    -   Claim   of  Dennis    d. 

Corley  f450    -   accident  J.P.Murnhy   ^.0. 

Opin.  I07B,  aporoval  short  form  for  ouhlic  advertise- 
ment of  bids. 

Res.  237P  compromise  settlement  of  Alfred  Hausmann's 
claim  -  sidewalk  accident.  Aquatic  Pnrk. 

Strybinp  Pequast  Funds  may  be  used  for  Clarden  of 

Fragrance. 

Res.  21+83,  compromise  settlement  of  ^^00. 00  for  repair 
of  balustrade  damar^ed  by  J.  R.  McCarthy . 
Res.  2k8B,  compromise  settlement  of  Cora  i^«c^:eni's 
claim  -  ^1500  for  Pleishhackcr  Playf ield . xujury. 
Res   2k9P,  ner-otiations  terminated  with  Barney  Gould 
"^Associaies.^  City  Attorney  instructed  to  prosecute 
the  Sup.  Ct.  case  1^769  re  "Ft.  Sutter'  . 
opinion  1123  advises  thPt  Peri-mutuel  Fund  can  be 
used  to  rehabilitate  Pal.  Fine  Arts  £rovidea  portion 
us«d  for  Hall  of  Flowers. 

Sup.  Ct.  judgment  10+4*769,  City  '.  Co.  of  S.  P.,  Plain- 
tiff vs  -arney  r.ouldT  dif.  Showboats,  Hefendants. 
Onin.  1127,  confirmation  of  validity  of  Rec.  '■  -^k. 
Commission's  Kezar  food  concession  procedure. 

CITv  PLAT'NI!IO 

^rn   2^k.  Tren.  TVr.  to  appear  before  City  "lannlng 

ComAl^^io;  re  ;tlnul'.tions  imposed  on  Chas  L.  Farney  If 
quarry  n^rmit  rr.  "ay  View  ^prk  is  ^-ranted. 
Pes.  2501,  arproval  of  Canltal  Impvts.  Pro-^rar  sub- 
mission to  Dept.  of  City  Plannin-;;. 

nept.  ^Ity  Pl^^nn^nr  to  held  rubllc  hearlnf^,  on  ^^pt^r 
Plan  ^or  Rec.  'c  Pks . ,  ll/20. 
n-^-rr    rT^rrp-^p  "^l  AZX ,    IrovP  and  L-rkln  Streets 

'^Consideration  of  -reposed  sub-P".rface  c'^ra-o  postponed . 
Rog.  2136,  Comm.  ap;>rrves  pr^l .  ol^ns  for  underground 
Exhibit  Hall. 

Res.  2228,  Comm..  approves  Pkr.  Authority  Res.  .or 
Civic  Ctr.  Plazc  undercround  n>  v&ge. 

Gen.  Kgr.    ;;ranted  Plaza's  use  tc  Dl  sas-.cr  Cornell  and 
Corps  for  equipment  display. 

Pd.  Supvrs'  resolutions  deslcnatlns  ^onderground  area 
for  cff-stroot  ptrking. 

Restoration  of  surface  IrndFcanin,:  discussed. 
Approval  Fraternal  Or.  T^a^ier'  Trill  Team  Review, ^^0. 
Consideration  postponed  on  ..^ub-sarfr.ce  ^ara-e. 
Commission  requests  ch-n.-'^s  In  agreement  fcr  construc- 
tion nnd  operation  Underf^round  qara_e. 
Res.  2^.09,  Oc^.r.,    approves  workln,'::  drawl n.'-'s  for  Sub- 
surface Exhibit  Hell. 


DATI-:   PA  eg 
2/23    3i+ 


1/26 
3/8 
3/22 
k/12 

i+/26 
5/21+ 
5/21+ 
8/23 
8/23 
11/8 

13/26 


ty,  f'P'  Rec. 


Pk.  Conm,  for 


Plaza  PnrklnG  Corp., 

subsurff:re  ^-a^^^S^* 

Comm.  urc'-.f  fpnds  ^-r  surface  redesign  nf  C.C.  ^^^2^' 

^d.  snrorvlsors  rpqMc^st^d  to  anprov^  r--.l^,onn  for  study 

of 'Redesign  of  Plaza.  'Ros.  2l|.13) 

-more- 


12/13 
12/27 
12/27 

8/9 
11/26 

11/26 

1/12 
1/12 
1+/12 

k/2fc 
5/10 

5/10 
5/21+ 

S/2k 
5/21+ 
6/12 

6/12 
h/2^ 


11+ 

1+7 
50 
63 
73 
97 
99 

16^ 

16; 

210 

22: 


11/26        22- 


214- 

?1|^ 

158 
23-) 

230 

3 

61+ 

71+ 

66 
86 
98 

l^'5 
106 
116 

116 
130 


Q/27       I'^l 
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DAI'; 
P^^^^^V^for^   r«-"ori„r.   »ta^y  of  ClvloOtr-.P  aza.   ll/l 

Ses.   2161.   Non-C.S.   ■'.  ''X.    P^-    .   ■  (^^p,,  d^n 

Res.    21QB,   ^■^---^•^;:f"';;,;Cn  Tree  Topp.r  posl- 

Res.    r22Q,    ^^'^^-^•;-     V^^'    ,    ^„,,   positions,    1-Ciol, 

p«s.    -«^^    »    '^      ^,         0. directors. 

janitor   an-i   3-R56   ^-:;^-       ^      ,.   ^  t  Apptnts.    (A^r. 

Res.    22^6,    ApprovFl   Ncn-C.S.     -    k.^^      1 

12    to  May  10)  Apptrnts  .  (May  10 

Res.    2301,    approv'l  l.on-C...    ^  i^-^   P 
through  Jurr^   Ici.  .  /rv-y   v  held   exam,  for 

ru  ?^lke°r3-pc:?trcr.(07rs.pi;.A5.bor.t.a.   .  Bot.n- 

h::'  r32rrA2-6/2«/56  I.on-O.S.    .  exe.pt   appoint- 

rents   boprcved.  o^^'^mi  s      sonroved    - 

Rrs      23^4.,   Non-C.S.    k  exenpt   app.mts.    ^  ppro 

T.   23dfc's!\n.   exe.pt  eppo.nt.en.s   e/9- 

'.^{^^Sr::?^--  or  »X1  ..p.  Hon-C.S.  ....^r... 

re^rboe-r-n-c';.    .--Pt.  ^PPO,nt™«n..   11/B-12A3 

approve'^.  rpliforni^    St. 

^,^^,T,,   T^nil!^  .COTTRTS,    3^th    Ave.    nr.    CpIUo 

Hoi-  T0>-^  ^n  Telegrnrh  >Till  ^  ^^^^^„p  tile    ^oor, 
ZTl      ?3R9,    awprd   contrpct,    re. 

t:?^  L-::::rr;:":;;.n-..>n...  i.. .  n^i 

-3yt.   *.137^. 00. 

r"pw,   two-v^.r  renewal  P^^mdt  Viking  Pods  - 
Ccl;'?^tdir Sandwich  ^-^^^--3^^^^  .,,.  vi.or  Co., 
Res. 2337,  2.yr.  renewal  permit  Sunny 
Kezar  Stadiuir..  coffea  Service  Co. 

Res.233P,  2-yr.  renewal  ;;^^^^;^d  pern  lesion  to  operate 
Res. 2362,  Solly  Schurjan  granted  pe  ^^^^^  ^ 
refreshment  concession  on  mon  ^   ^^^^^^  ^^^^.^  _ 

Res. 236 3,    ^%^^^^\^°^5,^? 

l,/30/5B,    to  C.rl   J.    ^;^:^^^_,t  with  Tower   Optical 

Res.2l;01,    :;-yr.    renewal   F-.ree  . 

Co.    from  l/lr/,Y.  ^^v.-nrocrs 

...^rn^T^TOP^    no-iv---7To:?s.  co^.A^-s^ 

l^es.    L^li+i.    '•'^•='ssrs. 


Res.    c' 1:4.3.    .'^ftssrs.    .  n'.nf..    S.Diego,    2/12-1^. 

i,ed   ntt^^nd   Criif.   ^^^ '  ^    "' *  ^,  ..^^i^-  ^ssn.    of 
19?6   convention  of   ^^>^or^li-   ^^^-   n/K-lT. 
Celifor^nla    scherlulf;^      ct-   ban 

-more- 


-B- 


.,      ^ATorrTrnT TOT'S      rn>r>R^SST^S   (Continued) 

inthl^n'oonv.    of   Shoreline   Plannin.  Assn..f   Calif, 
i"  T.::uT.o  !:;;nd^CoUr.-  s;cla.y,    A.-.    Inst.    ^>Vc. 

Cn-rrt^ACTS  -  GKN^'.RAL 

COmOLL^  2,  Fund  Tri.nsfe:-s;  Ros. 

;i^;7:;sted  approve:  ^^^^'^^^  P.  Her  'c  WelJini^  7/ks . 
ll^ilo^rH^s.Ibi::  I^s-P^r^.salary  App^op. .  Tor  payt. 
n-^S':^::";  Res.  21^3,  Renu.st  fc.  Tds . ;  Res. 
2153,  OiMler.  S.>rv.  or  Wk.  ^^ 

Requested  approve:  R^^.  2162,  3s  t  -  1 3 
Anchor  Roofing  Co.  ^^^^.^^^.OO.  n360.0.. 

To  C  R.  Relchel  F.nr^.Co.  ,  1st  ^,  rinai  P  . 
p!«  2165   requested  approve  Fund  Reqiosts. 
Res.^io:?,  r«-Mi^  oniprv  appropria- 

Res. 2168,  request  for  suppie.    ! 

-o-il.  fiscal  ye...r  '  ■  5-  ^  •     ^^  ^^^^^  for  Funds,  and 
Requested  approve:  i^es.21H5,  H,q,i 

Res. 2166,  orders  for  S.or  .Vk.  ^^^.,,3ts  -  nd 

Res. 2211^,  2215,  Requested  approve  fund    qx 

R;s!222l;;Reqtsted  approve  Suppl .  Anprop.  ^ 
for  ^T.G.Pk.  windmill  pumo. 


P/9  I'^fe 
11/8  211 
12/13   235 


i?6oo 


Res. 2231,  ^'un-^  Request 

.-, «4--,.-l   r.  rM 


.'rf^nsf '""rs . 


S.  or  '.Vk.  tc  C  .R. 


21+ 


RPS.2232,  Requested  approve  C 

Relchel  Cl?63.^'^.  c„^nT  o   /\ppron.  o^  ^B5''0 

utilities.  ,  -en  s.ioprf'p.  to  neet 

Res.22U2.  Roqnestad  approve  *16.?5. 

^:Lri3*He<,uest.a  opprove  SX600  -  .oc  .nl..l  f.el  ,ht 

rs?l250  Hoa.-.c=t..  .pprove  pun.  Ren--.     _ 

Res.  2252,  Hnn.,^!.to'1  nppi'ove  '  '"f  '  °^   ,/„„   p.,.  - 
Res.  22?3.  S/no-t.d  «nprove.  a)^.-..re..._,^  .  J 

Hanks  .,21;. 00,  ■v<"^>'         supnl .Ar^prop-W'^'i  f^'"- 
Heqaested  approve:  ^-/f.%1'    §^?g,^pnrop.i?25,  ^afe. 
Pl3yc»s.  holldBy  fund  1.  Re  .-5^;  I  „^^„,,,,^,   ip„t. 

R:::2r70'-  r>;f>est;d-'p'prov.e  :.n.o«  ^r«HUa.e  clal.s, 

^95.21.  ^  r^n   for   payt.    danr. -e 

Res. 2271, Supple. annrop.    A,^^    • 

clelins. 


3/22 
li/12 

1|/12 


.,5-^0.' 


for  Purohr»se 


Rp"  2272,  Suor^le.f^^nrop 

Cubbish  fody  chassis.  r.r  Fun^s;  -^-s.225B, 

Requested  approves  Res.2^^7,  r'^  -  q  • 

V/lndo-r  PrePka-e  Clr-lrns.      .^,„-^pj,s  .  -ixnds  for  f^^.F. 

pes. 2297,  requested  approve  .rmsf-rs 

Zoo  nsrkinp,  -r-a.      ^,.._,g.  r.L,    r,rover  U^'^  L 

R'^s.2305,   payt.   ^5;^".^''^%-^^,idocci>.91. 

MccLennar  $7.50,    Wr  s  •    V^    rT.iotmnts   I:  --—-'• 


5/2P. 


^f^F^n^; .  Au-.;-.-— ;::;; 


Res.230S    P-eq.    ^;--^;;-    ;rdt3po.ltlon   or   balances 

Res. 2312,    "'^'^'^^t    ^^  :S^'?ca.    Approprl^-tlons. 

m  capital   impvt.    &  Lc'.    "Cq.    Ap        P  ^^_^^^^^^    ^^^^^ 

Res. 2330,    requ.st^d   ';PP^'^  ■  ?;^i"    .   Trausf  ers    ^Allotrnts. 
for   terp.    ^-^^■'^''^'^^%\'' .\A   I   cle  ins    for   darr.a:o    ov   v.'lr. 
p..q'osted    Pnprove:    J«^ '^^^J^i^q-    a-^ol  .    ^-rrr..    fund-?    to 
dow  break.re   ;:13l+.0l;    ««^-    ^^.p,,p^  Requests. 
pay   temp.eTrplcyrr.ts.,    ^''^^J^;. 


6<- 


i,/12  71 

i,/C6  76 

1^/26  77 

l;/26  7S 


-9- 


S2S2S^3^rrtr-l  Supple.Approp.  of  |12.35^.00  for 
chauffeur  wages  '56-'5;7.  $1,760.00  for 

Res.  2372,  supple. appr op.  request  of  ^i.r 
fire  damage  repair.  breakage  claim.; 

ITVX  ^r^^,^...,..  .  .una.. 

f  f  ?k02     requested   approve   replac.n,ent   empl07«ents. 
R«8»2li.u<i,    roqwoo  r.-  D^„„a»t   for  PuTids   and 

Res. 21^19,    requested  approve  Request  I  or  run 

Allotment   of  P"^^»-  ^^^^^^  breakage  warrants. 

"Allotments".  *  «  oc 

Res.2l,9lv,  ^-=^^:,:^^toprove  allotments  «c  transfers. 
Res.2i+9$,  requested  «PP^o^«  *^J^    breakage  claim. 
Res.2^08,  r«<^^««^!f/^P^°ove^'?a)  Res!2509,  Perm.Sal. 
Controller  ^^q^^^^^^.^PS^P^io  O.for  S.or  Wk.:  To 

ru^!C^i;'.n:Sorji^^^nJrectuel  service.. 

r-ncnMt   HKIGHTS   r.RQUllPS  Mcintosh  *  Son  $6,776.00, 
[,„,2220,    Contract   award  Wm.Mcintoon 

.nam  "■*  '«"";,;„^,  .  requeat  for  transfer  Cor.Hta. 

re:-f337  To  z:  it:.:!  :  i:: .  ^na  i  n..^  pa:.. 

S-S^S^.  ZlZ-lUinlrl-'   ^"-'  ^°""  ""' 
---L^^;-irBrnd  .d  project.  *.00.000.00. 

Re..222U.    '?ng.    Survey  *2500.00.  eon.tructlon. 

Re.. 2262,   award   arch,    or  enR.    =°"*-^^,„    rortaprove- 

„,nt.   appd. (  construction  e.t.»l   1,  o„,„ieh 
...  un,.,r,«   VT.AYGROUHD,    Off  Baker  *•»•   "^^;'* 
CROCKER -AMAZOM,    Geneva   Ave.   *  ""'""^^^^i   of   permit  of  Pub. 
Hes.SWTT  Coram.   f''y°'^',f,ti     for  Crocker-Amazon  use. 

Utll.Comm.    to  Housing  Auth.    for  C  ^ 

Pr.s.,Bd.   Sttpvrs.,  requests  Hsg.  Au 
r.pt.    on  war  housing.  ^  tranafer  of 

Re..2350,   aen.Mgr.   »"^horl«d  ^^  ''^J,^,  pub.ntlXitle. 
Crocker  Amazon's  entire  &5>.«  »'■' 
roSS^'Lr   -"-"Thsp^^^ron'    ;ur   of  property. 
Report  expected  on  i^^P^^^^°"        Return  of   Crocker- 
Res. 2502,Rept.    of    "Need  for   ^f^/HZltte^    to  Mayor. 
Amazon  area   to  R--///°^f  ^^^   re-est.    of   area  as 
Mayor's   letter   of   l2/20/:?o  ux->t 

rec.    facility.  MBvor' s   suggestion   to 

pub.   Utilities   Co^.«Pproved  Mayor^s^^^.g^ 

re-est.    Cr. -Amazon  Tract   as   re  ^^^   available 

Res. 2^2?,    the  Cr.-Amazon  Tract  will 

if  major  baseball  ^'^^"^^''"^  'p^fuUl.Comm.  in  request 
Res. 2522A,Rec.^Pk.CoBr.  Joins  J^^;^^^iii^^te  Cr.-A.area 
in?  S.F.   Hsg.Auth.    to   vacaiie 


DATE        PAGE 


8/9  157 

8/9  157 

8/23  I6i^ 

9/13  171^ 

9/13  17U 

9/13  17U 

9/27  1«S 

9/27  185 

10/11  191 

10/11  191 

10/11  19 

10/25  20 

11/8  21 

11/8  21 

11/8  2] 

11/26  2J 

11/26  2; 

12/13  2 


12/13   238 


3/22  56 

I4./26  81 

6/12  112 

6/28  126 


1>&6  19 

3/22  59 

I4./26  83 

12/13  2U0 


8/9 
10/25 

11/26 

12/27 

12/27 

12/27 

'12/27 
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1/12 


10/25   203 


1/12 


2/23    35 


5/2U 
6/12 
6/12 


12/27   250 


CRYSTAL  PttlN^K,  m   Lombard  Street  (Cloasd  because  of  unsafe  ^ATE 

""l^S:  ?oJ;'a?;roves  ^953-20  repair  bills  of 
of  R.  A.  Pederaen.  Operator. 

^J^^-^^^^-^i^.n.lir^   concession  at  Ke.ar  Stadiu« 

by  Dept.  Pub.  Health. 
2S3U_P!EiISJ[2BKS  (S-  «»«!  ^:';  "'/';,  t,  P.Wk..  .ewer  in 

^^^^.ClnlVnJolTZ;  lll.V^i^   to  3«t.  Ave.. 

«:,  21W.  Co»-.  authorize.  D.P.WV..  directional 

Z:'^l   to  .ept.  Pu.  Wjc...  zoo  .>c,ll.ht  repair 
$$10;  misc.  repr.  $2500.00. 

r,-i:i',rrn!r™xi^  Ttrit^-^r^oS  ?!s!A«^a^ii 

TeLaaanl  Oept.  Pub.W>c..-Surv..  .   capping  in  Ar.or- 

::raf8l!°;rr;is.lon  to  nept.  P.  W...  to  Place  traffic 
^"Ipln^  at  Arguello  S:  Pulton  St. 

;::.23".  "^"^-'^^-^^  :ir;u^":in^  o  -!°- 

Rfls   2-i07.   or.   for  Wk. ,    asphalt   auriacing  *x^ 
Res-a^oi:  W..Or.    to  DPW  for  n,ap.   on  irrigation  .y.te». 

^raiearicUtlon  of    i-lgtlon  ...te-  pipe  line,  on 
irr^t  r.r;  "r^jr ^uiictlon  o.er  portion 
T-2Bil\.>.    abutting  "-"»"•  ^7/;;,,,„„,   of  Lar.ln 

^  -      ..     «r   Portola   Drive  and  east   ol 

DIAVONDjmiSTS.    South  of   P  or  tola    urx 

' o'5ha\ighnessy  Blvd. 

rtTSAST^   CORPS 

nnT.ORKS  STREET   (Center  Strip)  ^   .  Completion 

"Res. 2159.   P^i°^^^y*?°'^^nn  00     ^ 
irrigation  System  $10,000.00. 

nnnr.T.A.c^c.   PLAYGROUND,    26th  and  Douglass   Sts. 

DRAMA  CENTER,    214.35   Sacramento  St. 

DU30CB  PARK,   Duboce  and  Steiner  Street 

^^^^— ^^^p^CILII|,    adjacent   to  Helen  Wills 

ff^r^J^^'ll   prelect,   $330,000.00. 

Res.    2129   to   App-r^on  .  Wolfard    ^3      P^^^^^   ^^^^^^^^  / 

III:   '^  II  Srrtlreiii   crtr:   Co.    -  l.th  payt.  ^^^^ 

$21,539.15.  ^   -^  ,,,th  nnvt.$l6,lBi4..l5 

Res.  221,7  to  Martinelli  Constr.Co  lUth^P^jt^^^ 

(in  lieu  Res.22l2,peyt.$21,539.ir>^   "  1^/26 

Co.,l5th  payt.  $19,320.57.  increase  $159. ll+.   5/10 

Res.  2268  to  Martinelli  Constr.Co.  -  Incre 

Public  hearing  on  naming  of  playground. 

R:e'2286:  16^  payt.  to  Ma.tinelli  Constr.Co.,  ^/^^ 

lll\\l'i%^^   E.t.  to  Vartinelli  Co^s-  Co       ^^    5/2U 

rfed;rt:rJn^ererhrn:Jf^^M^c;sir^^^^^  ^//^ 

Dedication,  June  25,  ^^^^'   p„_ieson  ppsebell  Field  to 

r/rer.rreftfrori;fefor«:sfnr-«y.— •       ^/^^ 
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1/26 

1/26 
3/22 

6/12 
8/9 
9/13 
9/27 


*«:f355°t;  W.rUn.lU  Oon.tr.   Co.    -  17th  p.yt. 

*I;!235f  to  M.rtlnaUl  Con.tr.Co.    -  .xt.    of  ^b^^ys. 
r.   2357  to  M.rtln.lll  Con.tr.Co.,    d,cr«..  ♦33.33. 
r"   2UX6,   to  Appl.tcn  .  «f  ^"V   '    ^'•''- 
R»s  2527  to  Lov«  «c  H«un  »1,679.00. 

S-^£7^7^^^i^^7oii_BLffi. .  Oold.n  Gate  Park  ( S«e  H.U 

— '     of  Fioweril 

FAIRMOUOTPARK,    Palrmount  and  San  Miguel 

R:t'll56*-\i-d  to  Sten^ar.  Constr.Co.    for  rehaMll- 
?rtion  oonv.    station  »5,89U.0O. 
B«   2221   -Rejection  Merr,-Oo-Round  Repair  Bid.. 
Re8*^<:<:-L      nc7jo  Vendor   (In  lieu 

Rea.231^.Suppl.Approp.$3,060.00,    I  53  Ven 

^f   T  c(p     Counter  Attendant)  •  *.„  i  i  q   nn 

f,.!23S5.    rt   pa,t.    to   Sten^ar.  Con.tr     Co.».^."^0. 

re:-i^r7'trs?:rrr.rt"co!:'e".  lo  d^,. 

Rea.^x.    ^"  granted  permission  to  practice 

*;cferSe?.''ml'Sna^ief  naynel^  -nd  pool 
R^"2iavO,   S.O.   to  Borothy  Cravath,   restoration 
murnls   ^l+OCOO.  "cNe'll's 

•'ri™'^''4i5r?rri,r.^^ire"r'n^/r?ridfniury. 

R«  "507.  to  St:Lark  Constr.  Co.,  3d  »nd  final  pnyt. 

Res.  2159  P^^°J^^   referred  to  committee  for  action. 
Requested  windbreak  referrea  ^        prepare  plane 

rr-rfht^iiii-iorff'proi^;  ^.^ir^.^ui^.  <?*  -- 

*Re;!25l7!'contr.  to  H.  Oold-nan  .  Son  »2,2l5.00  for 
heating  system  In  Bathhouse. 

m-^^:^^^ri^pr/^-^^   "nal  payt. 
i3,685.00  (Fol.on  4  Chinese  P.^a.) 

PRA  J.TN  S9UARE.  Bryant  and  l6th  Street. 

Co»».  postpone.  =o"«""«"°"  °'^  '""'"^  "^ 

r.T27^  "re'oo^n  "ra^r/nlt  converting  .rankUn 
s"1nto'pk|!  Facility  or  placing  on  ballot. 

mEtflkYS  oneratlon  In  planting  Bay  Shore 

Bd.  Supvrs.  request  eo-operation  i  k 

lZ::l^s.   douhle  vl.ll-ce  to  prevent  destractlon  of 

:;ii,:t:;::.  opposition  *:,-f  :r™t::Tfre.way.  m 

Mr.  B.  W.    Booker   to  bo  present  at  mtg. 

q.    (1.    Park.  opposes   G.    G.   Freeway. 

=°:ry"c:Jrt;retr  r:pr -T-rv"-"  "  "' 

Zl^dn  Of  Cro.s  Traffic  1"  -  ^a .  ^Pk . ^^^  ^^^^^_  ^^^^ 
Disapproval   of   Cross-town  r* 

....aTkl^^O.^T..    27th  Ave.    .  ^^^^-^,^-/«3:3 . 

P1TN.T0N    PLAYGROUP,    Buchanan  ^;^^^^"^^^,.    co.,    $U.787.00. 

Res.    2114^,    Contr.    award  ^^^""H^ ^^    ,^   ^o  cover  lighting 

Res.    211+5,   Suppl.Approp.    of   ^2.299.    u 

repairs   contract, 

*^  -more- 
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1/26 
3/22 

1;/12 
1^/26 


10/25 

11/8 

12/27 


6/12 
6/26 
9/27 


srs  tl65.000.00. 

Re,.%221^.  Eng.  Survey,  "l^-^*^!" '  *;f  °;°°- 

ooin  t-n  vahonev  ^lec.Co.  final  ^I<.,7or.UU. 

^:l:  Ilia.  awardTrlh.  or  eng.  oontr.  for  ^l.-hers. 

Ret  2U^9  Ohas.  Strothoffs  prel.  drawings  and 

wretches  for  bleachers  acceoted. 

Res.  21t75  to  C.  R.  Relchel  En<?.  Co.  «13a9.00. 

Fes'  2527  to  "yde  Forbes  $1,590.00. 
OARVirajLSSDARR,  25th  and  Harrison  Sts, 
-   Res.  21b~to  W,..  J.-^'-oS""  ' 

r-2mr:;rr;v!i":;is;a  rmal  plan.  ana  speo... 

rrt'oU"*  K;sr6707  -  Appl.  oarfield  H.c.   Ctr.  ,1th 
Cans,   contr.   a,ard   to  Cshlll  Constr.   Co.    for 

rer233arstiffe;:"i3:260.OO.   Abbot  A.  H.n.s   inc. 

RM      2^16  to  CahlU  Conatr.   Co.,    decrease  »315.00. 

ll\     2k92  to  Cahlll  Constr.   Co.   1st  payt.   l^lj.^TS.W.     ll/« 

ZV.   2507  to  Cahlll  Constr.  Co..   2nd  payt.$61,lv61+.60.     12/13 

2J^Giro?'MoLllth  (displaying  10  Co-andMents)   from  ^^^^ 

F     0     Eagles   referred  to  Gen.   Mgr. 

E;ec;ion  of  Eagle..   «onollth  of  Ten  Co,™n«nd»ent.   at  ^^^ 

Mt     Davidson  Cross. 

Offer  of  swans  from  Marina  Civic  Imp.  &  P.O.Aesn. 
for  pal.  Fine  Arts  LSROon  accepted. 
F^rlan  Beq.  Prop.   In  Fresno  Co.    to  be  leased  for  ^^^^ 

me^d^   or;he  world.    Inc.,    sending   flo-erlng  cherry-        ^^^ 

tree  seeds  to  S.F.  r,,nrt  - 

13  000  to  be  returned  to  G.R.Anderson  bequest  fund      ^^^^ 

rhinoceros  died.  .^.^  j. 

Res. 2298,  acceptance  The  Guardsmen's  $3,000  gii  x^        ^^^. 

Sliver  Tree  Day  Camp.  »*>*.   r.r   citnfks 

Res!2299,  acceptance  the  Schwabacher's  gift  of  Stocks    ^^^ 

for  development  of  Stcryland.  ^^  ^^^^ge 

Bd.  Supvrs.  requested  adopt  resolution  for  oi^ 

of  Puhrman  ^^^'''^.l^^f'^^^   ^ith  bequest  orosnecta. 
Gen.  Mgr.  authorized  to  woric  wiT.n    i 
Res.  21^10,  Comm.  accepts  k   maP*  ^H   Zoo  from 
Zoological  Society.  ^  t   f  Lewis  Request 

R««  ?Ii1l8  approval  expenditure  of  L.  F.  Lewis  «4 
'^^ds'^r  :^Srpment,  J.D.R.  Jr.  Museum. 
Res.  21.65,  approval  -^ji-^-^^^^rt'^u^ds  f;r'i3fSoO 
tl^J^^^o^l^roriery^to^P^r-nrp   tation  c.^^^ 
Res. 21,85,  Comm.  accepts  Stamp  Collection  Gift  from 
Heard  Foundation  (Approx.  value  $8,000).     ^..^ 
p  r?t:ok  «ift  of  $500  from  S.  F.  Zoological  Society 
?rr'fra!i;p^rtinf  zfo.a  new  Rhinoceros 

^^^jj^LAYGROUND,  Oilman  and  l^'"'}^^ ^^\\\^^,,   ^ee  Silver 

GT.FN  PARK  PLAYGROUND,  Chenery  and  Elk  Sts.  V^i 

Tree  CampT  4,,, q  ctqo.OO  from  1914-7  Rec.Bd. 

Re..2lM  ^^PP^^\!^rS?lv!r^?;ee^y  Camp. 

Pd.  for  co^^^^^«^J°^^'^"contrLt  for  heating  system 
Postponed  award  of  Rngr.  Contract,  iw 

rehabilitation.  en  ««r,  GTOA  end  PEACH 

GOLDEN  GATE  PARK  AND  PANHANDLE  (Also  Sloop  GJOA  and 

CHALET )  4  v,«.i-p nation  floral  design 

Re..2126  Co^ru  approves  ins tllatlon^_^_  ^^  ^^^^^^ 

Conservatory  Dell,  l/-*-^ 

Jn"-2129,  to  H,d.  «.  -nsen.  3a  4  final  payt.»';.°55.56.  Vl2 
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R.a  2131  to  Manor  p.lntera  -  ln?-"""nV2;,   •..wor 

B«  2l2i.   o;m».   authorlz.5  D.P.Wlcs.   directional  ^^^^  , 

traffic   line.   In  G.    G.    Pk.  niu»lnatlng 

rn™aria??oSrS!H/d^-YouS^  s«;.  1/^^   "^ 

«:  2159.  priority  Bond  Kd.  Project  -  Panhandle        ^^^^    ^, 

Redevelopment  ♦100.000.00.  Trrlga- 

Re..2l59,  priority  Bond  Pd.  project  -  let  Sec.  Irrig  ^^ 

tlon  system  »200, 000.00. 

Re'2160,  oonaervatorynell  Floral  Plaque  coM.emorat-   ^^^     ^^ 

4«r»  Tnwflll  H.S. Centennial,  lO/isO. 

R:f.2ir3  to  C.J.Oollln.  CO.,  ext.  60  days  (Murphy       ^^^     ^, 

fe^^'m.* supple.  .PP-P..  n5.250.00.  for  Miniature  ^^^     ^, 

Train,  Children's  Quarters.  ^23    3 

Res  2183  to  Walott  &  Peterson-Gr^mdy,  time  ext.  ^/ 

Res;2195  permission  for  P.O.'fc  E- s  replacen^ent  of  pole  ^^^ 

R^s^n^rto'Malott  .  Peterson-Crundy  -  1st  and  final    ^^^ 
payt.  $1.5U'5.00.  i^2,996.00.        3/22 

?t:;^^il!V.ro;%rt;r;.  ;;i  t^n^^^o  .^  3/2^ 

re::2f2V.  ror^rr:r.'r;rnJn%ump.  *2soo..o.  ^^^^ 

pac.  Pumping  Co.  p«i o 

rt^i!^?556''ir;on^rs?p!%rif  i  R-^iusr;    "       '^z- 

R«!223o'  to  Mas  ten  &  Kurd  &  R.N.  Pollack  -  Pinal       ^^^^ 
iTJ^tTc.   ..  Collins  CO..  1st  ^/i-1  *f^t^-°-    '^'' 

rr;^-i.ro^^-.^srnV3.5;.p;vs^^^^^^^^^^^^^^^        - 

Res. 221*6.  permission  f^j;«"t!;^,^-°-  *  ^-  U/26 

installations  nr.  So.  "l"*"^;^'  ,  ,i„-  ^^to  parkins  in 
^0!=S!-P*k!  ri^.-ratrere.Tnre^^irH.ornln^  hours,     ^^^^ 

Z:   r2:"°c;ntr.  .ward  «erry-Go-Rd.  Repairs  to  Wm.     ^^^^ 

res':22r5,\::rofaffirr:.  PX-^e,  Conserv.  Oell.  ^er.   ^^^^ 

Red  Cross,  195^^.  .    o^  ^^^  5/10 

o  -  5PA7  to  Manor  Painters,  2d  payt .$3,2«7. 3^. 

Res. 2267  to  jvanor  r«    ^  '    ^uq  nrrRS  at  Reach 

Res. 2277,  L.ase  renewal  ^°';,,!;^^^3"^Kxpiraticn  6/3O/6I)  5/10 

Chalet  Field  for  military  P^^^^^^'l''^^^.  2^.  S/2k 

Res.22P6,  final  P^^'  ^-J.^con  -v'tS;!'  ^/^^ 

Res. 2291,  time  ext.,  P^^^^^l^^J   ^  F.W.,  to  rent 
Approval  to  McOuaide  Port  ^^205^  V  F.W.,  ^/^^ 

Peach  Chalet's  large  hall  on  June  30.      3^,^2600.00. 
Res. 2302  to  pac.  Pumping  Co.,  1st  %  final  pay  .*        ^^^^ 

(North  Windmill)     ^,^.^a   to  relocate  utility 
Res. 2322,  P.G.  &  B.  permitted  to  reioc  ^^^^ 

poles,  G.G.Plt.                  1  one:   V  F  W.  .  to  use  ,  ,, 

Permission  to  •'o««»"«,?'?»L?°-7/?k  '  ^/^B 
Beach  Chalefs  main  -^'*°f,""J;it  installation  at 

Res.23i*6  0omm.appvs.  floral  Plaque^_  6/28 

Conservatory  Deii   ^°^^z\    v,v-  r.r  rolumbus  floral 

Res.2351  Comm.approves  Kf/f^t.  of  C<>1""="»  B/9 

rs''"2355.°to-^m:  ^{inifsCriin  -  l.t  and  final  payt.   ^^^ 

S^;'l356°;o  wm.  Mcintosh  .  Son  -  time  ext.  70  days.     ^^, 
(Verry-Go-Round  repairs) 
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^mnKN  GATE  WARK  AND  PANHANIM  (Continued)  ] 

^^QLI2JSiLii2LL~4~--- ^ — -"'„„_    «   p   vv     Cfi.'s   request   to 

"^-8. 2 "565  Comm.    approves   P.a.*K.   oo.    b         i 

^«nlece  certain  street  lighting. 

Oornn.    dl.«Pprove.   con.truotlon  of   Int.rfalth  Ohap.l 

install  gas    tanks  in  G.   Q.   Pic  t^^.,. 

Res   2UU^,    Permission  granted  P.G.*E.   Co.    to  relocate 

op     Chamber  of  Commerce  ausplees. 

LI"    complimented  on  attractlven.sa  of  Stryblng  Arbor- 

^tS^'and  cleanllnesa  of   Ocean  B»"^„  »"'•    „„,,„^,<j 

«':i;^orr/y57^rmnrar.i/^rarVe^??v:.!!''-''^"' 

Ta^ror -"/Mlate^n^;":  a.^^To  Wm.  «cXn.oab  .  Son  - 

ist  and  final  payt.  $6,U5l.OO. 

Res  2518  -  approval  revocable  permit  to  P.G.&E. 

replacing  lic^ht  standards  in  park. 

Res.2521,  to  Watkin  4  Sibbald,  1st  P^^^^^^^ff '^92.00 . 

Res  2528,  approval  final  plans  for  rehabilitation  of 

Spr;ckelJ    Band   Stand   and   call   for  bids. 

T-Tr  rr.nr  °---  ^--  ^^^^  coMCOimsE 

^    Res  212Q  to  Ralph  Murray,  6th  pav^  $l,78ix.53. 
A;;;ctal  of  Brotherhood  Week  Concert  in  Feb. 
Res  n62,  to  Ralph  Murray,  7th  P^y""' ^^^^*lf^'J'' 
l:l:2\99   to   Ralph  Murray,  8th  payt.  f/^'H' 

1^?rre-iSSalp-;ii^^^ 
Res:2327'to  Ralph  Murray,  final  payt.  not  to  exceed 

fe;'2328'';o  Ralph  Murray,  decrease  ^22.86  (cancella- 

:;rrefiaUrrorVrench  Colony  band  concert  in  G.G.Pk, 

r{s^235;  to  Ralph  Murray  -  1st  Pay^-^3,029  00. 
Res  2397  to  Ralph  Murray  -  2nd  payt.  |1^«^-^^. 
llV'i'Z   to  Ralph  Murray  -  3rd  payt  ^^^J^'^/^;  ^^,,,, 
Res.2l,6U  to  Thos.F.Chace   Consultin|  En^.,  prep 

plans  for  bandstand  ^«^^^^^^^f  ^°''/  Ip^p.  oO 
Res.  21,70  to  Ralph  Murray,  ^th  payt.  |29f  ;00 
Res.  2507  to  Ralph  Murray,  5th  payt.  fZ^vr.^u. 

aOT.nF.N  GATE  ^^^y  ^-OT-F  COITHSE     .^^om^tic  Irrigation  Co. 
R^ir2-36d,  contract  awTrded  Automatic  I       ^^^^^^ 

Res.  2U93  to  Automatic  irrig.  CO   i^^^^^  ^^  ^^^^^ 
Ted  Robblns's  golf  sales  services 
Committee  for  report. 
.,.rn^  n.'vv   PARK  STADUTM  vmippet  Assn. 

Res. 2319,  renewal  permi   to  No.^Calif . 
for  races  on  G.  ^';  P^;  ^^^    ^^^^n  camp  Fire  Girls 
Res. 2323,  permission  to  S.  f.  ^"^ 

to  use  10/12.  „    Retnrded  Children" 

Res.  2jiv5,  app'd.  request  of  ^la  «e     ^^^^^^ 
to  display  automobiles  at  G.  G.  PK.  ^' 
"Aid  Retarded  Children"  cancels  polo  field  use. 
f;m.np;K  PrATE  PARK  STADIUM, 

GRAND  JURY  ^     .  „^^«ived. 

T^^Grand  Jury  Report  '^«^«^!*'^-  ^^^  Library  Site. 

Rept.  from  Grand  Jury  on  North  Beacn  bi 
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mAiro  VIRW  PARK,  Moraga  and  Hith  Avenue 
S:.M  pr.AYG55uKt).  Stsnyan  and  RlvoU  Street. 

ffi^l^i7^^rl?rronrFd':' project  -  irrigation 

ZTolZlZZ'.  on  ..ta.ll.h-ent  of  -Ind.rea. 

along  Or.   Highway.  .   ^      „     ,  i 

HULL  OF  FLOWERS  (StryblnR  Arboretim.  Oolden  Oate  Park) 
H>T,T.  Of    ''^""     -  ^     000.10  rotiueated   from  State  nept.    of 

rn;ncf!fir*^i?v2;  2   acJl    testa   for  3.F.Hallof Plowera.      3/8 

s:^-orpiiit%=^re:;r.rd  ro^s^i^n^i^sUsJn/p    e/. 

?r?-,-i?S"or2?^:"fS?  ^al^jr.ire^ir?i  -SS^Ju^t^^on.  «/, 
Conmlttee  appointed  to  study  %  rept.  on  status  of       ^^^ 
Hall  of  Flowers. 
Re..2U06,  Comm.  raafflrma  decision  that  Hall  of  Flower,  ^^^ 

p'i°^W^"ar;hi;ect;  directed  to  proceed  with  final 

5ori!^  dra^Jngs^  spec.,  for  Hall  of  Flowers. 

r^  Flower  Show  Inc.  thank.  Comm.for  h.lplnc;  locate 

Haii  of  Flowers  In  Stryblng  Arboretum. 

oak  Knoll  Garden  Club  supports  establishment  of  Hall 

f/.'-yiZlr   Show,  inc.  .u.g.sts  that  "",.«•  "f^];"^/' 
migAt  stage  "Holiday  necoratlona  Program'  similar  to 

Oakland  rark  riept.  parl-mut,.el  Fund 

^ci^\t"i;i°?o";eJif^lu?atr"p.l':  Fine  Arts  H-llta 
portion  used  for  Hall  of  Flowers. 

HIMTI.TOM  PLAYaROUlin  AND  POOL  oeymont 
Hg,.21£9  to  Wm.  0.  Merchant,  5th  k   final  paymeni 

R«!ll3i^tc  wm.  0.  Verchant   increase  tU,836.09. 
SiS£^i|;^^;f„raro;ercjrrou:n:^;nt  for  flood 

^®^^*^*  4   n««^  wnnd  Priority  -  Irrlf^atlon 

Re8.?179,  increase  In  Bond  Fund  priority 

System  ftl05,000.00.      ,/.^w 

Reserved  for  n.S.G.A.  on  b/23/bb» 

Re.  2302.  to  C.R.Relchel  ^..Oo..  1st  ^  final  paym-t 

?o^e;da;ion  to  dept.  for  auccessful  .afl.  "«b.  Link. 

Tourna'nent. 

Re8.2lv75  to  ASSOC.  Eng.  t375.00. 

Re.. 2507  to  Dept.  Alcoholic  Beverage  Control  t2B.00. 
H.Y1.S  VALLEY  RSCR^tTTO..  CBHTRR.  Hayes  and  "^f »"»"  f " 

f-po.al  that  center  be  built  on  pre.ent  location 

referred  to  committee.  ValleyRec.Ctr. 

Res.2335  policy  for  l..provera«nt  of  «^^" J'^^J^gg, 
Res. 2U12, Haves  Valley  P'^oP<"-|f  P>""='^"'  $128,500.00. 
(Lots  17,  l6,  1"  -^   20.  ^^IcR^lll   00  for  purchase  lots 
He,.2^2A^Suppl.^ApP-P.  ^lil^fXll^;   R.e.Ctr. 

^^2^21!  trnlal  Kst.  Dept.  -  Land  purchase  expense 
ftl, 000,00.  ,„,  r,  o     TiA   pri   for 

Re;.21A3  supple.  APProp.  from  ^W^l^J'^follho:' 
construction  Hayes  Valley  Roc.  ^^r,    ^^^  '    Parents 
Architect  to  work  closely  with  Hayes  Valley  Parents 

H:r2i75.  O.for  S.^or  W.   to  Leslie  Cupples  -  Inde- 

rd^1uU"';i-ce'c'o;:?;pproves  supple,  aoprop.  of 
i'ft  jT?or  acaulsltlon  H.V.  P^opertv 

Mr. Prop,  to  purchase  adj.  orop.   esL.  ^c   p. 

Res.  222I4.,  Knp,.  Survey,  $700.00. 

-more - 


DATE   PAGE 


11/8    212 
12/13   23U 


1/12 


6/12  111 

8/9  1U3 

11/8  215 

12/13  236 


5/2U    99 
6/28   133 

9/27   181 


9/27 

9/27 

10/11 

10/11 

11/8 

11/26 

2/9 
3/22 


zTy^ni^' 


V«t^5»6«'StlKW»l»S- 
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T)ATK    PAGK 


;| 


97 
1»$ 

195 
11/26   ?28 


rmffU  WILLS  PLAYaROITNT)  (Contlnuftd) 

SSL^^^ij^^^         ^^„,,„  proceedings  for  property       ^^^^ 

acquisition.  purchase  f!l,000.0\  9/27 

Res.2lv21  to  Real  Fstate  Pept.   lan  ^        ^gOCOO.  lO/ll 
R«a  2iiiiO  Independent  appraisal,  land  purcn«o«  v 
Res' 21^6  to  Real  Est.  Dept.  U.OOO  -  services  for  land    ,_, 
purchase  H.  Wills  P.O. 

HOLLY  PARK.  Holly  park  Circle 

HoilNl^OSII^^^        ,^,    Bid.,  year  ending 

^^e  30,  1956,  01.00.  utilities  at 

Res. 2302,  reimbursement  for  use  of  utilities  at 
unnters  Pt.  Gymnasium  fbCj.ir. 
sl^npT.  r.i«bur5emant  for  use  of  utilities  M.y-Jun. 

r";bur»lment  »3n«.39.   Hunter-.  Pt     ProJ. 

requesting   S.r.Msn;.    /\uui4.u«j 

Crocker-Amazon  area.  ,  „     ,    „  c.t^*«ta 

mmTTNGTON  PARK,  California  and  Taylor  Streets 
^iPlriiku,    RECRFATION   AND  PARK  PEPT . 

—      Further  development   indefinitely  postponed. 

P^posll  to  use  Tideland  Funds  for  Int.  Green  Belt 

IZil'o^  ^'^^^rr^t  ?'orpu?s^:ir:f"xa?;/f'o?is?. 

Dept' s  recommendation  for  parcn«8« 
Green  Belt, 

^lllin^rd  e'rch.  and  en,  «o-r.  for  oon.tructlon.  ^.6 

Res. 2516,  prel.  Pl""'  ^PP^^J  "^"t  SUB;ooO.OO)        12/13 
p.«.  and  fleldhcu.e.(Const.eat.  at  ^l      .  ^gthAve. 


6/12 
6/12 

6/28 

fl/9 

8/9 
11/26 


112 
112 
12B 

II4.0 
li|l 


12/27   21+9 


6/28 
9/27 

10/25 
1/26 


1/12 
1/12 


3/22 

I4./26 

5/2U 

8/9 

8/9 


5 


i^ — :-i-^ — ■ .,  _  ..^.v.  h.   <!.r\n   -  60  dsv  time  ext. 

^Rrs-.flfl  To  Z\   "vflnrofh  I   fon  -  Increase  *673.10. 
Res.lm,  Claim  settlement  *500  -  Bams^es  to  Esther 
We'ssman,  Phelan  Beech.  {;5 .837.I4.9. 

Res.22k7  to  Wm.  Molntosh  ^  Son  -  1st  "» ^  "^  •  f"^ '  j; '  ^ 
Res  22«l  2nd  oayt.  tc  Wm.  "clnto.h  V  Son  »^;^^'^-^°- 
Re  2355  to  W..  «c:ntosh  .  Son  -  »-\-^  ;f.';'''-"°- 
Res  2356  to  W-.  Mcintosh  h   Son  -  ext.  lUf  days. 
Re    62.  Solly  Schuman  «"nt,d  permission  to  operate 
refreshment  conceaslrn  on  mo.  to  no.  b""- 
^"""."e^'/A'I^-inyuir^XI^rtrT-hrr^aVTorlcA  »200.00  ,,/26 

iSES||2^^g^rlorlVBonrru:;d"ro!e"ct  -  irrigation 

,^^^:^^^;Zm.^^-  --  --*--\:r::Laie  and 

Wendell  Streets.  --   - 


125 
179 

203 

19 

83 

2I4.O 

5 

6 

50 

75 

100 

11+8 
11+8 


8/9    152 


1/26 


77 


19 


Mendeix  atr«eo=.  ,,r«r.VQ   is  t  "fc  final 

Res. 2182  to  Ace  Boiler  4  Welding  Works,  Is  t  %  ri 

payt.  $135.00.  wellnltz  %  DeNarde. 

Res. 2200,  1+5  days'  time  ext.  to  ''^^^'^     $3,763.35. 
Res. 2212  to  Wellnltz  %  DeNarde  -  1st  P^^^'J^';^  fl 
III    PpL?    to  wellnltz  %  DeNarde  -  2nd  P^y^' ^3. 31+2.^7. 
R:s;2lt9,  ?o  WnUnitz  ^  DeNarde  -  Decrease  $277.50, 

Increase  $229.91+* 

-more  - 


2/23 

3/B 

3/22 

1+/26 


3U 
k2 
52 
75 


1+/26    76 


:vl^ 


"i. 
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6/12 
6/26 
6/28 


ft  /o? 


T  An 


1B8 
202 
202 


r.-    'tw  xnitrr;;  Kara,,  .*.  -.-*3.«7  50. 

Re'i3?S   to  Wellnltz   V  Pe  Hard,,    Increa.e  *300.00. 

I"    ?\29  Tll.0  ract.   to  Wellnltz  &  Is  Mard». 

Rr.:l355  to  W.Unlt.  *  De  Narde  -  5th  *  final  payt.  ^^^         ^^g 

,-.,f,l'ri-'^:»n».T.  JH.   Mlismm.  Rooaavalt  Way  *  l6th  St. 
—        .      .ii.nv  thanHs  for  Coni^aalon' a   co-operotlon.  -^Z-^J 

?ub.Wlca:   for  wldanlnR  and  ext.   16th  |t. 

Rea.ZlAS  approval  expenditure   of  L.   F.   Lewla   tteiue 

Funds   for  equipment. 

Re..2U85.    Comm.accept.   Stamp  Collection  31ft  from 

HeaM  Foundation   (Value  approx.   $8,000) 

i2tmJS^SO1.4^2S02!i0,    Prealdlo  «"•  ^^"^  f^  ,     ^     " 

Z        .  ..* «.T.Qr,^.A^   for  uae   of   Julius   K.ann  r.-'. 

;;:c«rroad-for'presldlo  Oolf  Tournament. 
^,„T.:"%^RA  PLAY3R0»ND,(In  block  7237)  Stonecre.t, 
-'   Penaiowe  and  Lyndha7at  Drives 

^EiS£^^  to  consider  bid.,  remodelln.  proposal. 
I   ^-.  -.«♦•  or  decision  on  remodeling. 
TorrcX  tnani;  t::L.    ror  .11..S  use  for  "Wallgazhu''. 
ReB.2190  rental  to  St.  Agnes  Church  aoproved. 
Ras  2191  rentsl  to  Harlem  Magicians. 

r,n;m  Ba.Uethall  Game  '-«^-  '/":;: J^^^^ftrictlon 
Res. 214.27.  Comm.  authorizes  public  parlcing 

on  Kezar  properties.       ;,«_„-.  pavilion  for  Ski 
Re8.2U50  permission  to  use  Kezar  Pavilion 

worum,  11/29,  12/6/56.  tr«,or.  Pavilion 

n«a  2k5l   S.F.  15xaminer  granted  use  Kezar  Pavilion 
n/7/56  for  Olympic  Basketball  Exhibition. 

;;;:lli7,  approval  for  School  Safety  Patrol  Hevlew,     ^^^^ 

^/-^^'     .      ««♦-^r^n  on  imnrovenents  for  one  month.   2/9 
comm.  postpones  action  ^"/'"P^^^«  awarded  '^os  Constr. 
Re8.2lB9,  gate  replacement  contr.  awf^rrten  ^^^3 

Co.  S2, 3^55.00.  ffivorable 

Football  writers'  Press  Pox  Comn.  to  give  favora        ^^^^ 

publicity  to  K.  press  Pox.  r^nth«Tl 

section  reserved  for  youngsters  attending  football      ^^^^ 

Res!2219  -  Request  for  $1600  Supple.  Approp.  for        ^^^^ 
removable  fencing.  roooc   Oil  Co. withdrawn.  I4./12 

Easement  Request  from  ^^^'^«;;^^^/;^r,^;,°ies  for  1956.   k/12 
Res. 2237,  Coram,  approves  football  scneauA 

Proposal  to  cover  stadium. 

Res  2200,  to  Anchor  Post  Prod.  ,fencln.:  $973-00. 

•  Res.*^^  *j»  ""  '^  ),Q«r«8  1956  contract. 

•  Res. 2295,  changes  In  h.9er   «  -L^^"       4765.00  for 
Res. 2317.  0.  for  Serv.  or  Wk.  to  Kimco  f7b5.JU 

Rrr327:  trB^Constr.  CO.,  ist  and  final  payt.  ^^^^ 

1       tll%^lt    to  Kimco  Constr.Co.,  increase  $15.00.  6/26 

res:2  52:  Co...appolnts  Thos   P.  C^^^^^^^^^  e/9 
plans  and  specs. for  Kezar  Stad.  ^""P^^ 
Res. 2369,  «-oroval  20/30  club  e^.^lMtlon  All  Star 
Stgh  school  Football  content,  ^/f^/f'                      .  ^^^ 

Res  2376.  Call-Bulletin's  "Spectacle  of  Music  ^^^^ 

Raiding  for  U.S.  Olympic  T-m  Fund         ^,,,.^,,88. 00.  ^23 

Res. 2379,  1st  «.  final  payt.  to  Anchor  ^^^^ 

Favorable  comment  on  P';^''^^°'J'_„  Warner  ^oys  Confer- 
Res.239U,  Comm.unable  to  grant  Pop  Warner   y  ^^^^ 

ence  use  of  stadium. 

-more- 


S/2k  98 

5/21;  102 

5/2U  10i4. 

6/12  120 


171 


— -^Z^T^ 


!;^;.er*J#^! 


r,si»*»^-''f*''=rS<f=r''~,')iS2S*tr-  - 


DATE        PAOK 


^1 


r«-7AR   STADIUM   (Continued) 

^S^^^-^f-r^arlng  Co.'«   $1,000   check  Pr«««"^ed  1"  ^^^^  c,/i3 

cr^erformance  bond  for  concession  ^P^^^^  °"«-  ^'^^^ 

Res   2397   to  Klmco  Const.   Co.    -  1st  -%  final  opyt .|765.0Q  9  13 

Res.2l.07  rental  of  stad.   for  Riordan  High  football  ^.es.  9/13 

Res.2k21,    BswaRe   reoalr  wcrk,   $14.86. 00.  / 
Res. 2ll27.Coam. authorizes   pub.    pkg.restrlction  on  Kezar 

^:r2:;:7:c;™n.approves   rental   K.Stad..ast.West  Oa.e 
Rept.   on  food-handllnp;   concession  by  Dept.    P^f -H^*^^^* 
Re8.2i.70,lat  «c  final   payt.Pamp  Repr. Service, $1|B6. 00. 
Aooroval   of   i tadium  plana   postponed, 
H   L  P«fr«iin  to  handle   request   for  Stad.    parking. 
SrffifBTp^vaff  ^  ChsL..   plan,  for  K.z.r  Stadlu» 

Z^ll^TlTlo^lr-^U^' or   validity  Of  B..P..  Con™.,  s 
Kezar  food  concession  procedure. 

Comm.  Coffman's  committee  to  ^^^^^^  f  J.  ^^^^^^"^  ^^'^ 
erection  of  barrier  bet.  stands  and  field. 

T  ATPAYETTE  SQUARE,  Washington  and  L«^^»  Sts. 

' Res. 2159, ~rlority  Bond  Fd.  Project  -  f.2i4.,ono  lor 

Irrigation  System. 

Rfls    ?"Ui8   approp.    requested   from  19bb    "ona   ra. 
^o'f'L^rMorgSd  Souatic  "/•  ^^-  -;;^^,  ,  ^,,„  ,„  ,,. 
?r.;^r  ;t::1tr!7K:i.':o'af  r29i:SiS%:a  *a0.370, 
A^oroTsl  for  Varlpo.a  Boat  Club  r.ees   on  Sun.,0ot.21. 
P.r  LAND'S   CTT)  ^.^    POINT   LOBOS    (N.ar   Sutro  Heights) 

^^S^^£i5,r"it";;Br;a!^;ro,ect  .  pool  »363.OO0.0O.    1/^6 


9/27 
10/11 

10/25 
11/8 
11/26 
11/26 

12/13 

12/27 

12/27 

1/26 

1^/12 
6/28 
6/28 

P/9 
10/11 


171 
172 
176 
1B5 

188 
199 
203 
213 
231 
231 

239 
214.9 
250 


19 

68 

137 
138 

159 
200 


3/22 

1^/26 


9/27 
12/27 


2/9 
3/8 


Res*.222U,    5ng. survey,    S.Pool,    $1500.00. 

Ras   2262  award  arch,    contr.   for  pool. 

llV.zizl  approval  Vta.    C   Merchant's   prel.   plan,   for 

Larsen  Pic.    Swimming  Pool.  .     ,    -,,    ,„„   00 

i^^^%tefi!^hi^;%^r;£/at;r^^^^^^  a.arae.  Barn,. 

Sec^al  Concessions  U/l/56-3/ 31/61. 

4>#>4 «»..    «of*At«rla   lease   award   to 
Res. 2203,    Comm.    reaffirms   cafeteria   j.e«a« 

B.    Segal.  neriod.    to  Vartin  Wurphy 

^ra;rM  thlrrosro""fo;/i?o;.TJ  Shop-6/1/56-5/31/^^^ 
fie..2207  Three-year  l^ase  "ne-al   of  Beach   Chal.t   to 
j'p.rcOuald.  post,   V.P.W.,   fromU/15/56. 

ri?-s?r3^/i%fti":.re"^.??.^v-"ro^^^^^^^^^^^^ 

City  may  remove.  q*.^^**- 

T.i^I  STRAUSS  PLAYGROUND,  Valencia  nr.  ll^th  Street 

LINCOLN  PARK,  3l.th  Ave.  ^^^^^"^/pi.ority  -  Irrigation 
Res. 2179,  increase  in  Bond  i-Q.^riuix  j 

Syr.  ten,  $70,000.00.  e^-lnWler  Svst. 

R;s.23i.O,  Contr.awarded  Assoc.  Eng.-  A. Sprinkle^ 
Rea  2'^97.  to  Assoc.  Eng.  Inc.  -  ist  pay o.^p^x, 
r:::2UoJ:  «W.Or.  to  dp*  for  ^ps  on  irrigation  .ysten,. 
R,..21He  to  A»30C.Eng.,Inc^  increase  *706.55^ 

Bea.2k3ll,  to  Assoc.  Rng.,  2nd  P^J*-  *^^'i?^- '^* 
Res  lliis  to  Assoc.  Bng..  Increase  t537.25. 

-more- 


12/13 


2/9 
6/28 
9/13 
9/13 
9/27 
10/11 
10/25 


19 

56 
83 

187 
251 


29 
1^3 
1^5 
1^5 

81 

239 


31 
135 
173 
175 

181+ 

193 

205 


M 


r- 


i>aimr»>immi&!s;^imttiBiii»ii 


>^Af« 


BJJBJW.MW'W'li '  ■■■■iiOl 
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226 


R«1k92  to  A3.oe.  Knglneera,   f  lnalp«yt.  ,t8.062.38.  11/26 
_   „      u.viiiiRn  PtJYQROUND.    Ooldon  Gate  Ave.   &  Laguna 

ii^ag^iaTi^oTo^Sa/tt^I^U  Co^atr.Co.    -  ti.e  .xt.  62  day.  1/12 

lllilil   to  M.rtlnelU  Oon.tr.  Co.   -  Incr.a.e.  $363.38  ^^^^ 

„:*  ^Ift'c  «.rtln.Ul  Con.tr.Co.    -  l6th  ,.^..^.70.^0     2/9 
r.  I212  to  M.rtln.111  Con.tr.Oo.    -  l8th  "^ t-|3'750.9J  3^2| 
S«   22^9   to  MartlnelU   Con.tr.Oo.    -   Inc.    $799. 92.  ■*/ 

r:':2352  to  M.rtln.111  Con.tr.Oo.    -  19th  »c  final  p.yt.      ^^^^ 

t^'aws'^time  ext.   to  Martlnelli  Oon.tr.Co.  6/X2 

B..:2355   to  Oh...   Strothoff  »1^.35S.57.(Archlt.=t)  8/9 

Rea.i^O.   fencins  S.O..    Anchor  Po.t  Prod.Inc.n292.00.   10/11 

MARIN*  PARK.  Marin.  Blvd. 

5^^2218,   Conrn. approve.   "-S.N'vy   »••   ^   <?o 

Marin,  park   (Rxplratlon  1/31/61) 

?""•  fci;^  """■"  p-"-"'""*  *°  ''°"  "    "  °"  «'/2« 

Rm!2321v,  InBt.ll.tlon  bronze  plaque,  conmemoratlng     ^^^^ 
helicopter  flight,  euthorlied.  „..,„, 

S.P.  council  of  Mat.  Verchant.  denl.d  u.e  of  M.rln.    ^^^^ 
oreen  for  Carnival  P^P°""-  ^,,  .^o  „(•  s.P.  adjacent 

!!^Aiin'o:i'er.inriu"t;;in...  ^'^iiwiT '"■''"'"'  '^"""•"9/13 

floral   decorations   durlne   convention. 

"."2502,   R.pt.of   "Need   for   the   R«tur-  of  f -"—*■» "^^/je 
.„.   to  Recreational  tJ.e"   "^^^  !:^,''%^7,°:;.,„„,on 
^p!J!-Ir:i  ^ar?°{^%^friiyl1hrirc:;ior  of  pu^Uc  ^^/^^ 

library  on  No.    Beach  P.O. 
M.rnPPIN   SQUARE,    22nd   Ave.    and  Taraval    Street 
Mr.KTWLRY  SQUARE,    20th   and  Vermont   Sta. 
MCLAREN   LODag   (See   Adminiatrntlon   Bldg.) 
MCLAREN  PARK,    Vial tacion  Valley  f.363,OnO.OO,     1/26 

R«a    21?9.    Priority  Bond  Pd.    Project   -   poox   v  j>   j, 

SnilSO   approval  McLaren  Pk.   prop,    exchange.  2/|3 

Res.^iou   appiovwx   I'v-*^   ^   ,     ,      <».,n    lor^tfth   ffolf    course.         3/0 
Oen.Mgr.    recommends   a   9-hcle   full   length  goli  ^^^^ 

Res. 2210  Land   purchase.    ^'^^^''^J'^'      ^0  3/22 

Res. 2221,,   Fn^.    Survey,    ^-Pool^  ^3.000.00^  ^1,000.00.    l,/26 

Res.222l+.    Land   mrchase   Wlll^«/"«^^        fir  pool.  1^/26 

RflB   2262. award  arch,    or  enc.    contr.,    ^ °^ J'" 
Res;2276:?ontroller  requested  approve   S.Approp 
12^0,000   for   r.olf    Cs.  ^^^^ 

Bd.    Supvrs'    approves   ^250, ouu  approH- 

or«g".'rept!';n  9-hole   golf   ccurae     McLaren  Golf  C. 

C„S;?ltee:      Comm.  Galla.,her  and  -,en.  Mgi . 

Co™,    aoproves   golf   Uyout  for  McLaren  PI.,    to  Include 

Re:':2:^rapro"i  W..G.«erchant.,  pr.l.   P^an.  for 
re^!Z67rCo.::i::rrver:i;atlon   Of   portion  of  Unlver^ 
Sit,   St. 'bet.    D-5,ght  *  01n.te.d  St..    and^tha  ^^^ 

of   this   .treet   .butting  "=^«^*"/'^;r'';oring.   -.  teat..      11/8 

Rea. 21^75   to  Hyde  Po'"*'"   ^l^jf^-^"   \'",  service.   «lv,20a00.  12/27 
Re..2521*   to  Wm.    3.    Merchant(Arch.)        servic 

MEMBKRSHIP    TH   ORGANIZATIONS  _,,„,v,.„.    in  Calif.    M.rlne 

JSJl'^i'^lr^r-A^^lirranrcrtll^^lho^^Une  Planing  ^^^ 

S::?2327riioJaUne";i;nnln.  A.soc.   of  Calif..   «37S.OO.   6/28 

-more- 
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,1 


1^/26 

5/10 

6/28 

8/23 

9/13 

9/27 
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DATE 
12/13 


11/8 


«minT?RSFIP  IN  OROANI^TIOM  ( Continued)  V}'^/t'^ 

^^^^^^^^rril^^  Shad«  Tree  Conference  1 25. 00  6/30/57. 
Reair2l4  to  Amer.lnat.    of  Pk.   Executives   $35.00 

.^.HCk!^^  Shields,  Monticello 

i22«i^-^jj^pg^^nt  Streets 

$50,000.00. 

Re8.222l4..  Eng. Survey  $800.00. 

Rockdale    Drive 

MISSION   PARK,   l8th  and  Dolores   Sts. 

|208i4..00).  „        . 

sidered  at  Spec.  Mtg. 
ur^vyrvM^i  LAKE  PARK,   Punston  Ave.    and  Lake   St. 
;r^T  nAVIDSON   PARK,   nr.   Portola  I^rive 
^^^^^^THKual   Kaster  sunrise  Service  l|/l/56. 

Action  of  Eagles.  Wonolith  of  Ten  Commandments  at 

Mt.  Davisdon  Cross.  .^^^^^e  City-Lakeside  Pres- 

^ftrrIafc&fl?Sr'f^o^'??.h?iS?'JrD'aviIdon  cross. 

252I2?:^SSrc  v?ru'ni^Ca?red  bv  new  home   construction 
Naming  of  Eureka  Valley  T)ist.   P.tr.        op«^. 
^•uc'h«;in«'';rnaMn.  Kur...  Valla,  Oi.t     P  0 
Naming  of  P.a.   at  30th  4  Day  Sts.   to  be  considered 

;aJ^"o::^?;tee  to  consider  Plague  la  ^nlon  Square 
SoS^ng  John  W.   neary,   First  Mayor  of  S  F. 
''"^''^r./.r"..UrHarf^.'"M^Int:ii"s^onrplayground 

Srr3^7*fo'^2;!°icXntosh  .  Son  -  ^e^  P;.-n636.09. 
Res  2U.17  to  Wm.  Mcintosh  Jc  Son  -  U.5  day   ext. 
Retilyo   to  Wn,.   Mcintosh  *  Son  -  2nd  *  final  payt.. 
$2,210.91.  „,        _  <. 

Res    2k71   to  Wm.    Mcintosh   «e  Son   -  Time   Ext. 

.~^|#^i«:^s-i^ne£?rp^ 

Res.2131  to  w™.  0.  »'»-'^-*' /-"//'  fl;  t5!o02.50. 
Res.2151  to  J.  L.  Barnes  Con.tr.  Co..  inc.  ?5,  ^^^^^^^ 

Res. 2169,   order  fj,!"'-    ""^  **•'    *°  " 

Bit  snd  Tool  Co.,  «320.0O.  i„e„ase  *Ult5.8P. 

iiif^o ::  5:  ^.  Tr-n:  o.r^nd  l^^j^.^^^-^- 

Z-^  i: '.:  l:  -rs  Z\:    e-e  ,L9i2..o 

(in  lieu  Res.  2151):  necrease  *121i7.37. 

Res.2302  to  Jos.  L.  Barnes  Constr.  Co.,  3d  payt.. 

$52,20.5.70.  ^^r^^<^P,f^   Librnry  Commission's 

Res. 2325,  Rec.  *  Pk.  Co«m.  refuses  Llhr^ry^^  ^^^^ 

request  for  erection  of  1^^^^^^  °"  "°    mc.  $l59.03. 
Re2.2328  to  Jos.  L.  Barnes  Constr.  Co.,  inc  |  ^ 
Res. 2328  to  Jos.  L.  Barnes  Constr.  Co.,  inc^  «2.m 

Res.2355  to  JOS.  L-  B^J^«%Sni 

$22,m.01;  l^th  payt.  ^31,309.^1-        increases 

Res. 2357  to  Jos.  L.  P«"J«!,5°!^f  "^^  ^°- 
$168.83  and  $105.36,  and  $1^9.71;. 

-more- 
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re?;s^^'u»n:  Br?/S.'Slt.  for  .ranch  Llbr.ry. 
O^:„^.tlon  fron  the  T.l.g.  HIU  Dweller,  r.  rept. 
^«  N  R  p/0  by  Spec.  Committee. 
Coml:  to  consider  N.B.  P/O  Turfing  Project  for 

r/3'23r/o!To"s/W,  Wallace  .  Tiernan  .39^.00. 
Rr8.2397  to  JOS.  L.  Barnes  Constr.  Co.  -  6th  payt. 

I23AQ5.50.         ,  t  ^  ^«  t-n  T  I   Barnes  Constr. Co.  lO/ll 
Res.?U5,  time  ext.  1,5  fll^;J\\'   T^^^,   ^i6.67.    lO/H 
R.«a  2Ll6  to  J.  L.  Barnes  Constr.  co.    i"o.  * 
Slsik??,  to  JOS.  L.Barn.s  Constr.Co.,  inc.  137.5$. 
=   ;r7i  t«  T  L  Barnes  Constr.  Co.  -  Time  Rxt. 
Res.2U71  to  J.  L.  ^^^'J*'     rnntr  Modification  #3- 
R«8.2U72  to  Ira  Lsraen  ^o.,  Contr.  Moai      ^^^ions 
Res. 21,86  Supple,  approp.  t.ll,.760  for  ^  new  p 
to  staff  new  pool.  , 

;;:rri:tf,/;";.;fo/.r:;/e;  ToLuo.  ». ...... 

'^rZZ^'7oZ:'t.\.Z.  r.,a„tln.  5,000  .,.rt.    for 

library  bldR.  t ibrarr  Comm.   to  erect 

Res. 2521  giving  perm,   to  Pub.   Llbr-ry  1.01011. 

\TzS2kVZ\   0     Merchant   (Arch.)   final  p.yt.m3«J0.  12/27 
r.is^  to  J^..  L.   Barn..  Con.tr.Oo.. final  payt.  ^^^^^ 

tt^.S5't;  .o..L.B.rne.  Con.tr.Co  1°   -^^"J^..^^.   if/f, 

Res. 2526   to  Jos. L. Barnes   Constr.Co.        decrease  «. 

nTTPP-R  OF  PROPERTY   (Por  sale  or  exchange) 

nCT?-<^TRP!KT  PARKING 

nRrtANIZATIONS  ^«4.«„i--  n«iA  of  parks  or  squares. 

Ital.  Fed.  of  Calif.  P^°^«^^",  "^f^  by-  Amer.Assn.Univ. 

sale  of  parks  or  squares  Protested  ^y-  /^^^^^ 
Women;  S.P.  Garden  Club,  S.F.Pl.  *  "^^       .^^   ^^^ 
Res.229B,  acceptance  The  Guardsmen's  $3,000  girii 

Silver  Tree  Day  Camp.  vmippet  Assn. for 

R«a  2-^19.  renewal  permit  to  No. Cain  .  «nj.HP 
Res.^jjx^,  i«i  Field. 

races  on  G.  G.  PK.  foxo  '^■^.^.    -^„  u„t««  Golf  Courses 
Survey  from  Citizens'  Committee  for  More  Goir 

^1^  S.  F.  „  «  _««T  of  rnrnp  Fire  Girls  for 

Appreciation  from  S.  F.  Coimcil  of  Camp  i-ir 

use  of  park  prop,  for  day  camps.  ^^^^ 

organizations  objecting  Jo  using  Hall  or  ^^^^^.^^.^tiorw  8/9 
Strybing  Arboretum,  for  P«^^^«  ^^^  pub.Util.Comm.for 
?re-^O^rfi:re^°ro\rcr3in^?rrintrA:in.  for  1956  Boy 

%Z:::^^^^Tc\.^^   thanks  re  T.ay  Camp  Program  at 
Taierre^P::;  I.P-  Club  requests  development  of  Lake- 

shore  District.  „or,„-sta  postponement  of 

S.P.  Planning  &  Hsg.  Assn.  requests  posi^p 

ra^.;-^r:.iro  T.T'    ?irr:i;e.t.  facmtl..  for 

rei:o^/ierg9i^o.  -n  -or...^Cl^ 

Dept' s  recommendation  i  or  pu* ^ 

^"."crcfl'o?  Ca.pflre  Girl.  than..  Co,«.le.lon  for 

roV^pSrr^^'i^t.'^n's.?-;  Small  Boat.  H.rbor.(*ttenc^ 

rp^;e«  "cirry^'L  ^iirn^e.^f;  .ap.  Te.  r.erd.n  un.er  ^^^^^ 

S.P.  C.  of  C.  auspices. 

-more- 
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|;/;.mp^?ti  m  Master  Pl.n  for  Zoo  exp.n.lon. 

-.TAr-D  np  FIHK  ARTS,  Marina  and  Lyon  Streots 
Ji5^SO|;^IS|-i_j;     ^^^^„,  ^^^„,,,  f,r  Stat,  funds. 

r'ha?lHtItlon  P.F.A.,  ref.  to  Mayor. 

u!vor  advl...  that  proposed  Ststa  Park  at  foot  of 

Sirket  St.  has  priority  over  Pal.  Pin.  Arts. 

o'ntral  Counoll  Civic  Clubs  urf^e.  designation  of  Pal. 

ZTz^VZ  "'d".IrlS;tlon  center  for  telephone  hooks 

organisation,  objecting  to  using  Hall   of  Flowers  Pu^^._ 
f<^trvblnK  Arborotim)    for  Pal.   Fine   Arte   ren.u   x 
R«T373?  use  of  hulldlng  granted  to  1956  Nafl.   Rep. 
c";:  as  motor  pool,    7/2?  through  8/2U. 
Committee  appointed   to   study  %  repx. 
of   Fine   Arts,  .    , 

Ccmnl8slon«s   Inspection  tour,    l^A/^J-  ^.^^ 

NO  Cornm.    endorsement   favoring  %»f  ^^.^^^^^^^i^sLs 
12  000,000   State   Park  Funds    (until   City  estat^iisnea 

B^tatlrpennlssion  to  Lions  Infl  Conv.  for  bkf.t. 

In  pal.    Fine   Arts   b/2i^/bl*  r  ^^Ar, 

S.  p.    opera  Association's   renuest  for   use   of   bldg. 
;;f erred   to   cownlttee   for  ^«J^";"«f  ^^^.^^   receWes 
n««ni      defers    action  on   use    of   bldg.    until   rece.veo 
Comm.    ^®^®^^.^^^-   Plnnnlm?   Dlr.    by  Mayor. 
^^^j^^^^^^i^T^  0-.   P.rk  with  presidio 

PARK  R"^'tmrrs    (Armored  Car  Service   and  Beer  Licenses) 
-'^  (S^r^lleclor  of  internnl  Revenue) 

£iSKIEJffi^„  „f  proposed  Civic  Ctr.   subsurface  garage 

^rs^r^^'co,^. approves  .kg.   Authority  Res.   for  Civic 
Ctr.    Plaza  Underground  C.arsge.  Engineer's 

l^ror:erro;osal   that   f^,000  be   appropriated  for  a 
^'-^rsfgn'stSdy   of  Civic   Center  Plaza 

^^^^^^FHirH^"^r.!^Lr  u^lrdirti'-over  por. 

Wokfr^2^t^  Ave^  abutting   Parlcslde   Square. 

^^^sllroorrrvocable^ermit,    P.G.acE.    .   P.T.^.,    pde 
anchora^ie   at  Sharp  Park.  ;/hlppet  Assn. 

Res. 2319,    renewal  P«^^^^^^°  ^f*   ^^^^"^^ 
for  races    on  G.G.Pk.    Polo  Field. 

p^SONNB,  -    mSTNKSS   MANAGKR  Conf.,San 

R;r:2lU3.  authorized  attend  Calif.  Rec.  Coni  . ,  :> 

Diego,  2/12-15 . 
PKRSONWEL  -  DIRKCTOR  OF  THF  ZOO      ^  ,  ^  «  „  conference 

S;7:2370,  Carey  BalJ-^-^^  {ITst. 

at  Seattle,  Washlnj^ton  O/^-lV  ^«>« 

PFRSONNFL  -  GENERAL  (Misc.)  ^^^lasslfv  1  pos .  of 

;;7:2178 ,  civil  service  reouesed^eclasslfy^l^P^^ ^ 
PUIOA  Civil  Eng.  to  Fl?^  br.Arcu. 

;rgU?;rrdTefr::llon  Leaders,  "-^^/^^'.^.f,;^  ,  ,„,, 

^-;!Vo^;S!.Ii^rith;r^rp;srtio"*?^7rsrv.AJ-et,» 

»c   Botanical  Research)        ,  ^  T.P.E.  convention. 
Res. 2370,  Roy  Hudson  to  attend  A. I. P. 
Seattle,  Washington  9/P-15/'bt>. 
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3/22 
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5/21^    97 


PKRSONNEL  -  QESBRAL  (Continued)  2^^ 

S7^2k29,  Pereonnel  rnqueated  for  En^.  Div.  - 

iQtic  and  19U7  Bond  Fund  Programa.  ^' 

R«a  2kfi6,  Supple,  approp.  $11;. 760  for  9  new  poal- 
tloAa  to  staff  new  N.Beach  Swltmnlng  Pool.  11/8 

^pt!  personnel  thanked  for  testimony  In  Thoa.  Draper 
jr.'s  personal  Injury  suit. 

Appreciation  of  (Gardener)  Clifford  Robinson's  ser- 
vices at  pal.  Fine  Arts. 

iS5S^c;.?lf?fe?^St  K.z.r  St«.iu.  loe..r  roc™ 

Tn  rent   on  Faatman  Kodak  Co.  property  on  l/2b/5b. 
Res  2?J3,  authorized  attend  C^llf .Rec.Conf . ,San  Diego, 

tC consider  request  for  grin  store's  manaprement  of  Rifle 

Range,  Sharp  Park. 

Directed  to  prepare  rept.  of  ores,  operating  costs 

compared  with  those  prior  to  1950. 

Request  from  Fred  Percontl  to  !««««  ^^^l*  «' "«*  °" 

^frrf^SSnrlrth^^dt^;Ia;?n^^o•cr;nd.ents)from 

P.O.   EBKles  referred  to  Gen.  Mgr. 

r,;n.Mgr:  Sc  Cor«.Secty.  directed  to  negotiate  for 

Preeldlo  land   through  Col.   Weed. 

To  rept.    on   transfer   of   property   to  Dept.   Pub.   V»k.. 

Trrlpttln'firslMUty   of  repuM.ahlng  He,=  Bulletin 

\o  "bmit  rept.    on  "ft.    Sutter"    eho-boat  at   Al-^^^f  •   "*/" 

R^qu^ffor  redesign  of  Washington  Square  referred  to 

Re'.232?,  "•".  Mgr.  to  approve  P.O.*?.  relocation  of    ^^^^ 

financial  transactions  for  Comn.  luring    y 

«.;!i^S;n:r;rti;e-r/.^a:;:erfrrpr.rtJ-i!c°oL. 

^::.r3;i;rai:?t!ToTp;;ar^before  Clt,  ;^ 

re  stipulations  Imposed  on  Chas.  L.  Harney  nu   j 

permit  nr.  Bay  View  Pk.  is  granted.  vicinity 

Progress  rept.  on  proposed  Presidio  Res.  P.O.  vicinity 

Lombard  and  Lyon  Sts.  uri aren  Golf 

Gen. Mgr' s  rept.  on  9-hole  golf  course.    McLaren  t,oii 
?:?  CoLlttee:   Comrn.  Gallagher  ^^^^\^^^^'..   ^^^. 
Gen  Mgr.  authorized  to  proceed  with  "Storyland   proj. 
Gen  Mgr  authorised  to  work  with  bequest  Prospects 
Gen.  Mgr.  buuh        nosalbilltv  of  constructing  big 
Gen.  Mgr.  to  rept.  on  P°"^°^-^^^;  ° 

To  rept.  on  proposed  floral  caienaar 

Dell  In  0.  0.  Park.  planning  for  Conmls- 

".roS:s1prro;af  in'p'oi^ibfe  'u^s^^^'ISy  ?!,.  Par.  as 
^o'atW  S.F.  Legislative  Del««=UcnVtg  re  develop- 
ment program  for:  (1)  Perry  P^^f;. Station  Pal.  Pine 
I^r.'Mj,*l;.^a;s^':^bir^;5rs:n"»";in.stery.a  a.P..13A3 

Oen!;gr.  dTr;oted  to  prepare  cost  accounting  report    ^^^^^ 
on  Floral  Plaques. 


6/12 


R/q    lUl 


8/23 
8/23 
8/23 

9/13 


10/25 
11/8 


11/26   232 


mm,. 


'2k- 


10/25   201 


^^R^TaiieTTen.M^r.  &  Co«wi.  Sect'y.  authorized  to 

triAafer  nee.  surpluses  or  release  reserves  during      ^^^^   ^^^ 

AO-dAY  period. 

;  9->h)i     Oen.MRr.   k  Sect'y  authorized  to  act   on 

Rea.    2344*   ^'®'^'"^^:    „.>.-  romm     during  July  recess.  b/2B        13© 

financial   transactions   for  ooinm.   qui  xnj^  «".«-jr 

siSjk.uthorl^d  attend  H.R.A.C-.l'hU.d.lph,.,  ^^^         ^^^ 

pa.,  9/29-10/6/56. 

reOTOTRAPHY   (Center  located  at  kS  Polk  Street) 

|T^r7^r?LiYnR0™D,   Cre.tlake  nrlve  4  Wa.ona  St.   «c  29th  Ave. 

-        Z.2ll7-  Pi'-^  Lake   survey  »650   to  Bureau  of   Engineer-   ^^^^  ^^ 

Re^aaeo  to  Bre.er  %  Asaoe..    aoll  t.ata  «500.00.  5/10         9: 

Zl'.liSa  Bid  rejection  for  ground  Impr.vementa  and  ^^^^       ^^, 

neldhousecon.truct.on.  ^„  ^„^<,.  .„a 

c";^  of  ??^ldho:?;   »75.69U.OO(Martln.lli  Oon.tr.Co.UO/11       19^ 
POIMT  LOBOS   (Land- a   KndXNear  Sutro   Baths) 
E^^^SfsFigr'.'::  l^stlr-yleld"  traffic  algn  on  Kez.r  Dr 
ml^^:VX:  .T.lir.  f.I^m^e.orial,   includ- 
^SSSpro^^-erfor  su..idi.ing  Pon, 
^^'^''"*  4.   ^  T,  n  vv     To     to   neke    illuminating 

BB^K^=-!:' ...  „....» 

V  dance,  14./7/50.  ,,,  wt  Tk  Pk.  to  be  con- 

Request  for  de  Anza  plaque  in  Vt.  Lk.  T»k.  ^o 

sidered  at  Spec.  ^tp.       .„^-.ase  in  Vooring  Rates. 
Rea. 2155,  Comm. approves  50%  increase  m  .-vio 

effective  2/1/56.  placed  in 

Photograph  and  account  of  Mrs.  Stern  1.0  y 

Comm.  mtg.  room.  pio-al  Plaque  conimemorat- 

Res.2l60.  Conservatory  Dell  ^J;^'^*^^^^^'' 

<«.T  T  nwAll  H.  S.  Centennial,  Oct.  X'i:>o, 

in'5  Lowell  n.  o.  v.         .    ^  y^^i^  cookie  sale  on 

Girl  Scouts  granted  permission  t,o 

Park  Dept.  property.  plaque  approved 

Res   2193.  Conservatory  Dell  fiorai  rx«»vi 

^«^ Vfianis  International  Convention. 

for  Klwanis  interu  vToral  Plaque  approved 

Res.  2191^,  Conservatory  Oell  Floral  i-i  q 

for  Amer.  Transit  Assn.  ^^j. 

««^\^^°^o?°^;ck'r2f(SrsLrAfditro;)!recon.ends 

rppi:!-B^dg^t°ReqIeIt^f  ^350  000.00. 

spec.  Mtg.  with  Vayor  to  est.  Comm.  policy  on 

remirslon  granted  1956  Amateur  Pub.  Links  Champ.Comm. 
to  publish  and  sell  program.  ^^^^ 

comm.  has  no  intention  °J.  f,^P°f,?J^i?Ies7 

without  providing  other  dist.  f"^^,^^;    approved,  6/2. 

service  at  Prayer  B-K  Cross  0  C,.^Pk.,^appr  ^^^, 

Gen  Mgr.  to  rent,  on  t  easi-jj-x^i-j 

Dubilahing  of  dept.  Ne-s  P"";""-„,,  ^f   geach  Chalet,   li/12 

Approval  given  for  "-•;;•'  ^^Ll.,.  for  spec,  auto-  ,,  ,„ 

Comm.  denies  request  for  ^annanaxe 

mobile  parking.  Bvxlletin  postponed. 

Resumption  of  dept.  News  mixx  ^  o„onaored  by 

Res. 2281V,  approval  spec,  event,  program  sponsored  y 

S.  P.  Examiner  on  ''-''  P^°P'^*J-„  ^iapose  of  6  par- 
Commission  decision  not  to  sell  or  a  p 

rcuoforins^ll^rtro;  of  pla^u.  on  Marina  Ore.n  .y 

Jr.  C.  of  C.  postponed. 

-more- 
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POLICIKS  OP  RBCRKATION  AND  PARK  COMMISSION  (Continued) 
^^"^RbtrTTRoos ,  Jr.  granted  pormioaion  to  eponsor 

Father -Son  Oolf  Tournament. 

Authorized  CBS  Telecast  -  Colt  Tower  and  Sutro  Hts. 

R«a  23k$.  app'd.  request  of  "Aid  Retarded  Children" 

to  display  automobiles  at  O.G.Pk.  Polo  Field. 

R««  PlkSA.  Connnlsslon's  intention  to  staff,  equip  ond 

S;Ji;?aln  Hungers  Pt.  Community  Ctr.  Bldg.  with  proviso 

about  funds.  . 

Res.23k9.  Commission's  Intention  to  staff,  equip  and 
maintain  Sr.  Ctr.  at  Yerba  Buena  Plaza  Annex  Hsg.  Ctr. 

with  proviso  about  funds.  /.  n  a  *i?  Po  offer 

R«9  2-^67.  Commission's  acceptance  of  P.G.^R.Co.  orrer 
Res.^jJDf,  -^.o.        previously  reserved  rights  to 
CUv'land  n^rtS  of  Ma?Ina  Blvd!  bet.  Laguna  .  Webster. 
S  r  comcn  of  Dist.  Merchants  denied  use  of  Marina 

^r::!2376:  ^^I^lril^Un^r^Spectacle  of  Music"  -  Fund 
Raising  for  U.S.  Olympic  Team  Fund. 

recreation  activities.  ,  ^  ^   , 

Comm.  disapproves  construction  of  Interfalth  Chapel 

In  0.  G.  park.  ,  ^  v,*- 

B—  ?).il   Permission  granted  for  St.  Francis  Yarht 
Cluih^ui;  seifr  line  fo  be  installed  at  Y.  H   green. 
Permission  granted  for  use  of  Julius  Kahn  P.O.  for 
acc^s  road^?or  Presidio  of  S.F.  Golf  Tournament. 
Ses!2U27!  Comm.  authorizes  public  parking  restriction 
on  Kezar  properties. 

NO  Conm..  endorsement  f-orlng  a  .-P-^^/3j,P^i[^Jr prior- 
$2,000,000  St.  Pk.  Funds  (until  City  estaOiisnes  pr    _^^^^^ 

l!^Llicoln  High  school  g^«"t«:!,T>ermis3lo;;^o  practice 
soccer  bet.  Flelshhacker  Play field  and  Pool. 
Res. 21^9,  permission  granted  P.O.  ^  E.  Co.  to  relocate 
lighting  on  South  Drive,  with  oroviso. 
S.F.  Chapter  Jack  ^_  Jill's  floral  plaque  request  dis- 
approved. (Not  ma  jor  convention)  . 

msplav  of  photoctraphs  of  former  Commissioners  in 
Commission  office  approved.  ««.i-  viw 

Beach  Chalet  Rental  to  (a)  G.G.Nlsel  Mem.  Post,  W^ 
(b)  Holy  Name  Fathers'  Club. 

comm.  to  consider  placing  Theptrlcal  &  Dramatical 
Arts  Fxhlblt  in  Sharon  Bldg.,  G.  G.  parK.      , ,  ,  , 
Res. 2522,  the  Cr. -Amazon  Tract  will  be  made  available 
if  major  baseball  franchise  sought. 

^°"l^^abr°r?-g;/t°/Bg"n/pa."grlf«c/-''B.h.billtation 

$182,000.00. 
PORTSMOUTH  SQUARE,  Kearny  and  Washington  Sts. 

Sq.  areas. 
PnTRigRO  HTLL  PLAY-ROUND,  22nd  and  Arkansas  Sts. 
p..  21^7  -  Pot.  Hill  Ctr.  accepted  as  complete  -  acct. 

baJ:  ($57,5^2.80  .i,7  Bd.  Fd.)  declared  surplus. 
PRESIDIO  HEIGHTS  PLAYGROUND,  Clay  and  Walnut  Sts. 

PUBLIC  LIBRARY  COMMISSION  T*>.,.«r'v  Commission's 
R.o  oipd  Rap  ft   Pk.  Comm.  refuses  Library  commission  a 

Res. 2325,  Rec.  *»'«•  ^"",  ,,_,,__  q^.  North  Beach  P.G. 

request  for  erection  of  library  on  wort,         ^efu-. 

Res. 2361,,  Comm.  accepts  Spec.  Committees'  Rept.  refus 

ing  use  N.B.  P.G  site  for  Branch  Library.  ^^^^ 

Rec.  4:  Pk.  Comm.  thanked  for  co-operation  in  dedication 

of  library  in  West  Sunset  Comrn.  Ctr. 

?ub:  LlbrLy  Comm.'s  Res.  21  requesting  5.000  sq.ft.   ^^^^^ 

for  library  bldg. 

-more- 


^i 


f«J*jWi»J|-|»».-*;,«i,. 


8/9 
8/23 


-^  TTooARV  roMMISSION  (Continued) 
E2S!J£|;^f|f^2m|L_J,,^^^„„  to  Pub  Library  Co™-. 

to  irwt  «  branch  llbrni-y  on  N.B.  P/0. 

.»?-,  ronm.  for  recreational  purposes. 

Itlea  Oo-nm.  for  ^^^^^  ^^  ^^^^   „tll.  Co™.. 

?:r*-liI'T^«  Pl»«"  to  Moooasln  Parents  Assn.  for 

on  \<vAx*       .    .  ^    T^^.^T'ftHtlon   activities, 

raSJ^ousif  apr-v:f  iryor.s   suggestio     to  re-est. 

Crocker-Amazon  Tract  aa   a  rec.    facility. 
OTTO  cHA  S  I?R   OFSUPPLIKS 
^^^^Res   2279,   SaleT  Shetland  Ponies. 

Rea*2307.    Reproduction  Bureau  $1700.00. 

$7,500.00;    Petty  mo.    P.O.    I3. 000-0"- 

gp^T    T:^>rATT^  nEPARTMBNT  College  Swl»nlng   Pool 
Substitute   res.    for  S.F.btaiie  v^oxxob^  ^ 

Blng  Wah  for  ^35, 000.00.  ^^^^^^  j.^^ 

Pvihrman  Bequest   prop,    in  Fresno  uo. 

Rts.''228o!';o.ulsltlon  costs  Hayes  Valley  Rec.    Ctr. 

IITIIK  t^ln;n°t'ao.aln  nroc..«n.s  for  acquisition 

z:%z ::!;  i::::::.:^^  ;;;;.-in.s.  expansion 

o^i.T,  wnia  P.O.  *1,000.00.  ^   , 

"   ^onl  L   fnr  Wk   land  puTchase  McLaren  Psrk. 
b"-|u:1;»   ;^au"te;'s'opt  'resolution  for  oil  lease 
of  Puhrman  Beqtiest  land.  „ 

18,  19  &  20,  ^^'^-  "i;  *-'%.Ao  000  for  purchase  lots 
!r-f^''t9'"l?^{^''81?-fof  i.-.3  Va/ley  Rec.  Ctr. 

it   Ta^.'^aLo^ent  of  purchase  of  property  for 
Ih'a;p  P^'Rlfla  Range  enl-^?"-^"  ,„  .  ^^^i^ea  for 

?a'^;i:^c^:s:"^eirii?irp.iv°° "  _, 

SS?^?f.  ^V'';ai;a«'o-)    :™;inted  VIC. 
Mrs.   Joseph  A.  ""J"  f " ,  *,^^TiV5fci?l7/56. ) 
Mrs.   3.    Stern  resloined.    "•™/^^;.;;„  /„  t,  nlaced 
Photozraph,   and  account  of  Mrs. 

m  Co-nisslon  meeting  J-"""-        ^^.^t,^  Pr.sldent  and 
Louis   Sutter  and  Pred  t>.   P»rr  ei.c 

rettrof-.re'ftJon^recelved  fro.  Vr. .    Stern  for 
ZTZ:  :itnry:i"t^o°:;t.   Co...  ooucy  on  ™..or 

matters.  c*.«T»n   from  Natl.    Rec.Aaan. 

Memorial   Res.    to  f-/^^^^'^^  frFed     Legislative   Rep. 
Advised  by  Thos.    J.   *?^^»    ^:^;8?   to  Col.    J.A.Graf,    Rng. 
to   submit   Pres.   Res.    P/G  requesT^ 

Spec.   Mtg.    for   3/29/56. 

Spec.   Mtg.    for  5/2H/^b.  property. 

Namin,  committee  for  ^f^^^l'^Zoll^'^Jr/,   6/27/56-Four 

Reappointment  of  Mrs.   job. 

year  term. 

"'  -more- 
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1/26  13 

1/26  13 

1/26  19 

1/26  20 

2/9  21 

3/8  1;7 

3/22  51 

3/22  51 

3/22  59 

5/2li  105 

5/28  107 

6/28  121 
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„o,.«TTm   *Hn   P.1RKC0MMISSI0N    (Continued)  . 

SSSS^r     J^t..nL  ul'  Viiiiu  J"""  R-   Zimmerman,   fe/27/5b  - 
■  J^Sff^T^     (Vice  Wr..  Henry  J.  Dlppel) 

Toluol    nr.  Soorra^/zlLerman  appointed  on  Zoo 
CoJSiltlo  to  work  .1th  Orand  Jury  on  pollcv. 
Commission  Conmltt.e  *"1^""»"*'-   ,     f,cllltles  on 

"?f"?1i:';  Rrs^^'voirra      r'rfd  Z^Z^  committee. 
"''  °°inl'o?^  of  Christopher  Columbus   statue  on 
Proposed  placing  01  Committee   for  rept. 

r,rT?I:.   CoL^:   :c::itte.   to  prepare   priority  list 

for  Stat.  P"y;;°f.=  ^°.;t,  fro™  S.P.Zoolo<?lcal 
TTt^  Se   invlttd  tl  att'nd  Comm.   meetings. 

L™lttle  to  rept.    on  suitability  of  preserving 
Cosm.   committee  to  ""       ^^     Monument  or  Park. 

ro::i.:ionfr'ra"  tom;il-.nted  on  his  U-.o.   ten.  a. 
*ri^.rd"s":"t;.i»X-lve   Oele,atlon  «t^      re^deve^^^^^ 
ment  program  for:    (1     Ferry  Bl^|;,Xilon  Pal.  Fine 
l!rtsr(U)S;-   Boats  ^;rtor;    (51    Spanish  Monastery  for 

0.  0.   Pk.  , 
Pfv^.r.TT"M  BOND  FllSD   (191t>  g^^_^   j^,^,  projects 
Oen.Mgr's   report  on  status  oi    j:^^'    „  gg     purchasing 

Res. 2215  Bnginoerlng  Service.  *^0.190.oo, 

Dept.  k  Reprod.   Bureau  »U,800.00. 

r::.2332,   controller  -g-l^^go!"'" 

engineering  ss'-'l^"  ^^''•"'^^iiqJo  00 

Res. 2332.  vrk.O.   ''"'•"'^•''•P';*if3t-*36  000.00  for 

Res.23lvl.  ""PPlO;   *PPS?5;  "^ 

riprs^up^ie  arprop.^;5;.^^^^^^^ 

i:;.il1;)'Us"."Drafren  »23.100.00    (b,    Pur- 

chasln?,  Dept.  t2, 350.00.  _  ^^  ^^^ 

RM.2U29,  personnel  requested  for  Eng.Dlv. 

19U7  Bond  Fund  Programs.  Rec.Bd.F,md  for 

'""•?^\?rS^-e7?a??;/S«.c'ir.''|l50.000.00. 

RrS:".r-.  PP-;„n^?;rr''i°r°e'S°:  ^C^m^.''"- 

'Re;.25bTo!°C-  "-«>"--"  *^«'°°°-°°'  ''^'"•°'"^- 
tlon  bureau  #2,000.00.        o^r-vf Formerlv  known  as 

H^^REATIONAL  ARTSBUIIDI|C.  nuboca  Park(For.erly 

Central  Activities  Bldg.) 

Re8.?l50  to  I-H.L^^f^'^.^^-  ^^"^^day  time  extension. 
Res. 2200  to  Ira  H.  Larsen  ^^-31^  J    ^^^  g^i.oO. 
Res. 2212  to  ira  H.  Larsen  Co.  ^^^^f ^^;,:e3;,o85.97. 
Res. 221,7  to  ira  H.  Larsen  Co.  "/^^  ?7^2^;6ll?.62. 
Res.2286  to  I.H.  Larsen  Co.  -  3d  pajt.^. 
Res. 2303.  Time  Ext.  to  Ira  H.  Lars        |35,^i,3.03. 
Res. 2327,  to  ira  H.  Larsen  Co. ,  J^th  P^^  ^"^^  ^  qOO 

from  bal,  in  'U7  Rec  Bond  Fd.       payt. -$17,552.62. 
Res.2355.  to  ira  H.  Larsen  Co    ^I^^IJ^^^   $1,095.12. 
Res. 2355.  to  John  W.  Gloe.  arcn^     payt.$l8,721.l7. 
Res.2355.  to  ira  H.  Larsen  Co    5th  o  |       ^9. 
Res.2ia6  to  ira  Larsen  Co.  -  7th  P  l^     l^^ ^^q , 

i 
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b/28 
6/28 
6/28 

6/28 
6/28 
9/13 

9/27 
10/11 


6/28 
6/28 


1/26 

3/8 

3/22 

lv/26 

5/2I4. 
6/12 

6/28 

6/28 
8/9 
8/9 
8/9 
9/27 
10/11 
10/11 
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DATE 

TTTH 

11/26 
11/26 
12/27 
12/27 


3/fl 


% 


1/26 
3/22 
1^/26 
9/13 


RT?rRFJiTI0NALARTS.,BUILDlli2   (Continued) 

-^     Res.^S-?'^  ^o    J-^«^  Lareen   -  9th  peyt.    43l4.»527.60. 

Re8*.2i;92  to  J.  W.  aloe  $701.99. 

Re8.2l;P3  to  Ira  Larsen  Co..  increase  |l52.0P. 

Res. 2526  to  Ira  Larsen  Co.,  increase  :|271.^*^. 

Re8!2^27   to  S.F. Water  Dept.    $1,197.10. 

—       Rept.    on  possible   disposition  of  six  parcels   of 

Deoartment   land. 
^opprqyMTATTVKS    ANT)   DRLEOATES 
^rQTTK5^TS   FOR    PLAYORO^TNDS 

^Te^m  as  Rec.    ^  Pk.   Commissioner   completed) 
RKTIREMENT   SYSTEM 

RRVOLVINGPUNDS  ^    o    nr      c;t« 

^^^^^^^^T^^^OUND.   18th  Ave.   bet.   LaVce  and  Calif -StSj^ 
loCHAMBBMLFLA^iRO^>    21, th  Ave.    bet.    Lalce  and  Calif.    Sts. 

iiiife^^^^rsea"st?::tr  "^^     "* 

^SC^|5!^Ll?irBonrr^^  -  Commetion 

$58,500.00. 

Res.222l4.,   Eng.    Survey  $1100.00. 

Res!ai23  n.,  arch,    contract  ,1th  L.   H.lprln  -  fae 

»4,0?5.00   (7«  of  ft-    ""*'•        ^3,„     „.   establishment 
Tnnulrr  from  Russian  Hill  Imp-   """•      ,*,»> 
of  Ru«l«n  Hill  park  (-55  Bond  Pd.   "roJactK 
<,T     WARVS  PLAYGROTTO,   Cr.ac.nt  and  A<rnon  Avenues 
^t'   MARv.s  SO-'ARi?,   California  and  Crant   Avenue 

Adjacent  pro;erty  to  be   sold   for  not  less    than 

,.„  JL^A^rgrSlRITIMK  .^'Sm,  .Also  »-;^2re"t:d'?rr'«ar- 

rt!;f ^,di.r d^jeirp^^rsL  £Arp.. -iidin. 

progress  Rept.  on  Outdoor  Exhibit  of  S.F.  Maritime 

Museum  Assn.  4.*^^-  ^r 

o  .  pro:,   romm  approves  vacation  of  portions  of 

S  S'Sbf<?^!%i%rirre.?ri;tror" - 

SS^-^Meiffc'SrS/MeTchar-^decr^ase!  .3.900.00. 
(Elimination  of  Project^  

2SiS20ia™.,~  --  ^pfned  for  servln,  luncheons. 
SHARP  PARK  and  RIFLE  RANGE,  SAN  MATEO  CO. 

5;rilU9,  revocable  permit  ^^  f '  J^'c^^^J'se!  ^ 

for  Maintenance  of  Sewer  across  ^olf  Course. 
Request  from  Fred  Perconti  to  lease  Rifl«  R^nge  on 
concession  basis,  referred  to  0.  M;;r. 
Res.  2175,  cafeteria  lease  awarded  Barney  Segal  Con- 
cessions U/1/56  -  3/31/fel. 
Res. 2203,  Co»m.  reaffirms  cafeteria  lease  awnrd  to 

C;n^!'re5ects  proposal  to  1—  R^^^*  "^J^   ^  ^ 
Res.  2300,  revocable  pemit,  t>.G.  %  B.  %  P.T.  %  T.. 

?°J;:o?al\Ts!F!'jrr?!  o^c:  for  Jr.  Golf  Tournament. 

-more- 
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186 


3/R 


1^1 


12/27   250 


2/9 


23 


6/28  125 

1/26  11^ 

2/9  22 

2/9  29 

3/8  1+3 

3/22  Sk 

6/12  110 

6/12  lie 


imi 
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9/27 
11/8 

11/8 

11/26 
12/27 


1/26 
3/22 
lv/26 

10/25 
11/26 

12/27 


•^^^^^^jTZTJ.   approp.  re,u.at  of  »1.760.00  for 

Z:2%TloZ:"::.r.  r.r   f.ncl.g,  wulfert  Co.  Inc. 

Ilk,  21^2. 69.  ^   -^^ 

Res  2k2i^.  abandonment  of  purchase  of  property  for 
Sharp  Pk.  Rifla  Range  enlart^ement.         4-,  .  .q  Aj. 
Res  2k70,  Taxes  19^6-1957,  Sharp  Pk.  lands, $1,139. 61+. 
TeVmv\    to  Wm.  J.  Anderson  for  roof  repairs  (3  units 

;  rTat;r'Dt;t'\nfor.ed  Dept.  SHARP  PK.aOLF  CS   is 
?;  ;r!posed  incorporated  area  of  City  of  Pacifies . 
Res  2525,  to  Wulfert  Co.  -  ext.  60  days. 
.^^   .;TYnTTO  PLAYOROUND,  l5th  and  Beaver  Sts. 

^J-mj^^^^' ^^Toir^Vs   CO?  n^al  Hit   ^1,308.68. 

S^l   to  ^.  J.  Anderson  Roofing  Co.  for  dressing 

room  roofs  (3  units  -  total  $2081^.00). 
CTTV^  TT^R ACE  PLAYGROUND,  Silver  Ave.  nr.  Bavshcre 
^^^^^^^|7r2l59,  Priori'tTiond  Fd.  Project  -  Concrete 

Bleachers   ^165.000.00. 

r-iit2  ::tjz::v cZi'Xi  zi-re^s. 

l":f^l'.   Z'.    Strothorf.s  pr,l.  drawings  .  sketches 

for  bleachers  accepted.        *,OQn  on 

Res. 21,92  to  Chas.  P.  ^trothoff  $1890.00. 

Rfts  2527.  to  Hyde  Forbes  $l,223.b<J» 
SILV^  ?rS  ciwP  (rIc.  ^  Pk.  Dept.s  Day  Camp)  Located  in 
-  '  ganyon  behind  Glen  Park  Pl^Tf  °;j^^  ^.^^^. 

(Sel  Glen  Park  Playground  and  R««l^^^f  ^^  ^.^^ 
Res. 2298,  acceptance  The  Guardsmen's  $3,000  gift  for 
Silver  Tree  Day  Camp.  ^^^^ 

Re8.2UU4  supple,  approp.  f ^^'^°^;^^^^p. 
Rd.  Fd.  for  construction  S.  T.  uay  ^hh h 
Dliapproval  of  Cross-town  Freeway  through  Silver  Tree 

^^yT^^^^^O^  1,0th,  kist  Avenues,  Wawona  nr. 

Vicente  iitreet. 

^-^^^^^^^.AHl  Tr^Xl'll-^l..  sponsor..  .. 

T^.llX'Zro..!  Sp,o.   Kvent.  Pro.^.n,  sponsc.a  .y 

S.F.    Fjcamlner.  n   n   x>v     and  Union  Square. 

Christmas  Llghtlnc^  Program,   G.^.Pk.   and  uni 

ctTATTT  n^   nALTT^ORNIA  ^^   College   Swimming 

• iSubstltute  resolution  lor  ^.-  .    ^  2/9 

Pool   operetlon.  r)eot.    of  Finance 

Re,.220U,   «jOf  :^°,-?rfor's  T  Hah  o?  Flow.ra.  3/R 

for  survey  *c  soil  tesTis   101  clfic  oark  for 

reitalio",.;   of  S.P.   Stat,  ColX..e   Swi»nins   Pool   Vl/56^^^^^ 
^:c!'f  Pt!  ll^uZn;   co^itte.  to  prapare  priority 

_.   »   « 01.. 4-^  narilr  r»T»o1eCtS. 


219 


5/10    85 

5/21,    98 
11/26   232 


10/25 


n«*-  for  State  park  projects. 
3T0Bvi^/:a,oinin;Pl.l3hhao.ern-y«e^^ 

rt:;^.f?or''r.v^ropS:nf  o^'^St     nana 

aen.Mgr.   authorized  to  P'"""''*  ""^„^!g^t  fr 
Rea.aUOe.    award  of /'•«*:"-^^''l   """"' 
"Storyland"   to  J.  Francis  Ward.  „„,,ct  at 

R...2519  approval   schematic   design  for  project 
Fleishhacker  Playfleld. 

STRY^ING  ARqORCTUM  ^   ^gt.    of   obtain- 
Sr^"'';"ni"?roSn'"K^irwalther.s  services.     6/12 

-more- 


6/12 
8/23 

9/13 

12/13 


119 


^^•^ 
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HNH 


kMM 


■30- 


9/13       177 
9/27       187 

10/11       198 


1/29 
3/22 


12/27       251+ 


§XSX2IB-|SB|£S|^  expendltux^e   of  $6,000   from 

^^^II     fI     to^stl^^li.^  Garden  of  Fragrance. 
Strvblnl  Bequest  Pd3.   n«y  be  uaed  for  Garden  of 
ro::iU:rapPointed   to  rept.    on  location  of  Garden 
of  Fragrance  for  ^^«   ^^^r        ^^  ^     t.    at  next  «tg. 

^'^'Inf  Tor^roro:^  -ite  rfor%6,000.00   est. 
Re8.2W+5.Co»nBi.    approves  ^^  pra^rnnce. 

construction  first   uniT;   "l  ^  «_  w^ot  stiNS^   PLAYGROUKP, 
oJ^  uvTrwrs  PARK,    Rockridge  Drive  and  12th  Avenue 
Res'22'2ir^g.    survey,   |2,000.00. 

SSll^r^n'pforFrPAHK!Vorard   off  Kearny  Street 
iTu^T^gRAPH  HILT    ^-'^   PTONETgt  \   !„LiLl^»  for   lighting 

?:urap*-  Hni  r<,?.rred   to  oc«mltta.  for  rept. 

i  RoL^Ja.   CO.™.   »PP-ru"M:crti°*rf Co^rppr^..!. 

Christopher  Columbus,    subject   to  Arv 

^    TRAFFIC.^AN^-j;LI7.ATI.01i  .   ^^^^^3   proposes  Bur.    of 

i  -^^^ittee   chairman  J'^/^«*'''^JJi,^eross-t  3wn  traffic. 

M  Kngineering   study  of  G.   G.   Park  cr 

"    TR^  PLANTING   (Street  Trees    are   under   Dept.    Pub.    Wks 
~~       supervlsi on ) 
TWIN  PFAKS,   Twin   Peaks   Blvd. 
TTNTON  SQUARE,    Geary   and  Powell   Sts. 

;;r;;;;ement   of  Landmarks   Council's   request  ^/ 

J.  W.    Geary  memorial.  ^  Mar. 26-30.  2/23 

Comm.   approves   use  ^y/«^^f^^,°^,   o7progress   to  use 
Permission  granted  S.I".   festivBj.  o  3/23 

Apr.   18-22.  fashion   shows.  3/8 

rraTJ^afanr  rl^.r  ^^^^^ra  ^B:f.  in  nn.on  S,u.r.        ^^, 

formation  rro.Van^.ct.r.^3.H,t^^  3/, 

Z  °rr;u^;"rra:>?enroct     to  contemporary  Oancer.        ^^^^ 

and  to  Amer.    '"•''"'^"'^^"''/rutTi'.r  Pac     Co.   to  place 
R,..a*32;   Pe™l"lon  gran  ea  Miner^^Pa^ 

non-partisan  public   service   ei  g^bols 

P.rml.alon   to  S.F.  Taberculosls  Aaan.  P  ,„ /„ 

on  CYirlstmas   trees.  12/21.    grsntea  Salvation 

l^f,  ?S;is?;arc;eeyiLa  Ujed.  (t>ept.   aa.latanee 

"ettrr';r   tnan..  re  .nlon  S,.   decorations  and  Salv. 
Amy's   1956  Tree   of  Lts. 
lOilTETLSTATE^ARVI^^  to  negotiate   for 

Gen.Vgr.    %  Cowm.    Sect   y  a^   -«ed. 

Presidio  land  throu-h  Col.   We«<J«  renewals   in 

Postoonement   of   Army's   request  for 

qolden  Gate  Park   and  Ft.   ^^^^°'^:  ^/^^   ^o  be   sub- 

Alternate  proposal    for  Presidio  Res.    v/  r 
mitted.    (Vicinity  ^^^^'^  ^t. )  ^^  BeachChalet 

Res.2277,    Lease   renewal   for   "^'^"^      ^^^^   6/30/6I) 
Field  for  military  ^^^f  «^^  •^^^'^3   i,  pt.Funston  for 
Res.2278,    Lease    renewal   of   I6   acres^i 

military  P^^^^^^"' ^^^^'Hd  Pres'dio  Reservation  P/G 
Progress    rept.    on   proposed  Pres.ai 

vicinity  Lomoard   and  Lyon^|^»' 
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y8 
I4/L2 
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5/10 
5/10 

8/9 
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Ww».a4a'*:.:Mt*  *««»:''' 


-3J." 


^r^   cTATPS  ARMY  AND  AIR  FORCE  (Continued) 
3Si^SS^^^;^^^;;ri;^^i7^^-r.   B.y  Braa>™.t,r  for 
«-  woftts  Harbor  deferred. 

Rept.  on  Ft.  Wlnfleld  Scott  postponed, 

Rt;Ti;i°;o  Donald  B.  Klrb,  -  Increae,  $2.771..57. 
ResllSO  to  Jaa.  Barnea  Conatr.Co.,  time  e^t 

;:f  ^3r/t"o-^.x:Ba^n:rcr?;.Cc     .na  pa,t.*,.8U6.00. 

Rea  2?30   to  Ted  Moultcn,   Uth  "a^*-   *^20.77. 

Roslizu"   to  Jaa.   L.    Barnea  Conatr.Co..    3d  payt- 

Rt^2l67't  J...    I.    Bame.  Conatr.Co.,   Uth  pa,t.  ^^^^ 

f ''I?68";a,     I.    Bame,  Conatr.Co.   -  Inc.  «29U.l5.  5A0 

Re8.2?DO,    jas.    i.    s^-^  *  v.*  ♦.««+-,iT»n1    services   y?37.71«  ^/^'+ 

R...22R6.    to  T.   "o^ton     arcMt  ctural  a^^^_   ^^^^^_^^_      ^^^^ 

R:::l327'tr/a"-l'*B!r;;:.  Conatr.Co.,    5th  pa,t.  ^^^^ 

ftl4.6,288.3^.  ^      „^^  p„       decrease  $?^.2^.   ^/^^ 

o        015R   1-0    Tfls.    I.    Barnes   Constr.Co.,   aecren.      ^ 

tVl^fil   to  Ted  «oulton  -  7th  payt.   ^^H-^^.  ^'^ 

""■.2355   to  Jaa.    I.   Barnea   Conatr.Co.    6th  peyt.  ^^^ 

*13. 573.08.  .inc.,«530.3U.         8/'' 

Rea.2357  to  Jaa.    I.   B'"-"«»^„°^^'S;'^f  7th  p^yt:*!!. 770.9^  8/23 
Rea.2379    .o  J.   I.   Barnea  Conatr.Co.,  v  ^^^^ 

Rea.2398   to  Jaa.   I.   Bamea  Conatr.Co.,    ext.o^^  ^^^^ 

Re..2399   to  Jaa.    I.   Barnea  C-^"-^_°-,^  pa;;.U.6l5.0*  9/27 

re::re  z  ?;vrouTt:n^trch:^  .v.o;.a,]2  3^B  ^  ^^^  ^2 

:::l^3  'to  ^^^^^^V^^^^^ 

Rea. 21*92  to  J.I.Barnea  Conatr.Co.    l"tn  P  j^^j.jf,.      n/26 

Re..2i;93   to  J.I.Barnea   Conatr.Co.        I  ^.j^i, 298 .86. 12/13 

R,..2507   to  J.I-Bar"e=   Conatr.Co.   11  7^_  ,/   3 
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I 

■'I 


5$ 


1/12  14- 

1/12  S 

1/26  15 

2/9  23 

2/9  28 

3/22  ^2 

1^/12  65 

I4./26  75 


Res. 2507  to  J.IaBarnes  y""— 3;^^^  $93l^.i|2. 
Res. 2507  to  Ted  Moulton(  Arch-Serv. )  ^->^  ^ 

Res. 2521;  to  Ted  Moulton  ^311-^^^      ^  ^^^  ,.28.75 

WA5^HTNGT0N  SQUARE,  Filbert  «^^/^°^;^^^t  -  Redevelopment 

kes.2159,  Priority  Bond  Fd.  Project 

$50,000.00.  -  ^« 

Re8.222l,,  vn.,.  Survey  ^1'"^^;^°;  ,,,„.M^r. 
Request  for  redesi^  ""^^ "''''' iVy^      requested  that  his 
Thos.  r».  Church,  Ij^^^^Xslderrtion  in  squf^re's  rede- 
name  be  withdrawn  from  consider 

velopment.  -more- 


12/13 
12/27 
12/27 


88 

88 

100 

113 

128 
129 
II4.8 

1^8 
11+9 
163 
173 
173 
183 

183 
20l|. 

205 
226 
226 

237 
237 

251 
252 


1/26 
3/22 
5/2I1 


19 
59 
97 


P/9         11+3 


PiT"^'""^"""  '  •^•*T-» 
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1 


1/12 
1/26 


«i£2I£222H7l«rincU  rSc0.rthy  appointed  arch,   for 

^J^^^;„  plan,  and  ap.o..   for  rahabllltatlcn  of  ^^^^       ^^^ 

w««hlnKton   Square. 

h»^^^^^^  rp-i:.^.!'.r.eu,.d.  v^t  isa 

WROT  PORTAL   PLAYaROTTNTj,   Ulloa    Street   and  Lenox  Way 
Comm.   Ctr.   planning. 

^cffi^pffi  (-^-r.':f"Lir.^rfn;frt\e.p.u  ^ 

Ttlon  du;  on  propoaad  Inoreaa.a  In  berthing  rate., 

Jan.  26  mtg. 

Rea.2151..  License  cancellation.  ^^^^^^ 

Res. 2155.  Coimn. approves  50%  increase 

effective  2/1/56.  «.«^«- 

Res. 2170,  Mooring,  License  Cancellations. 

Res. 2176,  Chan*;©  in  Y.  H.  nae  7. 

Staff  to  report  on  proposed  Y.  H.  corrections. 

Objection  to  new  rate. 

Re».2lR7,  transfers^  """'   ^'ncelUtio^s  and  transfers. 

Res.2P02,  mooring,  licenses,  ^«"^«lf^'J°^J  and  transfers. 

D  -  951 A  Koorlns'  licenses,  canceliat.  ons  bhu  i.* 

llV.lfk   C^nt;  Award  Healy  Tlbblt.  Ccn.tr.Co. 

^29, 300.00. 

Res. 2233  Mooring  Licenses. 

Res. 2258  MoorincT   Licenses. 

Res. 2273  Wooring  Licenses.  priority  for 

Res. 2281  Marina  Shoreline  named  as   first   p 

Small  Boat  Harbor   In   S.f.  *c:q7  no. 

r.  2289  to  H«aly-Tlbbltt,  Conatr.Co.    -  Inc.  |597  oo 

Res.22e9  to  Healy-Tlbbltts   Conatr.Co.        Inc.   »<;S". 

Rmh   2292  mooring   licenses.  o/i /ca 

HSs!  irarfrr-anrc:ner.rtrorof^So^oil^ 

licenses.  ,r4VK<*-4-»    ronatr.Co.    1st   k  final   payt 

Res. 2327   to  Healy-Tlbbitts    Constr.uo. 

$30,114.7.00. 

Res. 2367,  commission's  acceptance  or  P.^^^^^^^  ^^^^^^ 
offer  to  quitclaim  to  ^ity  prevlou  j^^  ^^^^^  ^websten  8/9 

to  City  land  '^^^JV^^^^^s  p.  Pay  Breakwater  for  Sm. 

(a)  Permit  from  Army  for  o.r .  n  j  q/23 

Boats  Harbor  deferred.         presidio  Shoreline  avall- 

(b)  T^eemed  in«Jyi»?^i!«^?Rrfers  to  Yacht  Harbor  expan- 
able  on  Revocable  Lease  (K^^iers 

slon^  .  ,_  „_^  prtAta  Harbor  Comm., 

Comm.Parr,  Chairman,  "ay or' sSm.  Boats 

-.T,S^  rooltl/".^c  Sle^Ja^^can     nat.n 

Clubhouse   sewer   line   to   be    i"=^^  licenses. 

Res.2UUl,    issuance   and   cancellation  of   licenses. 

Res. 21^57,   mooring  1^^«^^%-      .  .    ^  ^j.  mooring  licenses, 
Res. 214.77   issuance  %  cancellation  01   moor     ^ 

Res. 21,97,   mooring  li^«^««;  3^^,^   Boats  Harbor. 

^;^;nrnc;%r?aii??  s;or;iine  Planning  Assn.. 


3/29  61 

I4./12  66 

I4./26  79 

5/10  90 

5/10  93 

5/21,  101 

5/2U  101 

5/21,  102 

5/21,  101, 

6/12  115 

6/28  128 

6/28  132 

6/28  132 

6/28  138 

8/9  152 


8/23  16^ 

R/23  160 

8/23  1^5 

9/13  175 

9/27  179 

10/11  196 

10/25  206 

11/8  216 

11/26  228 

11/26  231 


U'^t 


i.,fe:l*p  ?j,  >«**»*:.  ;**'•  - 


•-5j- 


f 


SOQLO^^f^-^i-^^;^  and  Sloat  Boulevard 


DATE   PAGE 


o^xR     Purchaser  requested  to  buy  one  Rhinoceros 
;rtA  riaie'S:  And:rson%e.uest  of  t3.000.00 
leT.21k2.    Co«m.  approves  exchange  °^  -f «^\«-    ,^ 
lll.Tll.    supple.  Approp.  for  Pony  Rides  $3,feB4.nO, 

l4./l-6/3G/^fe.  ^„„«H  7«hr«  paddock  'V;  Moat. 

^r.-fi«s/aUr;«?5r/^:Mcrn/o.h .  son  -  zoo 

paddocks  ftl9.926.00. 

r/.-f.ro:  r.rtrrri!^rx:.rf  s;n. 

8e  Son  $6, 20$. 00.       ^  .  e    or^A   navt  ft7.880.60. 
Res  2302  to  Wm.  Mcintosh  «c  Son.  2nd  payt.  *r,o 

Res'.23lv2,  exchange  of  ^nlmals  ^  3^^ 

Res. 2355,  3d  &  final  P^yt.to  Wm.  Mcm 
fef^3^'"o^SrrclVorh^,  son  -  let  payt.  ...311.00. 
Res;l380,  time  ext.  to  Wm.  Mcintosh  ^  Son. 
R:s.2397'toWm.  Mcintosh  ^^^-^.^f./^?  oo^fofzoo- 
Re3.2U09  supple,  approp.  request  lor  ^O 

RrsTuio!'c;n..  accepts  i.   maps  of  Zoo  from  S.  F. 
zoological  Society.       ^^^^^,^   appointed  on  Zoo 
Commissioners  ^^o^'^®  ^5^  ^^.^nd  Jury  on  policy. 
Comm.itt^^a  to  work  '^^^^^^'^^"s^i''/2nd  V  final  payt. 
RP8.2U15  to  Wm.  Mcintosh  V  Son 

|lR9l^.00. 

Res.2U28   exchange   of  animals.  zoological 

Re«. 210^6,   Oomm.    accepts  Report  on  S.F. 

r:s!21:;3   to  wm.   Mcintosh  .  Son   -   2d  .  final   payt. 
ll:%Sk'^^.   of    time   (1$   calendar   days)    to  Wm. 
Mcintosh  Sc  Son.  nnrchase   from  Anderson 

l:  Tupr/vrrs^Firanrro^Iittee  unam^ou,!, 
fpirorslTsSo  for  Zoo  Master  Pl«n 

BO,. 2460,   J.  Pranol.  Ward  «PPf  J?'5^o!So^! 

Plan  for  d.velopment.(M.x.  fee  »o       ^^^^ent 

S.p.  council  of  Canp  Fire  01rls^re,ue^^^^P^^^^^ 

T'  2^"^  tlft  ofTsoo  fro™  S.F.Z00I0.I0BI  Soclet, 

Res.2^0U,  g^iJ  °'  ;;,_  new  Rhinoceros. 

for  transporting  Zoo  s  new       ^^^^ant  howdahs  for 

Res. 2520,  approval  exchange  of  2  eleph 

2  orangoutangs. 


2/23 

I1/12 

i^/12 
k/26 

5/10 
5M 

5/28 
6/12 
6/28 

8/9 
8/9 
8/23 
9/13 


9/27 
9/27 


69 


10/25 

10/25 

11/8 

12/13 

12/13 

12/13 


if  u  H 


'  H»i 


i'-^MMtti^filiVV^'''***"' 


*>'«^., 


S;;-iv3#^?: 


'  HU?£p^'<*^*»i*JiiW'i'i»i4H;^ 


r.\*«s.7Si»-<^.i 


i«MMa«M 


w-,, ; , 


jjvr**''****^"' 


^r.  fr*ncl«co 


Calif  OTBi* 


jteuM7  12.  ^95b. 


uiflsm^ 


11  A  A  «  •^  *  * 
-^  '^.'Sri!;f'%rcl.^*»-t  BUT  presiding. 

Kr.  F^d  D.  B«T.  Vlce-Prt,»i*«t 
)«r,  tfllli«  M.  Cofft^n 
Mra    BBnry  J.  W.BP«l 

Dr.  Fk«»ci9  J.  »» 


ipprotal 


v-.^  no  errors  or  o.i«ion«.  n'S^'D^^r'Sf  ^5 
>toetizkg8  beld  Ftiofty*  w»«»"~^ 
were  approved. 


I 


mnjin^ATiogs 


(!) 


^f  Lew     UA6  Hircbants  S*ch8n«» 

c<^lete  lil^ting  xnei^**  thorougiif "*  •     *  *^  TT.—.  ♦« 

^ot  the  path-aj  "  t***^^.  th^  W^l  ^^  ^^  ahmbbexy  to 


■  =-S-.'/ ■•  ■ 


.2124 


iCcBiidsioD  W.»ap- 
"o^t  PBtitloc 
:  'Megraph  Hill 
?*«.  i  Property 
iOwers  f«r  Light- 
ii4{  laUway  Ba- 
tMMc  Filbert  k 
Ic^^fflfich  Strgetix 


tr  the  interest  of  preaerying 


M       9^r^f\mco  Chrooicle ,  a 

flood  relief.  ^  ^  ^^„^. 

«       «wv,«  was  preaant  to  da^rl^  ♦Lftbe  plar  bad  the  tan- 


lues.  No.2125 


(continued) 

the  charitable  purpoee  of  flood  relief  on  S^^J^^r,  J^nua^r  21. 
ftt  Hardlnff  I*rk  Ciolf  Course,  the  event  requiring  the  use  of  tne 
TJZ\7r  rtSrtrnTti^a  f^  a  period  of  ^Pf  ^f^'^-^.^t^^aL 
during  the  deyj  all  phaaee  of  the  event  to  be  fubjaot  to  the  ap- 
proval of  the  General  Manager, 


I  Request  for       (3) 

Inpvt.of  Locker 
Roods  at  Ke»ar 
Stadium  Referred 
to  GenJ<gr.  for 
Investigation 
&  Racoonnendation 
lopoo  dubod salon 
if  l?^^"^  Budget 


Beqneet  fdr      U) 
jlfei^or  John  V. 

Oatry  ienorlal 
]  Aa^  ftat  Over 

to  Special  Mt;g« 

for  Consideration 
!  of  All  Sutih  B0- 


R8«-  No. 2126 


Coanlssion  Ap- 
proves bistalla- 

Itlon  of  Floral 

j  Plaque  In  Conser- 
vatory Dell  Jan, 
18-21  for  An.Con- 

nmntlon  U, 3. Lawn 

iTannia  Aaaoo. 


pyom  John  R.  KeOrath,  Clerk  of  the  Board  f  Supervisors,  request- 
InTthat  the  Conmdssion  consider  as  a  1956-57  budget  item  the 
r^dellng  of  the  present  locker-rooms  at  Ke»ar  Stadium, 

On  motion  of  Commissioner  Hert,   seconded  ty  Conaaissioner  Dippel, 
Se^bo?^  Request  was  referred  to  the  General  mnager  for  inyes- 
tigatJ^rorthe  possibilities  of  improving  the  l°^f  "^^^ J^J^- 
ti^  at  Kesar  and  for  his  recomrondations  upon  subniseion  of  the 

1956-1957  Budget. 

Prom  Mrs.  Fbrrest  Lee  Jordan,  President,  Landmarks  Council,  re- 
qu^stS^  the  Commission  to  approve  the  pl«ce««nt  of  %'=^^^- 
t?tJ  plfque  in  Uhlon  Square,  honoring  the  late  Mjyor  John  W  Geary. 
This  is  a  request  for  Commission  approval  prior  to  the  Council 
aricing  the  State  Pirk  Commission  to  Install  a  suitable  plaque. 

On  motion  of  Cornmlesioner  Gallagher,   seconded  ^j  Commissioner 
DipS^l.  the  above  request  was  referred  to  the  Secretary  to  be 
added  to  the  numerous  suggestions  for  "^f*^^*^!"'  "^^^?,^;i  {t^ 
be  given  consideration  at  a  special  meeting  at  the  call  of  the 

president, 

(5)     PVom  James  B.  Moffet,   Vice-President,  United  States  Uwn  Tennis 
^^     Wciatlon,   requesting  installation  of  a  floral  plaque  at  the 
Conservatory, 

On  motion  of  Commissioner  Dippel,  seconded  by  Commissioner  Hers, 
the  following  resolution  was  adoptedt 

figflglutlon  t^Q.  2126 

RESOLVED,   that  this  Commission  does  hereby  approve  the  ^n*^]!^- 
Son  of  a  floral  plaque  in  the  Conservatonr  Dell     Golden  Gate 
pirk.  as  an  observance  of  the  annual  convention  of  the  United 
Ttltis  Uwn  Tennis  Association,   to  be  held  in  San  PVanclsco 
January  18-21,  1956% 


Prom  J.C.Spencer,  Manager,  Public  ^^^^^^"'^ J^.ClTof  TJzH 
nirst^te  Automobile  Association,  requesting  the  use  of  Ke«ar 
Sudiu^  for  the  annual  School  Safety  I^trol  Review. 

on  motion  of  Commissioner  Dippel,   seconded  b7  Commissioner  Her., 
the  following  resolution  was  adoptedi 

^R^a.No.  2127  BftftOllltrlnD  WO.   S«7 

tt.-.4     4       ♦  mettf^LVED     that  this  Conanission  does  hereby  grant  permission  to 

|rK:r Sodium  fhf  cSfo^la  Zl  Juton^bile  Associatlon^^^^^^^^^^ 

'for  School  safety  School  Safety  Patrol  Review  in  Kezar  3^^^^^;°"^^ ^J^  ^^  ^^iei 

l*trol  Review  on  1956,  with  the  ^^^'f  ^J^^"«  f '^^.J"  ^^^j!^  i     ig^. 

Tb.ur8.,May  31  or,  will  bo  held  the  following  day,   Rriday,   JUne  1,  1950. 

Frl..Jbne  1.   1956.  »•«•»••••• 

LETIERa  r»ff  TWPnRMATION-  to  be  acknowledged  by  Secretary  ^"^/or  filed, 
WPKo^^iin    Etfial  M    Grubb,  2310  Broderlck  Street,    suggesting  that 
^^     SS^l^  tays^  listSled  along  the  south  side  of  F\.lton  Street, 
rrilie^'?h?pirJlng  congestion  within  Golden  Gate  R.rk. 

1-12-56 


MJiMlMiiWBtfL 


'■^rt.^f^%r:r 


:;..::::  U.,^ 


■M 


..l»ii.V 


(continued) 
mT^M  OP  INFORMATION  (continued  from  I^ge  #2) 

(2)     Pton  Jbhn  R.  McGrath,  Clerk  of  the  Board  of  Supervisors,  trans- 
mittlng  a  copy  of  a  letter  from  B.W.Booker,  Assistant  State 
Highway  Engineer,  outlining  the  program  for  planting  of  areas 
bordering  the  Bay  Shore  !Veeway,  the  Board  of  Supervisors  re- 
qutsting  the  co-operation  of  the  Department  of  Public  Works  and 
the  Recreation  and  Park  Coanlssion  in  this  beautification  pro- 
gram. 


ft-oposal  for 
Remodeling  of 
^  Kewr  Pivilion 
gj  Referred  to 
General  Manager 
and  Staff  for 


Mr    Ray  WiUiamaon,  member  of  the  Executive  Committee,  UniversiV 
of'san  ft-anclsoo  Alumni,  a^ldressed  the  Commission  in  the  fur- 
ther-interest of  hie  proposal  that  Kewr  Pavilion  be  rjwdeled. 
He  presented  drawings  indicating  the  manner  in  which  «*f^3j|- 
ion^ght  be  redesigned,  including  the  removal  of  the  supporting 
perpendicular  poles  and  the  realignment  of  the  playing  court, 

CoBBdsiioner  Coffi«in  expressed  his  opinion  that  the  ^ejar  Sta- 
dium  and  Pavilion  wore  combined  revenue  P«>*^«®'*»  ^^^^J^J.  Yj;:^ 
the  ever  present  ooapetition  from  the  Cow  J^lace  and  the  futwe 
conpetitiSn  from  the  proposed  University  of  San  Francisco  Qym- 
nasiwft.  It  would  not  be  advisable  to  consider  a  new  P^J^J-^JJ 
«S^sly  but  it  would  be  good  business  to  consider  alterations 
and  renovation  of  the  present  structure, 

W.  Barman  reported  on  staff  findings  of  Mr.  Williamson's  propos- 
al    stating  that  it  would  not  materially  increase  the  seating 
oajaclty  and  that  the  removal  of  the  posts  would  be  extremely 
costly  and  undesirable  as  they  are  the  major  supports  of  the 
roof  structure. 

After  further  discussion,  the  matter  was  referred  to  the  General 
Itonager  and  staff  for  farther  stmdy    to  determine  and  recoomend 
what  alterations  might  be  economically  feasible,  the  cost  In- 
volved, and  the  seating  capiclty  that  ««"i<*/;?^l!,^;J^r^^. 
was  dlwcted  to  meet  with  Mr.  Williamson  and  the  »^^»^«J-^^^ 
Moines  engineering  firm  to  discuss  the  proposals  relating  to  the 
resioval  of  the  Kesar  ftivllion  supporting  poles. 


P^ffther 
Consideration 
of  Proposed 
SuIh  surface 
Garage  for 
Civic  Center 
Rjitponed. 


(2)      .^y^^pirface  (^tn^^ft    ProPomtl   ^r  Ctvlc  Oentg   Plata 

Mr    Vming  T.  Plsher,  General  Manager  of  the  Parking  Authority, 
Sdrls^S'th;  Co^nisUon  on  a  Propoaal  from  the  Authority  for 
the  planning  and  construction  of  a  sub-surface  garage  in  Civic 
Center  PLasa, 

Mr  Flabw  submitted  a  Joint  powers  agreement  by  which  the  Com- 
SU^r^he  Authority  and  the  Board  of  3uP«/;;i»°JV;°-i«^^f  ^^ 
forth  their  Intent  and  procedures  for  the  •^J^P^^J^J  ^J  ^* 
nrolect  Copies  of  the  proposed  agreement  had  been  mailed  to 
JTl^o^Lsslorars,  and  thrdlscusslon  -"^-J^  ^^  .^^5::"- 
.<tv  for  aecossity  of  taking  any  action  other  than  a  simple  oee 
S^tlon  Tf  giSr^l  approval  of  th.  sub-surface  gtagi  proposal. 

Chairman  Parr  assured  Mr.  Fisher  that  it  was  the  Commission^ 
concensus  that  a  sub-surface  garage  in  the  Civic  Center  Plasa 
Wd  S  an  asset  to  the  oommunlty  and  that  the  Commission's 
concern  was  confined  to  the  technical  questions  of  procedure. 

on  motion  of  Conmissioner  Coff man,   seconded  br  Co™ni"io"er 
Dlwel.   consideration  was  continued  for  a  2-weak  period,  with 
SfJoss^Sility  that  a  special  meeting  on  the  matter  might  be 
called  prior  to  the  next  regular  meeting. 

1-12-56 


Life 


1 


"^^Wft^^^? 


)'«^,:«^s^■■i;•<aaf:J^';^-^i«*!:5Sl!^^ 


ljs».««i«Si5pw^;; 


.jS4f'Xr;ip^iS'jt^i^:_Vr^ 


■,,.;...,.,.,_•  Ji^S 


■-■^^fS^p;;,: 


(1)    iijn-ff^^^  aofTlgf  "^"^  '^'^""^  AppQtntMPtB 


luon-C.S.  and 
|l«Qpt  Appoint- 


■  ■•I'j^t'S 


On  motion  of  Connalssioner  Herz,  seconded  ty  Comolsaioner  Dlppel, 
the  following  resolution  was  adopted » 

RESOLVED,  that  all  temporary  No^-Civll  Service  Appointeents  in 
various  classifioationa,  represented  by  Requisitions  Nos.  TJIGO? 
through  T-1630  and  three  (3)  exempt  appointments,  made  ty  the 
General  hbnager  and  certified  by  the  Secretary  during  the  psriod 
Decenber  8,  1955  through  January  12,  1956,  are  herely  ratified 
and  approvedi  and,  be  it 

FURTHER  RESOLVED,  that  a  report  of  said  appointments  be  trans- 
mitted to  the  Controller  and  the  Civil  Service  Commission 


(2)  pr^^*^""  ^"^/'^r  r^"^^  P^vmants 


IpirogreM  and/or 


On  motion  of  Commissioner  Dlppel,  seconded  \v  Commissioner  Herz, 
the  following  resolution  was  adoptodt 

RgBfllVtf^^"  ^'   2129 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of  the 
Recreation  and  i^rk  Department,  the  Controller  be  and  is  hereby 
requested  to  approve  the  following  Progress  and/or  Pinal  Rxyasntsi 


To  C.J.Collins  Co.  -  Final  fteynent  -  *  ^i^^ 

Work  completed  10/21/55. 


308.68 


To  Appleton  i  Wolfard,  Architects  -  3d  Ifeyt.-      I  3,079.15 
Pbr  services  rendered  to  date. 

To  iKnald  Beach  Kirby  &  Associates,  Architects-  »  2,219.00 
3rd  I*iyment  -  for  services  rendered  to  date, 

(d)  (^mmmw  -  nnntrrj  Tfn.  Wi     '^^^^^'^^'^  ^j  ^^^.^5    ' 

To  Covington  &  Wolverton  -  4th  Payment  -  #  <,o^?.o? 

Period  ending  12/30/55. 

^  ^  KH^SdBTNilSr-^        *  5,955.58 
Work  completed  12/29/55. 

To  Wmloiad^lSSe  Merchant  -5th  and  Pinal  payt.-  111,6^2.59 


(f)  msi^M, 

To  Wm»Glt«\-iD»/i->»»w  « .^«  — - 

Jbr  architectural  services  rendered. 

To  Ralph  Murray,  Director  -  6th  i^ymeni  -  •  *f  "**.^-' 

Iferlod  ending  12/33/55. 

(h)  tffHTH  mm  nsfBTiiTTn;  ymn-  gMjirrt  <i^i^-pit|i^^3;.i^i?» 

To  Wm.Gladstone  Marchant  -  ^th  ftyment  -  ^^t^ 

f^r  Architectural  services  rendered. 

To  James  I.  Barnes  Construction  Co.-lst  payx,-    •  o, ^ww.v^ 
Iferlod  ending  11/30/55. 


(3)     ffglgnft^^f  "f  T^^ 

On  motion  cf  Commissioner  Dippel,   seconded  by  Commissioner  Galla- 
gher,  the  following  resolution  was  adoptodi 

1-12-56 


n 


f^^;^t^^i^^ii0i»''''''" 


#SF^ 


^i^^"-:^ 


^^^r-'Si 


''^^UimtMH  !■<■*■* 


Rggg^Ht^nn   No.    2130 


jsxtecaiona 


RESOLVED,  that  this  Conmlsslon,  on  recoisnendatlon  of  the  General 
mnager,  approves  the  following  Extensions  of  Timet 

(a)  f^v  HgB&ma-Ylft-WP''^  moB^TiEa-CQntrant  #18V^ertlf.#2^ 
To  Anchor  Roofing  Co.  -  an  extension  of  4.5  calendar  days, 
thru  Jimuary  21,  1956.     Wet  weather  has  prevented  contractor 
from  completing  certain  portions  of  contract, 

(b)  raBUP  »A«Kftn^r;9\  n^  'S^'^^.^^H'L^llj'J^^lL — 

To  Wm.  Mcintosh  &  Son  -  an  extension  of  60  calendar  oayi, 
thru  February  20,  1956,  due  to  bad  weather  and  deUy  in 
obtaining  certain  necessary  naterial. 

(c)  PLTrrTTHd  coNgaiVAT0RY.G.G,PftRK-Cpnt.#lg?.(?gn\rf?ljLfr'9  #803 
To  Jtenor  Painters  -  an  extension  of  45  calendar  days,  tnru 
March  15,  1956,  due  to  continued  bad  weather. 

(d)  CAMP  MATHER-Cqnt.rflc^t  No. 179  -  CcntrQUer'fl  No J:g79 

To  Covington  &  Wolverton  -  an  extension  of  31  calendar  days, 
thru  Jtebruary  17,  1956,  due  to  bad  weathor  conditions  pre- 
venting coo^otion  of  certain  parts  of  contract, 

(e)  TUffTii-f-^TTm  OF  RfiTugR  SAFETY  covemiis^09>f  iiU^  (f?  ?/(f's) 

To  G,R,Reichel  Engineering  Company  -  an  extension  or 
105  calendar  days,  thru  Fob.  1,   1956,  necessitated  by 
dolay  in  obtaining  certain  specified  material , 

(f)  M.fl.HATWARD  P/G-Oontract  ^^f^^-^^^^^^^^^r'^^^^^^f'  ^^^j.. ,  ^ 
To  Martinelll  Construction  Co.  -  an  extension  of  62  calendar 
days,  thru  Ptebruary  15,  1956,   due  to  delay  of  P.G.&  E.Co.not 
running  permnont  power  into  building  until  Dec, 7,  1955, 
making  it  impossible  to  operate  heating  plant,  therefore 
delaying  plastering,   sub-contractor  delays,  as  shipment  of 
netal  partitions  to  come  from  Cleveland,  Ohio,  already 
shipped. 


(4)     tfpdificetiona  of  ContrafftS. 

On  motion  of  Conmissioner  Gallagher,   seconded  by  Coaodssioner 
Herz,  the  following  resolution  was  adopted: 


I  Hodifl  cations 
1  or  Contracts 


RESOLVED,  that  for  the  best  interests  and  proper  conduct  of  the 
Recreation  and  Park  Department,  the  Controller  be  and  is  hereby 
requested  to  approve  the  following  Modifications  of  Contracts: 

(a)  gTTRCTA  YALUnr  P/r.-Cnrt.^027.Dated  Qct.29.195?  -  mi^M 
To  i^leton  &  Wolf ard, Architects  -  to  adjust 

contract  -  difference  between  estimated  and 

actual  costs  -  an  increase  of.   ..*,...         *     687,49 

(b)  Up^  NCE  P/rf-Cont.)»305^-Dated  Mar. 20. 1953  -  H0^if,^2 

To  Donald  Boach  Kirby  &  Associates-  to  adjust 

contract  -  difference  between  estimated  and 

actual  costs  -  an  increase  of 52,774.57 

(c)  pipiTTOG-C.G.PApK  C0r3ERVAT9ffY.Cont.l83-Cftrt1f.#24l3.MPdif.g 
To  Manor  Painters,  for  replacing  glass  broken 

and  blown  away  -  an  increase ^     270.00 

(d)  HAMTLTQM  HEGBEjnrrnri  CTR-Cortwrt    ri'iP-P^t^fl   .Tnn.?7. 'V).lln(1.5 
To  Wm.Gladstone  Marchant, Architect  -  difference  ^ 

botwoen  estimated  and  actual  costs-an  increase  -.4,830.09 

(o)  a!:gelo  J.RQ3ST  REC.c'm.&  pnoL-certif.#308/.-Datei  fVt).6.;9?3 
To  H.C.Baumann,   reinburseinent  for  moneys  required 
to  be  paid  by  State  Division  of  Architecture  for 
review  of  plans- Tit. 21, State  Calif .Admin. Code)     $1,383.75 

^^«=^  1-12-56 


■k.i.' 


ij'^ii'j^ 


jtot.  Ho. 2131 


(f)  mV  «^g"  REq.9Tft->Cor.t.#17'>-ControUer'?  |lfgl-M94tf.|4 
To  wii.O.Marchant;  Architect  -  to  adjust  contract- 
difference  bet.efltlmated  and  actual  costa-iaaEftUi  s.>7,04i..o 

(g)  jftfl.p.PHEULN  y^/^9H-Cflnt.#18?-Certif.#3283  -^  Moi^if.jg 
To  Wm.McInto8h  4  Son  -  for  necoasary  plumbing 

changes  -  an  inereaae  of,    , JyO^^.iu 


Usque  8t  for 


(5)    BBfl\iggV  far  yvm^B 

On  notion  of  Comniasioner  Coffnan,  seconded  by  CoiBBiaaicner  Gal- 
lagher, the  following  resolution  was  adopted i 

BjMJytion  Mo.  2132 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of  the 
Recreation  and  ftirk  Department,  the  Controller  be  and  is  hereby 
requested  to  approve  the  following  Request  for  JVindst 


(a)  JSMSM 

f^Qi)i  Apcrop. 

5.651.216.000 
Mtce,  &  Repair- 
Automotive  Equipment 


IkJiBSLSk* 

5.312.300.000  $8,000.00 

Purchaser's  Mtoe.4 
Repair  Autoraotive  Squipt. 


((To  transfer  additional  funds  provided  for  mintenance  and 
Repair  of  Automotive  Equlpaont  (Pile  #139U-Ord.#9438- 
3JV  U36)   to  Purchaser  of  Supplies  for  Maintenance  and 
Repair  of  Recreation  and  Park  Department's  Automotive 
Equipment) ) . 


ftia.  H9.a?3 

OHsr  for 
Serrice  or 


(6)  prder  for  Service  or  Work 

On  motion  of  Connissioner  Her«,  seconded  by  Commissioner  Galla- 
^r,  the  following  resolution  was  adoptedi 

BlIg^utiQn  Mo.  2133 

RESOLVED,  that  for  the  best  interests  and  proper  operation  of 
the  Recreation  ftnd  I^rk  Department,  the  Controller  be  and  here- 
by  is  requested  to  approve  the  following  Order  for  Service  or 
Work: 

(a)  To  Ace  Boiler  and  Welding  Works,  low  bidder, 
2773  Folsom  Street,  San  Francisco,  for  repairs 
to  heating  boilers  -  Joseph  Lee  P/G  Pieldhouse- 
(Appropriation  5.651.200,000).  .  . 


•   •   •   • 


$135.00 


(7) 


5»,  «9.?134 

Req,  Controller's 
ippvl.Use  of 
Pteraj, Salary  Ap- 
prop'na  for  Payt. 
Teac.EmDlovBents 

T-15U 


Request  for  Controller's  Approval  of  Use  of  '^|^,i^2Xs'^'^' 

On  motion  of  Connissioner  Dippel,   seconded  by  Commissioner  Gal- 
lagher, the  following  resolution  was  adopted: 

RESOLVED,   that  this  Commission,   on  re^^^T'^^^^^^^Z^i^^thfirJ*^ 
^gor,  does  hereby  request  the  Controller  J°/PP^°r^/5^^"f^i. 
of  fundi  in  pon^nont  salary  appropriations  for  filling  the  fol 
lowing  positions  by  Tomporary  Employments: 


(PEPLACEMEKTS) 
(a)  9-?iP^-   -^^^^ITOR 
P.Williams 

(MORE) 


Sick  Lv.  w/o  pay     12/  1/55 


A[p^|"t 

1/31/56^795TW 


1-12-56 


'■'mm...... 


lr.1608 


(eontintxed) 


T.1612 


George  JoDea 


Lv.  w/oPiy.      VV56.-    V3V56      300.00 


(8)  TlTtl^i  liar*^"  Mnnrlnr  MntnitB 


33fli  ff»-2l35 


on  motion  of  Cooml-loner  Gallagher     aeconded  ^  Co«l..loner  Her., 
the  following  resolution  was  adopted! 

*"^  pon^  Uoenae  at  Yacht  Rarbori 

Rate 
9mT  Mo. 

15.00 


SCWARZ,  Heman  Karl  SUCMI  II 

(Pched.  boat  from  BetaU 

of  J.Arvld  Johneon-forner 

occupant  of  Berth  #118) 

VAN3KDB,  Walter  iS.  VAM-WON 


118 


69 


07.50 


««•»«•«•«« 


(1)  /^pnrovnl-Pre] 


^y  Cont^r  UpHyrground  ^^iy\l?b^t  Hall 


'■ 


M^  r  u  Griffith  City  Architect,  and  Mr.  Don  Ennona,  co-ordinat- 

Hall. 

Mr     FMnke  reported  that  the  preliminary  drawings  have  been  wjj«««d 

scape  treatment. 

u      Tfa,^n    Enirineer     i»de  the  reconnendation  that  the  three  stair 

trSncf  The  cLdssion  concurred  in  the  foregoing  «^e^f  i^«  ^^ 
Lraxxic.     t.ii'o  «wi-»*  r-r-irr^th  and  Mr.  Enmons  that  they 

received  the  assuranoo  of  Mr.  Griffltn  '^^IJ^'J''^^.... 
would  be  incorpor'^ted  in  the  planning  as  far  as  possible. 

On  motion  of  Comissioner  Gallachor,  seconded  by  Coaaissioner  Dippel, 
the  following  resolution  was  adoptcdt 


Res.  No.2136 


Ri^gn^utlon  TJQ-    2136 


CO..  ^p„.  hesol™. -- -i' ^-i'-" -^1  sr.u%"u  .TJ^«:s.T' 


Flans  for 
"ivic  Ctr. 
'^"ndergrd, 
Exhibit  Hall 


RESOLVED,   that  this  uomission  n^i^u^  "T^wir-i-Vi   n.  T,,^«anted  by 
roverin/the  Civic  Center  Underpound  ^ibit  ^feU  as  pre-ented  by^ 
r  u'r^4rr<th     Citv  Architect,  and  Mr.  Don  bncBons,   co-oruino vAnt, 
Mr.  C  W.Griffith,  Cl^  ^''Silttor     Bernard!  and  Eniaon3,and  authori- 

porvising  Engineer  be  incorporated  in  the  final  plans. 


1 


'^■i>.^'--'Z!''.-''-'-w- 
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-*^>l'-»4*ilB«^,-;,^^W>JW«,'S*J^^  :, 


;^^J^^^^»i 


\r*c  .-«v  ^%  vy  ■'■y.iii.'iA  >;■  -^L-*!:?,-/' 


.■■-.■_i,'V-(»lt;'«-.i''';.:    '-.,-  :'■>-■  '>V.J*.y, 


-,  .^AfiMaft  tiiff 


poadssion  Ap- 
,ov«8  for  Sub- 
isaion  to  Bd« 
^  Supervisors 
Sills  Presented 
R.l.ftder9en, 
_^eretor  of 
ICrystal  Plunge 
A»t.  of 
L22 (3) 


(oonti&uAcI) 

(2)   Amnm^  -  ^^^r  ^^^^"  -  ^^'^^^'^  ^''^  '  ^'^a.M 

The  3*or«tery  p«*nted  the  biU  of  r.p«lrj  *»«jnJi»«J;  -^. 
♦953.20  from  Mr.  Robsrt  A,  l^d«r«in,  opermtor  o' CjyjJ"!  f^^; 
t£  nuogt-Mes  Jeoently  cloted  ty  th«  Buwau  of  Building  InBpec- 
tion  o»  being  unaftf^,  due  to  the  reoent  earthquake  and  atorm 
daoege. 

On  aotion  of  CoMBiaeiooer  Dlppel,  aeoonded  by  Coamiaaioner  Hera, 
the  following  reaolution  waa  adopted! 

mrlll*^^  M«.  2117 

RESOLVED,  that  thla  Coani salon  hereby  approves  for  payment  and 
aubmlaalon  to  the  Board  of  Superviaore  for  final  approval 
in  accordance  with  Board  Reaolution  No.  13,570,  involcee  cover- 
ing oertain  work  in  connection  with  painting  and  repaira  at 
Cryatftl  Plunge,  totaling  0953,20,  all  work  having  been  per- 
fonasd  to  the  satiafaotion  of  the  department. 


>«   ^?«.2138 

rchaser  and 
Controller  Re- 
quested to  Pchse, 
fol  Rhinoceros  for 
Too  CoUectlon 


airehnaa   of  phinnneros  frn*  ^^<^  ^'   AnderaOC  BBQUQflt  ftiadfl     . 

The  Secretary  read  the  reconsaandatlon  of  Mr.  Carey  Baldwin, 2oo 
Director,  that  funds  in  the  Grace  R.  Anderson  Bequest,  amount- 
ing to  C3, 000.00,  be  used  to  purchase  a  rhinooeroa  to  be  added 
to  the  too  collection  of  animals. 

On  recoaaendation  of  CoBniaaioner  Hera,  aeconded  by  CoBBdasion- 
er  Dippel,  the  following  resolution  was  adopted i 

Birliitrlnn  Nn>  2138 

RESOLVED,  that  this  Coianission  hereby  requests  the  Plirchaser 
of  Supplies  and  the  Controller  to  purchase  with  funda  of  the 
Grace  R.  Anderson  Bequeat  amounting  to  C3,000.00,  one  rhino- 
ceros aa  an  addition  to  the  collection  of  animals  at  the  wAn 
ftrancisco  Zoological  Gardens , 


(^)      ^«tjnnn  Kodajf   fomnanv   Prnnortv  Hflport   DefaiTgd   tO   \\f\lSX  MifUM 

«Bt»n  Kodak  Co.       The  General  Manager  reported  that  the  information  he  sought 
operty  Re-pur-         regarding  a  possible  re-purchaae  of  the  Eastman  Kodak  Company 
fZ  to  be  Report-  pr^rty  adjoining  Aquatic  Rirk  was  not  yet  available     but 
piZ  It  Mtg/ Sf        that  he  would  make  his  report  at  the  next  regular  meeting  on 
Jaii.26.  :^<?56,  January  26. 


(5)     I^yment  of  Additional  C892.-W)  to  Wurster,   Bernardi  &  Emmons, 

(^i^h^taef .  Won;  amffl\  ffnrf^"^^^  ^"^'^ 


J&s^sm 


Xomisslon  Approves 
|Wd'l  Payment  of 
1892. AG  to  Wurster, 
|Bernardl  &  Enaons, 
cfaltecta-DepH's 
0  Rata  Share  of 
■ts  for  Sunset 
"■^nunlty  Center 


on  motion  of  Coramissioner  Hara,  seconded  by  Coianissioner  Galla- 
gher, the  following  resolution  was  adoptedi 

RESOLVED,   that  for  the  best  Interests  and  proper  conduct  of  the 
Recreation  and  Park  Department,   the  Commission  hereby  approves 
additional  payment  to  Wurster,  Bernard!  4  Enmons,  Architects, 
of  the  na  of  ««9ft**0,  being  the  amount  requested  by  the  Depart- 
wnt  of  Public  Works,  as  this  Connisslon's  pro  rata  -bare  of 
costs  for  the  planning  of  the  West  Sunset  ComrMnity  Center, 
according  to  the  terms  of  the  agreement. 


1-12-56 


I.',  i^  cu-j  .SLaa^j  Pu 


^--^■-r'ryy=^=:^^^^aset^ 


^m^mkM 


.-'.r 


-!^Vf'  "Ti'^^ 


(1)     R«qt»«t  for  Itermission  to_C«u'truct  Lincoln  Way  Sever  Une 


U-P0W8  Request 
IrfD.P.W.  to 

I  Coo«truct  Hew 
3wer  on  N.Side 
UdcoIe  Way, 
bet.35th  &  38th 

I  iiBt.  in  Golden 

a^  ^^   - 


The  3ecret«T  read  the  requeet  of  the  Departamt  of  JJ^^llc 
Worts  for  p.«is.ioo  to  oonstruct  a-^wji  •rf?''>i^!f  r^S^" 
mrlj  side  of  Lincoln  Way,  part  of  which  will  be  within  Golden 
Gate  fturk,  between  35th  and  38th  Avenues, 

On  Motion  of  Coradsslaner  Dlppel,  wconded  by  Coasdssioner 
Cofftaan,  the  following  resolution  was  adoptadj 

limlntlnn  Wn,  ?UP 

RS9C3LVKD.  that  this  Coimisslon  does  herelor  epfrove  the  request 
of  the  Departawit  of  Public  Works  for  Butliorisatioo  to  proceed 
with  the  constructioD  of  a  sower  line  at.  the  north  side  of 
Lincoln  Way,  between  35th  anc  38th  Aventt^s*  and  within  the 
boundaries  of  Golden  Gate  Park,  all  work  to  be  done  in  accord- 
anee  with  Drawing  S  407A  of  the  Departaent  of  Public  Works, 
on  file  In  this  office. 


(2)      pf^jptiTur  Qf  Ir^rtir  Lines.   ?teLl  Roadft.  QolJffl  fr^^   fWH 

On  notice  of  Conndssiaoer  Cofftan,  seconded  hy  CaiBaieslooer 
Dlppel,   the  following  resolution  was  adoptedi 


llf.  Ho.ZUl 


jCcadssioo  £p> 
proves  Minting 
of  Directional 
Inffic  Lines, 
Iteizi  BoadB,  in 
G.G.ferk 


»K,uL.,m..  that  this  Conmlssion  liereby  approves  the  request  ftf 
tbe  DepartEBnt  of  Public  Works  for  authorisation  ts  pelnt  di- 
rectional    traffic  lines  on  the  Bain  roads  of  Gold«n  *ite  Park; 

all  work  to  be  done  in  *«°>^^'  ^^^^^P*^?^  *  /^^ 
Works'  Drawings  Kos.  SCU2il59,  StB-^59.1.  3m-2/.59,2,  Sl»r 
2382  Ch.l,  Sm-2382.1  Ch.l  and  «3U2382.2  Ch.l  on  file  an  this 
office. 


(3)  Triitr-  "^  ^""  ^^^■"^'  ^^^^  ^^''  ^"'^' 


The  Secretary  read  the  recent  raaowmdun  from  Mi-,  Carey  Baldwin, 
Zoo  Director,  recannendlng  an  t«change  of  surplu.^  anlnals  with 
other  BOOS. 

On  iBotlon  of  Commissioner  Coffnan,   seeccded  by  Ccnclsslonor 
Oallaghtr,  tbe  followtng  reaclutlon  was  adoptedi 


|CaHBission  Ap- 
I  proves  Exchange 

Itf  fa?  ^lirta 


RESOLVED,  that  this  Connlsflion,  for  the  P«T>°«,°^  ?^"P°^i"f^, 
^fsurplis  varieties  and  iisproving  the  local  collection  of  ani- 
mls,  does  hereby  approve  the  following  ^rch^^^  jL.!?tf  ioos 
betwUn  th»  San  Pk^cisco  and  other  ians.itlc  and  foreign  toos, 
the  traders  to  bear  the  transportation  ccsts  both  wayst 


San  P^'anclsco 
to  Give 

1  Nouflon  Sboep 
3  Wallaroos 


San  P^tnclsco 
\ij  j||oeiv9 

1  mle  nilgai  Antelope 

1  laale  Llajna 

1  pr,  African  Crowned 


Trader's  Mane 

Af^d  Address 

Roland  Lindenan, 
CatskUl  Gane 
fam,  Cat  skill, 
New  York, 


see 


3  Gritsly  Bears 
1  Orang-utan 
1  pair  Tigers 


1  pair  Sarus  Cranes 
1  pair  Fombills 
1  Japanese  monkey 


Zoo  of  Honolulu, 
Honolulu,   T.H, 


1-12-56 


in-iijiseUHlkatB^^-^ 


ggjiisieriri;:^. 


..-^;niiiK^-: 


rUnSkm 


'iy;-' 


l»«IUJ  ■   ■  J  i< 


'^Hl^;ikiiiM£££jesii»^ 


:tiVi4«lr«'\«To'. 


(cOOti]IUB<i) 


DSli«ffi) !2,299.W 


(7) 


„.,.  O'Calla^han^  ^f^^Tiael  iT^^^W  ora'^^ssTon 
ot2»r  duties  i*ec  the  poty  rides  ^^^P*!,  ^^  the  floor    and 
operation  basis.  «as  S^^A.^J^'^^^Uon  >m8  to  be  gii«n 
Sed  tts  ^^«-i!»^«,t^\?^t^L^1r5^rvisars»    «geestioc 
to  the  Flnaoce  C<— i^  "^*?!  Z^d  andthe.  po«»y  rides  be 

^"  is  following  re«>lution  was  seated, 


.  f«r  9u^        HESCLVED,  that  this  Co-l~i«,  ^  ^«^^,f  ^llpJ^^l^^U.does 
^'■'^  ^"^  ^?L      daUoo  of  the  Plnanoe  Co«iittee  of  ^/^"l"  and  submit,  as 
,^  to  1^7  Ri^B    ^^«  ,,thori«  the  ^e-ral  Hana^r^o^^^^^  ^ 

the  intent  ^^  r^ff^^SiyoTSfS  BoardofSupendsors 
^tSS  STp^c  clerge  to  5  cents  per  ride. 


(8) 

ktloB  on  ?ro- 
_    Increases 
ikrUdag  Rates 
;toi.Iacht  Har- 
'fcstpoood  to 
y^Maating 


-  Yai 


HT.  I^mlce  subsitted  a  schedule  f  Pf^J.^^'^rh?  ^bor.The 

fl-ch«^s  for  ^r^^^'ie^^  -  «*  ^»^»  ^^  "  ^. 
.chedttl-rs  prepared  by  ^.  ^^^ntributad  copies  of  the  report 
and  a  10(*  increase.    ^J^  !;'        ^t,  so  that  it  could  be 
and     «-!«»*^  Co— issiooers  to  re^^^^ 

considered  and  acted  upon  at  the  next  regular 


r 


♦^  ,.MM  before  the  (kesiissioo, 
Respectfullj  sutBltted, 

Secretary. 


1-12-56 


^ — -.  ■iter.'aTJEnrrjj*  Mi' 


San  Franolsoo,  Callfornl* 
January  2fc»  l^^o 


UlliillfiS 


SsU 


n^  a  a  A  »  » 

«      i«^  v^tln^  of  th»  Recreation 

January  2b,  ^yy°»  '^ 

If.  Xxjuie  Sutt«f ,  Jte8i'3«»^ 
Mrs.  Hanry  J»  Oipp«J- 

Dr.  ftanolB  J.  "•'^»       . 

Mr.  Rpad  D.  Pmt 


LaAt  fflSffi  2£  21SBfi§S 


^^,^  .  ..utter  informed  the  Conrdssioners  J^J^^^J^^S^ier' s 
l^\    President  Sutter  "**"  .  .._aj-«  a  laeeting  in  Mayor  w"    i««l«v«- 

^irS  out.t«dlB«  «rvloa. 

^^  _*  ...^iftl  ijelcoine  to  Mr.  **» 

^__  axtanded  a  most  cordial  "^"r":     accept  the 

JSTSairr^rSara^nior.  -^ -'^ra'p^A  "-dSross 
*Uluti^n  on  behalf  of  ^»-,^S;^  SfecroTand  gratiWdc 
JSJS  beautifully  <^^^?fl,n  ft-^S»^an.forHre.  Stern's  devo- 
of  the  CoH-ission  and  all  San  Rran^  Coemiasioner  Farr 

fion  to  the  -°<^!^To  H^i^tn^uSlo  contribution,  to  the 
paid  fitting  tribute  to  nor  i^ 

co««nity.  ^  co«is.ioner  Dippel, 

on  motion  of  Con«iiwioner^rr^^^ 
the  following  resolution  was  aaop 

]to|^]ytiQr|  tin  I  ^^"^ 
hi  I  Hti?^^'^  A  p«r  thirty-one  years  as  a 

°^*'*''  "^^  .^    that  3i?Mund  Stem  Grove 

ing  an  area  oi  apprw**-»- 

^^'  ''"••  '"'''  v-.«n  IrrKelj'  responsible  for  the 

Ing  the  concerts,  whicn  n^ 

tended,  and  ^,tl^e  and  constructive 

^       a*«,^  has  added  dignity,  P^  „t°__ation  Commission, 

"»^'  of  the  col-u  Honorary  Ufe 


(HCRE) 


1-26-56 


g'4r.'i?^Pff7Bggg:r;?''=-T^?rTTrri6sy'^ 


».  B0.2U7 


oootrlbatior  to  the  recrti*^i  ^^  ^  ^ 

eootlnoftBoe  or  wp»  ^  ^ 

« •  * 

*  A  #v—Bd     eabossed  copies  of  the 

w  1   #^«  «nd  with  siEcere  epfs^cia- 
Both  >%•.  «<i  *"«•  **-  "P^.*^  ^^     t^s^-^^  ^^  ^T^ 

Itesuial  Association, 


,  -^iataent  of     (2) 
l^TS  G.KOCBE 
;(«S. JOSEPH  A. 

Ti-lMioeer,  Vice 
yr5,SigpaDd  Stem, 


»••••«••••  ,w«  the  Iteyor' 9  Office. 

-         ♦^^  B-osectad  tto8  certificate  f^n  the  ^  ^^^^ 

Tbe  Secretary  p^esonw"       «._--     jr,  a  aeniber  or  ««  ""'' 

•Tffl  cm  »a>  cooKTc  w  sa.  H>ii<;isoc 

..— ,  tteM  nreaents  shaU  core:     OroetlBgl 

CUCI3  G.  f^ J^^-^;,^  authority  '«»«fj-^-  f  *[  r»3t«>r 

S  ti  Ile=re'.tlon  "^l.^^.J^J^r^ld  offl«  f"  'ilj!" 
County  of  aar.  Fl»«l3<=J;^^^.f^,  „^  ^j-j,  ^.j,  of  *ru..nr. 

jB»«ry,  1956.  ^^^^^  ..^^^^  °^^'^^' 


,',^  e  v;       ■-».    .1'   t^v 


'-'pprov^l  of 


^   W>or^  to  nenbersbip.  «r.tior.ing 
,  .  ,»  fitter  velconei  Mrs.  Moore  w>  ■*      experience  and 


i 


QaHMTCATIOHS 


_.   ,       le^nneer     PacUic  Gas  and  S^^J*^ 

1-26-56 


■  >  |i' 


'\ 


\^0SSIS3M 


,gndwion  Granted 
Z  joa  CO.  to 

'to  illuainoto  tho 
loa*»y  in  Front 
cf  M.H.deYoung 


(2) 


S.rt".  follS  -^lutlon  w..  adopted, 

— «««iii«nd«tion  of  th»  Central 
RESOLVED     thet  this  C«»i»«^2^»  °^riSr.  htrety  grant  permie- 
S^inrth.  auP-j::^'^^  SSc^Jlc'co^^^o  inftan  850  feet 
^n  to  the  Jiioiflc  Q»«  *"^?i*!S  (M^SSt  light,  and  one(l) 

r  thV::rm-ir.T^^^^^^^      -rax  onager  prior  to 
the  cani»ncei«nt  of  any  work. 

r«^  the  Shftrp  P^rk  Sanitary 
''»*''°*/,"Th:  n^nu».~  ofT-vor  which  ««.  «o.nUy  oon- 
rJ^TtSa  1^«  sJ:^  ^^r.  Golf  Oc^^. 

waa  adopted: 


mil  gp-^^^ 

Coandasion  Ap* 
proves  Issuance 
of  ftsTocflble 
Ifermit  to  Sharp 
psrVc  Sanitary 
District  for 
Maintenance  of 
Sewer  Across 
Sharp  park  Golf 


gim;iutioT'  ^?i  ^'^^ 


RESOLVED,  that  J^'^'g^JSi^'g'ESlTeer'd^ofa'i^^J  J^r-^f 
al  »inager  •^'^•^*'^°JSr  !^5caSe  at  the  pleasure  of  this 
the  lesuance  of  a  P»"»-^»  "T^^ttarv  District,   to  maintain 
S-dlsion,  to  the  Sharp  J^f.^^^^ed  across' the  Sharp  P^rk 

^JTsever  which  was  '^^'l^^^?^^  record  that  this  grant  of 
^If  Couree-the  Coi»nission  going^  ro^^^^  ^^  ^  'concurrence 

revocable  permit  i%"°^*. Strict  Engineer  regarding  the  Fair- 
tf^.  SlS^lvrsifn^sValn^ait-tion,  as  set  forth  in  his 
letter  of  January'  H,   195<>. 

,    ,^A  y^  Secretary  and/or  referred 
Mirmm  -r  "■■^^^^"■^  -  t^Tne^f  M,XorTor  Spr=prl.te  action: 

^  ._j_-  ii«     inzi  of  Janu 


(1) 


(2) 


ft.«.  Dion  K.  Holn,  City  Attorney^is  Op^i^^^^3^  ^^  , 
arr20,  1956,  advising  f'^rj.'^^l^^  constructed  adjacent 
Zll  outboard  "^otor  and  rowboats,  ^  property,   is  l^iU  and 
S%ier  52  on  State  Harbor  Conriission  pr  P«  ^    ^^     ^hat  the 
^^irtlin^d  in  tho  P-Por  ---^,;^i^rtL  event  of  accident. 

Tram  tne  *rv  ^^"*7*         -Aotinp  of  January  J,   ■'•^''"•^,_„  r>oH<i«>Q 
had  been  takon  at  its  '«^X>^f„?;-_y  approval  to  CIVIC  CENTER 
(a)  Res.  No.b675  -  Gave  P^^^fJ.^?  uosign  CcBsaitteo  recom- 
^'^    UNDERGROUND  ^^^^^^.i^'^^u'^ofinTo^^-^  \-  f «  ^- 
r^i^^rX^  S^d'-Pi^  as^po^d  to  its  Simple 
replaceinent.  .      .^^  ^iml  Preliminary  Draw- 

for  thoir  outsteoidl^  ^^S^'iasociat^  Director,  National  Confer- 
^om  rx.  Nathan  R.  •^^'j^^^'/'^rque sting  approval  of  a  Brother- 
ence  of  Christians  and  Jews, ^oq  ^^  ^^^^  ^fS^Sn^J  f 


(3) 


(5) 


'iji-ii'ij,' 


V      ( 


'  "SWWlNi'fl  -'"  ■ 


""^'"^^tev 


..-.v?^ 


Wtv.wsirSMMwvM^*,- 


(t) 


(8) 


■yS  ISSSii;^  B„^  at  *^  1^. 

■JSTf^  2^^  <^«*^^*SS'l;-«T  Road.  Oakland,  '•<l«^ 

trS:'  S.SSSISi.r'ico- ^-^'^  that  th.  F^ca  of  Fin. 


a  a  •  a 


a  a  a 


U«J«!}Pg 


ijIflBtlOOB  of 


OMoWr  1955.  ^^  ^j 

^^'.»4  l»rtalU=«  -IMODS. 


(c) 


rimi  Till"  "^tfM  ""!':r".!"--i  ii"  I  I  "ill    ' 


kllJ^ 


Ibdiflcationa 


-»  ».>nnAr  cocduct  of  the 

-3<«.«B    ««t  for  ««  bort  l»"SrLnU<^^'  "^  *•  '"r'' 
S^i»  «t?:^nS'rUoii^.Smc.tlo..  of  ConU.ct.. 

^rJtirortr«"ro:i'r.Ti»oruu«ic»-  ^,^,,^ 


tract »  *B 


of. 


(t) 


(«) 


cfora  cod«.  0-*  <=  ^_«a,^£a>i,si;«:uim. 

fe  trtiiJffl  ^•h*^iiif  jJ^'aWh  station  froD 


(3) 


15,002.50 
1-26-56 


■!«■•..    •      -    1 


hi»dim>*?\rt^:l^^  J:*  i'-*  ,^  •■■■  ■"**• ' 


Eie^SSB'TfTSra'" 


|.>^.'i:WOiC*Kffli3*  < -t-tfrsi  •»• 


'^Slq'^S^IW&SmB^^^'^/^v^^ 


16 


(oontlDtt*d) 


(«) 


5.659.20C.00O  Contract^l  |JJ^^,^..c^  ^.ther        1,»5.0D 
5.659.300,000  M^^*^,  .^  jtother  5.569.00 

5.659.350.000  Fbodaturrs      w«v 


5.6^502.000 
Alvord  Lake  Drainage 
Corrections 


12 
5.651.913.000 

Fleishhacker  PlayfieW 

Convenience  Station 

Bahabllltation 


599.65 


(A) 


I  ii,,  fth2153 
Orders  for 


the  BecMtitlon  «»o^»»«  thTfoUowlng  Orders  for  Service  or 
I,  r«)ue.Ud  to  approve  xm  ^  ^^^^ 

(«)  Vork  Oraor  to  '^°iSi„^ii"S;elr"t;  widbed 

^       Mdltlon»l  for  "f"""^°i^<:ker  n«yfl.W- 
of  olnlature  reU>»y.  'J'^  s.tlm»te^567.76 

,.)  wor.  order  to  ..r^.^J^lc  «;?-ri^-i:.nir"    *''°''* 
L-SnV-  -rf-^  f„.^-r.".eport«nt.. 
Supervising  Engineer. 


Bii.  No. 2154 

Cancellation 
of  Tacht  Harbor 
Ihnr^ng  Lieenae 


^'^^'''■^'^^'^^'*'"'^^  «condea  ..  Co»...io».r  OeU,. 


p».,^-^^^tiQQ  y-^,  2154 


*Tliirbor  Mooring  Ucenaet 


(1) 


MKtT,  Oeorge  J, 

f  f  f  f  f  »  *»  H 


(*,ld  boet  -  boat  ^.ved  fro.n  harbor) 


preeonted  «t  t..o  prevloue  1.26.56 


# 


./.-;  ■*''.■.  u""'-'^!'rN<.-:v;'-VJ 


MMMMMHIPI 


Vnt-h*\Tn"  -.-'siiif-t.'''""  -■'■'■  -:"'^^'■i^v/v*''rtft-W■■-**i*^.?C'V^W /;,■■> 


,*dMWgj>rW^:j?aci^'  ;ii^y<ii>M»j''»*'-^»  •* '-  -> '  ;•<  ■■{■■  ■i*:r..-t^j->>j^-ij 


■::^?^^^   '■' 


irii^idi^'-^' 


■} 


-        4.«i  *<«tAfl  for  tht  aoorlng  or 

titructure.  would  waui.^  m  *-"  -      j^  gj^,  tauDdred  U0»^^ 

••  «r  4^K*  fifty  r«r  cent  (50J)  ^J^ 
CTMW  .t  tMa  ««•.  YtS  rToia^d  in  •**««•    Th'^"'*'  ^„. 


on  motion  of  (Wj«i^-^,J4^^^*     ^ 
the  foUowlne  resolution  wos  «aop 


50jl  Increaae  in 
1  yacht  HBTbor  Hoor- 
log  Ifties,  Effeo- 


agygj^^^"*  ^'^'  ^'^^ 


iyax>d  of  Contract- 
WPURTLTTITICT'  0? 
C(9VENIXNC£  5Tk- 
Tld,  PIEISHHJLCK- 
Bl  lUinSID  - 
toSSMABK  CON- 

smocTioR  CO.  - 


«30LVSD.  that  thi.  00.^3^1-.^  rreT^^ft^-fjU'^'lg- 
Hax^r,    ioes  »«f  ^^:^,°jirtSr aooring  of  boats  at  San  ^n- 
*T^  1     1956.  rental  r^tes  ^^jfz^^^^^^A  fiftr  per  cent   (50^) 

In  sccoriJaiioe  with  «•  ?;     ?St<;     It  being  the  senee  of  *"?,"?", 
"^'  aete  of  ».oo^rl3.  1955^  ^  J^^  „t^,  ^  foUo-lng 

(X)     Award  of  Contract:  ^.  ^^ 

u^Tilft  *ii^mM»  ^1-  for  the  aboive 

January  18,  iV5o,     »  ^^^  ^^ 

Wfj^goNSTRDCTlCH^O  ^ 

558  Hearst  Averue,   Sara  ftw. 

^ tone  Petersen  4  Sons 

Vm.  Kcmtosh  &  Son 

^.ecn  Const^ction  Co.  ^^^^^^^^^  ^^^^ 

0.  ^tion  of  Co-^-^T-^rX^oite'dr 
the  foUowine  resolution  ves       op 

^  recoranendation  of  t^e  Ooneral 
RESOLVED,   that  this  Cacj^f^-.--=,r?orRehabili^«^^ 
Manager,  ^o««  ^^f^  ?^ishh.cker  ^^r^^^^^'.^^Z^t;^^ 

est  rerular  end  "'^ 

r5,89A.00i  end.  «  "  ^        ,  „f  the  Becreetlon  end 

iS  Oepertrer-t  '••f'?  tt%''«^-^'J;S  of  the  CcBni.alon.  and,  he  It 
^  e»cute  thle  contract  c,  -  ^^^,  „„,,«,,  .pprov- 

,^THSR  RESOLVED    tmthoSecrejan   .^^1^^^^^  „,^p„  of  the 
ftl  in  the  officii!  ^=2"^^'!;^  ° 
Citj^^^^"^^^  '^^  ^'  Francisco^ 

^  «  f>  «  II  f  9  f»  «  * 


06,290.00 
06,507.00 
59,385.00 


(2) 


,  *  A  ©-r^act^Surplus  Poinds  Made 


the  fund,  ajiproprliitod  for  x* 


1 


'j^ 

!'■% 


i 


fe 


1-26-56 


m46i>f 


xW^\ii(3.^....ii<^'Jtc\\'-7',i-',~.y 


^  -V^  I44q?*<*i.*  ';o»*i--i 


'i-?aitK£^i!*!ss4tM^ss»ti<iJtiiX 


lK»ftt*ifl6Rj;  t-.o+; 


'W^^^mimssgs^:-^. 


(oontlnu^d) 


ano«  of  the  eonpleted  oenwr  ana 

oth»r  purpoBtt,  n^— \ 

o„  „Uo«  or  CO- "ion..  -*«.  -con..a  ^  Oo«lMlo«r  Dl,^l, 


I^lgj^yl^iaa  liffr   ^^^"^ 


IHui^*^^  .     4  ,.  Anmm  hereby  declare  and  accept  the 

rTn.  BE30LVE3).  that  thle  Co»nl.«ion  does  ^^^^„^f  d  project  under 


Iclawe  Fiilly 
lcon)let«d,  and 
UcoiptB  Potrero 
IfliU  Recreation 
Snter  -  Declares 
9urplu8  the  Money 

(3) 


S?r:ro  klTR.c;;atlon  Center  as  ^^^^.^^^^St  Si^surplus 
Sr^T^nd  FMnd,  and  •uthori.e-  ^^^^^'J^nf  $57,542,00. 

WrSr^tsI^MlS    ..-ce...n...|57,5a.C«), 


:.) 


Wng  resolution  was  adopt«d« 

B(Lgi  «Vii^^^^  ,         .      .^  reviewed  and  studied  the 

,.     ,     ,       4^  RESOLVE),   that  this  Coned ssion.having^e view  ^^^  ^^^^ 

Coiiilssion  Ap-  ™:^!  „f  the  General  Manager,  does  hereqy  ayp  supervisors, 

« •  • 

j^  «^  fhfl  various  checks  and 

C<-^..loner.  o»tlnuoa  "^-f  »/^.°„rt{»  •«"l»"?'ell.- 
bnlanOBB  which  might  »  uwa  mm  ^  ^^^^^  ^f  Coanl»- 

rtt?!;J-rth^a  ?o:q.^n7r3  Uuon  costs  o.  .e  de.rt- 
^nt  Slth  the  costs  prior  to  1950. 


tonerel  Manager 
Directed  to 
Prepare  Report, 
CoBfiaring  Present 
Operation  Costs 
With  Costs  prior 


r«riority  list  of  those  projects  «^^J=°       qqq  Bond   Issue 

LSit^l^'under  f  e  rc^e^^^^^^^^ 

(proposition  •C"^The»^P^°J^,  that  the  Cossnission  i«nediately 

approved  by  ^he  ^yor ,  wn  ^^^^ 

request  an  appropriation  oi 

T=^,^     aeconded  by  Commissioner  Hers, 
on  motion  of  Co«ni.sioner Ja-,  ^^^^^ 
the  foUowing  resolution  was     a  p 

fiaa*Jo.Si52  ""'*'  «,coanitlon  of  the  importance 

.       o  RESOLVED,  that  tW«  Conmlpaion,   ^^^^^gj*  accomplishment  of  the 

Irat3:or5:o00.  5?JSlaU  ^^ll't';;^,'^.'  Zrll^U  f^^ ^.VtToTth 
™' ^ ■    below,  »■>■)  requests  the  M»yor,  ^^^^^ 


"1 


I 


v'!" 

^ 


"'•I"     II '■■■»«WIM«M— ywWMW 


.:jii\..».,. -.^i'li 


fc».»o»2l59 


(cortlw-^i)  j^^5  50Bd  fUnd 


SILTO  TMBACi,  COKaM  BI»A»» 

jtn'1*  FUXWoaiiD  behabiutatics 
*^"*"-SK  SSIrbooke  field  hod« 


QOyXH  GAS  HBK  "^^^JIJ^^^  acTIOl 

ASIATIC  PAffl  LA©  DEVIXOIWBST 

PCRTAEU  BLEACB5BS  ?otal 


50,(300 

330,000 
82,500 

165.000 

165.000 

200.000 

50,000 

100,000 
150,000 
363,000 
363,000 
50,000 
182,000 
5«.500 
35,000 
50,000 
U^OOO 


w.ooo 

50.000 

2^,000 
2^,000 
2^,000 

200,000 

250,000 

50,000 

2fl.Qg^ 
^3.065,000 


•  •  • 


(5) 

ZcmLssincteTS 
icoBpt  for  Consii- 
watlcn  A  Study 


itpert  on  C<    _ 
tiaB  of  1947  3<»d 


(6) 


•  n 


--^,<.-..SB.b«'/W-.'S--'<  ■"  tii^jS'iir:».i','.y 


1 


^  tha  '^^^^^u.^  st^ps  -7  ^  necessary  to  acco-p 
of  this  resoluticc. 


♦   «».  the   status  of  the  re- 
vt     Pteke   sub-dtt^i  a  ^^^It^^^iS'^^d  issue,   ti^  r^P<^     __ 

Ustirg  se^ntew  (17)  I«^f^^^''   ^  e«en<5o4,   otay   ^556,363.0^ 
^tiS  02.333,546.00  r^i^  ^^^.t^^^y^---  °',  f  «^^^' 
rf  that  a-ourt  '•-^^^.S^jS^Spt-d  the  report  for  coo- 
g,^  Ptod  account.     Ccmmlssrcme^ 
sidBratioo  and  study. 

V.  t^  Tte  Placed  Ix  Coi«i«9i«"- 
Cc-i.aiorer  Stem's  i^tograph  to  Be  F^ce 


Mrs.  Si«»nd  ^^^ /^°1^  rcT^e  Connissiot.  to  co-»«reta 
te  both  fitting  J^^  proper  ^^  ^^^^^^  ^  plecii:«  Ln^ 

Mrs.  3terr»s  services  ^^^:^^  ^^s.   Starn  and  an  account 
CcmiissLat.  chambers  a  pfcotc%T-p« 
of  her  contritnticBS. 

OB  Ktlon  of  C«»i«^*^  *?' 
It  vas  jaaciaously  so  ordered . 


scatied  bj  CoHndssifl<c«r  Cippel, 


""•'^^^^^^^^^i^lairm^ 


SWtfOKWMSflRSBaiWWISR^ 


-.v--.,-^  .^-v -,•;/-  ^ 


201 


(7) 


ittr  Yeai 


Tl...^r  CUa^her  actea  as  Cainv.  proteoporo  ar.a  cUaa 
for  noninations.  rn«r,«i 

^.S?  raTirp^^'^Ia^Tt!  "«.p«eU«V.  rcr  the  caunaar 
yeir  1956. 


«.£>  Viftfore  the  Conniss^o'** 


Respectfully  eutaltted, 


Secretary 


"**^^ 


1-26-56 


OH  Mill  Hi  i^«   I     m^  ■iMrr?i^.jyJr>i>.  L>j;';/«i 


1 


San  Frarielaco,  California 
Pbbruary  9,  1956 


L^Stil 


-5  r.ro^^^r^o.w«  oJF^^ 

l??6r^t  3X P.M.,  president  Suitor  proeidlng. 
Ihe  following  ComadsBlonero  were  present. 

Louli  Sutter,  President 
Mr,  WiUiam  M.  CoffmBn 
Mrs.  Henry  J.  Dippel 
Rev,  Bugene  A.  CSallagher 
Dr,  Jtancls  J»  Hcr« 
Mrs,  Joseph  A..  Mooro,  Jr, 
Mr,  Fred  D.  Parr. 


4 

A 


the  previous  day, 

"1998  pacific  Avenue 
San  Francisco  9,  California 
January  31,  1956 

•Louis  Sutter,   President 
Recreation  and  Park  Department 
McLaren  Lodge,  Goldon  Gate  ParK 
San  Francisco  17 

•Dear  Mr.  Sutter: 

^y  X  t^^nK  you,  ^r^l^^^^JZ^'t^'^^l  V^.IT.T'' 
S  :i:nrrdnftSricf  if  rsjntro^ce^^  transnitted  to 
nTiiawdiately  ^  W  daughter  and  son-in-law, 

...turaiiy,  this  -^r  rthrwfr.tf^1rco^.rn  rr  °' 

ry  devotion  to  aU  P^^f  J^^Tf  ^^"^^a?  its  activities  will 
these  mny  years,  and  I  "^  y!".;""!;       j  hope  that  in  the 
continue  to  be  very  near  '^^  f«tJ^«  °  ^U,,     '^ 
future   I  nay  often  join  you  at  the  noetings, 

^   *     ♦w^  ,ioa4re  of  the  Coinnissioners  that  the 
•I  also  appreciate  >»^®^<^f  J;!^/^_^ii  continue  its  concerts  and 
Grove  Conmittee,  which  I  ^®^^'   ^"^^i^^h  the  co-operation  of 
drains  in  the  Sigraund  Stem  Grovo,  wltn  tne  c       y^ 

your  Conniission» 

•1  «1*  aeam  to  thank  the  Co«.l«lo..rs  -^  '^l,'T"JZ6Z'" 
„rv  caurte.le.  oxterdod  to  ~  »»  '"^^^^li^',  of  ^  fellow 

regard. 


•Sincerely  yours, 
/S/  •ROSALIE  M.   SIERK 
•Mrs.  Sigmund  Stem" 


ipppoval  of 


4  „-<«*,-     the  minutes  of  the  regular 
There  being  no  errors  or  omissions,   the  mnu 


■mere  oexng  «u  ...^y  --  approved, 

neeting  of  January  2b,   J.':#?o,  ^^^     vy 


2-9-56 


W^m 


X  ::,-r-;-)(aMc*cti<=i., 


- . ,  ...-t,.  .J ..-..J  ;  --T^-|Hin.r|'aMMiMi1i"i 


»i|ii»Wi>.w».r«»«i*i>.rii»  mini 


^^ 


-        -  J   .-^     fj     r.«     I   ■  ■  II  I  ■  ^JTn.T-F.^J-— :»- 


wmam 


^ 


^3 


mMMMaoHkn 


n\     Frcn  Honorable  John  8.  Mollnari,  JUdg«  of  tho  duperior  Court 
^^     S^rftSsSnt  of  the  Lowell  Centennlnl  Comittee.  requecting 

r'flo'j:?  JSU  in  the  Conaervtoxy  ^.^J^^^TSS" 
Lonell  Hi«h  School  Centennial,  week  of  Oct. 1-8,  195©. 

On  -otion  of  Coamissioner  Her.,   seconded  by  C<«aia8ioner  Dippel, 
the  follouing  resolution  was  adopted* 

p,  n..-  peenLVK)     that  this  Cocnission,  rocogniiing  the  historic  jigni^- 

l^BlMlon  Appys.    «^^  S^  ocTSundredth  anii^r«iry  of  the  first  boys'  public 
lUl  f^'f*^,     i?^  .«SLft„^n  f?Mci8C0,  does  hawbr  *PProve  the  installa- 
T^otaervatory  Dell,  hi^  !f  rflJ^l  plaqS  in  Observatory  Dell,  Golden  tote  Park, 
,«,r«ting  iiZi!!  ^tlnHhe  c^^nnial  anniversary  of  Lowell  Hi«h  School 

.11  H.S.Centen.  J^^'^J^SeeTpn^iod  ccmencing  October  1,  through  October  8, 

1956, 


Icipftl  (2) 

tifle  BMge- 
,  Pirk— 
,_»it  to  Operate 
I  Coooessioc 


Range  on  a  concessioJ  basis, 
nendation  in  the  near  future. 


(.)  '^"co^AxSritr ^r^^^p^n^  5:?:^*i^r-r.^ 

•^rSS-  ^  U™  ^Lronrtirrch  a„  .cceptaU,  to  th. 
State  authorities.  -  *»«.   T«-«nhlne  D.  Randall  junior 

Sr^rt^^^^dil^SToS  SSder  the  na«  of  -Junior  Huse.^.- 


brnif  Ty^>g^TioK3 


:.S.  and 
pt  Appoint- 


(1)    HaB:£4: 

on  motion  of  Co«ni.sioner  Dip,*l,   ---^t'"  '-^"'"*'  ""' 
^r,  the  foUowing  resolution  was  adopted; 

RESOLVED,   t>.t  all  te^ox^ry  ^on-Civil  Se^ce  ^^i"^"^ 
various  classifications,  represented^  Hequisit^^  ^ 

through  T-lfe51,   and  two     2     ^«°P^  *PP?^^^  Juring  the  period 
General  mnager  ^d  oertifiod  by^  fjf^^  ratified  and  ap- 
January  12  through  Fbbruary  9,   195b,  are  ne^B^3r 
proved;  and,  be  it 

PORTHER  RESOLVED,   that  a  r^V<Zl%,^[' ^^'^^^^^^ 
altted  to  the  ControUer  and  the  Civil  Service  uo»ax 


(2)    rrfffr*««i  and/-T  nn  P^^^^'^g 

tfc^     -Aeonded  by  Cooaissioner  Dippel, 
OC  notion  of  Coondssioner  Hers,   secontsea  qy 
the  following  resolution  was  adopted. 

2-9-56 


^f  - 


|jfflp«w  *n'^/°^ 


(cont'd) 


ftiflglMl^^"^  NQt  ^^^ 


^SOLVED.  th.t  %*5:^nS^rSf  ;»«=Sr'^°«?1i  ^erftj 

iMntst 

^rlod  ending  V3l/5*>. 
(b)  ROOF  HECOHSTOX.TO  BIi«3..VAR.PyE  H»0fm3  Cont.^85- 

Iferiod  ending  1/9/50. 
period  ending  1/31/56. 
I^riod  ending  2/6/56, 


(e) 


I^riod  ending  1/3V56. 


m^. 


W^- 


hes 


(3)  fr""f'"rg  °^  '"^- 


..         r  c«mi88ioner  Coffi*n.   seconded  by  CooniBsioncr 


PQgr>|ution  W^i  ^^^3 


Irtensions  of 


mnager,  approves  the  following 

To  C     J.'ciuins  i°-'  ^\^,tS^i  tiL  required  to  niake  inves- 
thru  V2/56,  due  ^°^ff,^^i°f  eoulTbe   started, 
tigation  before  construction  cooxa 

^       ^i' JaK^s  I.'i^rncs  ^--«^75:^^^^^^,'?;'e:^tinuing  heavy  rains 
Tr^rtln^'c^t^c^'-^^^^^^^^^^  ^-^^°-  -  ^"  ^^°^^"- 


(4)    n-iinrtl"""  of  Oontra(?tj 


»B».  M0.216A 

Modifications 
of  Coctracts 


the  foUowing  resolution  wea  aaopw. 

.SOLVED.  th.t  IZo  ^'\^r7^'izioZTvzr.\  '^x 

f,,r.r trt^-Toriioiln?Hoairic«tlons  or  =ontn>ct=. 

,  .,n«i,  mtCHl  Arch'l  Cont.of  l/27/50-Control-r8 
(a)  aA  CLIFF  (BSXZR'S  KWJH)  aron ^ ^ 


'r^rUf^^^^^^^  #19-^^ -,-ovide  for  cancexj-a- 

ToJillian    <i.  '^'"**^^i-i°  Kimination  of  _  ^ 

tlor  of  contract  as  «i^f„^^!^^,  a  I^CBE«  -  *'3,900.00 
project  from  construction  program,       tf-a««« 

^ia  to  California  Division  of^f^ite^  ^^^^ 

rof  r^uror^i'Ad^^nfstrative  Code^-^  ^       ,^^^^^^ 

an  ffl9BEA5E  of 2-9-56 


^^°»1*>*?*«1!T^JlA«.^^^:ii*(^^ 


jCyif^"^''  ^.0  r/'-?s.'<':'lt>^''iiv 


•  -   5?i-  ^' 


»:;?»;S^^S^%£S^%SSffi!ieffl^fis^ 


UlKl.^ii  nUWf^'"""  (cont'd) 

(5)   fltiviBfft  fgr  '^^^ 


r^  fit  ^^^^ 

|[tsqueat  for 


On  nation  of  Commissioner  Gallagher,  aeoonded  ^  Commissioner 
Diwel,  the  following  resolution  was  adopted* 

Biflpl'iiitltrn  y»-  ^^^^ 

^q^s^fto  apP^ve  tS  following  Request  for  P\mds. 


(a) 


5765r!203.000  Use  of  Employees'  Cars 

5  651.300,000  Mntl8.&  Supplies-Gen .Division 

f  651  80^.000  JVidgments-General  Division 


$  1,000.00 

15,000.00 

237.20 

5,000.00 


(Additional  AlXotnonta  required  to  oanplaU  the  current 
quarter) • 


(6) 


h^jl,  W0.2I66 

llteq.Controller's 
jippvl.Use  of 
jfflra.Saiary  Ap- 
jprop'ns  for  Payt, 

Tesc.Erolc 


1t-1561 
T-1632 


T-1583 

|M578,T-1631 


^SOLVED,  tMt  ma  C"^"!""; -^,=:^nrrpp?o«  th^sr' 

lowing  positions  by  Tomporary  Employments. 


(RBPLACB«NT3) 

LijSirmSair  Sick  i.v.  w/o  i^y  V  i/| 

llike  Varongo 


-ditto- 

(b)  f-'}^  fVAYQRQCT  DTHECTOR 
Anee  Risvold  '^^^^ 

Sara  Hatcl  -ditto- 

Ada  Donohue  Leave  w/o  Pay 


3/17/56 
1/17/56  -  1/31/56 


73fi.l8 
133.92 


5/  V56  -  5/20/56  ^.50 
l7l6/56  -  6/16/56  1,700.00 
2/16/56-6/30/56     1,530.00 


pquest  for 


(7)     Re,ue,t  to  ControUer  for  I^y^ent  Warrant,  on  J^.ag»nt,  ^raonal 

InlMiT  "'"'■  ^mny  ffi""*  "'"" ■ 

on  ^tlon  of  Co-l..loner  G.U.g.«r.   seconded  ^  Co»l«loner 
Sp^l,  the  foUowlng  resolution  «.  adopted, 


RESOLVED,  that  this  Co^iaalon.  I^^^  J^^f.^o^  InJ^le-.^nJov 
Sctlon  that  the  following  ■^^^'^    uefTfled.^oe.  hereb^  re- 
breakage  and  other  damages  ="  f^^J.^^J^^iiy  Uw  Judg^nt  and 

(a)  Bandy  Uary.a  nlnor,  mi  ^r^^lr^T^l.    '""-"  '  ^'"^ 

(,)  Louis  P.  Rosa  -Jf-^TtSf**  '^'•" 

284.  Day  Street  ^ 

/^^  ftintlata  Lucotti  Glass  Breakage-  U-28-55       13.00 

(d)  Baptista  lucot;t,i  ^^^^  ^^^^  playground 


(MORE) 


] 


i^^i 


« 
* 


I 


2-9-56 


■--'■■. r,;-i'i  ■■i.'« 


ik:s^^;aBS!«!M^^ 


,JSa»i- 


■^iWWt^tSK:' 


] 


(•)  Mrs.  TWw  Volsky 

(f)  Alftx»nd«r  CmcU 

(g)  David  McDowell 

(h)  Mra.J^idlth  Foster 


L..  »».21W 


I«>rson»l  Injuries,     10-15-55 

G.Q.Park  Ooeen  Bwicb 

Window  Br»ek»«e  -      U-lZ-55 

12  Udyard  Strwt 

Windov  Breakage  -      12-14-55 

2583-20th  Ave, 

(Ursen  Park) 

Window  Breakage  -      11-29-55 

^32-19th  Avenue 


I  (k4.00 
12.26 
20.50 

7.50 


68 


hgqMSt  for  a 

1 3uj>pl8e*otal 
Ippropriation 

ofU5,8TO  to 
b^>l«t«  the 
1^955.56  Fiscal 


f  r™»lMlon.r  Dlpp»l.  «.cond.d  by  Ca-iMlowr  Coff- 


tb.  Board  of  3up.rvl~rs,  »nd Ji.  CoDtroli  ^^  ^__j^  ^^^ 

prlatlons: 


Cor,tr.c<l  9.rvicea-0e»rtl  DlTi.lon 

Materials  *  3upplle*-Recrea'lJ^its  - 

r^ntrac'l  Serv.-Lake  Merced  Sport  nan  g     ^» 


4,000.00 

1,500.00 

27,390.00 
1,000.00 
5,000.00 
5,000.00 


5.651.200.000 

5.651.203.000 

5.651.300.000 

5.652.300.000 

5.652.385.000 

5.654.300.000 

5.655.200.000 

5.3U.232.651 

to  provide  the  additional  funds  required  to  complete  the  1955-56 
fiscal  year. 


'm-'. 


(9)     Q£jJaijCfiXl.afiJKi2i-2tJifi^ 


Ls.  !te.2169 

loritr  for 

]s«rTiee  or  Work 


on  s«tion  of  C«-nlssioner  Gallagher,   seconded  t^  Cc«nlssioner 
£r^  tS  following  resolution  was  adopted, 

KESOLVED,   that  for  ^^^^;'JZT\^'^C^^^^^ 
iTrSjrt^rto^^-'  r  froliTorder  for  Service  er  Work: 


(a) 


(10) 


Li.  Ko.  2170 

htcht  Harbor 

iMoaring  Lioense 
l^tecellations 


order  for  Servlo.  cr  ««*  ^f^Tst^t  IT 

i^tlon  Ceiitsr— depth  of  Wiling  ■"'»,*". 
pot  ifi  SXSSSd  the  sua  of 


$320.00 


on  ^tlor.  of  Co«ls.loner  l-r     ee^ar.ded  ^  C«alssloner  Dippel, 
Se  foUowlng  resolution  was  adopted, 

°— r'lV^ly'  ro.  217Q 

Tacht  Harbor  Mooring  Licenses: 

2-9-56 


**««.'*l'' 


M.  N0.21? 


(cont'd) 

fsold  boat  -  boat  moved    178 
from  harbor) 

r^^itvn     M#mry   (Sold  boat; 


9.60 
U,00 


(1) 


"*  ^        w.    «     o    Lawroni,  Autanatic 

The  3ecr«t«y  r..a  the  '^^"^^.^^roki;.  .nd  .ervlce.  coin- 
Jlarohandl»ln«  Company.  ^^^^"^^  'Z  «hlch  ho  r«qu..t«d  por- 
^rtted  -chine.  '»,f'L?T?P!'trtc;  o?  eU  brand,  end  type. 

,.Uowin«  the  report  f  Hj-^JSJ;  r^iuo^o^'^Co-^-^HST 
'^rrr-^rc^a^^C^lli^lo-  H^r.,  the  ToUowing  reeolutlon 

was  adopted! 


Ibcroase  In  Price 
Itc  $0.25  per 
jj»cka«e,  All 
larands  of  Coin- 
Imded  Cigarettes, 
lorsnted  to 
jtatowtlc  Merchan- 


^<j.g<p^utien  V<i-  2171 


^.SOm..   that  t.i.  Co-ajijn  tTmrpSoSTfTu  ",1^.^^ 
rl«  en  lncrea»  In  the  "^*i,^,i^°i?hin..  by  the  Automatic 
cigarette.  dl»pen»d  ^'^ .^f.^ntJ^'-  package,  0.1.  l"="=f . 
Herchandl.lng  Canpany,   to  2S-cent.  pe^^^  ^^  ^^  pay*"*  'o 

being  granted  In  °o"'i*""!"h°„di,ing  Company  of  from    3-3/4 
S^ll^  by  the  *^f»"°*:!thl,,ch^du^f  price,  and  W- 

rt",  ro  te^^S'eKcr^-Srch  X.  1,5.. 


I 


(2) 

liction  on  Koiar 
I  Stadium  Improve- 
loBnts  or  Expansion 
llbitpoQed  for 
IOdc  >^tb, 


:„  U«  .b«nce  of  «r     F^e    -ho  va^attending^S  -'^^  Sn 
»yor  Chrlsto;*-r'.  offl».  *•  ^"'^Z,  ^f„  the  expansion  or 
"^  oo.t  eetlmates  f"'  ™rlo«s  P^!?^'!        „i,  totaled  over 
Sprovement  of  ««»'  S*»"™A  i^^  a  general  dlscu.elon  of  the 

^•""ofleU?^^"^  i"  "^«^»^-""^  ^''■'  "'  ""^''^ 
^ilJa^cl'crwltT.  «3or  footbaU  .tadlu.. 

C<^..loner  Coffma"    reUting  -  --^f  ^T-Kt 

:;;;rntfoiv^riar-ar^:«|J^Kr^th:  J^^oraSff s  c^ 

and  that  the  Commission  should  Jj^^f     ^^.y.     He  pointed  out 
Supervisors  in  "^^^^^^J^^^.^d  in^^^nts  which  have  been  made 
£-rrre::iryrr.ir£the  conatr.ctl»  of^^ne^ 

!nd%tect  It.  proeent  lnve3t««nt. 

on  ^tlon  Of  Co^aalcner  Coff»an     -     *d  J/^Comml,,loner^     . 
Sf'J^Ite  action  on  the  report  ^^P^'jPHo  be  ft^rttar  de«loped, 
roSfs'rt^^  fli1or..ronor3!  and  a  priority  ll.t  of  Im- 
proveinents  established. 


(3) 


ade 


Sk 


I  ^^'     p«TTir^u«jjj.i|fri  Williamson,  consid- 

Lport  on  Ke^l-     U  the  .b«n«  "^^f  oribe^^-^l^-o?^--  I^vlllon  -a. 
b^ercTertr  'p^ft^Tneftrt^-^next  regular  gating. 

fcrt  Ry^lar  Mtg.  «.•••••••• 

'  2-9-5fe 


„gjg  (cont'd) 

i  ,^^  CO       Tb.  Socrotary,  sporting  'f  *•  '^4;;/^l:ir«r.~?^ 

""^Jl^th  of      Kodak  firm  Intend,  to  ^."loP  "•  P^P'J^.^it  I.  not  .v»U«bl. 

BMl-""  "'  »^"  .     „,  f..  Stat.',  plan,  for  construction 

tr  roi^fic^  °tHr:ftr.U»,1S  S-cr^tax,  to  .0  lnfo« 
hb:i.  Boggs. 

^3)  ^.,,t  and  Reco^ndation  of  C«^is,ioner  ^rr  re.  Henberships  in 

Col.sioner  l.rr  -co^^n^ej^^  rr^ri^oriarr"  T^"' 
of  the  Calif omia  Marine  parks  a^Haroo  improved  amaU 

valuable  means  ^f  promoting  the  City  J  P^^^^^^  „^  ^e  Corjnis- 
boat  harbor  f*°i^^^i***"%te  Calif cmia  Marine  Parks  and  Har- 
eion  should  belong  ^^ ^°^^2fo^ia  S^reline  fanning  A.socia- 
bors  Association  and  the  Caiifo^  ^^^  ^^^^  ,„^rest 

rtio^reveTopS^nt  T.li'Z^l^  harbor  facilities. 

on  nation  of  Con^ssioner  I^rr     seconded  ^  Co^^ssioner  Dippel, 

the  following  resolution  was  adopted, 


L^,  Mn.2l72 

Itaelsslon  Appvs. 
ItoiBltsioner  Parr's 
jsuggestlon  for 
llteBbershlp  in 
1(1)  Calif  .Marine 
Urks  &  Harbors 
lasoclfttlons  & 
Icallf.Shoreline 


RESOLVED,   that  this  Co^ssio^  do^s  he-^^^^^^^^^  tiSin 

that  the  1956-1957  3"PPl«^^^^^^  ?^ff  m  th^  California  Marine 
the  sum  of  05OO.  for  "«^^^**^P  7^^,^^yl«  required,  funds  in 
R,rk8  and  Iterbors  Association  and,  as  nay^bereq  ,     ^^ 

J^'Lmnt  up  to  $500.  to  P^°^f,3^J,riorSe  total  n«mbership 


(6)   ^ppnffj-r  "^  «^i"^  ^^^^^  n^YKro^ 


iMrtctor  of  Proper- 
itj  Directed  to 
Iforchass  Lots  2-8, 

lissessor'g  Block 
I  So.  573  for  Kxpan- 
Ision  of  H.Wills 
|?/G  -  Bstimatod 
Corta  ^22^.000.00 


The  secretary  next  read  the  l^X^Luf^'osU^^^^^^^^ 

of  Property,  which  reported  ^e  e^^^,  ,,  0225.000.00.  The 

of  property  for  the  Helen  ^^V-J/^T^^ted  at  the  northwest  cor- 

land  adjoining  ^he  pl^yf  o-^J^^J/^^^^  frontage  of  127.687  ft. 

ner  of  Larkin  and  I^°^%f  ^^*^  ^cific  Avenue,   con^jrising 

on  Urkln  Street  and  f^'^S  ft.  on  *« 

Lots  2-8,   in  Assessor's  Block  5/:J. 

— ««nHad  bv  Coiaiissioner  Dippelf 
on  ration  of  C--^««^°f  \rt^Cnotffie7that  his  estimate  of 
S.  Director  of  ft-operty  ij /o  ^,,"to  be  requested  to  procee^ 

costs  ha.  b-n  f°«P^l\he  property,  funds  for  sud^  P^^^f 
with  the  acquisition  of  the  prope  Jj^^^  ^^^^^^^  ^der  the  1955 
having  been  included  in  the  iirs       yv 
Bond  Fund. 


sussis^ 


n    .-iA  Beach  Kirby  as  Architect  for  the 
(1)     Tted  R.  Moulton  Replaces  Donald  Bea^^  ^^^^'^  

UBFUr  POT  r»  triiY»-.-  uarold  W.  Tobln  of  the 

iVl  of  Jacobwn  and  Tobln,  "'"T'S^' JSltectural  Contract 
S^lon  approve  the  ...lgn».nt  of  th.  ^c  ^^  »?«»«='•*:. 

j^n  Ptencisco.  2-9-56 


■i|i 


; !//  -^  ■ 


jLlWfl*^ 


LdR.  Moulton 
Unlaces  Donald 
UachKlrby  as 

irchltect  for 

gpper  Noe  Recrea- 

iliin  'i^B^^' 


on  „Uon  of  Oo«l..lon.r  l»rr,  -conded  br  Oo«l..l«»r  Dl».l. 


Rirwtvit^°n  tiTii  ^'^ 


tectiiral  »rvlcej  fw  »•  O^J^  ^^tulon  ««  «  officer  of  the 

Mr.  Klrtyj  ncfw,  therefor*, 

«  IT  KESOLVED.   that  thl.  Cc-ljeio.  J«;4«SS/"^i:>t:«.t 
DonUd  B«ich  Kirhy  V4i«h  tie  "tySd' Count,  of  *»  Bran- 
l„  hi.  oontrect  Ho.  Jf'/ff ^°  ^^  Jr.   BD  B.  MOOLTOM. 
dwo,  thl.  oselpinent  to  to  made  w  institute  of 

UoenUd  aroWteet  "^  »  "?n„'thlro^"lcn  and  to  Mr. 

a  „  miHER  KESOLVBB.   that  "J '"^  J^^^'^lSf  tr?.r!?*d 
^  Moulton  upon  the  e^^otlre  Ml  ^^^      authorl»d  to 

?r  ^s  rt^p"- .^rf^ --^  -,  s."cs:?r-oSer 
r  tTefSrc  "p^:-^  -5^.  "»^- 


(2) 


,he  secretary,  reporting  '«„f  ;„?^i^„':;irfo^ti'''i^o"- 

rtrof*rhe^s5r"^iSr:>j;r.to^^^^^^^^ 

C^Tx^  -  tr.-  oj'a^olnln,  .oh<«l  property. 

,     .  u^^,     naconded  by  Coonissloner  Dippel, 

On  inotion  of  Connissioner  «*'"*' J^^"*"  ^ 
ii^  following  resolution  was  adopted, 


\ht.  No.2174 

Board  of  Education 
Ito  be  Requested  to 
Trantfor  1  Acre  of 
School  Land  Adja- 
Icent  to  Bemal  P/G 
Ifor  Its  Expansion 
Ud  TDnroveaent 


(3) 


BE30LVED,   that  this  Co«^«»J^'  ^°e^n^d"tnd  ^o^d'rec- 
Se  Benil  District  ty  P'?f^iS\Ss^^  inadequate  playground 
^tional  area  at  the  J^^i^^P^s.   does  hereby  approve  a 
-located  at  Moul^e  and  f^^^.^f  f^j'the  transfer  of  approxi- 

Z^^'llZUZ  rtiS  ^crt£as  ^y  ^  neces^  to 
ffSS  the  purpose  of  this  resolution. 

.     .       4   <*ha™  P^rk  Golf  Course  Clubhouse  Cafeteria 
Award  of  Contract-Sharp  l^rK  ^"-^  ^ — 


f 


ft.  Seoreta.y  «ad  the  ^^'^^f  ^'iX'^' Zt^'^^^ 

^fchTiri^r^'f-  l^riS^neiS  option,  and  to.U  rent- 
al of  5100  per  month)  «  foUow.!  Hantal.Uvlng  »iartr.. 

Percentage  ^^  ^ny^th 

^^  IaSk  SEGAL  CONCESSIONS 

55^;  Oakland  Ave., Oakland  2-9-56 

(MORE) 


SAi^T^  tlrf^i  !^SpU^'^'.vi'',i^i/vJj'S 


3^  % Jj:'^i;yM5S'»kiiJ 


( continued) 


^   '   DOUGLAS  A.  HiRT, 
I^rtners 
P.O.Box  6,Sharp  Park 


PBrcentRgo 
W  City, 


Rental,  Living  ^lartrs. 


Yes 


L*rd  of  Lease- 
ISharp  Iferk  Golf 
urie  Cafewrla 

gtsaiaiet  segal 

lcOlC£3SI«S  for 
|5.Ir.I^riod— 
|;pr.l,1956  thru 


P.O.BOX  0,on"*>'   *-*•* 

StaVlon.  of  both  bidder,  .nd  ~!«5!S«^,rd.mon.tr.t«d  .bll- 

Area,  was  reed  in  full. 

^^   w  u..    noufflas  Hart,   second  blaaer, 

SIGNS,  55^  Oakland  Avenue. 

u-^.     seconded  by  Coonlssioner  Dippel, 


^g^^yti&n  h^i    ^^75 


HESOLVID,   that  this  Comlsslon  ^^^^^^^VvSlng  Cafeteria 
Tzo  the  Execution  of  the  l^^'^g^f^^j^rS  Golf  Caar»e  Clubhouee 
and  Refreahaent  sales  att^  S^^  ^^jcEggioNS,   55A  Oakland 

i^^ue,  Oakland,  California,  h.  ^^^^^  ^^^  leaae  to  be 
trd  acceptable  bidder  "^^{"ZL^i^^Pril  1.  1956,  with  a 
f^  a  fiVe  (5)  y^r  P^/i^^^^H  tiaic  r;ntal  of  ?.100. 
-  ^C^sa^^ras^'sTbre-  io-aUval  of  the  Board  of 

Supervisors. 


M 


*:  fSfr=U=£  I=cht  H^bor, 

^^e  r  of  tU.  Bule.  -t -^.^rp'o^rinV'^t^rf 

^ra^,  rus%p»£H:r:brcon^4^^i»V"^^^^^ 

^  nooring  license  of  «^ny  boat  ajner  ^^  ^^ 

^ch  nooring  space  ^°'' JJ^^^'^^'l^^ts  fulfill  the  letter 
^  experience  that  a  few  °J.  ^^.r^^^it  by  bring  their  boats 
S^^tMV  regulation  ^^  ^^j!^,  i^thtn  each  six-nonth  period 
?„to  the  harbor  for  a  f««  ^f  ^"^Uce  of  the  year  at  sone 
bat  actually  berth  their  ^f  *^^^^f*^,e,  that  they  continue 
SJher  location.   Jhe  re-f.^^i'^J  t  ^noiring  space  in  our 
•     ^  ^''  '!r'^^^Us  fiiJTili^tion  by  any  other  boat 
)Virbor  and  prevent  i^s  iuo-*. 

°'*^''*  p  To  #7  be  changed  to  provide 

•It  is  r^  recoo^ndation  U.J;  our  Rule^^^ 

ihat  altering  license  J«  f^^J^f^J^  (fe)  months  in  any  twelve 
Zt  occupies  his  ^^^?,"  "-S^  of  Ue  #7  as  it  now  reads 
iS^ro^^'-it  ITco^ratlS  ^  recc^ndations  follows: 

to  change  l«rth  "f  ^,fg\S^' t^p^ry  absence  of 
to  re-assign  berths  during  ^^  r^rves  the  right 
the  permanent  o'^^^f  "%»,^„^  'f  any  boat  owner  who 

r.rroir»=- "-  ---^- '"  ■  "^"^ 

of  six  nonths. 


ffiSaSm^  Con=i..ior.  ro«r«.  the  right 
•2°cS:rr^°r?h"t.S^nt.  ar-d  n^thly  llcn«  r«.. 

2" 


2-9-56 


i«it&''' 


jfSSk^mwrf-^^ 


■■'fc'^^ 


■  '  ■«."t*.\iiif,»Jl\;,;''l 
i^Tr|ia-)<iM>)>,i.a^it>r»«>«l>iltr>M 


-^■^■y 


tiierSmmmi 


tstiSfevi. 


30 


l^jssam 


the  p.««:»t  "^^^  u  h^ofcSple.  U.  mooring 

S  t«^>«  (U)  noDth  period." 
„„  «t*«,  of  Cc«l..loner  T.rr.  -c«aea  W  Oo»l..lo«er  Her.. 


|5^,Uon  Appro«» 

Ltjr  Ml"  ""-^ — 


A^.  horabT  authorise  the  TOirl- 


■ 


y^f^  |tf|RBOp  P^^  t<0-? 


^e  Recreation  and  f-V^^^jTaJS'^nrhS^i-S:  f'is! 
to  change  berth  J^^SS^  tS  t^rSy  absence  of 
to  re-aesicn  berths  *^^i^/^^  ^^i  the  nooring 
the  pemaxjent  occupant     ^^^^\'^^,,,  bis  nooring 
liTcrrof  aTotii  ori:sf  ^n  sJit)  nontha  in  any 
Selve  (12)  nonth  period. 

TVft^n  for  Children's 
(5)       l^y  Hide  OP^^tion^at  neishh.Cer  Zoo  -  Train  To^ 

^    Hoyt  px^aented  a  P^opoaal  to  prov1^^^^^-3of  ?^ 

the  ««)loyBBnt  of  a  oi-^y  *»®^;?;^^    "  ^^o  during  that  period. 
Se^^  Ri<5eB  at  ^f^^^f "J^iature  tr.in  for  instal- 
^  also  propo«d  the  Pf^^^^°ia^?3  Ooartcrs  In  Golden  Gat^ 
latlon  and  operation  at  t^e^ai^  location.     To 

*"'"*  a.„     -condod  by  Co«i"lorer  Coff. 


Reg2iLVU2EJi2A.^i22 


SM,j2*Si22  ^       ^  ^.Quests  the  }^7^»  ^he 

'  pfrgoLVSD     that  this  Comission  hereby  requests  /^  ^ 

,  ^  Ride  Conce-        HESOLVTO,  ^^  „^  ,^  the  Controller,  to  appr     ^^^ 

Uoi>-n8ishhacker        ^!2l  An^opriation  in  the  «»°^'^,f /t^irition  at  Fleisfe- 
too  wd  Train  for        f  "^^^^Xnption  of  the  Pony  f  f  %°P!'^3o     i95b,  ^nd 
fe''^^""''  ^^er'^Z^or^^the  perioo  Ap^^^^-jTf  f  ii^Stire  T^in 

lS*2*atiL- . f^ia  for  the  I«'<^^f  ,;^;     o'i^^  Gate  Park,  funds  to  be 

-4^^n:;'rri^-f  re,ul«»nte  ..  roXXow.. 


Itor:»nent  Wages 
PBrr«r«nt  Salaries 
Tewporory  Vages 
ftnporary  3al?-r--es 
C.  ntmctual  Ser  -ices 
Pood  and  Forage 
Ratlrenent  Allcjance 


l,2e>4 
810 

a5 

135 
250 
550 

2e 


S3. 684.00 


Bigine  and  3  Coaches  ^'^^^^ 

Track  ^  1.500 

Road  Bed  and  Paving  ^'250 

^\Z  Ha-np  .  ^i"  House..!:^ 
Ssti^r^tod  Annual  Operation  Costs  $^,500 
istUted  Annual  Revenue 


515.250.00 
tl8, 934*00 

2-9-56 


■_<<-)«w5<»'.-'-''-i^-' 


W^ 


(cont'd) 
(6) 


„ted  to  Reclaa- 
1  ibflition  of 
fcOOlBngr.  (Civil) 
n22Sr,Arcb'l 
^««o.  3upple- 

0  Requested  for 


II  ii„.ir- il" ■niininn--—- ' 

tectural  Draft8nan|  and,  oe  i*- 

the  Controller  ^*^,*»«[!lLt^f  I15I5  ft-on  the  Compensation  Re- 
Appropriation  in  «•  ^^^^  ti^nStion  of  --- ^^l^^l 
Jl^^tTctS^rS^an^-nTor  the  i^tod  April  1  to  ^e  30.1956. 


(7) 


>..4-<>/i  t.hftt  ac 


oaed  Yftcbt 


(8) 


aw  in  Bond 
•opriatlon  Re- 
gaeat  fron 
J3,065,OOO  to 


*'''" .  ,  +v,.t  several  yachtamen  and  boat  own- 

Cocnisaioner  V^  'reported  ^^  f^^J^  i^^don  a  posaible  solu- 
era  had  diacusited  •'i**^^**^,^^^,'';^ the  entrance  of  the  St.Pran- 
tlon  to  the  aandlog  and  silting  ^^  ^"^^^"     ^  ^he  extension  of 
'ciri^cht  Ha,lx,r.  J^«  7/X  f-re^ft^rJ/into  the  Bay  fro. 
.ha  fill  fw  a  (JlBtonce  or  5"  '"^  I^trancs  of  the  harbor. 
^  ^int  of  tho  llejthou.0  at  the  ontrance^        ^_^  ^ 
Th.  ^eeclon  «»  aljo  ^e  that  Jign.^^  P^^^^  _^^^^  ^^  ^^ 

„1,  garfios  «»«elo  «°^' ;Y^  ha.  accuinulatea. 

harbor  antranoe  where  the  silting  na,  ^^.,.,„„,  „„,  „- 

««'='-;si-^??Torirvi.rgarn^"'*tc'?git?^'r-'.i"^uit. 

r fo.^  I'^r^Sla^  at  flater  ™>cti„e. 

TT^aTr*^  »•»  n°n^r.t^aer'5:.?iStron^rii59 

"'  «-«  ^"^'-^  irHl     »-a,a  b.  Co-i»io»ar  Co«- 

HESOWBD,  that  thle  'o?^'?';"  f"^  I159  .pproprlatlng 

^t  U«  ac<-ion  under  Beaol  ■*1^^'^  jSj  sTad  ftoa,  be  amend- 

U'^'^r.^'thTa^-^fnL-r  ornf  ^^  --" 

.     A     ^«r4ation  Request  to  |3,2AO,0OO} 
tncreartng  the  toti.l  of  ^^tSTaCer«uS^-^*«^  ^  V^^m 
and  the  Genexal  M-na^^'  ^'^^I't,  Sfect  the  purpose  of  this 
whatever  steps  ^V  ^  nec«sar>  xo 
resolution.  »««••« 


RespeotftlUy  autaitted, 


Secretary. 


2-9-5* 


m 


San  Pranclico,  C^Ufc*"!* 
JVibruftry  23,  195«> 


ttlUUl^^ 


gfiUSsU 


^rcval  of 


a  *  »  •  •  ~  — 
T»«  0.^  Hundred  arKi  ^-ntaenth  Ha^/^f^^/f,  ^^cTp.^.^'*" 
Thursday .  P^bruftry  23,  i*^?". 
Th.  foUowlng  Co-niseionere  were  present, 

Mr.  Louie  3utt«r.PW8ldent 

Mr.  Wllllaa  M.  Coff»n 

Mrs.  Hsnry  J.  ^JiS^i^^^er 
Rev.  Bugene  A.  Oellagner 

Dr.  Francis  J.  Hera 


4. .lone     the  minutes  of  the  U6th 


^^^^iyj|qr^ATI0N3_ 


(«) 


^  t>,v,r,ertv     recoBHcnding  a  re  so- 

*"'  ^     .«ner  Hera,   seconded  l^  Co»i"ioner  Dippol, 

on  «,tion  of  ^-""^"tfe^'^radopt-d, 
the  following  resolutioD  w» 


^.j,  KQ.218Q 

CoBil  salon  Appvs. 
papers  Neoossary 
for  SubBisslon  to 
Bd.of  Supervisors 
for  Exchange  of 
Property  Necessary 


Itequest  of  (b) 

Girl  Scouts  to 
Conduct  Annual 
Cookie  Sales  on 
Park  Properties  and 
at  the  Zoo,  >ter,2 
ftrough  Mar.l9,195fe 
Ihanimougiy  Appvd._ 


.».  for  submission  to  ^ne 
RE30LVED.   that  this  Commission  appro^'/^^^^^t ion  of  Int^n- 

^     4^«+     San  Francisco  Girl 

Scout  Council,   Tn°*'   ^J;,   Scout  cookie  «»lt«     iSI 
L  conduct  the  "^""^l^i^^i  2  through  W^rch  19.  1956. 
and  at  the  zoo,  from  March  ^^ 


'Vl 

Hif 

'-  V 

;•'  i 

and  at  the  Zoo,   iro»  ""* -  ^^^^  ^^ 

Commissioner  Galla^rj^^^  ^^^^^  ^3  unanimously    PP 
request  or  trje  uxr* 


♦  >w  Secretary  anu/"*   *  — 

(a)     '^"'^^*'^^t;i-g  of  February  6t 

at  its  meeting  drawings  for  the 

SSi  Paddock  ^^ffi^lpproved  without  prejudice 

Ssign  Co^tt^  requeats  su^^  -^^1^'^:^ "' 
plan  for  ^^^Vf^^^^ew  plan  submitted  today). 
XMr.Harnan  advised  new  y 


*••; 


(MOB£) 


2-23-56 


.-.>->-.»•-> 


(b) 


ri»b    1738-9th  Avenue,  ^"^^^'^^"fT** ion's  clubhouse  for  S^nioj 

,.  ii^Al  Irving  Street,  requesting  the 

^         suggesting  that  the  JJ^^^^,j,ery  fl«W. 
tion  Center  be  used  ror  «i 


S'  Al 


SSaiAlI^  .^w   tnptw  California  Tennis 

on  Janviary  28,  J-*^" 

District  Council.  f  the  J  D  Randall 

help  given  ty  the  Stall  an 


wr,AT   flanff  *  9¥«i8 "^  ^^  ^^^^^^  p^^j^^^g 

rclnnection  with  Mr.  >r'^j;V '^^'J^^'^i^l  Z'^i-'f 

esUwte  1.  .<>««»«"■  '"!^"%tot  whet,  con"'^™^"""  ""t  ^r 
oxpreMlng  th.  hope ,  h»««^  t,  co..pleU  tho  project  et  an 

r^rtoJ^-f--- -  »^"'"°-     ,  ,„,^, 

on  action  of  =^^;^"«4^i&  -»  "^optea: 
Coffmtin,  the  folj-owxruj 

B^ff.  y9|2l9l  recommendation  of  the  Gener- 

woniVKD     that  this  Commission,  «"  "l^  .     ^  pinal  Plans  and 
tovised  Pinal  lOans   "^^OLVTO,   th  ^^  ^^t^^S  Swimming  ft>ol  ^a 

4  Specifications,       •g^f,?tSuonf  for  the  Garfield  ^-^^jf^  S^.ehant;  and  the 
~  -     *  ^^f^  ^  ^*^\rhe''reTauS;rUe5'to  P-ce-d  t^^^ns^"^^^^^^^^ 

-.rtirs^e^^- -.-^^^^^^^         P-. 

to  issue  a  call  for  bios 


GARFIELD  CTR.  tt 
aflMHING  FOOU 


«««•«•»••• 


rifmn  TRUHft^^'^^Q^^ 


(a) 


fCaffSai-SB^^^^^-^i^^  .econded  by  commissioner  Gella. 

-.e-rhe  folS^n^-roLrnVs  ad.ted, 


,Jii^ 


,..(j;  .w-^  ■•!;  i.'"-!Kr»^-  ~ 


U 


stfesJ 


^SUfifiS  (cont'd) 


profross  and/or 
jtUt  fivnent»_ 


BltfilttUon  U»   iSlg?. 


RESOLVED,  that  for  the  best  interests  and  proper  conduot  of  the 
Reoreatlon  and  Park  Departmsnt,  the  Controller  be  and  la  herebgr 
requested  to  approve  the  following  Rrogress  and/or  final  Pay* 
oentsi 


(1)  Rfff.Yg  mhjm  KttBRg-i^pasfH  p  rffiM?H?yaB  -  g.s.v.  if 

To  Aoe  Boiler  &  Welding  Worke-lst  &  Fln.Payt,-    $     135. 
Period  ending  Ibb.  3,  1956, 


J3Q0 
00 


(2)  REFUCEMBNT  CHAIN  LINK  FENGES-IOLSCH  &  CHIIC3E  P/0«8  - 

To  U.S.Steel  Corp.,Aaerloan  Steel  &  Wire  Dlv., 

Cyclone  F»noe  Departioent^lst  &  Fin.  Payt.  |3»68S«00 

Period  ending  2/17/56, 


(b)  6?fV9ngign  gf  Tim 

On  notion  of  Conunissioner  Coffnan,   seconded  by  Commissioner 
Dlppely  the  following  resolution  was  adopted t 

Sitension  of  RESOLVED,   that  this  Commission,  on  recommendation  of  the  General 

I^M  Manager,  approves  the  following  Extension  of  Timet 

(1)  HESORFAC'G  nWlIS  COIBCrS^. Q.PARK  -  W.O.  #213 


lb  Malott  &  Paterson-Orundy  -  an  extension  of  22  calendar 
days,  through  Itebruary  18,  1956,  because  of  Inclement 
weather  during  January. 


Modification  of 

Coptraet. 


(e)     Mpdlficatlon  of  Contract 

(to  motion  of  Conmitfsloner  Qellagher,   seconded  by  Coitmlsoloner 
Dlppel,  the  followlog  resolution  wee  adopted! 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of  the 
Recreation  and  IHrk  Department,  the  Controller  be  and  is  hereby 
requested  to  approve  the  following  Modification  of  Contract t 


(1)  NO.gACH  RECREATION  CTR.^Contract  #175-ContrQller^s  #3282 
To  Joseph  L.   Barnes  Construction  Co.,   changes  in 
contract   (a^   install  exterior  door  to  swim  stor- 
age rooDL  (b)   Install  L  iron  beam  at  comer  nnd  (c) 
revise  bloekinf  at  ridge  of  elub  room  and  (d)   secure 
existing  sin  on  wall  -  in  IIICRE/^  of IU5.88 


(d)     Request  for  Funds 

On  notion  of  Commissioner  Coffman,   seconded  by  Commissioner  Gal- 
lagher,  the  following  resolution  was  adoptedi 

jSSLJiSjilS^  Reaolution  No.  2185 

"fifjuest  for  RESOLVED,   that  for  the  best  interests  and  proper  conduct  of  the 

I  ^"^8  Recreation  end  Park  Department,   the  Controller  be  and  is  hereby 

requested  to  approve  the  following  Requests  for  Funds i 

(\\   ALLOTMENTS 

5,653,200,000  Contractual  Services-Commissary  Div.-$iiOO,00 
5,653,300.000  Materials  A  Supplies-Coramissary  Div.  500,00 
5,311,321,653  Fuel  &  Lubricants-Commissary  Div.  100.00 

5,311,237,651  Scavenger  Service-General  Division  52.00 


2-23-56 


'% 


HMinMli  P^'^c^^°M« 


(oont*d) 


orders  for  Ser- 


(•)   flrttra  fgr  ggr^??  9r  >fort 

On  motion  of  Connnlsaloner  Coffman,   seconded  by  Coinnlssioner  Hers, 
tte  following  resolution  wet  grantedi 

R&30LVED,  that  for  the  best  Interests  and  proper  euoduot  of  the 
Recreation  and  }^rk  Department,  the  Controller  be  and  is  hereby 
requested  to  approve  the  following  Orders  for  Service  or  Work: 

(1)  Work  Order  to  Department  of  IHiblic  Works  •>  |     510.00 
To  furnish  and  install  wire  rough  glass  in 
broken  skylights  of  main  roof  at  Lion  House, 
San  Francisco  Zoo, 

(2)  Work  Order  to  Department  of  Public  Works    -  $2,500.00 
For  plumbing,   glazing,  electrical  and  miscel- 
laneous repairs  and  services-  Apr 11-JUne, 1956, 


(f)   yayh^  ferWr  MgoriM  UwnwB 

On  notion  of  Comralsslonor  Herz,  seconded  by  Commissioner  Dippel, 
the  following  resolution  was  adopted: 


r*-  «°-2187 


Tacht  Harbor 
tfrfflM  Licenses 


Resolution  No.  2187 

RESOLVED,   that  this  Conmission,  on  recommendation  of  the  Gener- 
al Manager,  does  hereby  approve  the  Issuance,   Transfors  and 
Cancellations  of  Yacht  Harbor  Mooring  Licenses  at  Yacht  Harbor 

as  follows t 

RATE 

$8.40 


NAME  OF  BOAT 
BAIRN 
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(l^LIGBWaZ  TOAN3PSR3 

BRILLIANT,   Lea  & 

Bob  (Pehsd.  boat 

fm«Wm,I*icaret,  for- 
mer occupant  Berth  #40) 

REGAN,  John  J.         GIN  I A  200 

(Pchd.boat  fm.  Joseph 

Carroll,  former  occupant 

Berth  #200) 

BARGIONI,  Fred      LADY  ESTHER       191 

(Tsf.  from  Berth  #190) 
(C0HENEV3KY,  Alec  & 
(WILCOXON,  Chas.F,       POCO  190 

(Tsf .from  Berth  #177) 

SCHERF,  Frank  H.     LADY  ESTHER       110 

(Tsf.  from  Berth  #191) 

(2)miffflARI  M?EWSS  _,.^ 

MINCHNER,  Gerald  GATEWAY  114 

^^KrArai.yTT"^   ^^  '^MPORARY  LICENSE 

WAINSCOAT,  Mrs.Troy  F,   (Boat  sold  and  4 

moved  from  harbor) 


7.20 


8.40 


8.40 
6.60 


14.00 
43.50 


IPINISHET?  ?T,T^TM»:<^ 


Report 


on 


(a)  Report  on  Preowfws  bv  Connls.-^'.oner  Herz 

Commissioner  Herz  reported  or  n  recent  meeting  of  the  Lakeside 
Property  Owners  Association  at  which  representatives  of  the 
Division  of  State  Highways,  District  IV,  discussed  plans  for 
the  projoctod  Jimipero  Serra  freoway.  Commissioner  Herz  ax- 
pressed  the  opinion  that  freeway  plans  still  contemplated  the 
use  of  Golden  Gate  Park,  and  stated  it  was  becoming  more  appar- 
ent  that  the  Commission  would  have  to  double  its  vigilance  to 
prevent  destruction  of  the  Park  by  surface  freeways. 


2-23-56 


^-J.?ng^. 


^n3  • 


]K_W8I*^ 


(a)     Award  of  Contr«ct.NW  ANIMAL  PADDOCKS,  3.P.Z00  0ARDEN3  to 


Th»  3#ortUry  n«xt  r*a<l  tht  followlni  t-altd  bldf.  race lv.d  and 
^nfd^^aday,  f^bruary  U,  1996  for  th.  abov  n»ntloned 

^^'  BID 

635  !*»•  St.,  3,P,7 


AL1SRHATB 


Boa  Conitructlon  Co,  f21,73t).00 
Martlnelll  Conatruc- 

tlon  Co..   Inc.  $21,936,00 

Adam  Arras  &  Son  $22,655.00 


$23,UO.OO 
1523,536.00 

$2^,785.00 
$2^,470.00 


Lg,  Nfl.2l8S 

l|«rd  of  Contract- 
llM  Anlsal  paddocks 
Is.r.Zoo  -  to  WM, 

IhcIWOSH  a  son  for 


on  motion  of  Cosmlsaionar  Hsr.,  .econded  by  Commissioner  Dippel, 
the  following  resolution  was  adopted » 

^     A«TSi    P^Hdoek.     San  Francisco  Zoological  Gardens,   to 
surface  for  the  moat)j  and,   be  It 

and,  be  it 

city  and  County  of  San  Rranclsco, 


(b)     Award  of  Contrnct-HEPUCEME^'T  OF  GAIES-KEZAR  STADI^ItoBOS 
rr>jj«^]7tTCTI0K  ^?.  -  ^?^^^^-00 — 


^  Seceury  then  re.^t^  £"-^5?^^ iS^  l^^  ^^"^^'^"^ 
opened  on  Tuesday,  February  -^x,  av?"  *" 

work:  .—  eEDUCTION 

BOS  CW3TOUCTI0N  CO.     ^^-"-^  "^ 
1035  Grayson  Street 
Berkeley  2,  Calif. 


$3,270.00 


o^her  Bidder 
iSM.McINTOSH  &  SON 


<^O,223.00 


0723.00 


C^'^tlon  or  Oo-is,ioner  Coffin     ^con^ed  ^  Co™.l..i»n«  Ha«, 
Se  follovlng  MMlutlon  «>!>  adopWd. 

«.  .f  contract-    BS30LVED,   that  thl,  C-^,^^-;,f  -w1:"?L°Lp1:=e»nr 
iiH.««„t  of  al  Manager,  doe  a  5!"^  '"^o  bS  cSoCTIOH  CO.,  1035  Oray.on 

t.t.,^,«ir  Stadi-    of  Oatea  -  Kewr  3t«dlmn    to  BCS  cora  ^^^^^  ^  .„j 

h.  to  BOS  C0N3TOW-  St^^'-.P^'^tlSi^fiiewf^'ln  thelnSSnt  of  ».355.0O  (the 
F  ^-^.hM    -^^''bld'iLa  dertforforoate  #15),  and,  t»  It 

™XHER  RESOLVED,   that  the  General  ^^-^^Z^' ^'^^T^'^^^  "' 
pn^re^rr^lut^^-fa  riaron'h^-S'lf  «.  Co».,aion; 

and,   bo  it 

2-23-56 


f.r<:-yj'i7iK--\ft. 


y.^j\4',>t^i'\l--^-<''u\-^\:/--i---,iii!^^ 


[!K?75ffS5w^^rPU^ 


■-'.  .r-.-r^^T-  »i>:i*-7i** 
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(cont'd) 

TOTHBR  RESOLVED,  that  tho  Secretary  -^^^^, Jf^^^^Xr  of^tSr 
al  in  the  official  ndvortising  of  the  offloial  newspaper  or  «ie 
City  and  County  of  San  Rranciaco, 


(c) 


Itontal  of  Keear 

JJIr  9,  for  Charity 
^^  Granted  to 


^^^  ^f  ira«ir  l»Ylil1""  ^"''  ^^'^^^^^  ^"^'^ 
On  motion  of  Comiaaiooer  Dippel,  seconded  by  Cofflnisaioner  Her», 
tlie  following  re  solution  was  adopted  i 

RESOLVED,  that  this  Commission  approves  ^^J^Jtl\^f  J^^l^^""' 
SSrjohn'p.  Hoaney,  St.Agnes  Church,  for  ^°f/Jf,J,J^if  °^ 
on  Friday,  mrch  9,  for  the  staging  of  a  benefit  *»»*»*^;J^ 
„«^  fw     In  view  of  the  fact  that  the  proceeds  of  the 
I'Z'^n  S  fir IhrSnenrof  St.Agnes  Boys'  Club,  a  flat  fee 
IHjS^iin  bl  chaJgo?  to  defray  the  City's  expenses  in  connec 
tion  with  uao  of  the  I^vilion, 


(d)     Rental  of  Ke.ar  I^vllion,  Sunday    March  25,  to  Harlem  Magicians 
^  '     |^|.  ^^ibition  ?^fV;»tball  Onrw.  APPrQ^^li 

on  motion  of  Commissioner  Gallagher,  seconded  by  Commissioner 

Her«,  the  following  resolution  was  adopted: 


Li.  [i»-2M^ 


I  iiDtal  uf  Kesar 
Utilion,  Sunday, 
»rch25,  for 
Miibitlon  Basket- 
ball Gaaa,  Granted 
to  »rlem  M&glclans 
Ijjl  of  Gross  Rave- 
1  rr-?^^  ^ypranty 
(e) 


(f) 


RESOLVED,   that  this  Cr^'^^^blrVr'Sriragi^'on  ^bfsket- 
Ke»r  r*ivilion  on  Sunday,   March  25,  for  ^^J  »;*f"* /'.^i,^ 

execute  the  necessary  contract  on  oenaj-i 

^r»l..lon  Granted  S.lvsUon  A.W  tc  Hoia  md-day  3ervl«..  In 

r^^j^  ^,,.re  i>ir)niT  B"^"  ""'^  ^^'^^  ^^^'  *^ — 

Th.  secretary  read  a  --'^--'\^'" ^'°^Td7>  %.lkTS>ll>g' . 

during  Holy  Week,  March  26-30,  1956. 

0,.  ^tion  of  Co^nissioner  Hers,   seconded  ^  Co«nissioner  Coffman. 

the  foregoing  request  was  approved. 

S.F.Ffestival  of  *pr!g^ss  ^-"f^^^ , 'n?"-?;^^^^^^-'''''  '' 


S.F.yestival  of 

1  Progress  Granted 

iPirffilssion  to 
bJtall  Old  Fire 
Squiposnt  and 

iHobile  Antiques 
in  Dnion  Square 
for  Period  April 
18-22,  1956,  as 
Pirt  of  Celebration 
cf  Amiversary  of 
I  :j06  Fire  &  Quake 

(g) 

1  Sift  of  HDOolith 
ifroB  F,O.GaGL£S 
tefarred  to  Gen. 
JHgr.for  InvQstiga- 
I  Uoc  and  Report 
[»JUtarDate 


J^le  antiques  i^»;^°"  ^^^J^t^fiU  flr4  Sriarth^ake 
the  anniversary  ^^^^^jl^^^/fvf  consolidation  of  the  City  and 
and  the  100th  anniversary  of  the  consoxiu 

County  of  San  Francisco. 

.      ^  r«rf«mAn     aeconded  by  Cornmissionor  wii- 

On  notion  of  Conaissioner  Coffn«n.   seconaeo  ^y         ^^rangenents 

i-Tn'stliurr  fr  r.'  --rn-o  STd^t^o.^  Mr.  .uXius 
L.  Glrod,  Suporlntender.t  of  inrks. 

^     lithlttl  ':*»  OoL^nd»nts-  frm  R.O  EMUS,  K-ferred 

S"  accented  at  a  ceremony  l^^J,^;^!^^,  „f  Eagle,  -a., 
day,   June  2i.  as  a  gift  f^'""  **" i^^^d  by  Comiisaloner  Dippel, 
"/fhSf  tf  ^e°^nliS°f>aS^et  for^^^atVtlon  and  report  at 

a  later  date,  •  •  •  •  • 

*  *  *  .  ♦^  z./'flM  before  the  Coimlssion, 

n«ro  being  no  f"«>er  bualne.at»^  ^^^.^^  ^^,  ,,„, 

pr..ld.nt  Sutter  ^^^^^J'^^bnltla. 


-ijgyi^-^.vjiiiyyjiwwganyjiyi^kmii"  "  f 


'04tf" 


I  'J:.^ttv^^^ 


.    ...^.^^^^i — 


'■5fH;--i!*'^ 


3f,„  FtanclBCO,  California 


HlfiSI&S 


M^ 


■!«-  Mi»Atinff  of  the  Reorea- 
^  on.  H-r?^«trvrs  cauK  ^rit  3.00  P.M., 
'^^XXrlTl^t  ^^.iaont  Sutter  pr^aiain.. 

Ths  foUowlng  CoB«i.sionert  «to  pre-ant, 

Mrs,  H»nry  J.  WPP*-^  .   _ 

Dr.  Ptoncls  J.  Heri 
Mra.  Joseph  A,  Moore,  Jr. 
Mr.  Rred  D.  Parr 


of 


(a) 


Urais«lon  Granted 
for  «oon- tine  Uee 
of  Ohion  Square 
for  ftshlon  Shows 


(b) 


shows  in  Union  Square. 

— /,«r,«ted  br  Coraaissloner  Moore, 

„sc,Lv«.  that  *"•  ri"irrtrte.rroX^*^^or*«.r 

„d  continuing  for  «»^°^,^,^a  "S5.nee  «lth  the  General 

Ing  to  the  program  to  w  0"=" 

|«nager, 

^  ..rt  V.  -e..i-    Con^f !«  -S'-rrr^l- ^^ 
IxS-S^iiTn-ntforofKUl.  international. 

.     .,  Eallanher,  .econded  by  CoimlMloner 


CoBBlsslon  Approves 
bstallation  Ploral 
naque  in  Conserva- 
tory Dell  during 
CotTantlon  of  Hiian- 

(c) 


M>>w  anorove  the  Installa- 

««..«I..  ««*  fi»  "rtt'iS^  Z'J^X  Sell.  Ooldjn  OaU 
tlon  of  a  floral  plaque  ax,  ww  observance  of  the  4i8^ 

T^:^  "-^kti«atl'o::.ro^n«nUon°t«lng  held  In  San  Itan- 
Annual  Kiwcnls  UttternaxionoA 
,  Cisco  at  that  tine. 

«.K-nr  utilities  Conmlssion,  Chairman, 
prom  Victor  C  J^^/'^^^^StnaJt  Association,  r^^^^^'^^^^^f ' 
Lference  of  ^^^f'^SeH?  the  Conservatory  DeU  for  the 
kSreVo^rKarionaroiSerence  of  the  A-rican  Transit  Amo- 

*'^*^^"''  ^.nnded  by  CoBolssioner  Dlppel. 

on  -tion  of  Co«^,Si^rw?;XTdf '  ^ 
the  following  resolution  wa» 


•■-»^4.'l 


CoBBission  Approves 

Initallation  Ploral 

1  Jlaque  in  Conserva- 

toTy  Dell  during 

Conference  of  Ajner. 

nrfflgUi  Anit»^-i«^tiQD 


^g^jy^ion  1^9-  219L 


vti  tte  installa^ 

„30Lv^.  that  thi.  c^^j.-  r«rtrr.Tu>- --^. 

i:4"'S  "?n  -  ^^'o-at  that  tl«. 


jj»^.ft3V",(»*^1 .  J^.-> J«n- 
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irXll^tion  in  Ooldon  Gate  Park. 

on  notion  of  CoBmis.ionT  P^rr.  seconded  by  Comlssloner  QeUa- 

Se"  ihS  following  resolution  wee  adopted, 


Lflnisaion  Grants 
L  IMS  CO.  Ifemis- 
•iec  to  Replace 
Deteriorated  Street 
Uht  Me  at  Inter- 
Uctlon  of  overlook 
land  Middle  Drives, 
"lie  "" 


Hj|nlu4i9n   [Iff-    2195 


(e) 


hf».  Hq.2196 

Coadsslon  Approves 
jlEcludion  in  195^- 
1957  Supplenentp.l 
I  Budget,  Request  for 
)800  for  Restora- 
tion of  Suniial 
Udeatal.Gift  of 
1  Caloplal  Dames. 


the  approval  of  the  Department  Engineer. 

r       1  r*««n  Wilson    Historian  and  Chairmn,  Historic 

feu.^'ue.Tf j:3£  r-^ut.rr « ""^- 

,^.  Bart  Holph  reported  on  ths  ^^^^^f  f^-.f^^^JS^Jlng  of 

.inc.  Ita  ln"»ll''«°"J"  ^^'".^tStt^fw  e.tlB.U  of  tSOO. 
the  auid.tone  construction.     "«  ""^''" 
fcrreplncenent  of  the  mndl.1  pedest.1. 

C«  ^tlon  of  Co»i..loner  .*rr     »=onded  ^  Co^..loner  Dlppel 
the  foUowlng  resolution  «..  adopted! 

[|agff]iitlon  ^^"l  ^I'^fe 

RE30mB.  th»t  thl,  «-^"^--  Tlf/^'^on«"Si'"-? 
to  remtaln  and  P""'^^,^"  f^^cletv  oTcolonlaX  Da«a,  does 
pedeatal,  gift  of  »>»  '"^"f 'i.n^JJLlent  fund.  (E.t.  «800.) 
Kreby  authorise  and  d^ct^at^mcle^  ^  ^  ^^^ 

Shthartio:  :?tS'tSrSed  pede,tal  of  the  .undlal. 

P.™  I*«„nce  S.  Xana.  Deput.  CUyUtor^oy     giving  M.  ad^^ce^_ 
and  ««»""J''"f  !r|^'^iS|.^,^"br«baU  dlaoond.,  and  the 
Sl^tiro^th'e  S^-lnf^thorlt,  to  restore  the  property. 

„,.  ^e  ^ife^,f torrrkra"rove"rr?l'o-^ncy 
.nd  reviewed  the  history  °f  '^.f^^'t^^.t  1,  19U,  and  Its 

°,^r.rttrrtre  tr^r.ciTxz..  Aithont^. 

The  City  Attorneys  better  Points^^f,^^^^^^^^  ^' 

the  United  States  Govermcnt  ^°  T^f^°r^i^,e,  were  aesuiaed  by 
property,  aa  set  forth  in  the  original  lease  ^^  ^^^^_ 

?he  3a/prancisco  H^^^^ie^^^^^^he  piblicTtilities  CoTnmis- 
al  Government     Navy)   f'J^'^f.ousJng  AuSority  to  occupy  the 
sion  gave  permijaio^  ^,f  L"°^^     The  following  is  quoted 
area  under  PDC  Resolution  >o,  7jJW. 

fron  tho  letter: 
.«.  question  then  naWly  a^».  a.  to    hether^the  Houslng^^ 

furdTn  '^^X  ^e.^  -Trnlt  has  e^cplred. 

3-S-56 


f 


1' 


■-^-"■■;m 


;> 

k. 
♦* 


t^iilLa^JWig'"?'' 


r*'-n 


L|j2£lSAZI^ 


(cont'd) 


Conniaslon  FHvora 
Mr,  Renewal  of 
ftrait  by  P.U.C, 
to  Housing  Authorl 
ty  for  Oae  of 
Crccker-Amazon 


*'»r  JiL"L?d*«iStTd  u  «SS  .^»  tlieSlfer,  that  th. 

rt^JStLfof r^^ir.  pSf,in  °tf tS  prcvi.i«n.  or  t. 

p«rmlt* 

authorl.ing  such  occupancy  la  a  ^jy^^Jf^j'^^^dlate  steps  be 
and  it  la  therefore  our  ^^^^Jl^J^Xretoforbeen  In  effect 
taken  to  revive  the  P«™i^^^^^^' ^lutiorl^  Tf  the  property 
r/ui^tlfn^^^rr-f  cftj  "anStSntror  sl  Francisco. 

•m  this  regard.  It  would  appear  J^^S^i%i,^^S:r':?1Je1.^ 
a  period  not  exceeding  one  year  and  that  ^J^  ?J^^^„tlon  of 
al  of  the  pemit  be  considered  each  year  at  the  JJP^^  ^^ 

^  ^'S'^s  ^,JrS:eV?I.'Xc^:Uon'and"SS;  Z^-t  at 
the  prenisea  for  use  or  t-no  ^/'*^  „.«^-,.«  fhat  bv  a  yearly  per- 

^  raSTi^t^riry  ^Su To?  o^^w  «■«  property  for  »y  P«Hod 
i^  S?  Justified  by  th.  ho.«lng  energenoy. 

T-t.l^-ee--S^ohir^fi?i^"£^^^^^^ 

^?™it,  please  do  not  hesitate  to  contact  ne. 

/s/  •LAWRENCE  S.  MANA 

"Deputy  City  Attoriiey* 
•  •  • 

on  notion  of  Comiaaioner  Parr     seconded  ^  Connlssloner  Her., 
the  foUowing  resolution  waa  adoptedt 

RESOLVED,  that  this  Comisaion     in  accordance  f^^h  the  advioe^of 
the  City  Attorney,  dooa  ^^^^^.J^^^^^.X  o?  a  pemdt  to 
reissuance  by  the  Public  "*^Jf^^?'^?°f"e  occupancy  of  the 

Srt.n.lon  of  the  permit  can  be  Justified. 


(e) 


General  Manager 
and  Comlsaion 
Secretary  Directed 
to  Proceed  with 
negotiations  for 
Preiidio  Land  for 
nayground  Rir- 
poaes  Thru  Col, 


F.on  Joaeph  J.  Allen    ?--^^-Jirt:^Ss'°autlrorUrd'ihf  SSl 
that  the  Ftederal  I^flfl^^^^'l  ^^"^J^.^er^nt  to  obtain  approvr.l 
alon  to  negotiate  with  the  ^^f^^^^^^^Sin  the  Presidio; 
to  construct  and  °f  ti%%P^  coLdasiS^  requeat  Col.  T.J.Weed, 
and  further  »^^»^»  ^f  ^'5:3^°^!:;   in  wfahington,  D.C     to 
rtirtL'^nl'cerr^lrSCe  to  obtain  Pbderal  approval. 

The  Co^aission  accepted  the  -thorUaUon^toJeal  with  th^^^ 

-  rp=^d'wU^  roUaU^^s  ro:^i  S?rel  Weed. 


■I   Ar^^r^f  hv  Secretan'  and/or  referral  to 
ItmBI  "'  ^'^'^TIOS  -  f^r  -;^j::i°^^\'?o?a;;ro?rlate'eotlon: 

(.)     Pro.  TOrr.  A.  Francois    "rs^.f^^raj/for^'pllX  »e|. 
Z  r  h:^Sterr-°"s»r?J:J=-o  mte^eno^atlona^^ 


s'tj^'Sw*'-'*''^ 


SnatSJi^xairesaa 


^^j  ^w.r^rr^^W 


I        \^i   t_  Jill 


!!B^!!??5!!S35S35r^B!SH35SB5S^,„'5!!5CS3'S5F" 


t!tF^^rS^l»3i5j 


-4?.*^ 

,-:^^ 


i 


mriTiiifi  or  inr^^^Q^ 


(b) 


Harlea  Mftglolane, ) 

th«  Ibttlval  of  Progr««0  o«lebratlon. 

'9iirl.rS??lee,  A^U  1.  on  Mt.  Davidson. 

*  rw.««oT.fv    ffivlnfi  notice  that  the  City  will 
(d)     ftcn  the  Director  of  ^°P!^yt  f  Ttf  2?    irWiock  258,  adjacent 
^  '     receive  written  or  °"J.  ^^J /^^J^^,^  iSld  t,  the  highest  bid- 
WorTrLl  X^io^tSe^C^S  ^ot  lea.  than  •12,500.00. 

i:r.;  iS^t^'Virn^'p-l  afSa^Uo^  Playground  and  the 
Cm^ce  of  scrip  ticket,  at  a  special  rate. 


Irgjiffilftli  miLHg^""^^ 


(.)    Non  Civil  3,r,dc.  and  i:».»t  ippol.t-.nts  -  Wrlod  >ibru.ry  9 


C  «tlon  of  Co»l..lon.r  Dlpp.1.  ■•"■'*1'^  Co-l..lo«r  GeU.- 
gS,~  th.  following  »(K>lutlon  «a»  .dopt.d. 

Lcs.  Appoint-    RBSOLVBD     that  ^1  te-por^  N^-CWl  So^vlo,^^^^^ 


frogress  and/ or 
!li»l  ^Yaents 


(b)    fTTfrr^*  an(^/7r  riiri  p»^^p^g 


.     , r>4r,r^i     SB  corded  tiy  Commissioner  Galla- 

On  motion  of  Caaniissioner  Dippel,  »°°^-3  "' 
%T,i^  following  resolution  was  adopted, 

Iteriod  ending  Ptebroftry  29,  195o. 

^'^  K?r^;\Vl"!!^.^n:Xy^;-"ff\'';ilUlVrnent  i  I.HSU. 
Iferiod  ending  Ptebruary  15,  195©. 


(MDFE) 


a 

i 
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msus^mi^wa 


-Hill    r  ■  ■!■ 


(oont«d) 


L,.iio.2i99    (t>)   ffgfnii  iBti/Qr  rto^]^  yimn^i 


<^>  CTJ^rCT^iyrt"iTCt.^j::;''e!l'^isS^IIx 


I^riod  •nding  l^bniuy  17,  1956, 


(o) 


htenslons 


Ch  motion  of  CooaiMloner,  Mcondtd  by  Caaalsaloiwr  Moor«,  the 
following  rotolution  was  adopted » 

B^folution  No.  22QQ 

RB90LVED,  that  this  Coomisiion,  on  reeonoendatlon  of  the  General 
mnoger,  approves  the  foUowing  extensions  of  tiaei 


(1)  ,j^^  Lie  P/C  TMWTs.^ont  #17?-0ontrollar'B  I3UJ      

^  '   T?Welinit«  and  DeNarde.an  extension  of  A5  calendar  days, 

through  my  15,  1956,  because  of  incleaent  weather  during 

January  and  February. 

(2)  ^^ff^TRAI.  ACTIVinTifl   rRRCHEA'L  ARTS^    HLDQ.-Cont.  l^^ir^rMftyi 
To  Ira  h"  Larsen  Caa^vy,  an  extension  of  31  calendar  days, 
through  januar>  28,  1957,  because  of  incleaent  weather  during. 
January  1956. 


kqaait  for 


(d)      fiya.»>t   fnr   TUnda 

On  notion  of  Conmlssioner  Dippel,   seconded  by  Coattissioner  Hera, 
the  following  resolution  was  adopted i 

RBSOLVKD,  that  for  the  best  interests  and  proper  conduct  of  the 
Recreation  and  Park  Departnent,  the  controller  be  and  is  hereby 
requested  to  approve  the  following  Request  for  Pundsi 


(1)  TRANSFKaa 

froa  Approprirtion  To  Appropriation 
5.651.815.000  5.311.812.651 
Insurance  Jt^aiuns   Preniun  -  Official  Bonds 


-ditto- 


5.311.375.651 
Stationery  withdra^ls 
froQ  stores 


$10.18 


300.00 


(e)     Taeht  Harbor  ^Mng  Licenses 


iMht  Harbor 


On  notion  of  Connie sioner  Hers,   seconded  by  Conciissioner  l*rr, 
the  following  resolution  was  adopted i 

RESOLVED,  that  this  Coonission,  on  reconEaendation  of  the  General 
Manager,  does  hereby  approve  the  Issuance,  Transfers  and  Cancel- 
lations of  Yacht  Harbor  Mooring  Licenses  as  follows:  ^^ 

CDNNWOHAM,   BUI  BONZO  «»  ^    '•-=" 

BLACK,   John  H.  WKZ  WILLIE  «         jciT^ 

(Pchsd.boat  from  Wn.BJ)avid,  forasr  occupant  Berth  #53) 


28-AP.58 
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SMITH,  S^.  andj 

STARNS,  Taylor  )  ^   «.  -v  i<oT»\ 

(Pchsd.boat  from  W.B.Herren, former  oeasp^nt  Berth  W2U) 


B,iD 


SCHIWAN,  Adolph  K 
(Tsfd.  from  Berth  #218) 


65 


11.20 
3-8-56 


'V^iff^'?llW"«7T!>"I»>^'-Y_'' 


O 


I  Re,.  NO.  2202  (•)  mitWi  m^  MOftrlPff  IilffflMJl  (9mV<^) 


Hat« 

(Never  occupied  berthj  retroactive  to  JVme  1,  1955) 

7.00 


LUNT,  Dr. Irving  R,,*.  (Vacating  berth)      39 

(4)  ^f^^«allation  -  ftmgr'^  ^^°*""g     .^,   N     <^ 
^  '  ffllSlDa,  w5.W.  (Boat  shipped  to  Seattle)     87 

65 


CLlW.Woodworth  B.(PBrm, tenant  being 

assigned  to  berth) 

HEARN, Reginald  C,    -ditto- 


86 


11.20 
U.20 

7.00 


irTtllilHFP  ^"siiiES3 


(a)     Commission  Reaffirms  Lmrd  of  Proposed  Cafeteria  Uase,  Sharp 


aa.  K0.22Q3 


Connission  Reaf- 
flrns  Earlier 
iward  of  Sharp  He. 
Caftteria  Lease 
to  GERNARC  SEGAL 
and  So  Informs 
Finance  Conxnittee 
i  Bd,  of  Super- 

!ll&£Sj 


The  Secretary  read  the  letter  which  had  been  received  from  the 
5?^aroa  CcoSttee  of  the  Board  of  S^P«^^J°"'  ^^Tjf  "J^,^?!.,^ 
Co«ission  that  the  Committee  was  not  satisfied  with  the  inf^ 
25oJ  submitted  on  Mr.  Hart,  one  of  the  bidders  fof^^^  ^harp 
park  Cafeteria  Concession,  and  asked  that  Mr.  Hoyt  be  directed 
tJlalJl  more  complete  investigation,  and  that  the  Comission 
submit  its  reconnendation  following  a  reconsideration  of  the 
bids. 

In  compliance  with  tho  Committee's  -^f^^^J!^";,^  ^  ^^.^ 
directed  that  a  complete  and  thorough  investigation  of  Mr.  Hart 
fiTMs  as.ociater?e  conducted  by  Mr.  Hoyt.  ^f  •  "^^  ^^J^jf 
To  the  Commission  the  extent  of  ^»«,3^"^ii^^°^*^"%°L^-  f '^^ 
and  his  associates,   together  with  all  other  facts  developed 
through  investigation. 

on  notion  of  Coimissioner  Rirr,   seconded  by  Commissioner  Her., 
the  following  resolution  \ms  adopted i 

RESOLVED,   that  this  Connission,  having  °<»<^"J^^,\rf  ^^ri^:, 
^stlgation  of  the  qualifications  of  Mr.  Hart  and  ^i»^"°^«, 
rsJiftefB  for  the  Sharp  Iferk  Cafeteria  Concession)  at  the  re^st 
iJ'Jfe  ^l^-nc^  CoSSoo  of  the  Bo-^n^  of  ^-T---[Zl*anis2"' 
^viewed  the  report  r.td  "^^^^f «  "{""i'.  i"Sf  Siir^uaJi^Jed 
firmly  convinoed  that  Mr.  Bernard  Segal  Is  the  ^J*«J.  f  ^^^"^J^ 
bi^  and  reaffirms  its  earlier  action  ot ^y^rAinc.  the  lease  to 
hln,  and  so  recamnen<ls  to  the  Finance  Comlttoe  and  the  honor, 
able  Board  of  Supervisors, 


(b) 


Mr.  PUnke  gave  a  progress  report  on  the  development  of  plans 
?«r  t^Hall  of  Flowers  and  was  pleased  to  announce  that  a 

ing  into  the  Arboretum  area. 

The  Secretary  submitted  the  request  of  the  denartment  engineer 
^,  fhe  arcStect  for  funds  in  the  amount  of  S^  for  the  pro- 

curement  of  engineering  field  surveys  ^^l^f  i^^^^J^^^^^^^^ed 
building  site  for  the  Hall  of  Flowers.     Ihe  Secretary  repor tea 
Sat  he'hid  talked  with  Mr.  A.  E.  Snider,   State  J^P^^tment  of 
Finance,  Division  of  F^irs  and  Expositions,  who  f  ^^-^^^   .^ 
requesting  the  funds  as  a  supplementary  request  to  San  Fiends- 

go's  1956  Flower  Show  ftidget. 

3-8-56 


ttlJku22fi4 


(cont'd) 

(b)  M/LLBLJktMM  (oont<d) 

On  ■otlon  of  CoMl««loi»r  Dippol,  ■•coodod  by  Co«li«lonor  Qal- 
lAgbor»  tlM  followinc  roaoluUoo  mi  adopted i 


I  co»i»8ior.  Appvt. 
9BtBlMiOB  of  •  ■ 

mqaift  to  state 
I  Dipt.of  Flnano** 

laoiltlonfl,  for 
IsnOtMntal  It«a 
754,000  In  1956 
noMf  Show  aid- 
|it  for  ltec«««ftr7 
j  li<ij»»tring  Sor- 
rioit  for  Pfopwra- 
Uon  of  Pr«li«.FlAni, 


RESOLVK),  th«t  thi«  CoMdMion  dooa  harotgr  authoriio  tht  «jtai»- 
•ion  of  a  raquaat  to  tha  SUto  Dopartiwnt  of  Flnaneo,  Dlviaion 
of  laira  and  Ixpoiitioni.     for  Indutlon  In  tho  1956  ^^^^^^^ 
Biadgat    a  suppIaMntary  itaa  In  tho  anoont  of  ♦^.OOa  to  provida 
tfaa  naoaaaary  funds    for  th»  following  anginaoring  aarrlota  In 
oonnactloo  with  th«  preparation  of  pralialnary  plane  for  the 
San  Francisco  Hall  of  Flowerst 


(1)  Engineering  field  eurvey $1,500.00 

(2)  A  aoila  report  based  oo  adequate  ^,  ^/^  ^ 
inforwtion  obtained  through  borings... |2A2&fiAfifi 

Total..,.»^,000.00 


AHD  the  General  Jtinager  and  the  SacreUry  be  and  are  hereby 
authorised  to  sutait  said  request  via  the  offioera  of  the  San 
n«noiaoo  TlmniT  Show,   Iboorporated,  and  the  office  qT  Mr.TOoaas 
A,  Brooks,  Chief  Ad»ini strati ve  Officer. 


flunsncss 


(a)     Suppleaental  Appropriation     of  $350,000  Requested  for  Purchai 
r>f  lOftck   727.   We«t^gn  Addition 


CoHlation  Appvs. 
3uppleaBQtal  Bud- 
get Rfsqudst  of 
(350,000  Tbward 
AirehBse  of 
Block  727, We  stem 
Addition    


Mr.  FVmke  reported  that  at  a  aeeting  of  toe  >^r  s  Cabinet, 
S    Ross,  CoStroller,  had  reported  that  San  ^anci^  ^K^ 
Tide  the  sua  of  S35O.0O0  toward  the  purchase  of  ^lof  ^^ /! 
the  de^lopisent  of  the  Western  Addition  project,  and  had  sug- 
gested thatfUnds  be  appropriated  frosi  the  1955  Recreation  Bond 
ibnd         Mr     I\inke  strongly  opposed  diverting  Recreation  Bond 

approved.     It  was  his  opinion  that  a  supplenent^ry  budget  item 
fS  the  funds  to  purchaae  Block  727  would  be  adequate.       As  a 
result  of  this  opinion,  a  aeeting  has  been  arranged  in  the 
Syor's  office  for  Monday  afternoon,  Jterch  12,  to  be  attended 
br  the  Mayor,   ft^sident  Sutter,  the  City  Attorney,  the  Con^ol- 
lir,  the  Director  of  the  Hedevelopwnt  Agency,  and  Mr.  Pyjnke. 

On  notion  of  Consiissloner  Parr,   seconded  by  0«isaioner  Hers, 
the  following  resolution  ym*  adopted: 

HSSOLVED,   that  this  CoBidssion  does  hereby  strongly  support  the 
General  Manager's  reco—sndatlon  that  any  furds  required  for 
the  purchase  of  Block  727  of  the  Western  Addition  develop«nt 
proleTt  be  obtained  frosi  other  sources  than  Recreation  Bond 
Stods,  and  to  this  end  this  Coinmission  «PP''07»  ie'^^^^Ji^ 
the  3lrppleTBent.il  Budget  Request  the  aaount  of  ^350,000  for  the. 

purchase  of  Block  No.  727. 


(b)     Renewal  of  Lease  to  Martin  Hirphy,  Camp  Mather  Store  ft  Post 

The  Secretory  r««rtad  that  the  llemxm  agre««nt  of  Mr.  Martin 
Itop^^S^^P^ther  Store  and  Ibst  Office  expires  May  31, 
l^afSr  tenors  of  satisfactory  ..rvlce  which  began  under 
the  foriDBr  Recreation  Conanission. 


Vt.  PVjnke  highly  recoenjended  continuing  Mr,  I*irp»^y's 
under  a  new  lease  agreement. 


services 
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I^IJW 


is  to  b»  «l^" 

OB  »UOD  of  C-^"^**''^  '^^j 


, of 

I  uft«»::t  far 
J  ir.  Ptrird 


_^  lather  To9t 
:»•,  store  * 


lltrBy 


HJBTB  HDUW  '*^ ^^J^^  et  Cw«  mtto«r,  Ttol«»«  ^«Kty, 
offloa,  •tor*  "M  «•*••  ""^        MWwd  fcy  *  !»*«•  ««rB«aerx 

«,t  to  b.  fcr  tte  p«fiod  t"i«;;^;;;g^  ^  ,^  .^^  itv^-r  ««* 

pjv^ct  to  th*  «n»o''*A  "  '^  *'~ 


(c) 


l«A«B  of  th»  Dmnh  Cbfcl»t  to 

SJlT'SSrStti;!  S5.  ^to~s  of  F^i..  ^. 

^S.  n,^  U.  1956. 

^^  -I     r  ti»  loaaa  for  •£  additioc*! 

racalv*  prior  -i—w"  •* 


S.'SSS-J^'^J^^i-*^'-.  •*=»«-•« 


V-.    V--  iiMMiirat  tl»  ro<!|»*t  of 
II, Mil     ♦!,-♦  this  ri— 1  nr'nr   aererj^    "^V-  »«r«*^'  Usra.  for 

*^        ?'_j.i-tL  r    MB^ai^  Fo«^  *«•  ^^*^' JlrV^*!*  antfoval  to  be 

tJirS^%  •-SS^^TSIu^t  of  ^  foii-i^  -^  -* 

i'i  retital  of  ^50.00  par  »»•»» 


(3)  »•*  ^*» 


.♦♦^  t«  r?-*.  tbe  boildia*.  or  portion 
.  la.»*  ^^^^^i!!:!  ;J  S^lsitiacs  for  -ocial  or 
>    to  boca  nie  ^=^5?^  SSTaU  »c!:  rectal*  *«11 

i.  s^iracce  to  tto  °f*^:^J*;!£!;.?U  =r  Talld  cf  exer^^tior 
-ete-tMKit  and  *•!!  =^-  ^  afffr^-^ 


»    ttet  tha  City  Atton-y  ^  '^^n*.!^- 1  = 

^.  :SUi«  t^  p^^  ::^^:  ;r;:;^ 

^  ,  .  i.iM  T  • «  tc  rem*    -'-^  ^ 


oca 
tiLitted 


3-S-56 


;fe 


^ ,   J  v4^-     r«eeived  and  opened  on 
r^  secretary  ««t  r^ad  the  sealed  bid.,  received  ^ 

^^^  ^'  1956  a.  foUo«s:  ^^^r^u,^ 


Rte.l,  Box  573,  Sonora,  CaUf. 


U, 770.00 


lU.OM.OO        nO.U7.00 


gffe^DT  *  MR  SHAW 

%!i!S^  sonora.  Califomia 

^      tion  or  C<«>isaioner  Dippel.  seconded  ^  Co«i»si«er  Moor.. 


I  ^^  of  Contract- 
CCCWW'N  SBW 

I  to  COraCTON  4 
1  «CL«RT0N>  Sonora, 


iSSOLVED.   that  tiiia  ^^J^^'Z' rltZ7^^^<^^^^''^'*''  ''  ^ 
S^te7    does  hereby  a«ard  the  '^"^^^^^S^r.  Tuolunne  County, 
^:S^kei7and  BathhcujB  Pip^,  ^  ^^^^ora.  California, 


1„  the  anoun..  ox  ,-.  ■   -     «  R.creatioo  and 

,„«r«H  RESOLVED,  t^t  thejene-^  ^TtL^'bTan^are  e^^a 
re^cSS"^-  To^trl^t^r^^^  of  the  Cc-islc;  and.  ^ 

♦.«r  «hjai  file  notice  of  approv- 

Trt-^^-irveiTis!:^^^^      — -  -  ^^ 

Sty  and  county  of  San  Pranci-co. 

^       — ^  Q_Hftle     PUll-leng^  Golf 
-   at  "^T*«»Ti  nriL. ——————""' 


Wole,  Ml 

\Mf^  Golf 

Cowss  at 


^"^  ,  v4.  r«r>ort  to  myor  ChristopDBr 

Mr.  PVuto  pn»»ented  copies  ^f  ^^V^,*^  ^sac^tage.  of  con- 
0,,«al  Manager's    Zlnnir^  the  ^o-parativ.  adranta^'^  ^^^,,^  ^.^f^l 
l^t  on  Rroposed  ^^^^ing  any  one  0^,^,^^^^^  Z^t?  eoorse.  an  l8-hole  full 
^      -^'  parte,  naaely.  a  9-hole  pitched  put^  ^^^^  ^  ^^P^^LriniT 

lln«th  course,  and  a  ^^^o^^i^i.^!!^  instaUation,  considering 
^ding  th^t  the  rjost  ^^^Js  oJthe  general  pu^ic 
the  needs  of  the  Eolfer^J^  the  «^    ^^  ^e  « J-hole  fuU 
L^^^c^^U-SIS-UTd  tX'^^r^'^^^^  -*  of  the 
^„  total  ax^a.  ,.,,.,ed  t^  Commissioner  Dip^l. 

to  notion  of  Con.^^^o'^Lr^^l To  tS  General  M^a««/^ 
Sb  Co«ission  gave  g^^f^i/PSl^ength  course  be  lo/«*^tidSnt 
«,co.^dation  ^i  ^,l:^^i^^^t^consi3tlng  -^  f^^*^l 
McUren  Park,  and  aPP^^^r-vI,.T»erienoed  golfers,  to  person 

'^^,'^X^'X^To7fX^^  C«.ssion. 

^^rt^on^^ 

Vx.  Furfce  reported  that  ^^f  y/,Lrsul*'or'rth^r1.I^'"-f^ 
I'aids,  with  a  view  ^o-ard  the  dispoait^^  ^^  ^^^^^  conceivably 
which  through  experience  are  xi^ 
^  ^clarod  ^lus.  ^^  ^^^  ^^^^^ 

,  written  report  ^t-^'^'^^lY ^t^^  could  be  given 
of  park  land  which  the  starx  n 
confiSeration  for  disposal. 
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(0 


.  I 


mjiim^' 


1 


'"'■^^  The  parcels  '^re  as  follows. 


position  or 

Other  09«  °^  . 
SIX  parcels  of 

gj^jftci 


(1)   FRANKLIN  SQUARE, 

^       16th  and  Bryant  Streets 

{2\   BAY  VIEW  PLAYGROUND, 
3rd,  Armstrong,  Carroll 
and  Keith  Streets 

^5^  GRAND  VIEW  PARK, 

Uth  and  15th  Avenues 
and  Noriega  Street 

{U)   PAIRMOUNT  PLAZA, 
Palrmount  and 
San  Miguel  Streets 

(5^   COOLBRITH  SQUARE, 
^   *   N.E.   corner  Vallejo  and 
Taylor  Streets 


3963 
5A20 

203^-A 

6682-A 

128 


2.81 
1.10 
1.30 


3  surplus  Ao. 
of    16.875 


(6)  3^erc  piece  of  COHOHA  HEIGHTS. 
16th  Street  and  ^^ 

Roosevelt  Way 

^e  Sec^ur,. .  report  ^^^^^ilT^X^^'^'^^U^t^Cf 
Und  1«  gowrned  by  Oiarter  P'"^?""^^     „f  di»po»l  could 
^tTte  uS.  and  the  f  oco^ure  a^d  leg«ll^^^  '»-,?r^fd'vi» 
varv  for  each  parcel.     Tne  ^^^^  *  ^      ^^la  vnritten  advloe 

r7opy  of  the  report  --^f^^^l  H^fZl  in  each  of  the  six 
T  Lr^'^e  ro^rsfonTo'o/Se  report  under  advise^nt 


(g) 


Establishment  of 
Camission  Policy 
on  Several  Major 


Co^^ssioner  .rr  said  that^uring  th^^^st  se^raX  ^^^^  - 

5:     *  auggest^d  that  these  mtters^be  ^^^^  .g^^^nt  as  to 

Sjor  at  a  special  f^^^\'^*J^Z.     He  listed  the  following  tnat- 
tS  City  Adninistration' 8  policy,     m 

ters  for  con side rati on t 

^  wre  DeBartinent  buildings  on  parX 

(1)  Placement  of  Library  and  Fire  Departme 

properties. 

(2)  Ronodeling  of  Kezar  Rvlllon, 

(3)  I„crea.lng  seating  capacity  at  Ke»>r  StadlUB. 

U    KatabU^ln,  aad.Uo.l  «i-i^  P-a  -  —  ^ 
^   '   ters  throughout  the  city. 

(5)  covering  portion  of  PleishhacVcer  B.ol. 

ffe^   ft^  .vays  through  Golden  Gnto  P^rk, 

(6)  P^^vay  M,^^3tery  Santa  Maria  de 

(7)  Location  and  construction  of  the  Mor 
Ovila, 

(8)  public  .tablee  in  Golden  Bate  mrk. 

(9)  f^^thor  develop»nt  of  Tacht  Harbor. 


i 


»..,.-^» 


esssiaisssBgtem 


-^S^!^^^^:. 


ri?^  wm 


^^^M^fewayaai 

H^R^^^H 

^^MwwSBSBgPSS!^ 

r^ 

^^^^'^        "^ 

(g)  (cont'd) 


^g^SSlSffi 


^°^      '  '  .  .      ...  Mftvor  for  discussion 

13,  1956. 

y..  FUnlce  gave  the  staff  Xc^Lrt^r'tTE^gles^^on^lith  of 
logical  locati^for  ^f  ^S"^°  foot  of  the  cross  atop 
The  Ten  Commandnents  would  oe  aii  w 
Mt,  Davidson. 

n4   ^^     recorded  ter  Conmissloner  Her«, 

advised , 

*     ««™o  hefore  the  Conanission, 

» » • 


n 


RBBpoetfully  sulnltwi. 


Secretary. 
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W^ 


Sitt 


9ftn  Fif«x»ol««o,  C«lif- 
»wb22,  1956 


mxuxfia 


Ite  Ob«  ttW»a  "2  «  j^^  ^  ^,^r  at  3»00  P.M., 

Mr,  LMl.  8utur.  I»«.id.ct 
)fr    VllXiMi  H.  Coff«»» 

Mr«.  Jo»tph  A.  Moort,  *. 


Iter.  b»ln«  no  •rropa  or 


oid.«ion..  th«  •InuU.  of  tb.  U««i 


£2- iStl^  ^^  >^  57«56,  --  nppro^d. 


1 


_..  tf  1956 
BtMT  labile  Uxdct 

•^  SMimdr  Rf"  _  ^ 
M«dt  to  te  Used 
.  lBttrtftiBa»ot  of 

kiA- 


SSpieB^F  to  to  held  .t  Hardinf  Itok. 


(b) 


llid  CCHl»- 

,  Bft»  Ho  mtea- 
^ef  01«po«lnc 
fh^flmr  f/G 
•M  Anotfaor 
kMb&ll 
1«  Looatod 


Cto  wUoo  of  Co-d«i««' P^pp^  Sd?MU«diii«  and  oonditlo© 
tl»  "*-^  *%-S*'^ai^.S:  Sfn TuiS  for  tho  onto r- 
tl»t  ■roooodi  of  tha  ?««[*■  ^^t  the  «at«rlal  to  to  pub- 
^^-^,.?t::^*^n'brl.Siot1:  Sr^rlor  apprc^X 
of  tte  CanadJMdofD. 

^    A     A    A    4ft     tt     w     w     V     ■* 

ftcm  Saatoo  W.  »*»^*^  "^^^,,—19,100' s  cooaidaratloo  of  tha 
0«t  aiv  W«  n»T«roui»l  bo  r.UU»<l. 

tha  loit  of  Bay  View  Playground, 
diatriet. 


.'-'  vV  ■.'^3 


iijf:5,'._,vs^^.'  .- 


/   ^     f^  H    Oahl-ann.  t«cutl^  Vio.  ^^^^^'''1^'^  J^L*^ 
(c)     ftcm  H.  ^^'^-T^'   4^  ♦w,  aaaai  a^rMia»nt  for  aaddJ*  "TZL*^ 

^      fna  ♦13.0P  to  W5.00. 


OB  «»Uoo  of  Cfl»laaion.r  O^W^:^^ 
tha  foXlaiilaC  raaolntioo  «m  adert^ 


IhiflalBrsa 
Wwlaa  Ippvd 


Iji  fB%att  dP 


W 


"p-iff  — ^- 


^mfitKfKiti'ij  I  i  i~-;^-»t«yi>j^ 


r:tofj>i«»ii 


';  'j^^ .,■■■■  ;v,'  ^■. 


JJ._  J    .     - 


fV"' 


■p"u«^v's*?s«»^Sfc«!'^;- 


(ooot'd) 

^^  MTin,  .  ra*. -it*- »-«  rro.  S«  to  »»  ^r  a^. 

iti*»       (*)     ''*■  ^^  -^-I***  Mmlw4on  to  conduct  Q  *^°^,  CI  »  „ 


•  •  •  «  • 


•  •  •  •  • 


foj.  flo^^  aaion  to  th« 

BB90LWD.  «.«LJ"' .^-^'Stl^iK  .ut*»ri»l'«  O-  ,-reh»* 


j^ttline  Les  Roches 


6 
1 


610b  ) 
6138  ) 


15,000.00 


•-^liir""^ 


III,,  fc.  2211 

City  itxorney 
llothoriied  to 
I  footed  with 

IkUlnBct  of 

An  -  Ibdlac 


it)  n»  i>i»  «.  >"-•  ^iTo^^i^'x^^^^^'^"''  "\'=:r*' 

easro^**  ^^  ***•  ***  r^  »^     ^29626)   tor  pay^n^-  ^ 

1500  to  Plaiiitiff ,  and  setting  rca-w 

.  »«.     seconded  ^  Coi-d«donM'  Coff- 


^#.«f««idatioTi  of  the  City 
jKSOLTKD,  that  this  ^^^•^^l^ ^"^^^ nni  »tU.«ent 

5^^^'   ''^•.'S^SrTis^-'^  C^^  -^  ''"t''^l500 
«r  tte  claiB  of  Esther  weio^w^       jytASb^     by  P«7«*»^  ^  ♦>«. 

to  pl«U.tl«l  «^«  P-y^  if  J^aSSia  *-n««roo.  '>»*"="nL. 


mt. 


lBi«flti«ste  sad 
liport  at  Next 
W£,  on  Mayor'  • 
li^st  Itet 
hrtioB  of  Dspt. 
frofSTty  at  16th 
I  loPNwlt  Vby  ^ 
Tmsffl.  to  DIV 
for  Street  Widen- 


^.  el.  Honor.  H..or  ^TS^J'Sl^^^^^^'^jr 
and  that  the  Departnent  o[^^  General  Manager  and  Comis- 


3-22-56 


!t.^^-^- 


■>i*„'.- 


-''5r*'  ^S^TT/'^  "r^.w^^Hg^ff^^ffit*^ 


Eirsgggiasgs^v^ 


51 


(cpnt' 

(h) 

^<Stnt  Sutttr 

iStnd  Ltr.  to 
Jjtars  of  Coll«g« 
ritj-Utoaide  Pre  sty- 
ItgrlMi  Church,  on 

■  fcilf  of  P»opl* 
>3Mt  ft*ncl800, 
_^ng  Them  for 
P^uing  Lighting 


a) 

rb:'u".a?S  tioTc^atii^'-al:^  iepart«;nt  in  continuing 
^ni^t  lighting  of  the  Mt.  liavldaon  Cross  during  1956. 

't*   --  --«Jm.1v  mov«d  by  Coiani»eioii»»^  Moox-e,  seconded  by 

worthy  character, 

•  tt  • 


Association,   New  York  City.  ^5°J°!^  y  ^y^  national  Rec 

namorial  to  Mrs.  Stem. 

l^o«»nt.  to  the  Kajar  P«M  BOX.  and^-Utlng  ^^^_^^^  ^ 

Sl^fln  an  unfavowblo  »«)r  In  racont  yo«-.. 

Mntatlve  In  Washington,  "•  °:^^!i '^f  "i.,ground  Jn  th. 

^^l!^f^o/Z^r..  and  ^.tln«  «>rth.r  „r,cod. 
wpes. 

(a)  Fro.  ^"•n,'-rdiino*a-urrrti.e'St°?::^'.iroi  f^"^^ 

notice  or  the  deadlines  set  up  °y /J«  (Plans  oust  be  sub- 

mitting plans  for  Art  Conrdssion  ^^^^^J^^^^'ion  n«et- 

Mtf  d  at  least  12  ^^^'Pf^^^^^^'^^^tS  Civic  Design  Coniiit- 
ing  in  order  to  permit  thoir  review  qy  wi« 

tee.  ) 

(e)     FTon.  the  Art  Co™i"l^»^=°P^°J  ^CBEATION  CENTER  AIJD  UNDSCAP- 
^'^  !rl^'llfA  n^ns  aSf  Sndscaping  Pl^ns  approved  .s 

/-.x  r^^it«A  Ko     6707  -  GARFIELD  FECREATION  CENIER 

<^'  isztrrD^u^Ton^tteo  -^rroiriSNc^^e^ 

pavBd  entrance  to  ^'"^'^/yZ-..-..^.^  access  of  buggies, 
Building,  using  concrete  *°  '»=f"!°'treB      This  -111  "f- 
.tc      and  to  P'°IiV^f^;;,;*^t"„    Toi;«rconcrete  Is 
'.^',t:dTor°",n*Sho1,''S?'^d  bench  standee.      Please 
nS?^th  civic  Design  Co«ltUe  re.  colors." 

(rt     Pro.  Hovard  B.  "ol^n,  Ch^r^n    £Ji^°J"^"i„^1^^^rt"" 

ro^^Ti^oi  '^^^^^=^^^^ix^' 

-l^^^rtfflSSsrLTla^rd  Tc^fit™  -aer.  in  the 

'Tr^^T^^r'     Clifford  A.  «el.on 
Sands  UnderMll  Clarence  «•  *1«°" 

Itonnond  0'  Brlen  Edythe  L,  W^nce 

Oirrrnlno  O^rtello  Edward  R.  K.11. 

(,)     ^on,  Rev.John  P-*"^-  th-W^he^'lt^^'S"  Snem  Tskll 
Srgl'i^r-ern  "^V^it  Z.T.  .U^^.  ^r  the  b^ne- 
fit  of  St. Agnes  Youth  Center.  >-22-56 


I^yldred  M.  Jackson 
Grandvell  A.J&dcscu 
Garland  3.  Hoffman 
jVme  Hitchcock 


^i 


1 


»M*^MMgHj^a«J*ijft'.- 


,^^^.?^^|i^^:i:l-,-^^S^^?^. 


-fy^j^*r-fi 


two  ••p»r«tt»  soorcee. 


(•) 


|nj   ^vaenta 


C^  «>tlan  of  CWs-ior^r  Dippel     seconded  ^  Co»i».ioner  Parr, 
SL^ollowing  resolution  was  adopted, 


Q|g/y^utiqr^  tlHl   (i?t^i 


nent^t 

I%riod  ending  2/29/56, 


I^riod  ending  2/29/56 r 


To  Wellnlt*  &  DeNarde  - 
l%riod  ending  2/29/5<>, 


3,763.35 


^20,871 .00 
(6)  CONS^UC.STORAflJ  .  T^H^T  f^>^.3TOVE  HOUSyONgmTOHT, 


S™  H.  Ur  Jn  Co.".  me^^^  KySelT ' 
I^rlod  ending  2/29/56, 


, r-t  ]v^-^-< 

S  j2t^8  Sotters  .  Piret  and  J-txvai  Payt. 
I^rlod  ending  3/12/56. 


X996.OO 


(b)     tlrt^BriW    

O.  motion  of  Co-nisaioner  Moor.,   -econded^  Co»nissloner  Dl,^ 
pil.  the  foUowlng  resolution  vas  adopted, 

during  January  and  Fabruary. 


3-22-56 


^i<:<^5««'i^'ij^  ■'•■»■■ '"  ■•■ 


H»-».'v\*>5',tv^  »v-r ->■>■.■■>, "' 


■  ■-••;^«    ■>«..  ■'•-.'.-toJewr-T 


Deque  at  for 


-^g^fiUOBS  (cont'd) 

(o)    mi'Mrt  ^^^  ^^^'^ 

on  «>tion  of  Co«nls8loner  DipT^l.  ^-"^^^,  ^  Co«nis«lon.r 
pSrr,  the  following  resolution  waa  adopted: 

RE30LVH),  that  for  the  best  i-J^erest.  and  proper  coquet  .f 

Se  Recreation  and  I^rk  ^Jf  J^J^^  '"S^q^^iffor  IMndst 
hereby  requested  to  approve  the  following  iwqwpv 

(1)  zBMSBsaa  ^^ 

f^  Appropriation 

5.311«A00.65A 
Equipment 

5.311 .3i^.  654 
Dry  Goods  &  Wearing 
Apparel  -  Rec.Units 

5.654.207.000 

Transportation-Assign- 

iBBnt  oat  of  town 

5.651.300,001 
Hiterials  &  Supplies 
Itesale  -  General 


TO  j^jpropriatlon 

5.65A.300.000 
mteriala  4  Supplies 

5.311.340.651 

Dry  Goods  &  Wearing 
Apparel  -  Gen.  Division 

5.313.224.651 
Services- 
Reproduction  axreau 

5.313.224.651 
Services 
Reproduction  aireau 


$1,233.36 
207.83 

350.00 


150.00 


»»««•«»•«« 


(d)    Qr-j^rfl  ^°^  3?r^?^  °^  ^°^^ 


]^j^  Ho. 2215 

Ordira  for 
a^rril'*  or  Work 


On  motion  of  Connissioner  Dippel,   seconded  by  Ccnmi.sioner 
Sow.  tbe  folJowing  resolution  was  adopted, 

r^r-q-tertotSr^vnS'rollowl^  Order,  for  Servlc. 

or  Work: 

n\  Work  Order  to  Itecr..tlon  and  »rk  D.p.rt»nt  ^40.190.00 

Z^^rr^l^  C%roT.r  ror  «.  «nt.. 
of  April,  May,   •«»«»  ^956. 


(2)  Work  order  to  Purchasing  Departn-nt-Reproduc- 
duction  ftireau  -  ^       ^^ 

Fbr  blueprints,  mimeographing,  «^°:'  "J.-" 
W47  Bond  Pyind     Rejects  during  April,  May 
and  J\ine,  1956, 


U,  800 ,00 


it^i" 


Iheht  Harbor 
hborlag 


(e)  y»*nh»^  Harboi-  M^^T^^F  Licenses 

on  motion  of  Commissioner  Parr,  ^^onded  by  Commissioner  Dip- 
pel,  the  following  resolution  was  adopted: 

]^gn-^i^tion  ^o-   2216 
RESOLVED,  that  thla  C^aalon^  JLT^^'^lSr^ieran?""" 

as  follows: 


(1)  msM*^^^  ^^c^ 

PAY,  George 
McNAXm,  Dr.Robt.C. 
S/iWYER,  Christopher 

(MOHE) 


Rate 


jcitfff  QF  BOAT  SEfiHUifi- 

RIO  218 

FARALLON  #6  62 

POOH  HEAR  15 


?20. 


00 
8.40 
9.60 


3-22-56 


,';^r^'i:i^?«f^-^::' 


bl,  \ 


■'fJi&Smi^ 


Lgci^uSASSASnSiS 


I  (continued) 


(Ttfd.  trtm  Berth  #157) 


(Sn-Mnt  UcervK-e  retumin*  to  berth, 
Bleuhar  left  harbor)* 


>r  Mo. 

9.80 


(a)  ]\r1?7U?r  ^^  ^^^ 


Injection  of 
Ifropoaala  to 
1 1^96  Sharp  park 

IgflaJSSSS 


pal  Bine  8«i«e  •*,*»^'J^'bL,~  not  bo  leaeed  and  that 
^  ^pie'^trtSS'^^^tTnt'o^e^ratlon  ^  continued. 

the  proposal  of  Mr.  Rich*'^  ^ItifvMr    Thonaa  and  the  other 
gecrotaiy  was  instructed  to  notliy  Mr.   inoi^B 
intewstod  concessionaire,  Hr.  Perconti. 


''■^^irr-^ry'in'^---'— "^ 


Board  of  ^iper- 


4-^ A  t>,o  ^nllotfine  letter  from  John  J.Perdon, 
The  Secretary  presented  the  f°lJ-f«^^     outlining  the  egroed  pro- 
President  of  the  Beard  of  9"Pf^";  °iJif  J^tSe  tTthe 
cedure  whereby  the  Board  ^^^^i^^^'sS^t^ich,   in  accord- 
Comission  ^,^»  f  ^^ni^^a  clbSet!  are  to' be  appro- 
ance  with  a  deciaion  of  ^®  .'*y°*'  '^__i  j^developoent  conoit- 
priated  at  this  ti«  to  meet  ^^  f  ^^7  ,n  t^^^eXrn  Addition, 
nents  for  the  acqviisltion  of  BiocK   /«' 

•BOARD  OF  SUPERVISORS 
City  HaU,   San  Flrancisco  2 
HB  1-2121    . 


•JOHN  J.   FSRDON 
president  of  tha  Board 


•March  21,  1956 


^.•i^^■-:rv.v^feiiu■')^':• 


•Recreation  and  Park  Connission 
park  Lodge 

Fbll  and  Stanyan  Streets 
San  Francisco,  CaUfornia 

•Gentlemen t 

.purauant  to  your  requaat.  •»"»  '"fr^o^j^'o'J'StC'.tlon 

March  21,  1956,  I  *"ri'„f°trB^rt  ofsu^^i""".  "l''"''^ 
propounded  to  the  nenbora  of  »'*,?°^„  ,^t  to  r«4lace  fund. 
?o  provl.lon  of  fund.  In  the  f»'*5=°?i"8  ^J«^J  iLrinduded  in 

rheii^f  rre^Jtrt^f^^S^^^^^ 

ferred  to  in  the  question  propounded. 

•The  question  referred  to  is  quoted  below,  and  copy  of  the 
njemorandun  is  attached  hereto, 

••Will  you  please  indicate  below  whether  or  net  you 
will  agree  to  vote  for  an  appropropriation  of 
C350,SS^in  the  coning  budget  to  ^e^^^^^^, 
S;cr;ation  Park  Bond  PMrd  in  an  ^^^^^^f/^' 
--ib-i::  rthe^-k  JeTe^d'trinThe-ttac^d 

3-22-56 


*  ^fJ^  -/.^^L  v.^'tJjX^i':-!- f  .>. 


■-  -»t»«r<i»w.»i»M.irii^i»»p- v^-^1  --  ■•■  ->     J.       ^s»;..   -.:4  '^'•■^\y    •■■i\"  t-*r;iy-  -^■^.H't'*''-.'\'r-   :.'-,sf -'">,.  r,'V-\- 


•^f 


iQii^ussiasss 


jCaBaissio'^  Appva, 
UM  of  Bund  PUods 
InAst.of  <^35O,0O0 
tc  Purchase  Block 

U.727,  Weatera  id- 
jltlon  -  F\jnd8  to 
3b  Rsitored  by 
Sd.Supervisors  In 


(cont'd) 

..^Borandum  and  to  acconpllsh  the  objective 

therein  eat  forth.' 
^ith  todest  «g«d.  to  y«.  »a  th.  «nb.r.  cf  th.  «.««.- 
Uon  and  Park  Coranission,  I  am 

•Sincerely, 

/a/  •JOHN  J.  FERDON 

■President  of  the  Board" 


«  «  « 

»._     aAf,f\y\AaA  bv  Conaiasioner  Moore, 
On  motion  of  Coimiasioner  Parr,   eje^n*^  ^  ^^"^ 
Se^ollowlng  resoluUon  was  adopted, 

H.SOLVEB,  that  on  -co^n^on^of  Hia^on^^^ 

president  of  the  Board  ^^^^^J^^dure  proposed  whereby 
Coianisaion  doe«  hereby  approvewpru  ^^^  ^^  ^^^^^ 

Bond  FVmds  in  the  '^^.^f^^^J^S  tJ^  acquisition  costs  of 
1956-1957  ajdget. 


IkuMtSS^ 


Cocnission  Appvs, 
t.S.Savy  Use  of 
I  Parcel  of  Land 
»'  X  26«  at 
!»vina  Pirk,  Approx 
I2OO'  W.of  Fillmore 
Stmt  -  To  E3q>ire 


^"r,!^.'  ^"^i  :ri^^r^ror-4  a-  or  .  portion  o. 
Marina  Park. 

,     . ..  u«««»     ««eonaed  by  Coonissianer  Dippel, 

On  notion  of  Contdssioner  W°°»*»   J^f****"  "^ 
Se  following  resolution  was  adopted, 

HESCLVED.   that  tMs  Co:^"i-  JfJ  TfT^T^rZ  Sthr^xil- 
full  force  and  effect,  for  ^  P?'^f  ^;^;bie^rnit  covering  the 
ration  date  of  J^'^f'^  31,  l^bl^^revoca^    ^proximately  50'  x 
united  States  Ravy-s  use  ^^.P^^^f  exSnsi^of  the  center 
;.26'   located  approxlMtely  f?V^f^  °iy^Sjacent  to  the  seawall 
line  of  miBore  Street  and  ^°°!^^^^^,^^^*°^ 
atMarina  fttfk.   San  Francisco,   California. 


\Wi  BOSIHESS 


.   ..X    -  _!•»>  y^n*  been  devt 


1-^  >,«•  heen  devised  for  reserving 
Mr.   F^e  reported  ^\^  "!^  ^^^f  Je^  sSdiun  for  youngsters 
a  section  in  the  southeast  =°^f  ?;_i"%ate8.     Tbe  plan  calls 
who  attend  the  footbell  games  ^^  "P^^ttL^hich  will  restrain 
for  the  installation  of  gate,  and  fencing  ^ich^       ^^^  ^^^^^^^ 

and  confine  the  y^»^"^%^d^ing  the  football  games. 
Ing  their  trespassing  on  the  fiexa  awii* 

»  •  « 

M  ^^.^  ror  A  Supple».t=l  ^^.l.tion  of  01./X,  for  »e^v»M. 


Fane '  nK   '^  Y   M    ■   *     *  

.     ^«  normal     seconded  by  Comissionor  parr, 
On  notion  of  Commissioner  Dippel,   secona«       y 
Se^on^  resolution  was  adapted. 

3-022-56 


II 


-fm^^ifXtnti^mmimkiUi^  .4X. 


56 


■ 


(cont'd) 


Si^.  for  A 

^i^p.  of 
JlMOfor 
movable 
Itocingat 

m^r  stodiuw 


flM^rtla  ?fy.  ^?l<^ 


RESOLVED,  th%t  this  Connltsion  do«s  berebjr  request  the  mjor, 
the  Board  of  Supervisore  and  the  Controller,  to  approve  a  Supple- 
■ental  Appropriation  in  the  aaount  of  $1600  froa  such  f\xade  as 
are  legally  available  to  the  credit  of 

Appropriation  5.65^,913,000  -  Kesar  Stadiua  - 

Reaovable  Fencing  -  $1600.00 

to  provide  the  funds  for  removable  fencing  and  the  appurtenant 
installations  at  Kesar  ^  idium^  as  follovsi 

(1)  Install  fencing,  nev  aleevea,  gates,  chains    $1,050.00 

(2)  RsBM3V»  existing  ticket  door  arrangenent  at 

Gate  #3  and  rehabilitate  door,  ..,,...     250.00 

(3)  Install  now  toilet  and  renove  existing  urinal    3QQ,Qg 

$l,i00.00 

eeeeeeeeee 


ilii  i9.  ^W 


(o)  Award  of  Contract  i   PROTECTIVE  CHAIH  LINK  lENGES-CORONA  HEIGHTS 
PLAIGROUKD  .  to  WILLIAM  McUfPOSH  *  SCW  -  ife.77fe^QQ 


The  Secretary  next  read  the  sealed  bid  proposals  for  the  above 
aentioned  work  which  were  received  and  opened  by  hia  on  Hiesday, 
mrch  13,  1956i 


viLLiAM  Mcintosh  &  son 

635  Texas  Street,  San  ft'aneisoo  7 

SAK  JOSS  STEEL  COMPANY,    INC, 
195  No,  30th  Street,  San  Jose,  California 


$6,776,00 


ft7,996.00 


On  motion  of  Coosiissioner  Rirr,  ^conded  by  Con&lssioner  Dippel, 
tho  following  reaolotioc  wba  Qdopteit 


Coailsslon  Awards     RESOLVED,   that  this  Coonission,   on  recoaaendation  of  the  General 
Contract  for  ?'mager,   does  hereby  award  the  contract  for  Protective  Chain  Link 

ChaiB  Link  Pfences-  Pfence s-Corona  Heights  Playground,  16th  and  Roosevelt  Way,   to 
Corooa  Hts.  P/C        WIUIAM  McINTOSH  &  SON,  635  Texas  Street,  San  Ptancisco,   they 
to  W.McINTOSH  &      being  the  lowest  regular  and  responsible  bidders  therefor  in  the 
301  far  a6,77fe,^     amount  of  $6,776,00j  and,  be  it 

FDRTKR  RESOLVED,   that  the  General  Mana^r  of  the  Recreation  and 
Park  Department  and  the  Cooniisslon  Secretary  be  and  are  eii5)owered 
to  execute  this  contract  on  behalf  of  the  Cogmiission;  and,   be  it 

PURTHBR  RESOLVED,   that  the  Secretary  shall  file  notice  of  approv- 
al in  the  official  advertising  of  the  official  newspaper  of  the 
City  and  County  of  San  P^ancisco. 


(d)   Rejection  of  Bids  for  IgRRY-GC-ROUND  REPAIRS-  CHIIDREIJ'S  QUARTERS 

G.g.ftft  apd  mfaflt>grop  .Bahama 

The  Secretary  next  suboitted  the  sealed  bids  for  the  above  men- 
tioned work,   received  and  c^ned  by  hia  on  Tuesday,  March  20, 
1956,  as  follows t 


Iff  Broaai 

WILLIAM  McINTOSH  St  SOU 
635  Taras  Street,   San  Francisco  7 

Other  Bidder 
MAKGR  PAINS88 
2  Edgohill  Way,   San  Piv.ncisco  27 


B^SL|S 

$U,^62.00 


$26,922.00 


•  •  • 


(MOFE) 


3-22-56 


■^^M 


fca/..'». ■■>,---■■ 


!gg!g^s:y'g!g^'.^Wi''''^'f'^;,l6'!7VLVjj-jyff]Ky 


"-.^■■"'  T.:-;..-  'AK--** 


(cont'd) 


U>ctlon  of  Bids- 
lORI-GO-ROUND  REP. 
itGEODREN'S  QUAR. 
lUrSHHACKER  PLAY- 

\m 


Ht^J\ii)ke  reported  that  the  last  year's  budget  re.^ueit  for 
'?S?°  to  repair  the  merry-go-rounds  had  been  cut  by  the  Board 
ofSi^rvlBors  to  16,500.00.     The  call  for  bids  which  specified 
a  good  but  not  oonplete  refurbishing,  had  resulted  in  only  two 
proposAls,  both  of  which  were  excessively  high.     Mr.  FUnke 
reoeownded  the  rejection  of  both  bids,  a  rewriting  of  the 
spedfloations,  and  publicising  the  proposed  repairs,  in  order 
to  attnict  decorators  and  contractors  skilled  and  equipped  to 
perform  the  work.  i    »'»™      w 

On  notion  of  Commissioner  parr,   seconded  by  Coomissioner  Coff- 
nan,  the  following  resolution  was  adopted t 

BgwtoUgn  ffr»  mi 

RESOLVED,  that  this  Conmission,  having  reviewed  the  sealed  bids 
received  and  opened  ty  the  Secretary  on  March  20,  1956,  for 
Merry-Go.Round  Repairs  at  Golden  Gate  jark  and  Plelshhacker 
nayfleld,  hereby  rejects  all  proposals  received  for  the  reason 
that  they  far  exceeded  the  cost  estimates  and  funds  available 
for  the  wjrk. 


i 


(o)     Award  of  Contracti   INSTALLATION  OP  NEW  DEEP  WELL  TURBINE  POMP 

fX  NQR1B  VrmMILL.   Q.O.PARK  -  to  PAfiTriC  P[14PTIIQ  r^,    .  t26QQ.f» 

The  Secro-^ry  next  read  the  sealed  bids  for  the  above  mentioned 
•fork,  reo«»lved  and  opened  by  him  on  Tuesday,  iferch  20,  1956.  as 
follows) 


of  Contract 
|[»ltW  TURBIIB 

NORTH  WINDMILL, 
F.2.I4HK  to  Second 
•rt  Bldc'/sr, 
CHIC  PCMPING  CO. 


HUBBARD  MICHINE  CO. 
1257  PolSom  Street,   San  Prancisco  3 

fticiiy.c  Punqping  Co. 
Ffelrbanki  Morse  &  Co, 
Rimp  Repe-lr  Service  Co. 


^2,440.00 


^2,600,00 
$2,68^,15 
13,218.04 


The  Engineer  reported  that  the  low  bidder,   the  Hubbard  mchlne 
Co.,   had  submitted  a  letter  accompanying  their  bid,  which  stated 
that  they  would  not  provide  the  pvmp  called  for  in  the  specifi- 
cations* 

Fbr  that  reason,  Mr.  P\inke  recommended  the  award  of  thg  contract 
tn  the  second  lowest  bidder,   the  Pacific  Pumping  Company.     Oper- 
ation of  the  pomp  is  extremely  important  to  the  irrigation  of 
Lincoln  park,  and  Mr.  P\inke  recommended  that  the  Commission  ask 
th4  Board  of  Supervisors  to  appropriate  legally  available  funds. 

On  W)tlon  of  Conniaaloner  Parr,   seconded  by  Commissioner  Dippel, 
the  following  resolution  was  adopted; 

Resolution  No.  2222 

RESOLVED,   that  this  Commission,   on  recommendation  of  the  General 
Manager,  does  hereby  award  the  contract  for  Installation  of 
the  New  Deep  Well  Turbine  Pump  at  North  Windmill,  Golden  Gote 
Park,   to  PACIFIC  PUMPING  CO.,  9201  San  Leandro  Street,   Oakland, 
California,   they  being  the   second  low  regular  and  responsible 
bidder  therefor  in  the  araotmt  of  ^^2,600,  all  other  bids  having 
been  rejectedj  and,   be  it 

FURTHER  RESOLVED,  that  the  General  Manager  and  the  Coramiasion 
Secretax7  are  empowered  to  execute  this  contract  on  behalf  of 
the  Recreation  and  J^rk  Commission;  and,   be  it 

FURTHER  RESOLVED,  that  the  Secretary  shall  file  notice  of  approv- 
al in  the  official  advertising  of  the  official  newspaper  of  the 
City  and  County  of  San  JVancisco. 


«  •  « 
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'5§  (cont'd) 


Lppj^rotftl  lispro- 
prliU<a  pf  12600 

Uqgifted,  anj 
^inslflo  of  TiJM 
toWtyW,  1956 
toAwM^  Contract 

toPicinc  potfiNO 

1 00.  for  KEV  nRBIHE 
j  fKf,  N.WnCMILL, 


On  Qotlon  of  Cosnls8ioQ«r  T^rr,  Moonded  hy  CoindMioa^r  DlpfMl, 
th«  following  r««olutlon  wa»  adopted t 

WHBBHV  thltt  CoHdt4d,oB  hAirliif  ftMftrded  the  cootraot  for  tnttal- 
latlon  of  mv  D««p  Wall  TVirbin*  f^xap  at  North  Vindaill,Gold«ii 
Gate  H*k,  to  mCIFIC  raomiO  CO.,  9201  San  Laandro  Street, 
Oakland,  California,  in  the  amount  of  $2600,  they  being  the 
•econd  low  bidder,  and  it  having  baen  neoessary  to  reject  the 
low  bid  of  Babbard  Maehihe  Co.  as  invalid)  now,  therefore,  be 
it 

B190LVBD,  that  the  Mftyor,  the  Controller,  and  the  Board  of 
Si^rvisora  be  and  are  herefciy  requested  to  aiq^ve  a  Suppleoen- 
tal  i^ipropriatiao  in  the  aaount  of  $2600  from  the  Knergeney 
Reserve  Kind  or  fron  such  other  available  funds  for  the  purpoee 
of  awarding  this  contract}  and,  be  it 

fURTHSR  RESOLVED  that  the  Board  of  Sc^rvisors  be  and  are  here- 
by re{)ue8ted  to  grant  to  this  Conaisslon  an  extension  of  sixty 
calendar  days,  to  Nsy  19,  1956,  to  provide  sufficient  tiine  in 
Which  to  obtain  ths  necessary  funds. 


(f)     Request  to  Civil  Service  CoHslssii^  to  Sst&bli^  R>sition  of 

Qnt  {l\  funwm  Tm  Tpmr  in  Mt^i  fff  fin?  Pirrfgr  flMtfr^^ 

Gb  notion  of  Cooaisslooer  Coffaan,  seconded  ty  Cosmisaioner 
Dlppel,  the  following  resolution  was  adopted} 


Iitabliahasnt  of 
feiltlon  ot  One 
0J7.1  Jtoreaan  Tt^e 
Tbppir  Requested, 
iljo  Biquested 
SinlsaBntal  Approp. 
3f  W5.33  to 
Cdvir  Wages  for 
hrlod  Nay  1,  1956 


mimly^lm  Hft.  fig? 

RESOLVED,  that  this  Coanission  hereby  requests  the  Civil  Serv- 
ice  C<»BKLsslon  to  anend  the  inaoal  Salary  Ordinance  to  estab> 
llsh  one  (1)  position  of 

057.1  Porews  TTee  Topper  •  $24.31  (Section  15.1) 

in  lieu  of  one  (1)  060.1  Fbreaan  Gardener  position  (Section 
14.2.1  -  item  24)  vacated  by  the  death  of  August  Kusche}  and, 
be  it 

FURTHER  RESOLVED,  that  this  Cotonission  requests  the  Miyor,   the 
Board  of  Supervisors,  and  the  Controller,   to  approve  a  Supple- 
mental Appropriation  in  the  aaount  of  *»1045.33  frcm  the  Recrea- 
tion and  B&rk  Departnant  Coiq>ensation  Reserve  to  the  credit  of 

Approp.5.651. 130.000  -  Wages  -        $1045.33 

to  provide  ftmds  for  the  coapensatiou  of  one  (1)  057.1  Fbreman 
Tree  Topper  (24.31)  en^loyment  requested  in  lieu  of  one  060.1 
Fbrenan  Gardener  (3400->440)  position  vacated  by  August  Kusche, 
deceased,  for  the  period  May  1,  1956  through  June  30,  1956. 


(g>    Work  Orders  to  DRWtagineering  Surveys  and  Maps  for  1955  Bond 

ftol  flrgJ?9^g> 

Fbllowing  the  report  of  the  Engineer  on  the  necessity  of  pi^vid- 
ing  architects  and  engineers  on  the  bond  fund  projects  with 
accxirate  engineering  field  survey  aaps  as  the  first  step  toward 
the  ooDStmeticn  of  any  recreation  building  or  facility,   the 
CoiB&ission  approved  the  recoaaendation  for  the  issuance  of  work 
orders  to  the  Department  of  ^bllc  Vorks  to  ccmduct  the  engi- 
neering surveys  and  provide  the  required  naps. 

On  motion  of  Cnmlssloner  Rirr,    seenp'tefl  by  r.orwlssl'>ner  Dlppel, 
the  following  resolution  was  adopted: 


3-22-56 


«t 


LiL 


o«l't   ..>V*^?^  '■ 


^^■I?^;^' 


^pviralWiriSSiijr 


■■^J?^« 


(cont'd) 


liqaMt  for  if^roval 
of  Hark  Ordwa  for 
mianrlnr  aurvoys 
nd  1lBp«  ii'-  Connaiv 
tiflD  with  1955  Bond 
U^iPplaetB 


"^  [(('I  aa' 


that  for  the  best  Intarosts  end  proper  opBratlon  of 
end  INirk  P»part—nt,  the  Controllar  be  and 
tamrebgr  i«  vsqvaatad  to  apprvvB  the  following  Orttere  for  Work 
to  the  D»partnBnt  of  Public  W^rks  for  •neinsering  ■urveyB  and 
napa  for  1955  Bond  PUnd  FrojACtst 

Estlaatad  Aaount 
of  ftrlect  of  Wo^  Order 

TA,  500.00 
3,000.00 
1,000.00 

800.00 
2,500.00 

800.x 
2,500.00 
1,000.00 

800.00 
1,100.00 
2,000.00 

.     7K.W 

Total  -  517,700.0© 


Laraan  Furk  Swlflnlag  Pool 

McLaren  Burfc  Sirtanlng  Fool 

Waehiagtar;  3qua3« 

Balboa  Mrk  Soeeer  Bleaebers 

Vtmston  naygrofund  BXeachera 

3il^wr  Tarraoe  Playground  Bleechere 

Corposwtior  Yard 

Bernal  IIb creation  Center 

Michelangelo  Playground 

ftuealan  Hill  ^rk 

Sunaet  Heights  f^rk 

Iblen  Wills  Playground  fixtanaiac 


n 


It  la  nnlBrstaed  and  agreed  ondar  the  authoriaatior.  of  this 
reeolutior.  that  each  nap  prepared  tmdtor  the  above  wortt  orders 
aktm  mmiert.j    llnea,   cortaiirB  or  croBa-aBctiana,  afarcqjt  change 
In  greAea,  any  eziating  iapa-oiweuta,   all  utilities  located  ir« 
iMm  aurwiufirtinc  streets  with  their  various  characteristics 
(auoh  as  aiae  of  aauers,   water  plpea,  electric  pomr  lineB)eto, 


(h) 

Manager 
to  I&vestigatc  and 
kport  at  Next  Regu- 

Iv  NMting  on  the 
fcaiibillty  of 
IgBis  ^bllsfainc 
e  fiBpartaent  News 
BullBtin. 


and  fork  Departaant'E  Monthly  Neww  TfaTIPt.lr 

ConaleaionBr  Mooki  inquired  as  to  the  reasons  and  causes  for 
the  diacontinuanoe  of  the  departaent's  monthly  news  bulletin. 

Mr,  Ht^t  and  Mr.   SimonB  outlined  the  e^^iensee  and  personnel 
raqpilraaants  involved  which  they  had  ezperienoed  ir.  printing 
the  bulletin,  and  the  steps  which  led  up  tc  its  discontinuance, 

Connisaioner  terr  endorsee.  Cnmnl  ssicner  Moore '  p  suggestion 
that  the  departaent  reissue  b.  regular  news  bulletin  as  e  oBans 
of  interpreting  the  departaent *b  functions  and  servioeB  to  the 
public ;  alao  to  give  advnn^c  publicity  to  scheduled  events. 


1  fecial  MtE.Set 


On  motion  of  Conmissioner  Moore,    seconded  by  Connisaioner  Parr, 
Coaaiisaionere  endorsed  the  idee  of  resuming  publicetior  of  e 
departaent  news  bulletin .   the  General  Manager  tc   investigate 
and  report  or.  the  plar  Bt  the  next  regular  meeting. 


(i)     aneeial  Meeting  Called  for  Thursday.  March  29.   by  Pre s. Sutter 
Or  recoasMndation  of  Mr.  Fuz)ke,   Rresident  Sutter  set  Thursday, 


March  29,  for  e  special  meeting  of  the  Commission,   tc  consider 
and  adopt  the  Svqjpleasntel  Budget  BequirenentB  of  the  195t>-57 
Budget  and  to  review  bide  for  the  Dredging  of  lacht  Burbor. 


There  being  no  further  business  to  come  before  the  CannlasioB, 
ftresident  Sutter  declarec  the  meeting  adjourned  at  4.tl5  P.M. 


Baqiectfully  aubailtted. 


;. 


C£. .'  ^.^^^  ^^  ^^^^ 


Secretary 
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iiiUSSU 


San  Pranalaoo,  California 
March  29,  1956 


nmuii^ 


A  Special  Meeting  of  the  Recreation  and  park  Coifflolaaion  was 
called  to  order  by  president  Sutter  at  llt30  A.M.,  Thursday, 
March  29,  1956,  in  the  Directors'  Hseting  Room  of  the  Crocker- 
Anglo  National  Bank,  No,  1  Sansome  Street, 

The  following  Connlssioners  vero  presents 

Mr,  Louis  Sutter,  President 
Mr.  WiUian  M,  Cofftnan 
Mrs,  Henry  J,  Dippel 
Dr.  Aranois  J,  Hers 
Mrs.  Joseph  A,  )foore,  Jr. 


(1)     Commission  i^roves  Supploraental  Budget  Requests  for  1956- 
^<^i;7   in  Amnunt  of  ftfe5A.297. 


j»^^,  Wq.2225 
iflpfOft  of 

Sy^emental 
•ludget  Requests 
1956-1957  for 


Fbllowing  a  presentation  of  detailed  information  by  Mr,  FVinke 
and  Mr,  Hoyt,  on  notion  of  ConnnlsBloner  Coffman,   seconded  by 
Conmlssioner  Dippel,  the  following  resolution  %m8  adoptedi 

RESOLVED,   that  this  Coramisslon,  for  tho  proper  conduct  of  the 
Recreation  and  P&rk  Department,  does  hereby  approve  and  autho- 
rise the  inclusion  of  Supplemental  Budget  Requests  for  1956- 
1957  in  the  total  amount  of  $65^,297.00  as  followst     Jaigi 


110  l^rmanent  Salaries 

120  Pacporary  Salaries 

130  Wages 

130  Temporary  Vfoges 

130  Wages  -  Directors 

200  Contractual  Services 

21A  Mtce,  &  Repair  Structures 

(Kesar  Pavilion  Painting) 
300  Materials  &  Supplies 
385  Pbrage  &  Jbod  for  Animals 
J^OO  Equipment 
801  Accident  Corjqpensation 
854  Membership  Dues 

(Calif,  Marine  Parks  &  Hnrbors  Assoc,) 
860  Retirement  Allowance 
880  Rentals 

(State  College   Pool) 
913  Reconstruction  &  Roplacenonts 

(Sun  Dial  replacement) 
500  Bldgs.,   Structures  and  Improvements 

North  Beach  Playground  turfed 
Softball  area  ^>90,000 

Plaque  for  Japanese  Tea  Garden         200 

^ZAR  STADim^ 

Convenience  Station  62,000 

Water  Main  10,000 

Gate  Rehabilitation  7,500 

600  Land 

(Western  Addition  Blk.  727) 


$  38,025 
1,3U 

11,300 
1,802 

21,970 
2,760 

13,700 

21 

2,200 

4,865 

20 

500 
31,770 

3,520 

800 
169,700 


Total 


350,000 


$654,297 


(2)  Award  of  Contract:  DREDGING  AT  S.P.YACHT  HARBOR  AND  MISCELUN- 
EQU3  WORK  -  to  MEALY  TIBBIT3  CONSTOXTION  CO.   -  '29.3QP.QQ 

The  Secretary  next  read  the  sealed  bids  for  the  above  work, 
received  and  opened  by  him  on  Tuesday,  March  27,   1956,  as 
follows: 
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|]^  of  ContxRctt 
||0GX1C  AT  S.7. 

hlCHT  B4IIB0R  & 
I  y:scSIiiKEOOS  PILE 
|JB|.to  XALY  TIB- 
IHB  COHSTRDCTION 
L^fj^;29. 300.00 


(1)  HBALY  TIBBITTS  CONSmUCTTON  CO.  ^-29,300,00 

^11  BrAnnnn  Street,   San  Rranclsco  7 

(2)  HEK  C.  CERWICK,    INC.  tJ>^,bOO,00 

112  mrket  Street,  San  Francisco  11 

Following  a  presentation  of  detailed  infornation  ky  Mr.  Haraan, 
Engineer,  on  notion  of  Commissioner  Dippel,   seconded  by  Corv- 
missioner  Hers,  the  following  resolution  was  adoptedi 

^■olutiori  ^-|    iiiatr 

riESOLVED,   that  this  Cowilssion,   on  reconinendation  of  the  Gener- 
al Manager,   does  hereby  award  the  contract  for  ft'edging  at  San 
Francisco  Yacht  Harbor  and  Miscellaneous  Pile  Work,  to  HEALY 
TIBBITTS  CONSTRDCTION  CO.,  Ul  Braanan  Street,  San  Francisco, 
they  being  the  lowest  regular  and  responsible  bidder  therefor 
in  the  anount  of  ".29,300.00;  and,   be  it 

FTJRTIER  RESOLVED,   that  the  General  Manager  of  the  Recreation 
and  J^rk  Departrasnt  and  the  Conmission  Secretary  be  and  are 
enpowered  to  execute  this  contract  on  behalf  of  the  Conciission; 
and,  be  It 

FURTHER  RESOLVED,   that  the  Secretary  shall  file  notice  of  ap- 
proval in  the  official  advertising  of  the  official  newspaper 
of  the  City  and  County  of  San  Francisco. 


UmrJigMT 


There  being  no  further  business  to  cotsb  before  the  Commission, 
Frosident  Sutter  declared  the  meeting  adjourned  at  12:05  P.M. 

Respectfully  subnitted. 


A 


./ 


^^^<..xc.  ya^"^'^-''^^ 
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-"fti 


Secretary 


3-29-50 


RSiS5ISS5SSS9 


i^    ■  ^.;-  >•■  V 


San  Kr«noi»eo,  CftlifornU 
iprll  12,  lf56 


tfltilll&a 


|l(proval  of 


Th«  Ob«  Himdrtd  and  Tiitntl«th  R»gul*r  Mtetlng  of  th»  lUicwation 
and  I*rk  Cowl««len  wat  callad  to  ordar  at  3 1 00  P.M.,  Tburaday, 
Aisril  la;  1956,  Fraildant  3uttar  praaidlng. 

Tl»  following  CoBBiaalonaTa  wara  praaantt 

Mr.  Loula  Suttar,  Praaldant 
Mr*  Villlan  M.  Coffaan 
Mrs.  Hanry  ^J.  Dippal 
Dr.  ftancla  J.  Hers 
Mra.  Josaph  A.  Hoora,  Jr. 
Mr.  Frad  D.  ^rr. 


There  being  no  errora  or  oiBlsslonfl,  tha  minutaa  of  the  119th 
Regular  Meeting  of  March  22,  1956  and  the  Special  Meeting  of 
March  29,  1956,  ware  approved. 
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Ikqueft  for 
llasonent  at 

Ibiar  Stadium 
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(a)  ft-om  Gene  Dale,  Coldwell,  Banker  «  Conpany,  57  Sutter  Street, 
requesting  on  behalf  of  their  client,  the  Tidewater  Aasociated 
Oil  CompGny,  the  grant  of  a  aaell  eeaaaent  onto  the  Keaar  Sta- 
dljum  lot.     The  purpose  of  the  easement  would  be  to  give  Ingreas 
aniJ  egress  to  autooobiles  using  service  station  to  be  construc- 
teB  by  Tidewater  Associated  Oil  Con^jany. 

No  action  was  required,  the  Secretary  having  received  a  •ubae- 
quont  letter  from  Mr.  Dale  advising  that  the  engineering  staff 
of  his  colony  had  encountered  technical  difficulties  whl^ 
would  not  permit  construction,  of  a  service  station,  and  there- 
fore the  requeat  for  an  easement  was  withdrawn. 


(b) 
IktloD  on 
|ln7*8  Request 
Ifor  Bonewal  of 
lUafes  for  Park 
{froperties  for 

litary  Birposos- 
[i^stponod  to  Next 


ft-on  Harlan  B.  Wktklna,  Chief,  Real  Estate  Division,  Corps  of 
Inglneers,  O.S.Anv,  Office  of  the  District  «n«in^^»„3«|  ^' ^ 
clico,  requeitlnglrinewal  of  leases  No.  3IW-199  and  3FRE-260  of 
land  parcels  In  Golden  Gate  Park  and  at  Fort  FVinston,  for  mili- 
tary purposes. 

Action  on  this  request  was  postponed  to  the  next  regular  meeting 
to  afford  the  General  Manager  an  opportunity  to  review  the 
departnant's  need  for  the  property,  and  report. 


^^^^^  ^^   ^,^. ^^..  -     The  Coramissloners  next  discussed  In  detail 

"the  foirowlng"conaMnleatlon8  which  were  referred  to  the  Secreta- 
ry and  the  General  Manager  for  appropriate  action t 

(a)  fr<m  John  R.  McGrath,  Clork  of  the  Board  of  Supervisors,  the 
following! 

(1)  Notice  from  the  Board  of  Supervisors  to  all  City  Officials, 
asking  that  requests  for  permission  to  absent  themselves 
from  the  State  be  submitted  prior  to  the  comnencoment  date 
of  the  leaves,   rather  than  for  ratification. 

(2)  Notice  to  all  department  heads  that  they  nuat  strictly  ob- 
serve the  rule  of  subnitting  legislation  authoriaing  attend- 
ance at  meetings  and  conferences  sufficiently  early  to  per- 
mit the  Board  of  Supervisors'   committee  adequate  time  to 
consider  the  proposals. 

(b)  Traa  Joseph  H.  pyer,   Jt.,  Secretary  to  the  Art  Commission,   stat- 
ing that  at  its  meeting  of  April  2,   ty  Resolution  No.  6728,   the 
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Coant'd) 


(««%»«) 


pUn  for  th«.C«r«»«  Itoifht*  PUyfround  eh»lB  link  finet  drftift» 
Ing  haA  bMn  Approved. 

(c)  R'oa  th«  City  Attorney,  his  opinion  No.  1062  of  Maroh  23,1956, 
HdTlaing  that  the  Recreation  and  ^rk  Depertnent  Is  not  liable 
f^  the  mirffto*  vaiere  of  Mr.  Detrldeon  ^loh  flow  down  to  prl- 
v«t«lj  oMBfed  propwtgr. 

(d)  rtm  IhlUp  L,  Retos,  DlroctoJ-  of  Property,  giving  notice  that 
at  pubUo  sale.  Lot  22,  Block  258  (adjacent  to  St.MMy's  Square) 
brou<?ht  a  high  bid  of  f^35,OCX),  and  the  Board  of  gupervlsors  Is 
being  keked  to  conflna  the  sale  to  the  high  bidders,  P.H.Louie 
and  Gee  31&g  Wah. 

(e)  Letters  of  thanks  from  the  followlngt 

(1)  P^om  Robert  W.  Trucksls,  Convention  Manager,  Ust  Annual 
Convention  of  Klimnls  Internatlon,   (JUne  17-21,1956),  for 
the  floral  display  in  Conservatory  Dell  In  Golden  GaU  Park. 

(2)  Drom  D.F.Aah,  33  Dalewood  Way,  San  FJranclsco,  thanking  the 
CoHdeslon  on  behalf  of  the  hone  owners  In  his  neighbor- 
hood for  the  removal  of  brush  and  debrla  accunulated  in  the 
Mt.  Davidson  I*irk  area  as  q  result  of  eevere  winter  storms, 

(f)  Pt-on  J.  Marks,  Director,  Contenporary  Dancers,  135C  Sutter 
Street,  San  P^ncisoo,  requesting  rent-free  space  in  a  city- 
owned  building  in  whleh  to  conduct  its  rehearsals  and  programs. 

(g)  Pt-on  Joseph  P.  McQuaide  Post  No.   1205,   VPW,  forwarding  request 
of  WllliaB  Weindorf,  of  9  Pomona  Street,  requesting  use  of 
win  auditorium  and  kitchen  of  Beach  Chalet  on  Saturday,May  26, 
1956,  for  a  wedding  reception. (Approval  given  ty  General  Mana- 
ger). #*#•#•• 

riTTVBS  AND  nip^Jr.A«fl 

(a)  San  Pfanclsco  R>lo  and  Racing  Club  Granted  Exclusive  Contract 
f^  Itelo  Stad^M  fpr  iqS6  SeaaoP. ^ . 


I  salon  Appvs. 

iBlve  Use 

Btract  With  3. P. 

1^0  &  Racing  Club 

Itowring  fblo  Sta- 

yim  k  SUble  Area 

In  G.C.Park  for 


Mr.  George  T.  Davis  and  Mr.  Todd  Helser,  officers  of  the  San 
Pfanclsce  Polo  and  Racing  Club,  subaiitted  to  the  Comsiission  a 
request  for  an  exclusive  contract  for  the  conduct  of  polo  games 
and  the  polo  stable  area  during  the  1956  season.    Mr.  Davis 
explained  that  this  would  be  q  departure  from  last  y«ar's 
contract,  when  the  Ptolo  Stadium  and  area  had  been  shared  Joint- 
ly by  the  San  Ptandsco  and  San  Mateo  groups.     In  a  written 
proposal,  the  Club  outlined  its  plan  of  operation  and  8Che<i«l- 
lngr«»ntal  payment  to  the  City,     insurance  coverage,  and  ad- 
mission charges* 

The  CoMBlsslon  found  the  proposals  satisfactory,   incorporating 
them  with  the  general  terms  and  conditions  that  prevailedlast 
year,  and  on  notion  of  Coranlssioner  I*rr,  seconded  by  CoMls- 
sioner  Dippel,  the  foUowing  resolution  was  adopted! 

reS0LVEl>.   that  this  Commission  does  hereby  approve  the  award 
of  an  exclusive  contract  agreement  to  the  San  f*^^'?;^?^^^'^ 
Racing  Club  covering  a  series  of  polo  matches  to  be  played  in 
the  Golden  Gate  pirk  Iblo  Stadium  on  consecutive  Sundays,  com- 
nenclng  April  15  wd  terminating  no  later  ^»'*"^?^**"^'"/j  *"'' 
providlngfor  the  use  of  the  polo  stable  area  throughout  the 
Sajing^ason,   in  which  the  San  Francisco  Polo  and  Racing  Club 
agrees  to  vncate  the  polo  ponies  no  later  than  December  16. 
The  consideration  for  such  polo  stadiiaB  use  toJ«  fifteen  (1») 
per  cent  of  the  gross  receipts  for  admission,  with  a  ^nimum 
guaranty  payment  of  ♦74.00  per  Sunday;  all  admission  "^es  to 
braubJecttTthe  approval  of  the  General  Manager  of  the  Recrea, 
tlon  and  IHrk  Department;  and,  be  it 
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(Cont'd) 

FDRTHBR  RBSOLVZD,  that  tho  3«or«tary  and  th»  Q#n«r«l  Manager 
ura  h*r«fcy  authorlwd  and  dir«ot»d  to  pr«p«n  and  e»cut«  a 
written  contract  with  tha  San  Rranolaco  Polo  and  Racing    Club 
la  acoordanoa  with  tha  tanas  and  conditiona  hareln  aat  forth, 

(b)  Connisalon  Approvat  Raaolutlon,  of  Parking  Authority  for  Undor- 

liTffwnl  9^"^  ^"  fi^^°  ^-^"^^  ^^^' — 

FtoiiW»»exitatlvaa  of  tha  San  Ptanclaoo  Parking  Authority,  includ- 
InT Mr.  Harold  A.  Berllnar,  aambar,  Mr.  Vining  T.  Fisher,  Mana- 
gor.  and  Mr.  Thonaa  O'Toola,  Sacratary,  appaarad  bafora  tha 
Conmlaalon  to  raaubsdt  their  propoaal  to  designate  the  *rea 
of  tha  northam  one-half  of  tha  Civic  Center  FOaaa  for  a  public 
underground  garage  aite, 

Mr.  Vining  flahar,  lurking  Authority  Manager,  presented  argu- 
ments supporting  the  Parking  Authority's  decision  that  a  sub- 
surface  parking  garage  in  the  civic  center  would  meet  an  urgent 
public  need,  and  that  such  a  garage  is  economically  feasible. 
He  presented  Mr.  Edward  D.  Kail,  attorney  for  the  civic  center 
parking  group,  who  ouUined  his  clients  proposal  for  the  con- 
struction, operation,  and  leasing  of  the  garage. 

With  the  assuranoes  from  Mr,  Keil  and  froo  Mr,  PiAer  that  the 
ConmiBSion  was  being  requested  to  take  only  a  preliminary  ac- 
tion approving  the  plan  at  this  time,  and  finding  the  noceff^nr 
safeguards  in  the  agreenent  regarding  the  restoration  of  the 
plasa's  surface,  on  motion  of  Coamisoioner  Parr,   seconded  toy 
Commissioner  Coffnan,  the  following  resolution  was  adopted: 


au<fi&«222& 


CcnnlsBlon  Appva. 
Utolutlon  of 
Urklng  Authority 
I  for  Qiderground 
{Qaiage  in  Civic 


|^gg;^ntian  No.   2228 

ffllSOLOTION  APHIOVINO  AGREEJCNT  KIWEEN  CITI  AND  COUNTI  OF  SAN 
FRANCISCO,   PARKING  AUTHORm  OF  THE  CITT  AND  COWTY  OF  SAN 
PRANCISCO     AND  RECREATION 'AND  PARK  COMMISSION,  AND  AUTOORIZIMl 
THE  CENBRAL  MANAGER  OF  TK  EBPARMENT  AND  SECRETARY  OF  THE 
9(^TSSI0N  TO  glBCmS  3AMI. 

WHEREAS,  there  has  been  filed  in  the  office  of  this  Commission 
and  brought  to  the  attention  of  the  Members  thereof  a  form  of 
agreerent  between  the  City  and  County  of  San  Francisco,   the 
Recreation  and  Park  Commission  and  the  Parking  Authority  of 
the  City  and  County  of  San  Francisco  which  agreement  and  the 
terms  thereof  provide  for  the  joint  exercise  of  the  respective 
powers  and  authorities  of  each  of  the  parties  in  connection 
with  the  leasing  of  certain  property  in  the  Civic  Center  Plasa 
for  the  purpose  of  the  constructing  and  operating  thereunder  a 
public  off-street  parking  garage,  to  which  agreement  reference 
is  hereby  made  and  directed  for  its  detail,  and 

WMIREAS.   it  is  agreeable  to  the  Commission  that  an  underground 
garage  be  constructed  beneath  the  Civic  Center  Plasa  provided 
the  Board  of  Supervisors  so  designates  said  Pla««  as  a  proper 
and  necessary  site  for  the  location  of  an  off-street  parking 
facility,  and  further  provided  that  said  operation  will  not  be, 
in  any  material  respect  or  degree,  detrimental  to  the  original 
purpose  for  which  said  park  was  dedicated  or  in  contravention 
to  the  conditions  of  any  grant  under  which  said  park  might  have 
been  received;  now,  therefore, 

BB  IT  RESOLVED,   that  said  form  of  agreement  on  file  with  this 
Commission  and  to  which  appropriate  reference  has  been  made 
hereinabove  is  hereby  approved  in  substance  and,  provided  the 
Board  of  Supervisors  designates  said  Plaea  as  a  "^f  "^J^,^, 
proper  sitefor  the  location  of  an  off-street  parking  facility, 
theGeneral  Ffcnager  of  the  Recreation  and  park  Department  and 
the  Secretary  of  the  Commission  are  hereby  Ruthorised  and  direc- 
ted U  HecSe   said  agreement  or  said  agreement  with  any  changes 
that  may  hereafter  become  necessary  but  which  do  not  change  the 
substance  or  matter  thereof. 
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65 


(a)  HcB^irU  STVloe  and  «»mpt  Appoint«i.t8  -  Priod  March  8  thru 

mru  a»  igafe — 

on  »Dtlon  of  Co««t.aic»er  Dippel,  «;candad  ty  Co«d..ioner  Her.. 
tha  fbllowinfi  raaolutiai  we a  adcptads 


Lb  C.S.  &  «»ap^ 


^£^  T^tTu.  19567are  hore^  ratified  and  approved;  and, 
ba  It 

WTPTWR  KSOLVBD.   that  a  report  of  aaid  appointmenta  ba  trana- 
nlttad  to  the  Controller  and  the  Civil  service  ^«hiu.bb 


(b)  fr9fnr?*''  ^^^^  ^^^^^ 


on  notion  of  Comndaaioner  Dlppel,   aeconded  ^  Conmii.aloner  Moore, 
the  following  reeolution  waa  adcptedt 


^ 


Imifnu  and/or 


RESOLVED  that  for  the  beat  invereata  and  proper  conduct  of  the 
S^S^in  and  Park  Depart«nt.  the  Controller  be  and  ia  hei^ 
^q^atiS  t^  a,^ve  thTfollowing  Progreaa  and/or  Pinal  P^r-^tai 

To  maJen  andH^Jd  and  Ralph  N.   ^^f ^^^j^f-f^ ' !    *       ^88.00 
Second  &  Pin.   Paynant  -  Piriod  ending  Mar.12,1956 

(2)    rRSTALU.Si^TD  SEPARATOR, MlHreY  DUTCH  VIKDMILL     C.G.PARK  - 

iTcrJ.  ciuina  Co.  -  Pirat  &  Final  Payi,«nt  -    f  o,5^3.X 
Jferiod  ending  Mar,  26,   1956. 

To™:Kh  Murray,  Director  -  V^n  t«yment  -  *  2,^oi.ix 

I^riod  ending  Mar.  31,   1956. 

To  Mahoney  Electric  Co.,    Inc.-lat  &  rxn.royv         f  h, 
period  ending  Mar,  29,   1956, 

Period  ending  Mar  12,  1956, 

^       To  Joaeph  L   Bamea  Conatruc  Co.  -  2nd  Payt.-       5^3,94^.^4 
period  ending  Mar. 30,   1956, 


\}n.  Ho.2231 


(c)  peoueflt  for  PUnda 

On  notion  of    Coamdaaioner  Her.,   aeconded  by  Conmdaaioner  Dipped 
the  following  reaolution  was  adoptedi 

r^queated  to  approve  the  following  Baqueata  for  Pondai 

^^^  t^^"51.3O0.000  MatlB.  4  9upplle.-Gen.Div, 

*^*^    '^  Releaae  Heaerve  >^,o3^.wv 

A«,rop.5.651.385,000  For|n,»j^^'^"''^"^'''*       25.00 
(MORE)  "*  4-12-56 
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fe'^te?^-;!;: 


>*#Mr^«^<Ma<iMfyu>»;. . .  _ 


:^fHS^^^^ 
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(cont'd) 
(2)  TOAMisypRa 

5,™l?!ll!o6o  5°6*3!5w!ooo 

Inturanc«  Prvmlums  Flxad  Charges  $ 

(Add'l  for  Liability  InsuranM  -  Hay  Day  -  |78,70) 


3.70 


iQrder  for 

\(x  or  Work 


5.656,504.000    '  5.3n.il00.651  660,00 

No«  Vfetllay  Tonnla  Cta.,       Squipnsnt-Oen.Diviiion 
Ccnatruotion  of  P/0 

(For  purchaae  of  following  equipmsnt  items  for  Children's 
Play  Area  at  Noe  Valley  Tennis  Courts  Playgroundi 
1  Baby  Swing  $U0.00 

1  Small  slide  150.00 

1  Ufa  Time  Whirl        370.00    ^660.00 

(d)  orl^r  fgr  8?rYiCT,  ot  Wgrh 

On  motion  of  Commissioner  Dippel,  seconded  by  Conraissioner 
Coffnan,  the  following  resolution  was  adopted t 

Resolution  No.  2232 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of  the 
Recreation  and  Jferk  Department,  the  Controller  be  and  is  hereby 
requested  to  approve  the  following  Order  for  Service  or  Workt 


(1)  Order  for  Service  or  Work  to  C.  R,  Reichel  - 
Replacement  of  Domestic  Hot  Water  Recirculating 
System  at  Harding  Park  Monicipal  Golf  Clubhouse 
(Appropriation  5.654.913.000) 


1,863,00 


Ilteht  Hurbor 
Ifefflpg  Liean^ff 


(e)  Yacht  Harbor  Mooring  Ucen^ea 

On  motion  of  Coociisaioner  Coffman,   seconded  by  Commissioner  Parr| 
the  following  resolution  was  adopted: 

RESOLVED,   that  this  Commission,   on  recommendation  of  the  General 
Manager,   does  hereby  approve  the  issuance,   transfer  and  cancel- 
lation of  lacht  Harbor  Mooring  Licenses  as  follows: 


Mame  of  Boat 
MISCHIEP 
LADY  CAROL 


Berth  No. 


134C 


Owner 

HEARN,  Reginald 
HURST, Jr., Jamas  A, 
(Pchsd.boat  from  former 
GRAKNIS,   John  W. 
(Pchsd.boat  from  former 
IROCTOR,   Glen 
RODRIGIEZ,  Louis  E. 

(2)  himsLimssm 

CULLIGAfl,   Thomas  (Tsfd.  from  Berth  #92)  87 

DOLLARD,  Edward  J,«NEi:iTA  II"-Tsfd,fm. Berth  87)92 

O^gRMANENT  LICENSE  CAKCELLATIOMS 

AI14QUIST,   Harold  R,  (Berth  unoccupied  over  6  Mo)201B 
HERaEiRO,   Tony     (Sold  boat  «  left  harbor)  174. 

RUBY,  Dr.  Maurice  (Sold  boat  -  left  harbor)       182 


Rate 

ItToo 

9.80 


}^ 


occu;)ant  of  berth, Dr. John  Canqjbell) 
SEA  QUEEN  104  9.20 

occupant  of  Berth,Mr. Harvey  Dahlberg) 
STAR  DUST       187A     9.60 
RODLYN         194     8.40 


11.20 
11.20 


7.20 
8.00 
9.60 


(a)   IteatPQqed  Action  on  Three  Items 

A  brief  discussion  was  had  on  the  following  three  matters, conald« 
eration  of  which  was  postponed  to  the  next  regular  meeting  pend- 
ing the  receipt  of  further  infomfttion  necessary  for  a  final 

4-12''-56 


ESi^xTiirTnSi. 


i^sf^aifiSfiie  'u  TTrisaKT^asst^s: 


-JgaS  (cont'd) 


licUon  R)«tponed 
[to  ftoxt  Regular 
llftCi  on  FbiiowingJ 
1(1)  16th  Strwt 
I     txtenfion. 
(2)  D«pt.ltovt 
Bullatin. 
(J)  Teap.Auto. 
lurking  In 
franklin  Sq, 


diioisioni 

(1)  Tab  r«<)udat  of  Mayor  ChriBtopher  ihab  the  Coamission  trans* 
fftr  a  anall  portion  of  the  Corona  Heights  property  to  the 
Departnant  of  Kibllo  Works  for  the  widening  and  extension 
of  Sixteenth  Street* 

(2)  The  Cosnlsslonis  gisneral  approval  of  tho  proposal  that  the 
publication  of  a  department  news  bulletin  be  resumed* 

(3)  Ttid  proposal  that  a  portion  of  F^ankllP  Square  be  used  as 

a  tenporary  automobile  parking  area  to  relieve  traffic  con- 
gestion In  the  vicinity  of  Seals*   Stadium.  (Awaiting  the 
City  Attorney's  opinion). 


J,. 


\igl  pianess 


{|g?.  Hb.^;?34 


(a)  Award  of  Contract!  RESURFACING  AND  WATERPROOFINO  DECK  OF  AQUAH^ 

K  PftRK  mwm  '  W  MAfcgTT  &  ffirefi89IHiRM'X  -  IS.^^^9Q 

■nio  Secretary  read  the  sealed  bid,  received  and  opened  by  him 
on  April  3,  1956  for  the  above  mentioned  work* 

The  SOLE  bidder  was  MALOTT  &  IE lERSON -GRUNDY,  2^02  Harrison 
Street,   San  PVanclsco,   In  the  amount  of  * |5»267,00 

On  motion  of  Commissioner  Here,  seoonded  by  Commissioner  Dlppel, 
the  following  resolution  was  adopted i 


iMrd  of  Contract  t 
BSDRPAC'G  AND 
|VA12RfR0OFING  DECK 
OFiQOITIC  PARK 
BLDG.  to  MALOTT  & 
R1SRS0N-GRUNDY  - 


RESOLVED,   that  this  Commission,   on  recommendation  of  the  Gener- 
al Manager,   does  hereby  award  the  contract  for  Resurfacing  and 
Waterproofing  Deck  of  Aquatic  Iferk  Building,  San  Francisco,   to 
MALOTT  &  JETERSON-GRUNDY,  2iU2  Harrison  Street,  San  ft-ancisco, 
th^  being  the  sole  regular  and  responsible  bidder  therefor  in 
the  amount  of  $ 5, 267, 00 j  and,   be  it 

FURTHER  RESOLVED,  that  the  General  Manager  of  the  Recreation 
and  park  Department  and  the  Connlssion  Secretary  be  and  are 
enqpowered  to  execute  this  contract  on  behalf  of  the  Coinmissloni 
and,  be  it 

FURTHER  RESOLVED,   that  the  Secretary  shall  file  notice  of  Apptrm 
al  In  the  official  advertising  of  the  official  newspaper  of  tho 
City  and  County  of  San  Rrancisco. 


^change  of 
2oo  ^if  Jj 


(b)  Exchange  of  Zoo  Animals 

The  Secretary  read  the     memorandum  from  Mr,  Carey  Baldwin,   Zoo 
Director,  reconnendlng  an  exchange  of  surplus  animals  with 
other  zoos* 

Gn  motion  of  Commissioner  Rirr,   seconded  by  Commissioner  Hers, 
the  following  resolution  was  adopted t 

Rflanlution  No.   2235 

RESOLVED,  that  this  Commission,   for  the  purpose  of  disposing 
of  surplus  varieties  and  improving  the  local  colle  ;tion  of  ani- 
mals,  does  hereby  approve  the  following  exchange  of  animals 
between  the  Son  Francisco  Zoo  and  other  «oos,   the  trading  soos 
to  bear  all  costs  of  transportation t 


San  Firancisco 


San  Francisco 

6  sinrplus  Coyotes  1  pr.Qreen  Fneasants 

2  young  Lions  1  Lesser  Panda 


Trader's  Name 
and  Address 
(Hamamatsu  Zoo, 
(Hamamatsu, Japan 

Fresno  Zoo, 
Fresno,  Calif, 
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IpjBIBSa  (ooot*d) 


(e)  CooBniasipn  ^pprores  R«n«wRl  of  Contreot  for  patrol  S«rylo«  In 

Wa  Mtr^ttl    ^^^   for  M^   nmkina  JU^«^ 


l^  1^.2236 

Icdvltilon  Appva. 
jlBorael  of  Contract 

Ivith  Aiioclated 
Ijportaoen  for 
Ktrol  Service  In 
luks  Hiroed  Area 


On  motion  of  Commlaalonar  Cofftaanf  aaconded  bgr  Commlsaloner 
Moore,  the  folloving  reaolutlon  waa  adopted t 

Raaolutlon  tfa.  221fc 

RiSOLVIOf  that  thla  Conmiaalon,  having  received  aatlafactory 
patrol  aervloe  for  the  Lake  Merced  Area  by  the  Aaaoclated 
Sport amen  of  California,  Dlatrlct  Council  No.  7,  during  the 
paet  year,  doea  hereby  authorise  the  continuance  of  aald  patrol 
aervloe,  and  requeata  the  City  KErohaaer  to  exercise  hla  option 
to  renew  thla  oontraotual  aervloe  aa  aet  forth  In  the  exlatlng 
agreement,  funda  to  meet  expenaea  In  connection  with  the  aervloe 
being  available  in  Appropriation  6.655.200,000  for  the  fiscal 
year  1956-1957  In  the  amount  of  15,200,00 


(d)  Commiasion  Approvea  Jbotball  Sehedulei.  for  19S6  SeasQn^fl«ar 

The  General  Manager  auboiltted  the  aohedxile  of  football  contests 
for  Kesar  Stadium  for  the  1956  aeaaon,  aa  arranged  by  Stadium 
Manager  Ar^ur  Uhlttomore,  with  a  reoommsndatlon  for  adoption. 

On  motion  of  Commlaaioner  Dlppel,  seconded  by  Commissioner  Coff* 
man,  the  following  resolution  was  adopted t 


(<)]|Ql89ion   kppvB, 

Kiotball  Schedules 
(t  Eeiar  far 
»^  Season 


K  to  C.S, 

Isslon  to 
Establish  Pbur 

^sltlons, 
Jequest  for  A  9up- 
fi^aental  Approp. 
^'  W928  to  Cover 
^laries  of  New 
^sitlons  for 
^od  May  16 


RESOLVED,   that  this  Commission,   on  reconmendation  of  the  General 
Manager,   does  hereby  approve  the  following  schedule  of  football 
games  for  the  1956  Season  at  Keaar  Stadiums 


(1 


High  School  Gaiaes-20  gaffla»-betwBen  Sept. 21  &  Nov. 22 


,   )  A.A.A.       _  _       ^ 

(2)  Riordan  High  School-4  games  (2  night  games) Sept. 28-Nov,  27 

Itl 


S.P.Clty  College^  games  (1  night  game) 
S.P.Pbrty  Niners  -  9  games    - 
20-30  Club  -  1  game  - 


Oct. 19  -  Nov.  16 
Aug. 19-  Dec.  16 
Aug. 2^  (FRIDAY) 


ft*ovldod»uae  of  the  Stadium  by  the  respective  schools  or  orfl^ani- 
■ations  shall  be  in  accordance  with  the  rentQls,guarantie8, terns 
and  agreements  set  forth  in  the  contract  agreements}  and  the 
General  Manager  and  the  Secretary  be  and  are  hereby  authorised 
to  prepare  and  execute  such  contracts  for  and  on  behalf  of  this 
Commission. 


(e)   Request  to  Civil  Service  Commission  to  Establish  One  New  Posltior 
of  ClO^  Janitor  and  Three  Positions  of  R56  Playground  Director 
and  i>TOrov?^l  of  Supplcnontal  Approp.   of  ^1928  to  Meet  Salaries 

On  notion  of  Commissioner  P&rr,   seconded  by  Commissioner  Dlppel, 
the  following  resolution  was  adopted: 


RESOLVED,   that  this  Commission  hereby  requests  the  Civil  Service 
Comnisslon  to  aurend  the  Annual  Salary  Ordinance,   to  add  the  fol- 
lowing employments  necessitated  by  the  opening  of  the  Eureka  Val- 
ley and  Margaret  S,  Hayward  Recreation  Centerst 

1  -  ClOii  Jfenitor  (See.  U.l  -  Item  13) 

3  -  R56     Playground  Directors  (Sec,  14,3  -  Item  30) 

FURTHER  RESOLVED,  that  this  Conanission  hereby  requests  the  Mayor, 
the  Board  of  Supervisors,  and  the  Controller  to  approve  a  Supple- 
mental Appropriation  in  the  amount  of  |1926,00  from  the  Recreation 
and  I^rk  Department  Compensation  Reserve  to  the  credit  of 


(MORE) 
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(cont'd) 


Ay^oprlation  5*651 .210 «000  (BiroftMnt  Salaries  -  G«iwrel  Dlvl« 
slon)  at  foUovat 

1  -  C104  Janitor  (Buraka  Valley  Reoraation  Canter) 

May  16  thru  JVine  30,  1956 $    398.00 

3  •  R56  Playground  Director a.  May  16  thru  JUne  30, 

1956 1,530.00 


(2  tar  Eureka  Valley    -      $1,020.00 
(1  for  M.S,Hayward  Boys'-    ,    510.00 

$1,530.00 


691 


•  «•»«•••«• 


(f)  Raquaat  for  A  Supplemental  Appropriation  of  $9(400  for  Heat, 
Light  and  Power  to  Coiiq>lete  Fiscal  Tr.  it  $900  for  Hunters  Ibint 
ttWBtrtm  gtUUJM 

Od  Botion  of  CooBlailoner  I^rr,  seconded  by  Conmisaioner  Dippel^ 
the  following  reeolution  wae  adopted  t 


BqB9lHtlPri  ggi  WH 


I 


lit  for  A 

intal  Appro- 
aUoo  of  $9,AD0 
HMtfUght  & 
ir  to  Coaplete 
\kl\  Tr.  and 
for  Huntera 

m  gyiigtUtttyi 


SESOLVEO,  that  this  CosBnisalon  hereby  requests  the  Mayor,  the 
Board  of  Supervisors,  and  the  Controller  to  apprcMV  a  S\^le- 
nental  Ai^ropriation  in  the  astount  of  $9,A00  fl*oei  such  funds  as 
are  legally  avnilable,  to  the  credit  of  Appropriation  5. 715. 231* 
651  (Heat,  Ught  &  Power),  to  provide  the  additional  flmds  in 
the  aaount  of  ^8,500  to  conplete  the  fiscal  year  in  accordance 
with  letter  of  March  28,  1956  from  Mr.  J. H. Turner.  Manager  of 
Utllitiee,  and  additional  funds  in  the  amount  of  9900  to  pay 
for  the  utllltlea  at  Hunters  Point  Gytanasium  (San  Francisco 
Housing  Authority). 


(g)  Award  of  Contractt  FBPAIRS  TO  AVIART,  S.G.ZOO  GARDENS  -  to 

Wi.  MfiOfTOM  4  »H  ■  ?^.Oa»W 

l^e  Sacretaiy  nart  read  the  sealed  bids,  received  and  opened 
bgr  hla  on  Tuesday,  April  10,  1956,  for  the  above  mentioned  work, 
as  follows t 

WILLIAM  McINTOSH  4  SON  $3,305         $2,736  $587 

635  Tsataa  St.,  S,P.7 


Van  Ragen  6  Clark  Construc.C>3,A35        $3,172 

Co. ,1052  Oak  St,,S.F.17 
Stennark  Construction  Co.     $3,176        $3,4.70 

558  Hearst  Ave.,S.F.7 


$700 
^825 


«  «  « 


^■fioD  Awards 
«t»ct  for 

Urs  to  Aviary, 
".2oo  Gardens, 
'^'•l.McnfTOSH  & 


On  motion  of  Conmlssloner  Here,  seconded  by  Commissioner  Dippel^ 
the  following  resolution  was  adopted: 

RESOLVED,  that  this  Conmlssion,  on  reconrasndation  of  the  General 
Manager,   does  hereby  award  the  contract  for  Repairs  to  Aviary, 
San  Francisco  Zoo  Gardens,   to  WILLIAM  McINTOSH  &  SON,   635  Texas 
Street,  San  F^ndsco,  they  being  the  lowest  regular  and  respon- 
sible bidder  therefor  in  the  amount  of  $6,041.00,  all  other  bids 
having  been  rejected)  and,  be  it 

FTRTISR  RESOLVED,  that  the  General  Manager  and  the  Connlsslon 
Secretary  are  enf>owered  to  execute  this  contract  on  behalf  of 
the  Recreation  and  Park  Commission;  and,   be  It 

FURTHER  PE30LVED,  that  the  Secretary  shall  file  notice  of  approve 
al  in  the  official  advertising  of  the  official  newspaper  of  the 
City  and  County  of  San  Francisco. 

4^12^56 


'  h'y'-^w^ywr^ 
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(cont'd) 


(h)  Award  of  Contrftoti  REPAIRS  TO  CARD  SHELTER,  OOUEN  GATE  PARK  - 
to  WILLIAM  MelNTOSH  A  SON  -  ^3 ,121.00  (Subject  to  AvalUblllty 


itat 


TlM  3«oretary  th«n  read  the  aoalad  bids,  reoelved  and  opened  by 
him  on  Tl»tday,  Ajrll  10,  1956  for  the  above  aentioned  work, 
a«  followat 


^3,121.00 


ui'IAM  MoOrrOSH  &  SOH 
635  Texas  Street,  San  Aranciaco  7 

Q1HER  BpEBHS 

SteniMrk  Construction  Co. 

H.  I.  Rahlaann  Co, 

Vhn  Hagen  &  Clark  Construction  Co, 

Huberts  Reliable  Alteratl(»i  Shop 

tt  »  « 


W,333.00 
e3.352,00 
$3,723.00 
$3,900.00 


Iburi  of  Contract  I 
KPAIR3  TO  CARD 
aBL1ER,G.G.P&RK 
to  W.MeINT06Ii  ft 


The  General  ftonager  reported  that  the  account  for  this  contract 
laoked  sufficient  fUnds,  and  that  either  a  transfer  frosi  other 
accounts  would  be  necessary,  or  a  si^jplemental  appropriation  re- 
quiring Board  of  St^rvisors'  approval  wovad  be  required.     If 
the  latter  applies,  he  suggested  an  extension  of  sixty  days' 
tlse  In  awarding  the  contract  to  permit  the  appropriation  of 
funds. 

On  BCtion  of  OoBanlasioner  Coffman,  seconded  by  Comnlssloner 
Dli^l,  the  following  resolution  was  adoptedi 

^ffn-^utlnn  No.   22/.1 

RES0L\®D,  that  this  Coo«»lsslon,on  reconmcndatlon  of  the  General 
Manager,   does  hereby  award  the  contract  for  Repairs  to  Card 
Shelter,  Golden  Gate  Park,  San  Prancisco,   to  WILLIAM  McINTOSH  & 
SON,  635  T^xas  Street,  ^n  Piranclsco,  they  being  the  lowest 
regular  apd  responsible  bidder  therefor  in  the  amount  of  53,121, 
all  other  bids  having  been  rejected;  and,  be  it 

PTJRTHER  RESOLVED,  that  the  General  Manager  and  the  CoBBvlssion 
Secretary  are  eapowered  to  execute  this  contract  on  behalf  of 
the  Rs creation  and  Park  Conml salon j  and,  be  it 

FURTHER  RESOLVED,   that  if  it  beeones  necessary  to  request  the 
Board  of  Supervisors  to  approve  a  Supplemental  Appropriation 
of  funds  for  the  award  of  this  contract,  a  further  request  be 
made  of  said  Honorable  Board  for  a  60-day  extension  of  tine  in 
the  award  of  said  contract  to  allow  sufficient  tine  for  the 
appropriation  of  the  required  funds;  and,  be  it 

FURTHER  RESOLVED,   that  the  Secretary  shall  file  notice  of  approv- 
al in  the  official  advertising  of  the  official  newspaper  of  the 
Ci^  and  County  of  San  Ptancisoo, 


(1)  ItoquBst  for  an  Emergency  Supplemental  Appropriation  of  SK),550 
(Tamnwarv  Salariegi    Qvortlr^  jfc  Hnlidav  fav  for  Dcpt^Ptl'iQnMiJ 

The  General  Ffanager  reported  that  addlUooal  funds  «o«id  be 
needed  for  tein>orary  salaries,  overtime  and  holiday  pay  for 
personnel  throughout  the  department,  to  eoeiplete  the  fleoai  year 

On  motion  of  Commissioner  Crffnan,   seconded  by  Commissioner  Pari 
the  following  resolution  was  adopted: 

BffT"!"^^""  Mo.  22A2 

\^,tap  A  Supple-      RESOLVED,  that  this  Commission  hereby  requests  the  Mayor,  the 
»nt*l  ApproTof        Board  of  Supervisors,  and  the  CootroUer  to  approve  an  Bmergene-- 
51^500  to  Meet  Supplemental  Appropriation  in  tho  amount  of  .^36,550  f^om  tne 

H.Salaries,  O/T.  Recreation  and  Park  Compensation  Reserve,  to  the  credit  of  tw 
»»d  Holiday  Pay  y   ,«  Afe 


kM&i224j^ 


.f^v.^x;,■■^':i^V'-:■■^y•^-,?;A':^-o;'i'..■3^.^?■/?^.-^*^J^:..^'i^ 


I 

I 


-Tjg  (cont'd) 


following  appropriations! 

5,65^.111.000  Allowance  for  Overtine,  RecUhits        ^ 
5,659.111.000  -ditto-  Canp  Mather 

5,651,112.000  Holidays  -  General  Division 
5,652.112.000  -ditto-Zoo  Division/ 

5.65iV,112,000  -ditto-Recreational  Uhlta 

5,651,120.000  'Pein>orery  Salaries  -  General  Division 

5.659.120.000  -ditto-  -  Camp  Mather 

5.651.130.001  Wages  -  Directors 

51 


800.00 
il,50.00 
700.00 
750.00 
400.00 

1,300.00 

2,200 

?li, 550.00 


(j)  Request  for  a  Supplemental  Appropriation  of  $1600  to  Cover 

nfiRh\  tjfhnrgea  -  Shipping  Rhino  from  New  York  to  San  rrangiflgQ- 

On  motion  of  Conmdssioner  Coffnan,  seconded  by  Commissioner 
Parr,  the  following  resolution  was  adopted i 


H,  fc.22A3 

|liq.  for  An  Emer- 
Ucey  Supplemental 
jippMp.  of  ^1,600 
■  to  Cover  flight 

Cbirges  of  Shipping 
U17  Rhino  from 

|i.»f  Tork  City  to  SF 


T^ffn)nt1»n   No.    22^ 

RESOLVED,  that  this  Commission  hereby  requests  the  Mayor,  the 
Bpard  of  Supervisors,  and  the  Controller  to  approve  an  Emergen- 
cy Suppleiaental  Appropriation  in  the  amount  of  ri,600  from  such 
funds  as  may  be  legally  available,  to  meet  the  additional  and 
increased  costs  of  crating  and  overland  freight  of  the  babv 
rhinoceros  from  New  York  City  to  San  Francisco;  this  request 
'.beinr  made  pursuant  to  Resolution  No. 2138,  Mtg.  of  Jan.  12, 1956 


RtqoBst  for  Use 
of  I^nhandle  for 
Special  Automobile 
pirklng  During 
UHjay  Period  of 
Iprll  29  to  May  2, 
pnled. 


(k)  Request  for  Use  of  Panhandle,  West  of  Masonic  Avenue,  for 
Special  Automobile  Parking  from  ADr.29  to  May  2.   1956  Denied 

Mr.  A,  M.  Baccari,   Jt.,   Public  Relations  and  Advertising  Consul- 
tant, was  present  and  submitted  a  letter  requesting  the  Commis- 
sion to  make  the  Panhandle  Section  of  Golden  Gate  Park,  west 
of  Masonic  Avenue,  available  for  parking  for  a  ^-day  period, 
from  April  29  to  May  2,  as  an  accommodation  to  the  opening 
ceremonies  for  the  Petrini  Plaza  Market. 


Fbllowing  a  full  discussion  of  the  merits  of  the  case,   it  was 
the  Commission's  decision,   on  motion  of  Commissioner  Moore, 
seconded  by  Coinnisaloner  Coffman,  and  carried,  that  the  propos- 
al to  use  the  I^nhandle  for  automobile  parking  did  not  suffi- 
ciently warrant  approval  and  would  further  bind  the  Commission 
as  an  undesirable  precedent,  and  the  request  was  therefore 
denied. 


(1)  S?9Y^"^^  "^"T  3^^^^' 


B&iM]r  Gould 
\*tA  Associates 
piMutt  the 

RW  SUTTER  Show- 
ptWith  the 


Representatives  of  San  ft-ancisco  Showboatp, Incorporated,  namely, 
Mr,  Barney  Gould,  Mr.  Paul  Madden,  Mr.  Frank  Woods,  and  Mr.Hahn 
appeared  before  the  COTinission  to  make  a  new  proposal  whereby 
the  river-boat  "Fort  Sutter"  would  be  refurbished  within  a 
6-month' s  period,  and  that  a  ^.7500  bond  would  be  posted  subject 
to  forfeiture  to  the  Commission,   to  be  used  for  removal  of  the 
vessel  from  Aquatic  Iferk  if  the  reflirbishing  was  not  accoopliflha 
within  the  specified  time. 

Mr.   Ptiul  Madden,   attorney  for  San  Francisco  Showboats,   Incorpo- 
rated, explained  that  while  the  written  letter  of  proposal 
stated  that  the  bond  had  been  deposited  with  the  Crocker-Anglo 
National  Bank  it  was,  in  fact,  on  deposit  with  an  East  Bay  bank 
and  had  not  as  yet  been  transferred. 

Commissioner  Parr  offered  his  opinion  that  the  whole  proposition 
of  a  well-conducted  showboat  operation  in  Aquatic  Iferk  was  one 
which,   from  its  earliest  conception,  had  appealed  to  the  Comnis- 
sion,   but  during  the  past  three  years  the  backers  of  the  propos- 
al had,   through  no  fault  of  the  Commission,  encountered  diffi- 
culties in  obtaining  sufficient  financial  «q)port  and  that  the 

^-12-56 


ktfiua 


venturo  had  M«iMd  to  be  fraught  with  obstacle  a  of  one  kind  or 
a«oth*p,  Thb  r»iultant  deterioration  of  the  vessel's  hull 
during  Its  sUy  In  Aquatic  Iferk  had  added  a  further  and  criti- 
cal problem,  Cooralssloner  Parr  stated  that.  Inasmuch  as  It 
had  always  been  the  Commission's  position  that  the  vessel 
should  be  in  a  floatable  condition,  he  considered  it  to  the 
best  Interests  of  all  concerned  that  the  backers  of  the  propos- 
al remove  the  vessel  frojn  the  Aquatic  Park  Ugoon  and  repair 
the  hull  and  refurbish  the  boat  at  some  other  location,  and 
that  having  been  accon^jlished,  return  it  to  the  Lagoon  and 
accept  from  the  Commission  a  long-term  lease  covering  occupan- 
cy of  berthing  space  and  the  manner  of  operation.  He  pointed 
out  that  this  pjpooedure  would  eliminate  the  necessity  of  the 
backers  posting  any  bond  at  this  time,  and  would  further  pro- 
vide the  backers  with  a  better  situation  whereby  they  could 
remove  the  vessel  at  any  time  they  wished  if  the  business 
aspects  of  the  venture  were  not  satisfactory  to  them  at  the 
Aquatic  park  location, 

Mr,  Madden  was  unable  to  accept  this  proposal  without  further 
consultation  with  his  clients,  and  stated  that  his  letter  had 
been  offered  as  the  first  step  of  negotiation  townrd  a  work- 
able solution. 

After  lengthy  discussion  and  consideration  of  the  many  factors 
involved,  on  motion  of  Commissioner  Parr,  seconded  ty  Commis- 
sioner Here,  the  proposal  was  taken  under  advisement,  and  the 
General  mnager  was  directed  to  fully  investigate  aU  aspects 
of  the  problem  aijd  report  to  the  Commission  at  its  next  regu- 
lar meeting* 


liDJDIlWffiNT 


There  being  no  further  business  to  come  before  the  Commission, 
president  Sutter  declared  the  meeting  adjourned  at  5»10  p.m. 


Respectfully  submitted. 


C^£cA^-a^ 


Secretary, 
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San  ft*neitco,  CallfornU 
A|»ril  26,  1956. 


MlUSISfi 


ifittk 


Th*  On*  Hundred  *nd  Tw»nty-fir«t  Itofular  Itoetlng  of  th«  tecr«a» 
tion  and  Park  Cowiaaion  waa  callad  to  ordar  at  3iOO  P.M., 
Uiuraday,  iprU  26,  1956,  Praeldant  Suttar  praaiding. 

Tha  following  CooHiaalooara  vara  praaantt 

Mr,  Loulf  Suttar,  fraaidant 
Mra,  Hanry  J,  Dippal 
Iter,  Eugene  ▲•  Gallagher 
Mra.  Joaeph  A,  Moore,  Jr, 
Mr,  lired  D.  P»rr 


TAL  OF 


Park 


(b) 


There  being  no  error  a  or  oaiaaions,  the  nlnutea  of  the  120th 
Regular  Mtetlng  of  April  12,  1956  were  approved. 


(a)  ft-on  PhiUp  L,  Baaoe,  Director  of  Property,  enclosing  '«■  •!>- 
proval  a  reaolutlon  fbr  aubBiaaion  to  the  Board  of  Suparvlaore, 
covering  the  purchase  of  additional  landa  required  for  McLaren 
Pirk. 

On  Botion  of  Conmlssioner  Gallagher,  seconded  by  CoBBisaloner 
Olppel,  the  following  resolution  was  adopted! 

RESOLVED,  that  this  Ctaimiiispion  approves,  for  autidssion  to  the 
Board  of  Superviaora,  the  resolution  authorising  the  purchase 
of  certain  property  required  for  McLaren  Park  as  follows* 


L^t  No.  Block  Ho. 


Williamson  Estate  Incorporated    U  6H5 


Anraint 

♦4,000 


from  the  City  Attorney,  reconwnding  a  compromise  settlement 
in  the  Municipal  Court  Case  No.  351U2  (Helen  Da  Roaa  vs.  City 
and  County  of  San  Pt-ancisco),  pertaining  to  alleged  personal 
injuries  suffered  by  the  pHaintiff  in  a  fall  on  the  walkway 
leading  to  Plelohhacker  Zoo. 

On  motion  of  CoMdssioner  Parr,  seconded  by  CoBBiissioner  Dlppel, 
the  following  resolution  was  adopted: 


^^  Attorney  Author- 
»d  to  ft-oceed 
nth  3ettlemBnt 
Itoicipal  Court 
»»  Ho.  351U2 
^1«  Da  Rosa  vs. 
3ty  i  Co.  of  S.F. 
p  Arsenal  Injury 
ISHHAaOiR  200^ 


Raaolution  No.   22L5 

RESOLVED,  that  this  Coottlsslon,  on  recommendation  of  the  City 
Attorney,   does  hereby  approve  compromise  and  setUement  of  the 
claim  of  Helen  Da  Roaa  vs.  the  City  and  County  of  San  Ft-anclaco 
of  San  Pfancisco  (Municipal  Court  No.  351U2),  by  payment  of 
$250.00  to  plaintiff  for  personal  injuries  sustained  on  April 
10,  1956,   by  reason  of  an  alleged  dangerous  and  defective  con- 
dition in  the  walkway  leading  to  Flelahhacker  Zoo,   just  off 
A2nd  Avenue  J  and  the  City  Attorney  be  and  is  hereby  authorlaed 
to  prooeed  with  such  settlement. 


(o)     Tram  His  Honor  myor  George  Christopher,  referring  to  City 

Attorney's  Opinion  No.  1068,  and  asking  the  Conialssion  to  ap- 
prove the  leasing  of  Piranklln  Square  Park  as  a  parking  facility 
and  to  take  the  necessary  steps  to  place  the  matter  aa   the 
November  6,  1956  ballot, 

CoBmdssloner  Moore  objected  to  the  proposal  that  P^-anklin  Squar«. 
be  diverted  from  Its  original  purpose  as  a  public  park  and  askec 
for  a  more  detailed  ejqjlanation  whether  it  i»3  proposed  to  use 
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(c)  rtom  CaroUne  Qulllcl,  Secretary,  ItaUan  federation  of  CaUfor- 
nia,  mc,  678  Green  Street,  protesting  any  plan  for  the  aale 

of  the  parks  or  squares  recently  reported  as  Uttle  used  and 
oonoeivably  surplus  property, 

(d)  Ttom  Philip  L,  Reios,  Director  of  Property,  a  copy  of  his  letter 
to  Ifr.  Z.  E.  Phelps,   in  I^sadena,  advising  tliat  the  City  will 
call  for  bids  in  the  near  future  for  an  oil  and  gas  lease  on 
the  AO-acre  section  of  the  IVihnBan  Bequest  property  in  ftresno 
County, 

(e)  rtam  John  J.  Pterdon,   Resident  of  the  Board  of  Supervisors,  a 
copy  of  his  letter  to  the  Housing  Authority  asking  for  a  progress 
report  on  the  reiKval  of  the  war  housing  projects  at  Crocker- 
Anason  Playground,  and  pointing  up  the  deadline  of  JUne  30,1956. 


IrmrciAL  traksactiohs 

(a)      Profess  anV9r  ^f^l  Pavaents 


Ifrogress  and/or 


Oft  aotion  of  CoBrndsaloner  Dippel,   seconded  by  CoBBiesioner  I^rr, 
the  following  resolution  was  adopted t 

]teflolutton  Ho.  22JL7 

HESOLVED,  that  for  the  best  interests  and  proper  conduct  of  the 
Recreation  and  I*rk  Department,  the  Controller  be  and  is  hereby 
requested  to  approve  the  following  Progress  and/or  Pinal  P&]pnat6t 

(1)  MiiW  f/^'  PgVTS. -Con tract  #172  ■  Controller's  #3U2 

To  Uellniti  &  Der.arde  -  2nd  I^ynent  -  I  3,342.47 

Period  ending  3/31/56. 

(2)  7^fl.r.Ffm>iy  ff^^  TMpyrs.-Contract  #l82-CQntroller';  #32g? 

------     -        -  ^g^  f&ymsTit  -  $  5," 

ly^S-^flnt .  Jl60-Controlle] 

Lruc.Co,  -  3rd  ffeynent  - 

Iteriod  ending  3/31/56. 


To  Wta.McIntoah  &  Son  -  1st  piyaent  - 
Iteriod  ending  3/31/56. 


» 337.49 


(3)   DPim  MCB  P/G  &  niIU)HOU3B-Cont.#160-Controller'|  #3291  . 

To  Jaaes  L. Barnes  Construc.Co,  -  3rd  ffeynent  -    $13,424.76 


{I,)  EHHEKA  VALLBT  H^TGROU!D  «  Cont.fi 58  -  Cpntr9U|r'i  #3^7 
To  Kartinelli  Corstruction  Co. -15th  Payiaent-  519,320.57 
Period  ending  3/31/56. 

(5)  rimmA  YAMffT  f/(^  -  Q9r4r^ct  f^'>\'l9rM9n^T'^.p^ 

To  Kartinelli  Construction  Co.  -  14th  Paynent  -  $16,18^.15 

period  ending  2/29/56. 

(This  payiKnt  is  ^J  LIEU  of  Uth  I^y»nt  of 

$21,539.15,  recorded  as  Item  #1  of  Res. Ko. 2212, 

Meeting  of  3/22/56) 

(6)   CSfrnta  ACTTVITT?   fffORA*^  ARTS^3LDG..Cont.#155-Cert.#3Ul 
To  Ire  H.  Ursen  Co.  -  2rid  I^ynent  -  639,085.97 

Iteriod  ending  3/31/56. 


(b)     Rxtension  of  Tine 

On  action  of  Coradssioner  Gallagher,   seconded  by  CoandssioDer 
Dippel,  the  following  resolution  i«8  adopted: 

tte««lTitioE  Ko.  2248 

itioE  of  RESOLVED,   that  this  Comission,  on  recorBiendation  of  the  General 

Manager,  approves  the  following  Extension  of  Tiae: 

(1)  ■am  «ACH  Hgcc-nt  .-Contract  #175  -  CgtrgU^r'g  jp2« 

To  Joseph  L. Barnes  Cor.struc'n  Co.,ar.  extension  of  50  calendar 
days,   thru  Sept. 7, 1956, because  of  delays  due  to  telephor.e 
strike  and  approval  of  Controller  for  coring  of  caissons. 
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(cont'd) 
(c)     l^Q^ffieatloqg  ff  Contraota 

On  motion  of  Coaaisslonep  Dippel.  aeconded  by  Coomissloner  GaUa- 
giMr,  the  following  wsolution  vea  adoptedi 

BPqoLVED  that  for  the  beat  interests  and  proper  conduct  of  the 
^^^L^d  P^rt  Department,  the  Controller  be  and  Is  hereby 
r^q^sterto  approve  the  following  Modifications  of  Contracts: 

To  WeUnitl  &  DeNarde  -  to  proviao  ^^J^^Saw^  <^277  50 

of  eewer  connection  to  i«:ln  aewer-a  figCffi^  of  -      $277.50 

^^   WSnU.  KiSide-t;  1-ence  i"  e^^i^i^fYS^'J        »22Q  9^ 
well  from  building  to  playground-  an  IfiSBfiAaB  <>'  "    »229.9^ 

(3^  MAPT^  PHACH  Rgr  r.TR  .Cont.il7K-r^°^^°'''''"  ^^^^-^^^^^'^^^ 
To  Jo8.UBarT»es  Const.Co.-for  drilling  and  in- 
stalling  concrete  piles  at  depths  greater  than 
base  bid  of  25'   -  an  ^mSA  ^{'1   •    •    •   '    '       ^  ^»912.50 
(•mis  modification  is  ^  miotlUm  (d)  of 
Resolution  No.215l-Mtg.  ofl726/56  in  amt.of  ^5,002.50) 

(/)    WORTH   BRACH  RECffrliTT9^   CTR.-Con\  .iflTK-^^^^^-^^^y-^^^^^^^'^^ 
To  Joseph  L.Srne;  Const.Co.-to  construct  concrete 
bells  at  bottom  of  U  concrete  piles-a  I££BBAa-?  1,2^7.37 
(Orig.estinated  in  Mod.>;a,Res,No.2118,Ktg.  of 
12/W55  at  $1,679.83;  kSHShii  2221»  CA32.A6) 

/ex  ti.ff.HiTF^  P/G  -  cont   #161  -  cgnt^roll^r'?  f  1^1  ■  ^jy^'it^? 

To  Maptinelli  Construe. Co.  -  To  install  2  ?  't.s 

at  Passages  #1  &  #25,   to  provide  max.security 

&  prevent  loitering  under  bleachers  y^on  J^G 

is  not  under  supervision  (Ba.gate  $360) ,aEBBAia    S799.92 

(d)     {V^TiWfl^  f°^  ^"^^^ 

On  notion  of  Coonlssioner  Gallagher,   seconded  by  Coondsaioner 
Dippel,   the  foUowing  resolution  was  adopted! 

p«gy-^V».^7n  No.   225Q 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of  the 
Recreation  and  Park  Department,  the  Controller  be  and  is  hereby 
requested  to  approve  the  following  Request  for  Ptods: 


(1)  fR^SFERS 
from  i^prop. 
5.659,350.000 
Pbods tuffs-Camp  Mather 


Amount 
I  2.000.00 


l2  Approp. 
5.659.300.000 
Matls.  &  Supplies- 
Camp  Mather 
(Pbr  materials  and  supplies  required  for  Camp  Mather) 

5.651.199.000  5.652.121.000  133.80 
Compensation  Reserve                     Temp. Salaries.S.F. Zoo 

(To  provide  vacation  compensation  for  Paul  Mashtakoff- 
C104  Janitor-S.P.Zoo.     Mr.  Kashtakoff  was  limited 
tenure  Janitor  at  Zoo-replaced  by  C.S.  employee) 

5.651.130.001  5.651.120.000  9,118.16 
Wages-Directors                              Temporary  Salaries 

(Salaries  of  R56  P/G  Directors  to  work  ^0-hr.week 
rather  than  part  time,   for  P«r.yV56  to  6/30/56: 

1  Camp  Mather  Replacement  (6/1  -  6/30/56)  ^^f-^ 

8  SiSer  Tree  Ca^  (6/11  -  6/30/56)e  |2^7.27    1978.16 
AD  To  work  full  time   (6/16  -  6/30/56)«  170.00     6|ffl,pg 


(MORE) 
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(cont'd) 
.   55«A  TRAHSfERS  (cont'd) 

?8l1So6o  sTe^^S.OOO  e  2,750.00 

Halni:  &  Itepalr-Bldgs.  Reconstruct  Replacem'ta 

.ditto-  5.fe52.2U.OOO  130.10 

Mftint.  «t  Repair- 
Structure  8  -  Zoo 

5.656.502.000  '^^^^'>'  ^59.65 

Alvord  Lake  Drainage 
Corrections 

5.2A5.880.651  '^^''''^  ^'^''"^^ 

Rentals  _     ,  .     j>  4>  ^. 

(To  provide  additional  flinds  required  fori 

(a)'^BBhabilitation  Convon.Sta-Pleishhacker  n^J^^eld 

(Bid  ^p5394,ioi8  appropriated  05,000)  -  $     894.00 

(b)  Repairs  to  Card  Shelber(Bid  ^^3121,  -  .  ^..  ^^ 
avKlable,  $1,265) , 1,856.00 

(c)  Repairs  to  Aviary  (Bid  06041  -  ,  or-y  no 
appropriated  !^3784.00) -^i^??'^ 

a  hKi  -^OO  001  5.655.200.000  55.00 

'mS;!^'^Ue3-  Contractual  Sorvice..I*Ke 

mw.B.  oc    y^y  Msrced  Sport  Fishing 

(e)     i^TBf^f-  fnr  Wayrn^     "n   TT  P"mr  ^■^"^"  ""^  JUdCTBBt 

On  motion  of  Commissioner  Gallagher,   seconded  by  Ccamlssloner 
Moore,  the  following  resolution  was  adopted! 

..♦  tr^  RESOLVED     that  for  the  bist  interests  and  proper  conduct  of  the 

fcrr^    L'l^y  ^S^^d  i.rk  Depart«.nt,  the  Controller  be  an^^s  hereby 

ClaiT  requested  to  issue  warrant  to  pay  personal  Injury  claim,  in 

kJudgnent  for  cordance  with  Ordinance  No.8246,  as  fcllowsi 
00(THERE3A  L.  -^  g^te  Amount 

"'^-^^     SiBESi  L.  SORICH  F»ai  »tS»nt  of         7^55        1^^ 

claim  for  personal 
injuries-Rolph  P/G 
(Amy  St.&  Potrero  Ave.) 

(f)     Request  for  Approval  of  Use  of  PVmds  in  Permanent  Salary  Approprlc- 
^rf^f  for  pa^^nt  nf  TemrnmrY  gnglomBnU 

On  motion  of  Commissioner  Dippel,   seconded  by  Commissioner  Galla- 
gher, the  following  resolution  was  adopted: 

'^  ^r^^      Sfli  '^,^t\^%pZrlT.L.  for  niSng  tM  foUowin, 
"^^* positions  by  Ibmporary  Employmentsj 

-^.       (1)  0-m  mim     ,^  ^  r^^'^u.y     u  i^^  6/30/56  $^^5?oo 

\m     HEPLAC'G     P.Williams  Sick  Lv.  w/o  Pay  4/  V?o  i^  i^  ^ 

(2)  ^-VA  WATgHMAy  ....  w    g/c^.    6/30/56      621.00 
M6e9                        Bernard  Cummings              -ditto-              V     b/59        ^i  j^i  j^ 

(3)  g-^?  GARIffiNER  j4  4.*^  -^/IT/^    -    6/30/56     1041.36 
N52                         Benj.  Mackim                    -ditto-              3/17/56    _      nn        ^^^^ 

;-l«>5  George  Dunn  e'lil^S^  2/29/56     -     3/13/56       132.U 

\')iiik,  Ray  Pearsall  Suspended  2/29/5©  ;»/i-;'/':^ 

(MGRE) 
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(cont'd) 


^^     Ed.  Strahl  Lv,  v/o  ^7 

G«o.Shaughne8?y  Sick  Lv.w/o  Pay 

Ja».  Anderson  '^.^y' 

J,laggi,3r.  ,t^lT'r^7 

D,  Devoto  Lv.  w/o  Fay 

Q.  Mawngo  Sick  Lv.w/o  Pay 

S/Delucchi  Lv.  w/o  Pay 

•^''     j^le  wfsvold  Sick  Lv.w/o  Pay 


3/13/56 
3/13/56 
3/29/56 
V17/56 
5/  V56 
V2V56 


Period 
-4/15/56^ 

-  i/30/56 

-  5/31/56 

-  6/30/56 

-  6/30/56 
.  6/30/56 


.  !9.5A 
474. 5^ 
606.66 
810.00 
580.00 
659.09 


A/  2/56  -  5/31/56  830.00 
5/  1/56  -  6/30/56  660.00 

3/22/56  -  6/30/56  1128.18 


(g)  ^^^T-r  r..   3orvln  nr  ^-^r'-  ^  Encumrrmnce  fiagyegt 

^  J  ^«  n<««Ai  aoconded  by  Coramissloner  Oalla 
On  motion  of  Comniflsioner  ?^PP^i»^'^^°^3. 
^r,  tho  following  rosolution  was  adopted: 


ers  for  Ser- 
doe  or  Work  & 
iceuBbr&nce 


l^lff'^utiqp  y<J|  2253 
RESOLVED,   th^t  for  the  ^.t  ^l^^'lZl^TirZTX' ^'^ 

Encumbrance  Request: 

in  amount  of  „'L,u±7»7<Jt  *"  *  S„c»4nfier  ^ 

Sats  as  directed  by  the  Supervising  Engineer.) 

^2^   Order  for  Service  or  Work  to  Abbot  A.  Hanks,   Inc., 
'''  r6S%arra«,nto  Street     SanF^^^^^^^  ^^areldbouse 

moisture  content  teat  on  rj°"  °;vP°     accordance  with 

H;aCH  RECREATIOF  center  &  swimming  POOL}. 


(h) 


preparation  ct«w  at  Camp  Mather, 


1^^,.     seconded  by  Commissioner  Dippel, 
On  motion  of  Commissioner  I^"»   f^°f  ^'^  "^ 
Se  following  resolution  was  adopted: 


i.  Supp.i^rop. 
H^yX)  for 
Ihod  &  Forage  for 
llniwls  at  S.?. 
Ifco  for  Bal.  of 
|n>eBl  Tear 


j^ogr.]^1^^ori  1^9  •   2254 


asOLVBD.  that  thl,  ^o-i-.i-^^^^f.^rrTol^prlT"^^^^''"?""' 
Board  of  Supervisor.,  end  the  ^""r^^^f'^^^iegalir  avnlleble, 

^proprletlVn  of  $6500  ^f'.^').^^  I'r^  fl^od  for  Animal: 
TthS  credit  of  ^^^-J,-''^-^^-^  fund,  for  th.  purcheee  of 
ZrZ'r'^l^rol  fniSS'e  ^t  ?he  3en  ,Vencl«o  Zoo  for  the  ^U 
ance  of  the  fiscal  year. 


(0  ..M  in:n i7tM^^ro.^>'U°^^-^fiigr^^i. 

s.Toiro«iJ/?:S"t- -Te-aop-us: 


?»•<*" 


M|«WllliM« '■ 


M^^ii^^^f^'^^^^--^"  ^r^-"^---'  ^\^^ 
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i- r^ 
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(cont'd) 


for  Supple- 
iul  Approp. 
1225  for  Safe 


!j*:il^iS;;  tovui  b..n  P.W  for  holiday.  "Jll*  »»  """J"'  "° 
S,^h.rtn«  bwn  .pproprlatti  to  tfa.  currant  hrffat  for  thla 
•xp«nM. 


« 


(J)     Raqu^st  for  A  SuppUn-ntal  ilpproprlatlor.  of  »225.00  f<»3af^ 


01,  »otlon  of  Co«d«aloMr  Fur.  •oooded  ly  Co«nlt«lon.r  Dlpptl. 
th«  following  resolution  waa  adopt«dt 

RESOLVED,  that  this  Co-dasion  hersty  requasts  ^^^Jrjr^thj^ 
Board  of  Supervisors,  and  the  ControUer  to  »PP^,^»  JSP*?^ 
Sl^^riation  of  1225  from  the  "^PP^^^'i!!^!*'?;??'*  S^JT 
mT^eriation  Bond  Fund,  to  ^PP'<^^^''l^°\^'':^f^  lij^ 
iint  -Hamilton  -  for  purchase  of  Safe  for  keeping  pool  ad»is- 

sions  secTire. 


q.  for  Supple- 
ntal  Approp,  of 

t  for  Pchse  of 
lars  &  First 

table  for  Use 
[fielan  Beach 


(k)     Request  for  A  Suppleasntal  Appropriation  of  ^UO  for  Binoculars 

^n^a   Ftrat  Ai(|   ^H«   for   Fh^>H  B^gft 

On  motion  of  Con«lssioner  l^rr,  seconded  by  Co««dssioner  Dippel, 
the  followiiig  resolution  was  adopted i 

RESOLVED     that  this  Coaalssion  hereby  requests  the  Mayor,  the 
SirS  «f  S^rrisors.  and  the  Controller  to  approve  a  Supplewn- 
Ullp^ro^lToTo^'^UO  fro«  the  ^'lPPr<>pri.t.6^^oe  ofthe 
m7  ScrSItion  ft^nd  ^d,   to  Appropriation  ^^'^^'^^^  ^^ 
nent  -  Phelan  Beach,  for  purchase  of  a  pair  or  Dinocux«-» 
first  aid  table  for  use  at  Hielan  Beach. 


(1)   Y't\i\  "^'•^T  Htrrrlnff  T-^««>n— 


iit  BsTbor 

Incenses 


on  motion  of  Connnissioner  Parr,   seconded  ^  Co«nissioner  Galla- 
gher, the  foUowlng  resolution  was  adopted i 

RESOLVED,  that  this  Conmdssion,   on  recoanendation  ^'fjhe  General 
^nager;'dr»  hereby  approve  the   issuance  and  canceUation  of 
Mooring  Ucenses  at  Yacht  Harbor  as  follows,  ^^ 


(1)   i^ry  fERMANENT  LICENSE     V^^  "f  ^°^^       fisit^jft. 

TXUM,  Everett  ^^^  ^^ 

(Pchsd.boat  from  former 
occupant  Berth  #199-Glover) 


(2)   TTT  "^FffiAr  t-TCEKSE 
KNECHT,   *.,  Qustav 


TROJAK  C 


(3)   ■BMfopART  LTC^m   ;Ar^LLATIOy 

DAHKKEN,   P.  C.  4.„„„„t\ 

(To  vacate  for  new  permanent  tenant; 


9 
193> 


e  8.40 

9.60 
12.60 


4-26-56 


vscmfeesfr~ 


'■,  ^  Jf:  t-r^-^r"'  '■'^ii"''  '^  >'^-^'^-  >i 


Mf^mMs^'^^f^^:. 


^^^jJ^^^^J^^^^^gg^^i^^^^v^V^^^^ 


to  aooordano.  with  tht  dl'r*i«%^i^r$°«^!StL5\u'w?rt; 
•4»a  MMtinff.  Mr.  rtuak*.  Qonoml  Manager,  •ulmittea  Die  writ- 

S^  rt^bSi  fS  SOTBR.   .trandad  at  the  Aquatic  Park 
lagoon. 

Mr.  ftoke».  written  report  under  •'•^  °V?li\f.t'^IS^  '^ 
Sa  l^r  the  Coiaaiaaion  had  received  at  the  laat  "••J^^       . 

SXing  iilot  Sl^leted  within  the  calendar  year  1956. 

Mr     Ruike  found  no  atwrance  that  the  project  would  be  complete 
Z'  ^JiZtZa  eufficient  evidence  of  Iff  icient  financial 
Poking  to  guarantee  the  wnodeling  of  the  ^1^\Zl^°'l^  '' 
in  operntion.He  further  quoted  eitSmtee  to  ^  ^^fj^ 

iulflclert  gur.ranty  In  any  agrwnent  Wto  «>»»^  •««* 

n«  «™narl«ed  the  three  possible  courses  open  to  the  Commission 

sr-rm-rna 'ttrjrLr^anS'.^, «.» c»»i..ion 
^^  rMiiaiicTr^'ainirrpairursi^rcr-?  - 

return  to  Aquatic  *^«  ""°  4„!~,k«e  its  offer  of  perfornanco 
corporation  t«  required  to  increase  its^om^  ^^  ^^^^^   ^^ 

bond  from  the  insufficient  vOuu  ^o     ore  sent  site;  and 
refurbishing  is  ^o  be  undertaken  at  the  present^sl^;^^^  ^^^^ 

(c),  that  the  Connission  ronew  J^s  errors       ^oceedings 
forthwith  by  requesting  a  prompt  decision  on  tne  p 
now  on  trial  in  the  Superior  Court. 

^ClfLj^o^U^n  .:^ctu«  ana  arr^^lng  thalr  fln«>c.,. 

C<,™.issloner  Parr  »,ntlonea  for  the  "-t„'^»^^.iS^'orriir' 
a  phone  oaU  from  Mr.  Madaen,  "2"!'^^"!  se  ^"l^^wySon 
to  the  next  Co«l..lon  «•«■«.  »"^  Sv.S^^nt  would  have 

^L^:oS:a'r  tinrs;e-tr«vs3r«.th  ^aiaent 

Sutter  and  Mr.  JUnke, 

Oor«l.sloner  ^rr  -^'"d  that  the  O^^^jJ^/^^iSaT" 

Sl.nr.^rTpri:  -To5lo:S^V.ixuU:"  «;.  adepua. 


feJ.  K9,2^?9 


iBamey  Gould  and 
laiBociates  Granted 

Tjio  Week's  Bxten- 
|iiQE  of  Tine   (to 

.  10,  1956)  to 
|3eek  Satisfactory 
iRnancial  Arrange- 


KE30LVED,   that  ^•^'^l',^[::';^:i'ZtZUT^'J^r.U. 
written  report  and  reconnendatlona  M  tn  ..relate. 

tlve  to  the  lateat  ^f^i  °l,^,     aoe.^reby  accept  and 

tTair  .ronrnTxt^rr-^oro^  -^  -.  -  -"  - 

seek  satisfactory  financial  arrangements. 


4-26-56 


*»;i*:'^  r;,.  liXv^  ifLu ' 


!t,>^iia"ftuawit'naju"aiair  vjajjaaweaat--^-'  ■       -ms) 


^^"^^^^^mss^^ 


_^j:.-..^?.mmmrtSiiimiii>iM0m>^^ 


flKpftrtnwt's 
I  Bulletin 
od  to  a 


(b) 


(oont»d) 
C<«.ld.retio.  of  Tubllo*Uo«  of  T^^^rim^  Wm.  ^l.U«- 


2t  Ko«6d  for  conSderation  at  a  IMtuw  meeting. 


(c) 


d^.yiq;nUT  tf  JffftB  Sitf^t 


.Bd  fwaidio 

Ijlsyground  i» 
liifliflity  of 


^^?t  on  meeting,  attended  by  hin  and  Mr.  Harmn. 
ty  pJst  Comender  of  the  Presidio. 

^'Zi  SiS*:^UbS^t:'Sr».«n  l.  -or^r*  out  .lter«U 
proposals. 


linisalon  ^pTS. 
al  Manager's 
I  for  Conbatting 
ias  in  Riblic 
Ordinance 
.- IMting  G.G.Park 
l^itliif  Dur.Lata  Eve. 
ikrly  Morning  Hrs. 
')h  9afaDiitt*d  to 
r.for  Annroval 

Tor's  Request  (•) 

F^Tsf.  of 

fTflDB  Hta.  Proper- 

^  to  DW  for 

16th  Street 


the  punp-house  at  the  Arboretun. 
Rirk. 

responsibility. 

on  motion  of  Cc«dssioner  Dippel,   «-nded  by  Cornndssioner 

^re.   the  foUowing  resolution  va.  adopted, 

^SOLVED.   th.t  thi.  J»-^'^-,^^'^"«fa,',^'°.racr,  '0^"^.^- 

<toll»  on  public  property,  «nd  '""'J^JTL  the  Board  of  Super- 
direct  the  secretary  '\^?il„^fh.  Siting  ^.u^blle.  In 
TlK,r.  en  ordinance  P'-°»'f^l*^"S^X'tid  «rly  n»mlng  hear. 

SLTt  SV="^r*^^-raJ"  -^  '-  ^-^  '^'" 
in  conjunction  with  special  events. 


......  .,ue.t  for^.ran.;.r^or  ^C^ro^y.J-.;^^H  1^^^/^ 


.cti^  *.  poetpoje^  jS^rcS^rtiTH^r  STtS'^o^anfir.^ 

written  re^^»^^°"/*;f°T-I?!uon  of  n  portion  of  the  Corona 


i-26-56 


Sttat-^r 


A^-mBimmm^ 


TafcM-."  •w.J'ic^'yfXisJ 


^^S'!??^^^-: 


82! 


(a)     -.  -  ---',^j[^^w.^^^^ 


n.  9aar.tary  p«-e«t.d  the  .cle  bid  reoei^d  and  op«.d  by  him 

^iS^sday/yil  2/..   195b  *«  follow.: 

froffl  WnXUM  MCINTOSH  4  SON.  635  Tte»«  Sti^t.   Snr^  ft«nci.oo, 

(1^  MERRI-00-ROWID  RBP^IRS 
CHIIDRIN'S  AHEA-G. G.PARK 


$7,800.00  :)6,871.00 


Item 
Item 
Itaai 


Item  (F)  -  ':367.50 
Item  (G)  -  '^62.50 


_.>  of  Contract 
Efflterry-Go-Round 
pBlTB.G.G.Park- 
,3ole  Bidder, 
LJfcaioafi  k  SGK, 


(2)  MERRY-GO-ROUND  REPAIRS 

FLEISHHAOEBR  PLAinELD 

jfrCTM"^^  #3 

06,956.00 

•  •  « 

^  r«r«i«eior  i*vie«ed  the   sole  bid  proposal  and  approved  pro- 
Tbe  ConmieBion  revxewB  ^^^tii^  of  the  Merry-go-round  at 

!;:!^iSS.rJrt^"  S  cSdSn^  Pnrk,   by  deducting 
***  ^/iJ^  %^!^1  No     2   (r  "420  reduction  by  •lliiinatiBg 
Item  (1^   from  Proposal  No.  ^J^    r~^v   aimrding  the  contract 
the  under-Bide  painting  of  the  canafv) .  «wwi"«  ^ 
in  the  amount  of  '^fej^Sl.OO, 

Or,  «,tion  of  Cc^niBsioner  Dippel,   eeconded  by  Co«dBBioner 
Sn^S.   the  following  resolution  was  adopted: 

Merry-Go-Round,  Children  svMBrvox    ,  Heine  the   sole 

STlAM  HcIFTOSH  &  SON,  gL't^^ror  'i^the  aJ^t  of 
rBEular  and  re sponaible  bidder  ^^'^^^^^^pv   ^  the  aaount 
^^6^51.00  (being  Proposal  No.  2,  i£flft  1^^  ^n   "^ 
of  U20.00)i  and,  be  it 

•'.n',  be  it 

— TV  *v  ♦  *^n   aeeretary  shall  file  notice  of  appro- 
FORTIER  RB30LVBD,  that  the  *creta^sn^     newspaper  of 
al  in  the  official  advertising  of  the  orxiciaa    of-*~ 
the  City  and  County  of  San  Pi^ncisco. 


»••••••••♦ 


(b)      Mf«^    of 


.^^.^n.f P  .  1^1^  f-ni^  fi^"'^  ^°^^ 


CoamlMiaaD  cooia  uw  ob  .^j-,-  t.he  1955  Bond  foxia, 

ing  cantractB  to  be  awarded  under  the  i^:>  wm 

^^^A  the  reoort.  and  President  Butter  eapha- 
Co-d..ioBers  ^^!f  ^.^^'tJ^UctB  and  engiBeers  being 
aiwd  tl»  iaportanoe  °^^^^;^=^^pians  .o  that  construction 
instructed  th?it  they  aust  ^"^^^^^"^  Pi??; 
S^will  stay  within  tha  funds  available. 

on  «tion  of  Cc-nisBioner  Parr,   •-'=-'^«^2L^r'"'°^"  °^"*^' 
Sb^oUow^  resolution  of  ai^u-ds  was  adopted, 


Iwd  of  Architec-       RESOLVED,   that  this  C«^"J°;'   ^tects  and  engineers  to  whom 
|t«»l  *  Engineer 'g       lanal  <f>^^^<^^':'^l°\^  ^^ITalii^^  consideration  of 
|CflBt»iJts-1955  Bond     the  following  contracts  are  awarded,  ana  m  .26-56 


I^IBSiSS 


(cont'd) 


th«  uigant  ne«d forth,  diligent  proeeoutlon  of  th«  panning  and 
consS-Tction  work  on  th.i»  l»port.nt  public  recreation  f^cili- 
t?MdSii  hereby  approve  and  authorlwi  the  award  of  contraote 
fiJ  th2  eIv2JS  projScta  ll.ted  below,  at  the  feea  Indicated, 


Anount 
of 

^  tf  Prolect  ^,<fflg^g'B 

4Q(IiTIC  PABK  DEVELOP' T    I  40,700 
IITIC  WLRK  PISR  70,000 


Architectural 
pBr  or  Engineering 
Cent      gflP^n^?^  M 


SOCCER  STADIUM 
pffiLDHOUSE 

iTION  YARD 
BLEACICR3 
lUYGROOND 

PARK  POOL 
HGELO  FIELDHOUSE 
PARK  POOL 

^FCRTDU  PLAYGROUND 

SIAN  HILL  PARK 
SILVER  lEBBACS  BLEACHERS 


213,500 
40,000 

165,000 

135,000 

30,000) 
40,000) 

300,000 

40,000 

300,000 

70,000) 
73,000) 

48,500 

135,000 


65t 
T% 

1% 
T% 

7% 
7% 
736 

75t 
7* 

T% 

7% 
65t 


%  2,442.00 
4,900.00 

14,945.00 

2,800.00 

11,550.00 
9,450.00 

4,500.00 
21,000.00 

2,800.00 
21,000.00 

9,280.00 
2,910.00 
9,450.00 


Naoe  of  Arohlteot  or 
Engineer 

Lawrence  Halprlc 

BJSlmore  Hutchison  and 
J.E. Hayes,  Associated 
Engineers 

Thomas  F.  Chace 

Hasten  &  Hurd  &  Ralph 
N,   Pollack,  Associated 

H,  C,  Baumann 
Chfts.  F.  Strothoff 


Schubert  Pi-iedaen 
William  G.  Merchant 
Leonard  Mosias 
William  G,  Merchant 

I^an  &  l«e 
Lawrence  Halprin 
Chas  F,  Strothoff 


AND.  m  IT  FURTHER  RESOLVED,  that  the  General  Mana^r  andthe 
Secwtary  be  and  are  hereby  authorized  to  execute  the  respec- 
urc^Strrcts  in  accordance  with  the  above  schedule,  for  and 
on  behalf  of  this  Conmission. 


m 


(c)     Maritime  Museu»«s  Plan  for  Development  East  of  Aquatic  I^rk  Bldg. 
^  to  ft3  Defined  in  a  Written  Agreement. _ 

of  two  historic  sailing  ships, 

not  be  answered  at  this  stage. 

seconded  by  Commissioner  Parr,  the  following  resoxui.ioi  t^ 

tedt  4-26-56 


.^IKfS^J 


xs:£iia^:^izty. 


^'.:.:"^^ 


r        ,    ,    :  1  *"  .'^-...1  .i>^ -,..(.  .1..^.:,.  ■■   •^, '^^^•j^jKB'irm«M!liflK* - 


-felfi^l 


■-•vwP'cv-^'vnL 


(cont'd) 


iK*^'^^^  'Tn 


^jp  for  Develop- 
-jt  ^f  irea  E.of 

i!fci  Defined  In 
r^rlttw  Agree- 


rESOLVEd'    that  this  CoBniteion,  having  heard  in  «»f'^J^.^;''^. 
ST^iSL  fbr  the  historical  and  nieeum  dovelopo^nt  of  the  City 

^^gerto^d^S? Vth^^'^^^-^m^  or  the  M.r,^^  Museun 

mission  for  approval. 


(d) 

liaetMy  Directed 

U  Sind  Letter  to 

j,jeto  Molloy, 

Buying  to  Hiia 

iCcaBisslon*s 

(Vistoa  for 


1^^^.  Ui,ha«  to  J7fin  Vn^}"^  ^°^  *^^^  l^c^y^VY 


Mr.  JUnke  told  the  Comission  of  the  sudden  illness  of  Mr.  John 
Molloy. 

TxiZl  "  -WnglSpUmt  to  aiUe.  h«  crrlod  cut  hi.  ...Ign- 

nent  In  the  Flsstlvnl  of  Erogrosa  Farads. 

r^  motion  of  ComilBaloMr  I*rr,  aeconded  ty  Connl.aloMr  DlppaJ, 

speedy  recovery  is  to  be  sent  by  the  Secretary, 


There  being  no  fta-ther  business  to  come  before  the  f^f  "J,^'^' 
!^!!!.!!r1„f.i^r  declared  the  meeting  adjourned  at  4«45  P.M. 


President  Sutter  declared 


Respectfully  submitted, 


^>L»'^t. 


Secretary 


4-26-56 


^^^S''-'^ 


:_  ,:  I- '^r-:  :-"-■. 


-*>.<*«H->  ^MIlWl  IMlMpaiiXfJlM 


il'|»''iH;Sll^i!i'iiiii<ri' 


r^t|^wBy<hpiiyyBfcff1»*'W^^  >XWP  ?S5S 


^■^^l>^^^I^JI■^^ll^<>rl|[J■lWy»*fl■j^l  iaWlMiMi'epiMli'«ll'i    I-   "I'll      ■    I    i»|i*ii 


V 


V 


C~»  ■  •.•.•.ir* 


-»^,  ,f  ■■■  ' 


'  '•JS^'"''"'' 


^^^^^BittflifaMvviw '— ^f 


'•«t^ls«^— 


85 


f«tH' ,:!';s«^ 


San  Prnnclsco,  California 
May  10,  1956 


tnuimi  a 


M 


mv.  or,«  Hundred  and  Twenty-second  Regular  Meeting  of  the  R«;crea. 
u'on  and  Srrco»miaslon  ^8  called  to  order  at  3,00  P.K.,Thur8. 
day.  May  10,  1996,  President  Sutter  presiding. 

The  following  Conmissioners  were  present! 

Mr,  Louis  Sutter,  President 
Mrs.  Henry  J.  Dippel 
Rev.  Eugene  A.  Galla^er 
Dr.  Francis  J.  Hera 
Mrs.  Joseph  A.  Moore,  Jr. 
Mr.  Fred  D.  Parr 


H 


kij2«^ 


CcBlMion  Appvs. 
jkiDDftl  duanor  Fro- 
|gt«i  of  Amior 
1  Sports  Svonts  Spon- 
Isord  b7  the  Call- 
hDilctin  iWaivos 
lOreon  Pbos  for  Jr, 
lHolf  Tournenont  at 


•mere  being  no  errors  or  omissions,  the  minutes  of  the  Ulst 
^'^ar  Meeting  of  April  26,  1956,  were  approved. 


,  V     *.       T«hn  T    Callahan.   Promotion  mnagor,  the  CaU-Bulletln 

^'^     J^^oftingVr^s^-  ^°  --^-^  '''  T^'  ^"^'  ''^""^ 
s^r-orod^sTorts  events  on  park  properties. 

0„  motion  of  Commissioner  Dippol,   seconded  ^  Commissioner  Her., 
the  following  resolution  was  adoptodi 


j\inior  Tonnis  "•   "^ 


June  9  an<J  ^^ 
June  5  to  JUno  29 
j\jly  7  and  8 
j\ily  30  to  Aug. 5 


^,  as  IT  m^ER  RESOLVED  ^^^f'^^^^^^^^TCo  T^l^  ^ 
wal^c  all  grcon  fees  for  the  J^"i°^«°^  ts  program,  conducted 
for'tSo^tnrfft  r  irtLlnfero^rs  of^o  y.th  of  tho  city. 


(b)     F.om  Sidney  G.  Walton,  Cha-^^;fnf-^  ^^^  ,,,,^ 

Amorican  National  R^/^^JS^^^i^r^^^Sos!  design  in  the  Conscrva- 
rl«o  the  planting  of  ^^^^^^i^^^^hc  58th  annual  ncoting  of  the 
tory  Doll,  in  conjunction  with  the  50 
San  Francisco  Chapter  in  October  1956. 

.       .     4nnnr  parr     seconded  hy  Commissioner  Here, 
On  motion  of  Commissioner  f^^J^  ^ 
the  following  resolution  was  adopted: 


[li.  No.  22b'; 


nrf^l^lV"V  ^"-  ^^^^ 


Itoailssion  Appvs, 
I  floral  HLaquo  in 
ICocgcrmtory  Dell 
iJirtnj  national 
jtotTention  of  Ancri 
|«r.  Red  Crosa  in 
11958,  But  Donios 
I'oqDcrt  for  Local 


WHEREAS,   it  is  this  Co^ssion.  s  cstablish^^^^^^  to  li^^t  ^ 

planting  of  floral  designs  i-  f  °^f  "^,  international  scope,  now, 
conventions  or  events  of  a  naiiio 
therefore,  bo  it 


there roro,   to  xo  w     Son  Fran- 

RESOLVED     that  this  Commission  deny  tho  request  o^^^  J^^  ^^  ^ 
fisco^S^pter  of  the  ^-\^^Z\iT^r.  October  !956,  t«t  does 
floral  plaque  for  its  annual  "^oting  ^^^       ^^^  installa- 

,  ,-,.  ,  ._.  S^by  approve  and  ^-thorizo  -t^^^^  J,  ,„  ^^^'^f^.  in 
ttCUaii*U256.  tion  of  a  floral  plaque  in  Conscrva^ry^^^  ^^^  ^^  ,^  ^,^^  i, 
'  '     the  National  American  Red  Cross 

San  nrancisco  in  1958. 

5/10/56 


l*'|tw'8  Annual 


ii'UlilCWiim'iil.ii . 


sstss. 


/•        --— T-JWl 


^^«<««MP^ 


^'-iw'"- »"'aM4    '«'rt»tv  -iinnTilillll-fi'riilftiiMMti-i ^-TXr-/ 


MM 


laam 


hMm 


S^apjgsiasss 


1 


;*■"     :'  ;(^1 


SaSSd  JSr"MO?SKMR%  W.   W«IESON  PLATCROOW.- 

•w  -  !.„,»  Shonf    PTOsldont,  Eiiroto  VaUoy  Promotion  Association, 

irtto^^tS  "^  playgrouna  bo  omelollor  nanod  »nd  dodlcotod 
.  „  „    p/o     "EDREKA  VAUIY  PUYOROtM)." 

rCrofitlon  Ctr.  «,,«,tarr  reported  that  aovoral  organiantiona  ^^^^f  ^J^°?, 

^  fl5S  4  colling-    ^°,f,n^Sis  ^ttcr,  and  have  requested  an  opportunity  to  bo 
vood  5t9.  to  Bo  A        . 


ISocc.Ord.of  Bus. 


piUffl  OP 

IF25JES 


(b)  1. 

Designation  by 
I  Soard  of  9upv,  of 
Site  Under  Civic 
Center  Plasp.  for 
Off-street  Parking 

^rgj^ity.     ■  , 

(b)  2. 


hoard • 

,,  tbo  ""tJ^S/LTol^f  riirrtilctVuf  ?^  irac-rSd  .s 
r^''o?ri'^de?ofT.lnoss\t='2,00  P.M.,  on  the  afternoon  of 
Thursday,  May  2^,  1956. 

«  «  « 

vcTTERSOFlHSmmi  -  acknowlodgod  by  Secretary  and/or  referred  to 
^-^^^So  LS^MaSgor  for  appropriate  action: 

(a)     PVom  Mayor  George  ^^^^f  Pj;-'  ^  °J?^  ^^J^l  "-^sZlTioT ^^^^^ 
^  '     Marina  Civic  Improvonont  ^"^  Property  ounors  ^^^^^  ^^^ 

ing  then  that  the  Propo^od  State  P^^^^^^^^f^,  ^.  ,^0  Stnto 
has  first  priority  on  !^^.  ^^,000,000  approp        ^  ^^      ^^^  ^^^^_ 

Legislature  f or  Stato  ^rk  P^^^//,^;,^,,,  ,  gt^to  P.rk  on  the 
ing  that  every  effort  ^^ J; J ^"^ „?!q_ ,  j^-  i^j  ^nd  the  fact  of  course 
Srthf  ."rr.f  ^tSo-foSlf  S^Stroot,  adjnoont  to  the 
Fbrry  Building,  has  first  priority.- 

Con^ssioner  l^rr.  -itj^tho  -current  o^f^^, -'"^/^p.fr ' 
for  tl.  -cord  the  CoMni^ion^POsUjOn^^^^^^^  ^^^ 

of  Pine  Arts,   to  wit:     That  Ln  Legislature  vhich 

occasions,  endorsed  the  ^^J;-^^^  '^         ^^  ^o  a  State  Park  pro- 
would  declare  the  P^^^-f  °J^f  ^j/^S?  'dvised  the  Mayor  and  the 
ject,   and  this  Commission  has  i^^j7^^%j.ovided,  this  Commis- 
Lrd  of  supervisors  that     if  fun  s^repr^^^^^^  ^,     ^^  ^^  ^^ 

sion  would  be  pleased  ^o  undortr.ke  re  ^^g^ored,  it  would 

^ple^^sfaTo  r  rSkeltf  arntion  and  the  devolopnent  of 
the  area  as  a  public  park. 

^lar.  of  Resolutions  Kos. 16,617 
Pron  the  Board  of  Supe^f  ^^"^o'^^gje  °in  which  they  designate 
and  16,618,  rceting  of  April  23,  ^e,   x  ^     ^^^^^  ^^j._ 

the  site  beneath  ^^^.^^^^^^'/CroSng  tSjoint  working  agree- 
street  P'^rking  facility,  and  ap^ovlng  J^^^^^^  ^^^^^^^^^ 

::«nt  between  f^^oard  of  Supervisor^.       ^^  ^^^^^^,  ^^,  .j,. 

and  this  Commission,  rf^^^^!"^^  aarpee. 
construction  of  the  sub-surface  garage. 

*       r*.rAn  Pnnter  Plaza  Parking 
P.„  Ed«>rd  f.  ^«".  "rfxSn  "a^  o  i™t:ry%UO,«)0  for  r«- 

^r^iro^  e'^f-  ortSo  cfvlc  center  Pl=.a. 
P„3iaent  Sutter  reported  that  In  meetings  with  the  ParKln?^ 
tathorlty  and  other  l^tf^'^t^iT'^^ushrd  -Uh  the  fl'^^np^^ 
that  the  Comlaalen  would  "?^  '^^  JS^^nnent  of  P^t""  ""^^  i' 
"^  5U0,0C».     He  r.v^J±lZl  for  prfp-atlon  of  a  «_-des  gn  of 


reported  that  the  D^P"'^^"^  ";,  „  re-deslgn  of 
-,;ei<i;g-a  ..,000  4-pri.tlon  for  P^P-^^/rortatoratlon 

-*     ■        --ace,  ^r,d  the  none/  requ  ifieatlons  pre- 


the  Plaza's  surface     and  ^be  none/  rej      ^^^  specifications  pre- 
would  necessarily  <^«P^"^°"'fctS.  Sutter  believes  that  all 
pared  by  the  landscape  ^-f°^^^!!^:.i'^  obligations,  '^^nd  that  the 
^^rtiefare  r.ware  of  their  re^^f ^^,  °^,oK.ble  to  this  Comnxs- 
Resent  situation  is  clear  to  ail 

sion.  .        ..„4. 

n<»nt  re— design  tnax. 
Commissioner  Parr  commented  on  the  exce  gq^^^e,  in 

h^d  been  acconplished  o\f?'X%ttt  similar  improvements 
Los  Ar^geles,  and  expressed  his  hope 
could  bo  accomplished  here. 
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(cont'd) 

rMTy>^|^piUf<   (cont'd) 

/  \     vrnm  Marina  Civic  Improvement  and  Property  Owners  Aseociation, 
^        tequ«stlng  that  the  six  destroyed  or  stolen  signs  prohibiting 
dogs  on  the  Marina  Qreen  be  replaced. 

M^     From  mor  Christopher,  forwarding  from  Mr.  Robert  R.  Aurand 
^  '    the  suggeation  that  a  swimming  pool  be  constructed  on  Jefferson 

park* 


vh.     Barney  Gould,  representing  San  Francisco  Showboats.   Incor- 

«;«t«d    was  preient  regarding  the  most  recent  proposal  for 
P  1?^  if  "e VlJerboat  FORT  SOTTCR,  now  stranded  in  the  Aquat- 
I  ni^k  Lagoon!     5^18  Comlsslon  at  its  last  meeting,   in  accept- 

..     \n/^l  report  and  recommendations  of  the  General  Manager, 
Ur»  of  SHCWBOAT     ^^f^^^^/^J^nd  on  San  Francisco  Showboats,   Incorporated     that 
Cal  Ml  to  Pj^^"'  "aucfat  today's  mseting  satisfactory  evidence  of  sound 

lIlRequired  Bond.     f^^^^J^f  Peking  and  post  a  minimum  bond  in  the  amount  of 
•^t  Trial  to  pro-    ^^^^^ 

^    ftnuld  reported  that  he  had  rot  obtained  firm  financial 
SikSg^rmTls  prospective  backers,  nor  had  he  been  able  to 
obtain  the  required  bond. 

^    ,  r^r^c^A  tn  his  written  report  and  again  counseled 

T>.-  L^,rion"tet  thfre  "  tlen  no  Inprove^nt  In  the  .Urn.- 
the  Conmisslon  inai,  wiox  vB^^el  will  be  an  expensive 

'^^'"T'd  S^G^ld^^d  Approach  the  co.t  of  l250,OOCj  and 
^Tt^.  Siir^'hls  ol  fdM^lon,  ha.  no  aoflnlte  financial 
support  or  backing. 

It  W..S  the  Con^ssion's  oPj-^-^:;;:^j:a';;rt?thr'ti^^^^  the 

required,   except  to^roceed  a       che^ul^^^^;^  ^^  ^^^  ^^  ^^^, 

rr^^d^rTd  c       oron'tie  Co^^ssion's  plea. 


(a)     Non-Clvil  Service  and  Exempt  Appolnt^nt a  >  Period  April  12.  _ 

«oT.,     seconded  by  Commissioner  Dippel, 
On  motion  of  Commissioner  Herz,   s^conaea    y 
Sie^ollowing  resolution  was  adopted: 


hi.  !;o.22ti6 

h«C.3.  JbExenpt 

l^ir.taenta 


HESOLVED,   that  all  ten^ry  No^-Clvil  ^^^^^^.^^^^^^^^ 
various  classifications,   ^^^f ^'!, Jnen^s,  made  by  the 
through  T-1732,  and  f°^,«.^7''?Se  Secretary  during  the  pe- 
General  Manager  and  Jf  ^^^f^f^^^^io    1956,  are  hereby  ratified 
riod  April  12,  1956  through  May  10,  i^5  , 
and  approved;  and,   be  it 

^+  of  said  appointments  be  trans- 

mTHER  RESOLVED,   that  a  '^port  or  y  Commission. 

mitted  to  the  Controller  and  the  Civix 


l^.2»jr 


(b)     ProPT^ffn  ^pV?^  ^^"^^  ^       ^«ioner 

n4  ^1     seconded  by  Commissioner 
On  motion  of  Commissioner  Dippei^  adopted: 

Gallagher,   the  following  resolution  w 

.,  -  -  and/or  IffiSOLVED,   that  for  the  ^ jV^f.'^rhf  ^onfro'llerte  and  Is  hereby 

I'^alfeBSais  Recreation  and  Park  Department,  the  ^^^^^^^ 


r 


^isfi^iefe^^ 


ss 


h'V      :l'j!]| 


(cont'd) 
„      'i'yf^l  reauested  to  approve  the  following  Progress  and/or  Final  Pay- 

(1)  mV^  CONCERTS. G.G.PARK  BAMP-Cortrnller' .  '^^^^if|<^^'"  f  ^ff 
To  Ralph  Murray,  Director  -  10th  Payment  I  2,978.00 
period  ending  V30/56, 

(2)  fftffTT^^-  CQN3ERVATORY>G.0.FABK.  Cnrt,,#1«VCert^fica'n  /j^W 
To  Manor  I^inters  -  2d  Painnent  -  »  J,^»/.^o 
I*riod  ending  5/2/56 

(3)  |^^3TALU.^a^?  i^jm  PAPPWKg.jPQ-^^'^t^tract  ifi^^-'^f  ^^l^'^g^ 
To  Wm!  Mcintosh  &  Son  -  Ist  Riynent  -  ?  5,300.»U 
Period  ending  V30/56. 

^       To  Jan»ri.  Barnes  Construe  Co,  -  Uh  Payment-    $17,77^.10 
Period  ending  V30/56. 

(5)    ffCij^K  f/G  IMHtOVEMENTS-Contract  #17?.CertlfUatl9P  g^^^ 
^       To  Wellnitz  &  DeNarde  -  3rd  Payment  -  o  2,840.VB 

Period  ending  V30/5fe. 


(c)       n?'^UU^\1.9Pa  of  CQPtrac1^8 


kdificationa  of 
hoatracts 


On  motion  of  Commissioner  Herz,  seconded  by  Commissioner  Dippel. 
the  following  resolution  was  adopted: 

PiYJT^niW?"  No.  2268 

RESOLVED  that  for  the  best  interests  and  proper  conduct  of  the 
SSlon  and  Iferk  Department,  the  Controller  be  and  is  hereby 
J^q^s^d  to  ap^ove  the  following  Modifications  of  Contracts, 

(1)    rri^prp  pir.  P/G  &  FI,PHSK  ,nontract  ,fl60-r.rt,1f1catlon  #?29l   . 

^  ^  To  jSme  si.  Barnes  Construction  CJO.  -  "o^^^-fj; 
to  install  four  additional  stair  and  walk  light 
fixtures  -  an  INCREASE  of *  ^'^• 

To  Martinelli  Construction  cq.  -  Modification  fiu 

to  lengthen  doors  to  properly  <=°^;^^;;°1  ^.f  ^J^"^  1159.U 

and  exit  from  the  building  -  an  ffCpEAgg  of.   .   .   .  «i5V.i4 


(d)         Paqnaat    for    Punds 

4    -^«,.«r  Her*     seconded  by  Commissioner  Dippel, 
On  motion  of  Commissioner  Heri,   seconucvi    jr 

the  following  resolution  was  adopted: 

|i3.  no.22feQ  FrnrVii^^v'"  ^°-  ^^^^ 

BESOtVED.   that  for  the  t«3t  «"*«"f^=„^„?SrLT„f  f,  here^'by 
requested  to  approve  the  roiiowing  Ivc^^ 

(1)   TRA^ISPERS  ^^   ^  Amount 

IsSlApprop.  10  APP^oP.^^  QQQ  I  i,072f00 

^wtfe;-?o;l''ssary  Div.     ^^^^^^^^^^^ 
(To  transfer  funds  received  for  Hostlers  W  g  ^^       ^.^^^ 
for  Wages-General  Division,   in  accoratiii^- 

c  1l^  '^'^^  Ml  ^500.00 

\*"y3iT  '■oZ^iOool  »  Dried  Fn.lt, 

(For  pSthai  of  oa„„ed  goods  for  SU-^r.  Itoe  Oa^) 


»     »     «     « 


»«»*»• 
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(cont'd) 

nn  ^tion  of  Comnissioner  Dlppel,   seconded  by  Commissioner  Herz, 
Se  following  resolution  was  adopted: 


L  for  Varrants 

[^fr]cir       — ■■ 


XV.  4.  f^r,  fhfl  best  interests  nnd  proper  conduct  of  the 
RESOLVED,  that  ^^J^^  f^^^','^7^:  ?ontrollerbe  nnd  is  hereby 

'''Tstortois^e  warrants  toVy  proporty  dan^ge  claims  in  ac 
rordafce'w^th'Sr'lnance  No.  8246.  as  follows, 


vfi.  liary  Zamcen 
Mrs.Orrin-  P.Densloy 
Vxs.Nellie  Kunakoff 
llrs. Judith  Foster 
Gurnet  C.  mrazai 


For  P^te 

Wind?t  Breakege-503  Moultrie  2-17-56 
M  "16  Ledyard     3-2a-5d 

H  H  50  Arnold  Av, 3-25-56 

«  «    432-19th  Ave.     4-  5-56 

•  •  2071-41st  Ave.     U-  8-56 


«  «  «  «  » 


»  »  »  »  » 


Itowts  4  Damage     5.651.913. 000 ^kcco         g^ ,  qqO  (judgments),  to  Provide  run<is 
t^r^pI^iroflS^nl.  .n^  d^^ge  clal.=  as  follows. 


Li2*2221 


Theresa  SOrieh  . 

Esther  Weissman  (R«f  •"°:f,^^^ 
Helen  Da  Ro«a  (Re3.No.Z^5 
Miscellaneous  claims 


$200.00 
500.00 
250.00 
50.00, 


$1,000.00 


-,       .r  ei  000  in  Appropriation  5.651.913.00 
using  the  surplus  of  fA,OUU  i^/^^t'    ^^ 
(toc^structSn  and  Raplacoments) 


•  «  »  • 


(g) 


Ui.  llQ.2272 

Isi.SuppienBntQl 
Iflirop.  of  ^3,500 
pPchae,  of 
l^ssis  for  Col- 
llscto-Pak  Rubbish 


,         .M  Appropriation  of  C3,500  for  Purchase 
Request  for  A  Supplo™ontal  approp^^ 

TTr^r  parr     seconded  by  Commissioner  Galla- 

On  motion  of  Connjissioner  Parr,  j 
ghor,  the  following  resolution  was 


k 


(h) 


I''-*!  Harbor 

icer  se  s 


«  »  »  » 


»  »   »  • 


onded  by  Commissioner  Moore, 


on  motion  of  Con^ndssioner^/^^J^^tod: 
the  following  resolution  was 

^         .....nr-.    NO.    2_27I 

ts^ ^j.  ^jje  General 

HESOLVED.   that  this  Co^nission     on^ocomm^^^^^  ...^nses 

Manager,   does  hereby  ^Pf  °^^^rHarbor  as  foUovs: 

and  License  Transfers  at  Yacht  ^^^^^^ 


;i.;;N 


■''A 


\0. 


(cont'd) 

(1)  ]^-iiF?RAF  i-icgNSES   Mil-202AT 

CMI€R 

3ARGENT,   Alvan  R.       VIRALDIVAN 

WHITE,  Georgo  H.         LITTLE  GIAllT 

(2)  iissuauBLSiSBa^  ^^  ^^  ^^^ 

DeLUCCHI,  Antono  F.  THE  JO  ANN 

(Pchsd.  boat  from 

fred  Percontl  & 

Prnnk  C,  Lanza,  former 

occupants  of  Berth  #33) 


ffiRTH  NO. 

92 

134F 


33 


Rfite 
Par  Month 

eil.20 
9.80 


6.60 


r«\     Tl-ansfer  of  Small  Portion  of  Corona  Heights  Playground  to 
^  '       nppnrt.ment  of  P»ihT^^  Work?  f?r  W^d^ping  &  Extending  16th. 

The  Commission  next  considered  tho  request  contained  in  Mayor 
Christopher's  letter  of  March  21,  that  n  small  section  of  the 
Corona  Heights  Playground  be  transforrod  to  the  Department^of 
Public  Works,  for  the  widening  and  extension  of  Sixteenth  at. 
Commissioners  had  porsonQlly  inspected  the  site  and  iJ^vesti- 
a^d  the  situation  of  the  ror.dway  leading  to  the  Junior  Museum 
and  were  satisfied  that  a  public  street  was  the  better  solution 
in  providing  access  to  tho  building. 

On  motion  of  Commissioner  Mooro,   seconded  by  Commissioner 
Dippel,  the  following  resolution  was  adoptedj 


-«3. 119.  ^m 

:xnl33lon  CtMnplies 
.llhMayor's  Re- 
i  Mst  for  Tsf .  of 
I  iiell  Portion  of 
I'vorona  Hts,  P/G 
fsr  Extension  & 
rJidening  of  16  th 
1  Street  


Resolution  I'o.  227^ 

WHEREAS,   the  Department  of  Public  Works  has  roquestod  the 
MayoTto  approv^  the  transfer  of  a  parcel  of  land  under  tho 
jurisdiction  of  the  Recreation  and  P^rk  Commission,  to  be  used 
fM.  the  widening  and  extension  of  Sixteenth  Street;  and 

WHEREAS     the  Director  of  Property  has  reported  ^Jje  ^^3^°'"^°*?;^ , 
Tsf  o?' the  property  to  be  $750.OO,the  property  being  described 

as  follows: 

•BeKlnnlng  at  the  norther-sterly  extremity  °f .J"^*  ="'"i"  °"^ 
?f  1™U  foet  r»dlu=  which  corneots  the  "orthoaa^r^  Une  of 
iL^orth  Street  with  the  southerly  line  of  ^ir^f^^^tref 

l,t     ^.        CIO   /oi    JO*  fr,  the  richt  and  running  soutnoasterxy 
2r3Tl'f     t;'t  ef  def°lecUnfl50  56'  U-  to  the  left ^nd  run- 
MnrsoutheaUerly  50.2^9  feet,  Whence  deflect  ng  5     ^       8  ^^^^ 
to  the  left  and  running  southeasterly  150.00  feet,  jn 
ing  00  ^5'    50"  to  the  ^f^  and  running  southeaster^yj^^^ 
foetj  then  deflecting  0°  57'   16     ^o  tne  x 

easterly  100.045  ^-^J^f^l^f.^f^J^'^^loet;  thence  deflecting 
right  and  running  southeasterly  J"^'"^, '^easterly  43.00  feet; 
20S  28'   28"  to  the  left  -J^JTtnd'r^fing  s^^^^^^  ^1 

thence  deflecting  to  the  right  ^^^r^^JJjheasterly  line  of  Six- 
feet,  more  or  less,   ^^ ;\Pf '?^  °"  ^1^  feet  northwesterly  from 
teonth  Street,   said  point  ly^^g  50.00  f^J^^^^^  Street,  as  mcas- 
the  southeasterly  termr.t  on  of^fe^^^f^f^f  sixteenth' Street; 
ured  on  and  along  said  ^■o^theasterlyj-ine  of  Six  ^^^^^ 

thence  deflecting  to  the  ^^ff  .'^^^.r^^ieft  ?51.10  feet;  thence 
said  northeasterly  line  of  f^^^J^^^^^^if alor^  the  ari  of  a 
northwesterly,  northerly  ^-'J;°jf^^^',:Srg  course  with  .  radius 
curve  to  the  right  tangent  to  the  P'^f  J^f     „     ^  distance  of 
of  19.12  feet,  a  central  angle  of  U9     tj.  J^^'     ^tion  of  Asses- 
50.00  feet  to  the  point  of  beginning.     Being       P 
sor's  Block  2615." 

NOW,    THEREFORE.    ^  IT  RESOLVED,   thaJ^^^f^^frf's^cSo^."  16^2^7" 
mission,   in  compliance  with  Jhe  provisions  of  ^^^^^^^^  ^^ 

of  the  Municipal  Code,  ^o^^^^I!^^:  '^^'t  of  Public  Works  for  the 
the  property  roquestod  by  the  Department 
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(cont'd) 

purpose  of  Improving,  widening  ftnd  extoi.ding  Sixteenth  Street, 
and  approves  the  submission  to  the  Board  of  Supervisors  of  an 
appropriate  resolution  orderinK  said  property  to  be  transferred 
to  the  Departmert  of  Public  Wortcs. 

lh\     Mayor's  Request  that  Franklin  Square  be  Leased  as  lurking 

^  '     p^^mtv  Unacy-?Bt^abl6  to  C9p^i33ion  -  To  Renajn  A  PnrL. 

The  Commiasion  next  considered  the  many  factors  involved  in  the 
request  of  Mayor  Christopher  that  the  leasing  of  Franklin  Square 
as  a  parking  facility  be  approved  by  the  Commission  and  steps 
taken  to  place  the  laatter  on  the  ballot, 

Conmlstloners  Moore  and  Gallagher  offered  several  reasons  for 
retaining  Franklin  Square  as  a  park.     The  whole  picture  and 
thrprSfiples  involved  in  preserving  park  land  for  the  benef  t 
of  the  public  waa  thoroughly  discussed,  and  on  the  Becond  poll, 
on  motion  of  Comnissioner  Moore,   seconded  by  Commissioner  Gal- 
lagher, thd  following  resolution  was  unanimously  adopted i 

Bei2iliUaiiJi2jt-i22S 

UHFREA9     this  Commission  recognises  that  the  perking  situation 
|c«i,3ion  Recom.      WHE^AS.   ^^is  womm    ^^^  difficuly,  as  it  is  at  all  large 

*r.d3  Against  ^^  f^°J;^  f^^Ig  .,,  this  city  or  elsewhere,  the  parking  problem 

.^rting  Franklin  fP^^^i^l^^icientL  critical  to  warrant  the  loss  of  FVanklin 
..to  lurking  P^c  1-  l3^ot  ^f  ^i^^^^Jf     ^^     ,3  evidenced  by  the  following  facts. 
ity  or  Racing  It      ??f  J!-^Jii,,^iire  i s  regularly  used  by  arsons  working  and 
.Kov.6.1956  Bal-     (^i.^'^^.^^'.^X^ted  industrial  area;   (2^  it  is  the  only 
-    inMi!  ^rk  in  the  entire  South-of -Market  sector,   from  the 
g^Sicad^ro  to  van  Ness  Avenue,  and  from  Market  Street  to 
p^«^nan  Street-    (3)  conversion  of  tho  park  into  a  parking  lot 

votersj  now,   therefore,  be  it 

RESOLVED,   that  for  the  "'""^/^^^^^^'^^I.lL'J.ft'^Sl'' 
sion's  considered  ]u<Jg»nt  «r.d  "™°f  "ff'^^^J^t  this  time, 

r^oSrr fs3?e  r/n^s  ri^trr." -»-  -  - 

voters  on  the  November  6,  1956,  ballot. 

(c)     r—"^-^-   ^-^^  ^  '  '^'  ^  '^  ^"•""'°  "  ^^'"""  """^ 

.J  ^A  ♦v,«  T^iftn^  for  the  development  of  golf 
Members  again  considered  ^^«  P^^^JiJ^^^"^  the  report  of  the 
facilities  at  McLaren  Park,  "  ^^^^"^^  his  letter  of  mrch  2. 
General  mnager  to  Mayor  Christopher  in  his  le  ^^^ 

Commissioners  were  in  g«"«^\^^'"!?^„  terrain  in  the  south 
length  golf  course  -^^%f  IJ^.^^^i^^i^^iH^  the  best  serv- 
and  southeastern  portion  °f^^''®  P^fnlp  of  the  land. 
ice  to  the  public  and  make  the  best  use  of  the 

Commissioner  Gallagher  recomnended  that  the  Plans^i-l^^e^^^^^^ 
practice  driving  range,   a  putting  green,  an 

T50T.T.     seconded  by  Commissioner  Galla- 
Oa  motion  of  Commissioner  f^"'  f^  ^dooted; 
gher,   the  following  resolution  was  adopted* 

,     A^r.     In  order  to  promptly  supply  the 
RESOLVED,   that  ^hia  Conr.dssion     in  orae  P^^^^^^  ,^^  ^^  ^^der 

urgent  public  demand  for  additional  go^  ^^^^  Recreation 

to  proceed  with  the  P-J-J^^^.^PJ^^.^st  the  >^yor,  the  Board 
and  park  Bond   Issue,   does  nerecy  i^h 
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of  Supervisors,  and  the  Controller  to  approve  n  Supplemental 
Appropriation  of  1250,000  from  the  1955  Bond  Fund,   to  provide 
for  the  various  expensoa  involved,  including  architectural  feos, 
plans  and  specif icntion 3,  technical  tests  and  service sj  and  the 
oonatructing  and  equipping  of  a  9-holo,  full  length  golf  course 

^000  Requested    in  McLaren  Park,   including  a  prnotioo  driving  range,  chipping 

^•cUireri  Park        green,  and  putting  green. 


:;;„priatlon  of 


temial  of  Lease 

toO.S.Govem- 
lr,t-to  6/30/6I 
I  for  9.789  Acres 

liG.O,pvrk  (Beach 


(d)     Renewal  of  Leases  -  U,  S,  Arny  -  for  Beach  Chalet  and  Pt.PUnaton 

The  Commission  next  considered  the  request  of  Mr,  Harlan  B,  Wat- 
kins,  Chief,  Real  Estate  Division,  Corps  of  Engineers,  U.S. Array, 
Office  of  the  District  Engineer,  San  Francisco,  for  renewal  of 
two  lenses  of  Park  land  for  military  purposes,  each  for  the 
period  of  5  years,  oonaaencing  JUly  1,  1956  and  expiring  JUn«  30, 
1961. 

On  motion  of  Commissioner  Her«,   seconded  by  Commissioner  Galla- 
gher, the  following  resolutions  were  adopted 1 

FESOLVED,   that  this  Commission,  in  the  interests  of  national 
defense,  does  hereby  approve  and  forward  to  His  Honor  the  Mayor, 
Lease  Mo.  SraE-199,   covering  use  of  9.739  Acres  in  Golden  Gate 
Fferk,  for  antiaircraft  guo  position,   said  lease  being  for  a 
five-year  period,   to  expire  JUne  30,  1961. 

«  «  «  tt 


\h,h.  2278 

Ifcevel  of  Lease 
l'<],S.Gov8rnnent 
•*()/30/61  for 
llt.X  Acres  in 
[hrt  Punston 


T^^ Solution  No.   2278 

RESOLVED,   that  this  Commission,   in  the  Interests  of  national 
defense     does  hereby  approve  and  forward  to  His  Honor  the  Mayor, 
Lease  Ni.SraE-260,   covering  use  of  16.00  Acres  in  Port  Fbnston, 
for  antiaircraft  gun  position,   said  lease  being  for  a  five-year 
period,   to  expire  June  30,  19ol. 


i   -mms 


U 


h.  h.22rj 


Mtlyation  as 
mki  St  3ale 
h  k  Shetland 


(a)     Declaration  a^  ■'^yT^lus  and  ?a1n  of  Four  Shetland  Pop^eg 

On  motion  of  Commissioner  Herz,   seconded  by  Commissioner  Galla- 
gher, the  following  ro solution  was  adopted: 

pof,n-;^f.inn  No.   2279 

RESOLVED,   that  this  Commission,  finding  it  to  be  to  the  best 
interest;  and  proper  operation  of  this  f  P^^i'^^^*^  ^f,^%Jf 
pony  herd  from  22^ponios  to  18  ponies,  does  hereby  request  the 
Purchaser  of  Supplies  to  proceed  with  the  public  sale  of  the 
four  {U)  gelding  ponies  described  as  follows: 


Name 


^ 


Blacky 

3^  years 

Buck 

U     " 

Frisco 

8  • 

Buster 

8  " 

Height 
^2  inches 

u    - 

IS       •• 
^9       • 


Dfl-^cription 

Chocolate  Brown 
White  &  Tan  Spotted 
Brown 
Brown 


*  "I 


!,««»««»»»» 


,  *SP^^^' 


(b)     Orders  for  Sorvice  or  Work 

On  notion  of  Commissioner  Herz,   aecondod  by  Commissioner  Dippel, 
the  following  Resolution  was  adopted: 
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9J  ;■.    ^«U\^  ,  ii;Hlf  ^ 


^^jSlig  (c°ntlnuod) 


Reaolutlon  No.  ?280 


PESOLVED,  that  for  the  best  inter© ata  and  property  operation  of 
tha  Recreation  and  Park  Departnent,  the  Controller  be  and  is 
hereby  requested  to  approve  the  fijllowing  Orders  for  Service  or 
Work  I 

(1)  To  the  Department  of  Public  Works  in  the  amount  of  $1,500,00 
for  the  survey  and  mapping  of  a  section  of  the 
Arboretiun  in  Golden  (>te  Fferk,  to  obtain  engineer- 
ing data  required  for  the  planning  and  construction 
of  the  Hall  of  Flowers  (Funds  have  been  requested 
from  the  State  County  Fair  Appropriation  in  the 
amount  of  fp4,000,00,  and  this  fl500  request  uses 
a  portion  of  that  money— the  balance  to  be  used 
in  the  near  future  for  soil  bearing  tests  in  the 
selected  area.) 


(2)  Order  for  Service  or  Work  to  Brewer  &  Associates, 
Consulting  Foundation  Engineers,  41^  Jackson 

Street,  San  Francisco,  not  to  exceed 

to  conduct  soil  bearing  tests  and  prepare  reports 
on  soil  conditions  in  connection  with  the  develop- 
ment of  tho  Pine  Lake  area  in  the  western  section 
of  Stern  Grove, 

(3)  Order  for  Service  or  Work  to  the  Reel  Estate 

Department  in  the  sum  of,  , 

for  costs  in  connection  with  the  acquisition 

And  title  of  the  Hayes  Valley  Recreation  property. 


$500.00 


S 500. 00 


(c)  «^mall  Boat  Harbors 

Mr.  Harman  reported  that  Supervisor  Henry  Rolph,  Chairman  of 
the  Public  Lands  Committee  of  tho  Board  of  Supervisors,  had 
asked  the  City  Planning  Department  and  the  Recreation  and  pirk 
department  to  submit,  by  Juno  5,  report  on  the  future  develop- 
ment of  small  boat  harbors  in  San  Francisco.     He  asked  for  the 
Commission's  approval  and  authorization  ta  submit  the  joint 
technical  report  prepared  for  tho  Mayor's  Committoe,  *nd  to 
supplement  it  with  infomation  which  the  State  Lands  Comlttee 
requires  for  tho  master  planning  of  snail  boat  harbors  hy 
counties. 

On  motion  of    Commissioner  Parr,   seconded  by  Commissioner  Dlppel, 
tho  following  resolution  was  adopted: 


-lym 


Soat  Harbor 
•i3ns  in  S.F, 
5  Sanci  as 

^  Priority. 


R»an1i^fM,r;^p    \lo.    2261 

RESOLVED,   that  this  Commission  does  ^^f  ^",f P^^T^/^^.J^fP^' 
fox  purposes  of  inclusion  in  San  Francisco's  M^^^ter  Plan  for 
Smll  Sat  Harbors  and  for  submission  to  the  State  Lands  Conmis- 
»V^n     +h«    Tn^nt  Technical  Report  of  November  25,   1955,  proppred 
C  tflf  dop»rtL?t  ana^the  De^rt^nt  of  Clt,  W-ln|;^=-  J  r, 
Z.g  therolr  tho  foUowlnc  elcht  (8)  locations  ""  ??"^J"=Jfj°i! 

Island  Cove;  and,   be  it 

mr^R  RESOLVED,   th,t  thl.  Connisslon  do,,  here^-  n«^  .s  mat 

priority  of  tho  aforementioned  ei^-ht  locations, 

of  the  Marina  Small  Boats  Harbor. 


«  «  »  •  » 


»  «  »  »  » 


(d)     Opposition  ^-^  t.hff  Wostprr.  Freew^.y 

+„^  fhnt  a  citizens  committee,  headed  by 
Commissioner  Herz  reported  that  a  c^^J^  ^^       ^  qOO  sip- 

Mr.  Chris  McKeon,  has  prepared  a  petit von  contain ing^^,^^^  ^^ 
natures,   requesting  the  Mayor  and  the  Beard  P- 


_./.., 


,;v>»"".«««"f«l»WS.>. 


(cont'd) 


Lposltion  to 


abandon  plans  for  the  construction  of  tho  western  frooway  as 
presently  proposed  by  the  State  Division  of  Highways. 

Prosident  Sutter  reported  that  he  had  attended  a  meeting  of 
Sio  Streets  and  Highways  Committee  of  the  Board  of  Supervisors, 
and  that  he  had  voiced  the  Conmission's  opposition  to  the  rree- 
wav  plan  because,  from  all  indications,   it  would  be  routed 
into  and  across  Golden  Gate  I^rk  in  the  vicinity  of  Seventh 
and  Ninth  Avenues,   tho  very  heart  nf  Golden  Gate  Park's  most 
highly  developed  Section  and  containing  the  greatest  concentra- 
tion of  public  attractions. 

The  SuDorvisors'   Committee  have  recommended  abandonnent  of  the 
UestorT Freeway  to  the  full  board,  and  tho  matter  is  to  be 
hoard  at  tho  Board  of  Supervisors'  next  regular  meeting  on 
Monday,  May  U,. 


4  I 


riomtMEKT 


There  being  no  further  business  to  come  before  the  Comission, 
Seside^-t  Sutter  declared  the  meeting  adjourned  at  UU5  ?,U 


Respectfully  submitted. 


i 


■A 


Secretary. 
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San  F^aAeiwo,  CftllfornU 
J*ty  U,  1956 


l{IllfiI&S 


LasiU 


Th«  On«  Hundr«d  and  Tv»nty-third  Itogular  M««tlnc  of  the  Ftocwa- 
tion  and  park  CognalsBlon  was  aQllad  to  ordar  at  2»00  P,M.,Thurt 
day,  Hay  U,  1956,  Praaidant  Suttar  Praaldlng. 

Tha  following  Conaiaalonara  i4tra  praaantt 

Mr,  Louis  Suttar,  Praaidant 
Mra.  H»nry  J,  Dippal 
Rav.  Eugana  A,  Oallaghar 
Dr,  I^noia  J.  Hars 
Kra.  Joaaph  A.  Moora,  Jt, 
Mr,  fnd  D,  ftirr 
Ifr,  Willion  M,  Ctfftaan 


bffOVAL 


nwra  baing  no  arrors  or  omiaaiona,  tha  minutes  of  the  122nd 
Ragular  Meeting  of  May  10,  1956,  were  approved. 


^^f  pU^INESS  -  PUBLIC  IgARING  ON  NAMING  OF  PLAYGROIBP 

With  the  Gonad asion  ohambers  filled  to  capacity,  President 
Sutter  opened  tha  meeting  with  a  #pacial  order  of  buaineas 
which  had  been  acheduled  for  2  o'clock,  one  hour  in  advance 
of  the  regular  neetlng  tins.     Public  notioe  had  been  given  that 
the  ConsBi  salon  would  hold  a  public  hearing  on  the  natter  of 
namlTig  the  new  playground  at  Nineteenth  and  Collingwood  Streeta, 
and  all  Interested  parties  had  been  invlt««d  to  attend, 

Flreaident  9utter  invited  the  Honorable  Supervisor  Arancia 
McCarty  to  speak  on  the  proposal  which  he  had  submitted  in  writ- 
ing at  the  last  meeting,  that  the  playground  be  named  the 
••Monaignor  Leo  W,  Powleaon  Playground." 


\hlic  Hearing  On 
I  tie  Naning  of  the 
llM  nayground  at 
IliMtMDth  and 
jCcUlcgvood  Sts, 
|%orters  of  Super- 
itKT  McCarty '  s 
jPriposal  for  Nana 

TOIGHOR  LHD  W. 

mti  of  Suparvis- 
hi(^  Raaj.  16707). 


Superviaor  McCarty,   in  an  eloquent  addrosa,  related  the  nany 
acconpliahmenta  and  services  of  the  late  Monsignor  Powleaon, 
particularly  his  tenure  as  a  Recreation  Commissioner  for  eleven 
years,  hi  a  leadership  of  the  Catholic  Youth  Organlaatlon  for 
seventeen  years,  and  his  services  as  Chaplain  of  the  Fire  Depart- 
•nent  for  nine  years.     He  stressed  the  appropriateness  of  naming 
this  particular  playground  in  honor  of  the  man  who  had  been 
reared  and  educated  in  that  neighborhood.     Ha  presented  Resolu- 
tion No.   16707  of  tha  Board  of  Supervisors,  adopted  at  the  meet- 
ing of  May  U,,   1956  and  signed  by  Mayor  Christopher  on  May  16, 
requesting  the  Commission  to  give  consideration  to  naming  the 
playground  the  "Monsignor  Leo  W,  Powleson  Plajrground," 

Supervisor  McCarty  focused  attention  on  the  122  letters  which 
the  Conanission  had  received  ffom  organiiatlons  and  civic  leaders, 
judges.  City  and  State  officials  endorsing  his  proposal.     He 
offered  a  plan  that  the  Conmi salon  pay  full  ho  or  to  a  great 
vxn  and  not  con^jromlse  its  decision  by  simply  naming  a  portion 
of  tho  playground  in  his  memory.       Supervisor  McCarty  was  sup- 
ported in  his  proposal  by  the  following  speakers  and  the  organi- 
sations that  they  were  representing!  Assemblyman  Thomas  Maloney, 
Robert  F.  Callahan  of  the  David  Scannell  Club,  San  Pt-ancisco 
F<re  Department;  Michael  J.  Lawley,  Eureka  Valley  Club;   Bert 
Leroux,   Old  Timers  Be.9eball  Association  of  San  Francisco;  Dr. 
Irving  Alfred  Dundas,   President,   South  of  Market  Boys,   Inc.; 
and  llrs.  Elisabeth  Telesraanic. 

President  Sutter  then  asked  to  hear  from  persons  who  had  other 
proposals,  Mr.  WiUlam  H.  Watson,  speaking  for  the  Eureka  Dis- 
trict hbrchants  Association,  stated  that  at  its  May  15  fating, 
his  organisation  had  gone  on  record  favoring  the  name  of  EureKQ 
Valley  Playground  and  Recreation  Center,  and  °PP°*J  ^^^f^ J^^^ 
whereby  the  plaj ground  would  be  named  after  ^"y /"f  ^^^^'.f '' 
reasons  giver  were,  that  the  name  has  been  JJ^e^^since  the  in- 
ception of  the  plan  for  a  playground  in  the  Eureka  Valley 
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(cont'd) 

District  J  that  it  serves  to  locate  the  playground  geographically; 
that  the  naae  will  be  a  tribute  to  all  residents  of  the  district 
who  worked  for  the  playground's  development.    His  organleation 
approved  the   suggestion  that  a  section*   such  as  the  baseball 
diamond,  be  designated  and  dedicated  in  memory  of  Monsignor 
Powleson, 

,  of  N*n»    T^iQ  Reverend  Charles  K,  Davenport  of  the  Central  Baptist  Church 
|i;;^orier  pLAY-apoke  for  the  name  Eureka  Valley  Playground,  and  opposed  Super- 

t0U^'^-'^  '--—    w-n 4.^1-.     >.^.»_.-| 4.V«     W..<-     4.1.-,*. ._< 4.I--     _1 
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"if  —      —    "     —   *  ^ *     "rr    "    ~    ""— r"  — 

visor  McCarty's  proposal  on  the  basis  that  naming  tho  playground 
to  honor  anyone  of  any  particular  group  would  serve  to  divide 
the  people  into  two  factions, 

Mrs,  Ross  Shoaf,   speaking  as  an  individual,  as  well  as  for  the 
Douglas  pare nt-Tt) ache r  Association,  urged  the  Commission  to  name 
the  playground  for  the  Eureka  Valley  District,  so  that  all  the 
children  would  recognise  it  as  a  public  playground, 

Mario  Spagna,   President  of  the  Eunrtca  Valley  ft'oaotion  Associa- 
tion, restated  the  request  of  his  organisation's  earlier  letter 
asking  for  the  nairje  Eureka  Valley  Playground,  and  suggesting 
that  the  baseball  field  be  dedicated  to  the  memory  of  Monsignor 
Povleaon,     This    request  was  supported  by  M,  C.  Isakseo,   Jp»<t.i     ' 
Ing  as  Vice  President  of  the  Central  Council  of  Civic  Clubs,  by 
Mbrs.Ald»lberg,   Principal  of  the  Douglas  School,  Mrs,  Ruth  Connell 
and  Mrs,  Herbert  B,  Thomas, 

Commissioner  Moore  made  the  motion,   seconded  by  Commissioner  Parr, 
that  all  persons  and  organisations  be  thanked  for  their  attend- 
ance and  expressions  "pro*  and  •coi\"  and  that  the  matter  be 
taken  under  advisement, 

Coraiaissioner  Gallagher,   speaking  on  the  motion,  explained  that 
be  was  prepared  to  vote.     He  good-humoredly  informed  all  present 
that  he  did  not  initiate  the  proposal,  but  since  he  knew  Father 
Powleson,  had  admired  him  for  the  tolerance  which  he  exemplified 
as  well  as  for  his  other  fine  qualities,  that  he  had  no  question 
in  his  mind  as  to  how  he  would  vote.    He  aeid  that  the  question 
had  becoioB  a  public  issue  and  that  it  n»rlted  a  public  vote,   so 
that  all  interested  could  learn  of  the  decision  openly  and  with- 
out delay. 

Commissioner  Parr  stated  that  due  to  the  great  variance  in  the 
opinions  of  the   speakers,  he  had  no  conviction  as  yet  and  was  not 
prepared  to  vote  on  the  natter. 

Commissioner  Coffman,  expressing  his  love  and  honor  for  Phther 
Powleson,  due  to  his  long  association  and  friendship  with  him, 
said  that  he  had  f\illy  intended  to  vote  in  favor  of  Supervisor 
Mccarty's  proposal,  but  the  meeting  had  disclosed  a  strong  con- 
troversy.    Be  believed  sincerely  that  the  playground  would  open 
under  a  handicap  if  the  name  is  to  be  opposed  and  he,  too,  asked 
that  the  name  be  taken  under  submission. 

Commissioner  Hers  said  that  he  was  Impressed  with  the  povrerful 
arguments  offered  by  both  sidesj  that  he  was  now  aware  of  Father 
Powleson' s  contributions  to  the  community,  but  that  he  also 
wished  to  deliberate. 

President  Sutter  then  announced  that  a  special  meeting  would  be 
held  the  following  week  at  the  call  of  the  Chair,  to  finally  vote 
and  decide  how  the  new  playground  would  be  named. 


(1) 


from  R^ilip  L.  Resos,  Director  of  P^^Pj^^y*  ^^!f  ^su^r^rr 
sion  to  approve  a  proposed  re«,lution  to  the  Board  of  Superviao^ 
autj«rlslng  acquisition  ly  eminent  dentin  Proceedings  of  property. 
locSted  at  the  northwest  oomer  of  Larkin  and  g^^";^^^^"     ' 
required  for  the  expansion  of  the  Helen  Wills  Playgrouna. 
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nsion  of 


On  Biotioh  of  C(MBil88loB«r  Heyt,   stoonded  by  GoaEi»8lon«r  Dlppel, 
th©  following  r« solution  was  adopted i 

FSSOLVKD,   that  this  CosudiaioR  doea  her«by  request  tht  Board  of 
Suparvlsoya  to  author l»o»  by  resolution,  th«  acquisition  by  «ml- 
nent  donjain  proceedings  the  following  real  proporty  required  for 
the  axpansion  of  the  Helen  Wills  KLaygroundt 

COMMSNCINQ  at  the  poiint  of  Intersection  of  the  northerly  line  of 
pjcific  Street  with  the  westerly  line  of  Larkln  Street;  running 
thenoe  northerly  along  the  westerly  line  of  Larkln  Street  127/>87 
feet}  thence  at  a  right  angle  westerly  206,25  feet|  thenoe  at  a 
rl^ht  angle  southerly  127,687  feet  to  a  point  on  the  northerly 
line  of  pacific  Street i  thence  at  a  right  angle  easterly  along 
last  named  line  206,25  feet  to  the  point  of  conmenoement. 
BEING  Lots  2,3,4,4^,4-B,5»6  and  8,   In  Assessor's  Block  573. 

AU6,  as  rr  further  resolved,   that  the  cost  of  said  property  shall 
be  paid  from  Appropriation  No,  817.558,001  in  an  amount  not  to 
exceed  1190,000.00  unless  an  additional  certification  is  secured} 
and  it  is  herein  noted  that  in  the  Capital  Iljqprovenent  Program  of 
January  1,  1956,  this  property  is  in  conformity  with  the  Master 
Flan. 


v/  :\  ^:i\)  ,f;i^m 


(2)     frm  Dion  R,  Holm,  City  Attorney,  recommending  that  the  Commis- 
sion approve  a  compromise  and  settlement  in  the  amount  of  $450 » 
in  the  case  of  Dennis  B,  Corley  v.  City  and  County  of  San  Fi-ancls- 
00  (Superior  Court  No.  U.8291). 

Mr,  Kimbell  reported  that  the  dangerous  condition  at  the  J.P, 
Murphy  Playground  had  been  remedied,  and  the  General  Manager 
reconsnended  the  settlement. 

On  motion  of  Commissioner  Coffman,   seconded  by  Commissioner  Dip- 
pel,  the  following  resolution  was  adopted: 


IssloQ  Author- 
iiCoB^oialse 
!  SettleoBDt 
'Claln  of  Dennis 
.  Corley,  Minor, 
^.Cit7  I  Co.  of 

francisco 
|i?.Ct.No.U8291) 


WHEREAS,   on  Pbhruary  13,  1955,  Dennis  R,  Corley,  a  minor,   sus- 
tained a  broken  left  leg  while  playing  In  the  J.P.Murphy  Play- 
ground,  due  to  an  nlle^odly  hazardous  location  of  tho  sandbox 
said  playground,  and  the  City  Attorney  has  recommended  that  a 
litigated  claim  of  $20,900  be  settled  for  the  sum  of  K50.00; 
now,  therefore,  be  it 

RESOLVED,   that  this  Commission  does  approve  the  recommendation  of 
the  City  Attorney  and  hereby  authorises  the  compromise  and  set- 
tlement of  the  case  of  Dennis  R,  Corley  y.  City  and  County  of 
San  ft-ancisco  (Superior  Court  No.  Ua29l)  in  the  amount  of  H50. 


«8t  of       (3) 
»rty  0«ers' 
ffcc.of  No, Beach 
Furred  to  G.M. 
I»  iDvertlgatlon, 
prt  It  Recon- 
dition as  to 
N'ign  i  Recon- 
piction  of  Wash- 


Fi-om  Stephen  Malatesta,  Secretary,  Property  Owners'  Association 
of  North'^Beach,  220  Montgomery  Street,  giving  the  reoo^f-y-^J 
of  his  organisation  for  tho  redesign  and  f«°°"3^^=^°^  ^f^^^J 
Ington  Square.  The  letter  suggested  the  types  and  varieties  of 

trie  planting;,  as  well  as  a  shelter  on  *i°"  ^^'f  J,^°  P^^^^Jj^^r 
the  pSblic  waiting  for  bus  transportation  during  Inclement  weather. 

On  motion  of  Commissioner  Gallagher,  f '^^"^f  ^^.^T^'f  ^1^  ''^'" 
pel,  the  request  was  referred  to  the  General  Manager  for  his 
investigation,  report  and  recommendation. 


«  » 


»«»•«••« 


U)     From  Mrs.  Anna  Linsley,  President  of  the  ^^^^^^^J^^rfo  name 
Association,  20  Chenery  Street,  requesting  the  ^omission  to^n 
the  new  playground  which  is  nearing  completion  at  30th  and  uay 
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(contln'd) 


of  New  P/G  Streets,  the  PAIRMOUNT  RECREATION  CENTER,  and  stating  the  reasons 
,  L  n«v  Sts.  therefor. 


iBing  -  -       -. 
30th  4  Day  Sts. 
Considered 


Pbllowing  a  brief  discussion,  President  Sutter  directed  that  the 
request  be  placed  In  file  with  numerous  proposals  for  naming 
various  playgrounds,  which  are  to  be  considered  at  a  special 
ineeting, 


hJl 


(5)     from  Gray  Graveling,   Promotion  Manager,  San  Francisco  Exaniner, 
requesting  approval  of  the  following  sports  program  and  special 
events  sponsored  by  the  San  Francisco  Excminer,  which  are  con- 
ducted on  park  properties. 

On  motion  of  Commissioner  Hert,   seconded  ty  Commissioner  Dinnel 
the  following  resolution  was  adopted i  * 


"  ission  Appvs. 
r'.s  Progran 
,  ipeclsl  Events 
i»tJowd  by  S.f» 

-,ir.er  to  be 
|;T.;ucted  on 


Resolution  No.  2^8^ 

RESOLVED,  that  the  Recreation  and  Park  Connlsslon  approves  in 
full  the  schedule  of  sports  and  special  events  sponsored  by  the 
San  ^ancisco  Examiner,  to  be  conducted  on  park  properties,  as 
follows X 


JUne  19-2ii  Hole-In-One-Toumament 
July     9-U  Baseball  School 
July  29        All-star  Baseball  Game 
Aug,U-15-16  Tennis  School 
Aug ,23-2^-25-26  Western  Swimming  &  Diving 
Sept,  16       I  Am  An  American  Day 


8th  Hole  at  Lincoln  Pirk 
Big  Rbc 
Big  Rec 
Golden  Gate  Park 
Flelshhacker 
Bandstand,  Golden  Gate  Park 


(6)     Krom  Sherman  P,  Duckel,  Director,  Department  of  Public  Works, 

requesting  permission  to  place  traffic  line  stripes  at  the  Arguel- 
lo  Boulevard  entrance  to  Golden  Gate  I^rk, 

On  motion  of  Commissioner  Moore,   seconded  by  Comnissloner  Dlppel, 
the  following  resolution  was  adoptedi 


hjt^m 


j3ii8ion  Grants 
jteission  to 
pe  Traffic 
P-'iping  at  Ar- 
plio  &  Mton 
p,  Entrance  to 


Resolution  No,  2285 

RESOLVED,  that  this  Commission,  recognizing  that  the  placement  of 
traffic  line  striping  at  the  Argurllo  Boulevard  entrance  to  Gold- 
en Gate  Park  will  assist  in  the  regulation  and  improvement  of 
traffic  conditions  at  the  Pulton  Street  and  Argue llo  Boulevard 
intersection  as  shown  by  Drawing  STR-2534  (Traffic  Striping, 
Arguello  Boulevard  Connection  at  Pulton  Street,   Painting-File  #18), 
does  hereby  grant  permission  to  the  Department  of  Piblic  Works 
to  proceed  with  the  work  as  shown  on  the  aforementioned  Drawing 
No.  STR^253it. 


!l   % 


LPIER^  np  [NPORMATION  -  acknowledged  by  Secretary  and/or  referred  to  the 
Benernl  Manager  for  appropriate  action: 

(1)  Prom  Ruth  Church  Gupta,   Secretary,  Central  Council  of  Civic  Clubs, 
2237  Chestnut  Street,  requosting  the  Commission  to  do  all  in  its 
power  to  have  the  Jttlace  of  Pine  Arts  designated  as  a  State  Park. 

(2)  Pi-om  R.  W,  McLennan,   Convention  General  Chairman,   S.F.Aerio  No, 5, 
Maternal  Order  of  Eagles,   527  Turk  Street,  requesting  permission 
to  hold  a  Drill  Team  Review  in  the  Civic  Center  Plaza  on  Saturday, 
June  23,   1956,      (General  Manager  has  approved  this  request), 

(3)  Prom  Prank  Vfynkoop,  A, I, A,,   P.O. Bin  1900,  Carmel,  a  copy  of  his 
letter  to  Mayor  Christopher,  proposing  that  Kezar  Stadium  be 
covered,  giving  details  on  the  method  and  cost  estimates, 

U)    Ptom  Joseph  H,  Dyer,   Ji*,,  Secretary  of  the  Art  Commission,  report- 
ing approval  under  Resolution  No.  67/^8  of  the  Plans  for  Balboa 
Park  Recreation  Center, 
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(5)  from  William  0,  Hughea,  Ilipwwntative,   Monds  of  the  World, Inc. 
Tokyo,   Jteipan,  advising  that  his  organi«ation  is  sending  San 
Franeifloo  7,000  flowaring  cherry-tree  seeds  as  a  gift  designed 
to  promote  International  friendship  on  the  community  level. 
(Referred  to  the  General  Manager). 

(fe)     Tram  the  City  Attorney,  his  Opinion  No,  1078  of  Mcy  11,  1956, 
advising  the  Secretary  that  the  proposed  short  form  for  the 
public  advertisement  of  Mds  is  approved, 

(7)     PVom  the  following,  protesting  any  proposal  for  sale  or  other 
disposition  of  six  small  parcels  of  park  property! 

(a)  Conservation  Section,  San  Francisco  Branch,  American 
Association  of  Uhiversity  Women 

(b)  San  Francisco  Garden  Club 

(c)  Qerald  J,   O'Qara,   President,  San  Francisco  Planning  and 
Housing  Association, 


1 


99  *,  f^M\''  ,  fil^ 


QT^iir''?  M"^  m^M'^^ 


JtsEission  Appvg, 
[prcposal  of 
Ijiyes  IfeUey 
Wnts  Group 
jsat  New  Center 
h  Built  on 
j?res8iitly  Omed 
Itity  Property, 
|ftther  Gallagher, 

i,  Klabell  and 
jft,  Ftale  Appcint- 
IsiConaittee  to 

let  with  Group  & 
-*  Plndlngs 
'  y  Connils— 


A  group  from  the  Hayes  Valley  Pirefits  Association  were  in  attend- 
ance,  to  submit  a  request  that  the  plans  for  the  Hayos  Valley 
Recreation  Center  project  be  prepared  ar>d  carried  out  insofar 
as  they  concern  the  utilization  of  the  presently  ovmed  City 
property, 

Mr,  Duane  Anderson,    speaking  for  the  group,  reviewed  the   several 
years'   delay  on  the  Hayes  Valley  Center,  and  complained  that 
there  was  no  evidence  of  progress  since  the  bond  money  was  voted 
in  19^7. 

Mrs.    J.  A.  Wooley,  Chairman  of  the  Association,   said  that  the 
district  was  anxious  to  get  the  center  constructed,  and  that 
the  old  quarters  were  very  badly  deteriorated. 

Commissioner  Coffman  said  that,   in  light  of  all  that  had  been 
reported,  and  in  view  of  the  completely  "««  P^^P^f^*  "^.^^s 
suggest  that  all  concerned  take  a  new  look  and  get  the  ideas 
of  the   staff  and  of  the  people  from  the  district. 

It  was  duly  mov^d  by  Commissioner  Hoffman,   seconded  by  Commis^ 
sioner  MooVe,   and  passed,   that  in  <=f  sideration  of  ^he  proposal 
from  the  HayJs  Valley  I^rents  Association     the  new  center^be 
built  on  presently  owned  City  property,  that  J^?  "^^f  ^^.^^^^^ 
surveyed  immediately,   and  that  a  ^^^jf  ^'^^'^^^ji'J^^^'^ef 
Gallagher,  Mr.   F\;nko,   and  Mr.  Kimbell,  meet  «i^^^^J°  f >^J  ,.^ 
Valley  re;ro3entativ;s  and  report  their  recommendations  at  the 
earliest  practicable  meeting. 


»««»»»»••• 
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On  motion  of  CoBBidssioner  Moor«,  •econdtod  by  Coramlasloner  H«ri, 
th«  follovflng  resolution  was  adopted* 

BsJLsMisnJi2^J22S& 

KSOLVED,  that  for  the  best  Interests  and  proper  conduct  of  the 
Recreation  and  Park  Departnent,  the  Controller  be  and  is  hereby 
requested  to  approve  the  following  Progress  end/or  Final  I^yraantst 

(1)   PAPfT^^Q  COHSSfiVATORY.G.G.PARK.CQr.t.#X$3>Contr9 
To  Manor  palntors  -  3d  and  PlnAl  Piyiaont  - 
Period  ending  5-15-56 # 

ToPuJmettTfareB  &  Hutchison  -  1st  &  Pin.Payt,-    $     450.00 
Pbr  period  ending  5-9-56. 

(3)   BtfYTS.TQ  FHEUN  BEAQH-Cgntrag^  ifm'^^^%T9im' i  p^fl 

To  Wto.  Mcintosh  &  Son  -  2d  PDymont  -  f4,b94.AO 

Period  ending  4-30-56. 


974.24 


f/i)  WrU  Yh\W  ^^Q  -  Contract  #158  -  Cgn^r^ll^r'n  fffl? 
^  '  To  Mart ine 111  Construction  Co. -16th  Payment  -        $22,136.74 
Fferlod  ending  4-30-56. 


(5)  mW\h  ACTTVTTT^-?   rRECREA'L  ABTS^RUq.-CQP^,;'i%CoTtU,3Ul 
^       To  ira  H.  Larsen  Company  -  Third  Pftyiaent  -  $24,642. w 

Period  ending  4-30-56. 

(6)  TIPPER  NOE  PL.^.VGRCUMD  -  Arc^l  Cont^ct-Contrnl^er^  g  lP?^^T 
^  '  To  T^d  Moulton  for  architectural  services  ?^3'.^i 

period  ending  5-4-56. 


(b)    ^n\m^  ^°^  ^^^^ 

on  motion  of  Commissioner  Dlppel,  seconded  by  Commissioner  Her., 
the  following  rosolutlon  was  adcptedi 


ests  for 


requested  to  approve  the  following  Requests  for  Pundsi 


(1)  ^ 


m!§t:000  -  W.,es  Te^ora.3,;  -7?  -th^r        ,  2.000.00 
5.651.2U.000  -  Mtce.A  Repair  Bldgs. (release  ^^^^^ 

reserve)   ....•••••     '  _\/n  nn 

5  313  224.651  -  Service ^^HeproducBu. (release  re9erve)40.0O 
i*MA  qn  000  -  Replacements  &  Reconstruction-  .   ...  ^^ 

5.654.913.000      ^P^^^^^^^^  ^^^,  (release  reserve)  115.00 


?■'"  ?'!!^L'mv  Becreation^il  Unit, 

Comnlssary  Dlv.  '"'-■      ,.,„,„„,_     totaling 

(This  Item  i  fi"-l  ^^°:!^^y^!^/'find^req;ireTfor' 
«i251.50.  represent  additional  fUnas  r^*^"         v 
extras  in  the  Yacht  Harbor  Dredging  contract) 


136.50 


5.653.200,000 

Contrac'l  Services- 
Commissary 

5.311.321.654 

FViel  &  Lubricants- 
Recreational  Units 
(MORE) 


5,313.224.651 
Services- 
Reproduction  Bureau 

5.311.321.653 

F\aol  and  Lubricants- 
Commissary 


300.00 
90.00 
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(e)    Bfl^yt  for  M>rr>nta  to  Pay  Clalma  for  Window  Breakage 

On  notion  of  Commissioner  Heri,   seconded  Ity  Commissioner  Dlppel, 
the  following  resolution  was  adoptedi 


p,_for  Warrants 


Resolution  No.  2288 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of  the 
Raor^ation  and  Park  Departnent,  the  Controller  be  and  is  hereby 
requested  to  issue  warrants  to  pay  claims  for  window  breakage  In 
accordance  with  Ordinance  No.  62ib,  as  followsi 


For 

fb  ¥j,f?'^9>f  9r?a)cage  £aj£ 

Dorothea  Schroeder    3632-20th  Street  A-13-56 

Thftodore  Stathis        204  Wntervllle  St,  4-23-56 


7.a 


(d)    MQdifloations  of  Coptragta 


Kificfitlona  of 
*ety 


On  motion  of  Commissioner  Dlppel,   seconded  by  Commissioner  Moore, 
the  following  resolution  was  adopted i 

pi^ffolutlnn  No.  2289 

RESOLVED,  that  for  the  best  Interests  and  proper  conduct  of  the 
Recreation  and  lark  Department,  the  Controller  be  and  is  hereby 
requested  to  approve  the  following  Modifications  of  Contracts i 


To  Wellnit*  4  DeI*irdo  -  to  delete  item  for  instal- 
lation of  playground  equipment,   said  equipment  to 
be  furnished  by  the  City,  a  PfiCREAa  of f300.uo 


(2)  DREDOriG  &  MISC. PILE  WORK,   S.F.YACHT  HARBOR-Contract  #198- 

To  Hoaly-Tlbbitts  Construction  Co.-  fof/"«^-4?ff  ^.Qn  an 
two  new  piles  to  replace  2  defective  piles-an  IIi£B.5597.00 


(3) 


DREDGING  &  MISC.   PILE  WORK,   S.F.YACHT  HARBOR-Contract  #198 

To  Healy-nbbitts  Constiriction  Co.  -  to  pulJ  one 
defective  pile  and  drive  one  new  pile  ^JJ  i^»  Jj^f ' 
in  connoction  with  change  in  berth  widths  located 
adjacent  to  Marina  Blvd.,   in  vicinity  of  Berth  #^5-^^50.00 
an  INCREASE  of 


(e)     Orders  fnr  ?«^rvi,ne  or  Work 

On  motion  of  Commissioner  Her^,    seconded  ^  Commissioner  Coffman, 
the  following  resolution  was  adopted: 
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Wee  or 


Itarsians  of 


(cont'd) 

Itoaolutlon  No.  ^y^ 

RESOtVED,  that  for  tho  best  interests  and  proper  operation  of  the 
Recreation  and  Park  Department,  the  Controller  be  and  hereby  is 
requested  to  approve  tho  following  Orders  for  Serdoe  or  Uorki 

(1)  Order  for  Service  or  Work  to  Departaant  of  Biblic 
Works,   aireau  of  Engineering,  to  furnish  Survey 
and  Map  of  Alta  Plaaa,  required  for  sprinkling 
ay  item  approved  in  the  1955  Bond  Fluid  Program  -      <i2,5CX).00 

(2)  Order  for  Service  or  Work  to  Punnott-PnreB  & 
Hutchison,  Consulting  Engineers,  to  cover  the 
cost  of  a  Survey  for  tho  Transportation  Center, 
Aquatic  I*irk ir>l,150.00 

(3)  Order  for  Service  or  Work  to  Real  Estato  Depart- 
roent  -  to  cover  eminent  domain  proceedings  in  tho 
•oquisition  of  property  required  for  the  expan* 
slon  of  Helen  Wills  Playground,   ,   ,   , C»1,00C.00 

(U)  Order  for  Service  or  Work  to  Anchor  Post  Rroducts, 
Inc.,  935  Linden  Avenue,  South  San  Francisco,  th^ 
low  bidder  -  to  install  removable  fencing  at 
Ko«ar  Stadiun  (Appropriation  5.65A.913.000),   .   ,        C973.00 

(f)     Srt?r?fo"a  of  Time 

On  notion  of  Commissioner  Coffnan,   seconded  by  Commissioner  HerB, 
the  following  resolution  was  adopted: 

Resolution  Ko.  2291 

RESOLVED,   that  this  Connission,   on  recommendation  of  the  Genernl 
Manager,  approves  the  following  Extensions  of  Time: 

(1)  ^Amnaa  COWSgRVATOrof.G.G.PARK-Contract  #183.  Certif./y2U3 
To  Manor  Painters,  an  extension  of  38  calendar  days,   through 
May  15,   1956,   due  to  inclement  weather  during  March  and  April 
1956. 

(2)  EUREKA  VAL.P/G  -  Contract  i^58>Contfoller'3  Certjf.  #3207 — 
To  Martinelli  Construction  Co.,   an  extension  of  A6  calendar 
days,   through  June  15,   1956,   due  to  incleiaent  weather  condi- 
tions,  changes  in  design,  and  delays  in  the  arrival  of  mater- 
ials and  equipiaont. 


(g)     Yacht  Harbor  Mooring  Licenses 


On  notion  of  Commissioner  Hor«,   seconded  by  Ccmmissioner  Galla- 
^er,   tho  following  resolution  was  adopted: 

poftrlntinr,   Ko.   2292 

'fcrtor  HESCLl'ED,   that  this  Commission,   on  recoranondatlor  of  the  General 

Manager,   -ioos  hereby  approve  the  Issuance,  Transfer  and  Cancella- 
tion of  Hroring  Licenses  at  Yacht  Harbor  as  follows: 

RATE 
PER  MONTH 


(1)  TEMPORAP.Y  LICEI'SES 
OVfl-ER 
Marine  Cooks  & 
Stewards  Union 
Tarlton,   Joseph  W, 
Wollonborg,A,C,,  Jl*. 
Yakas,   James  T, 

(2)  LICENSE  TRAI^SFSR 
Way, Dr. Stuart  C,   & 
Mrs.   Patricia 

(MORE) 


^^AME  OF  BOAT  ^RTHJS- 


SHANGHAI 
SEA  DOG 
CHEWIMK 
BONUS 


PATTIE-STU/JIT 


#111 
Gas  Hse.Cove 

9 

#167A 


m 


(Tsf .from  Berth  #48) 


<^U.OO 
7.50 
9.60 
7.20 


16.80 
5-24-56 


gvt»i«vm 


TJT 


i>-4Sift«<»Ma*f:'***S9* 
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)io 


,2292 


(cont'd) 


(3)   TBI^ffT^ARY  LICBIg;  CANCBLLATTQM^ 


Knocht,  Quatav  (Boet  laoved  from  harbor)       9 


McQee,  nrad. 


-dltto- 


G&a  House  Cove, 


1%)     Consideration  of  Bids  Received  and  Opened  Tuesday,  May  15,  1956, 
^^f  Contract    t7T  ^f9^'STRl]CTI0N  OF  PAHKINQ  AFEA  AT  S.F. ZOOLOGICAL  GARDENS 

JtJsTRUC'N  OF 


1%  iKSA  AT 


At  the  direction  of  Rresident  Sutter,  this  award  of  contract 


r-  ,«vio  tv,«fe-for  the  Paving  of  the  Parking  Area  at  Floishhacker  Zoo  was 

^'      -    cial 


■f*   inecial      postponed  to  the  Special  Meeting  to  be  held  on  Monday,  May  28, 
'■' '  #K/5ft/sfe.in  order  that  arrangements  could  be  made  for  the  transfer  of  t 
required  funds  to  permit  the  contract  award. 


the 


{  I 


(b^  Consideration  of  Award  of    Contract  for  CONSTRUCTION  OF  PLAYCHIOUND 
TTtTTCT  at  ^^g  VALLEY  TENNIS  COURTS 

The  Secretary  next  read  the   sealed  bids,   received  and  opened  by 
him  on  Tuesday,  May  22,  1956t 

Bid 


LQWBJDfiSi* 

WILLIAM  McINTOSH  &  SON 

635  Texas  Street,  San  Francisco  7 

9thor  Biddera 

H,  B.  Rflhlmann  Co, 

KiKJO  Construction  (R.H.Kimball) 


$3,8^9.00 


of  Contract 
■"IJSTRIJC.  OF 
B'ilCnOII  AT 
[liLLDBWIS 

i«rded  to 
blUTOSH  k  SON 
;Jt.0f  138^9. 


U,238.00 
^5.389.00 


On  motion  of  Commissioner  Hers,  seconded  by  Commissioner  Dippel, 
the  following  resolution  was  adopted: 

pi^ ablution  No.  2293 

RESOLVED,  that  this  Commission,  on  recommendation  of  the  General 
Manager,  does  hereby  award  the  contract  for  Construction  of  Play- 
ground Section  at  Noe  Valley  Tennis  Courts,  to  WILLIAM  McINTOSH 
4  SON.  635  Texas  Street,  San  Francisco,  they  being  the  lowea^ 
regular  and  responsible  bidder  therefor  in  the  amount  of  f3,8^9> 
and,  be  it 

FURTHER  RESOLVED,  that  the  General  Manager  of  the  R«^';^^^J^^^;^ 
Iferk  Department  and  the  Comirdssion  Secretary  be  and  are  empowered 
to  execute  this  contract  on  behalf  of  the  Commission;  and,  be  it 

FURTHER  RESOLVED,  that  the  Secretary  shall  file  notice  of  approv- 
al in  the  official  advertising  of  the  official  newspaper  of  the 
City  and  County  of  San  Francisco, 


(a) 

!  Call  for 
I  to  Be  Made 

'J^nticjn  of 
J  1  Beach  Re- 

>  (Schooan 
'«l^ire3  on 


Con.i^or^tion  r.r  R»fV.c.hmer^  r^ny,r^...ion  nt,  f^elan  9each 

T^  Secretary  reported  that  a  l^^^'^'-.f  ^.^.^.r.^Je'lid^^t  wish 
Mr  Solly  Schunan  in  which  it  was  indicated  that  he  '^l'^  n^J  ^"^ 
T'roTelll  of  his  contract  for  the  refreshment  -ce^^  ^  ^^,,,,, 
Phelan  Boich,  which  expires  on  JUne  30.  195b.  mt.  a 
that  due  ^.o  the  seasonal  character  of  the  oP^r^^ion  ^e  hai^foun 
it  to  be  unsuccessful  financially  r.nd  f ^^^^^'j'  ^^  ^^^^^^^^^  ' 
on  the  requirement  of  a  ^100  monthly  minimum  guaranty. 

^      . u„T..     •Bconded  by  Commissioner  Galla- 

On  motion  of  Conmiseioner  Horz,    seconaea  ^     ...thorized  to  issue 
gher,   the  General  Manager  and  Secreta^  "t^nncesslon     eliminat- 
a  public  call  f  T  bids  on  the  Hielan  f  ^^^  C^^^"^J^J°^»   for  ope ra- 
ing  the  -.100  per  month  minimum  guaranty,  and  providing  i^opu^ 

tion  of  the  concession  as  weather  permits  and  as  the  aepa 
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requires;  the  paynent  to  the  City  to  be  on  q  strict  percentage 
basis* 


»«»»#«««»« 


5'2U'5b 


.:<;^^ 


';•!!;  *$:»; 


(b)  p«^>^\h  of  Baby  fthinc  P^pgrtQ^ 

Mr     F\inke  reported  that  while  in  transit  on  shipboard  from  Kenya, 
1,000  to  be  South  Africa,  the  rhinoceros  which  the  Commission  had  agreed  to 

litarnea  to  purchase,  had  died.     Inasmuch  as  the  delivery  point  on  this  pur- 

'•     A^T    chose  had  been  agreed  upon  to  be  f  ,o.b.  New  York,  no  payment 

-ilSt  will  ^  required. 

;  fret  that 

Dl9dx_—  ^^  ^^  direction  of  President  Sutter,  the  $3,000  item  for  this 
expenditure  is  to  be  returned  to  the  Qrace  R.  Anderson  Bequest 
Rind. 

tt»ft««tt««tt« 


(c)     Y':^\  ti^^^o^  fi^^^  ^r^tf^l  grhedule  Amendment 


intaBCt  in 
htHwbor 
hicg  Rates 
httoactivo  to 
56 


At  the  request  of  Mr,  Hoyt,  Business  Manager,  and  on  motion  of 
Commissioner  Coffman,  seconded  by  Commissioner  Dippel,  the  fol- 
lowing resolution  was  adopted: 

fiesolutjnp  No.  229^ 

HS30LVED.  that  this  Commission,  in  order  to  establish  ^  consist- 
^f  and  equitable  rate  for  mooring  rentals  at  Yacht  Harbor,  does 
SSre^  au?hori«e  and  direct  that  Resolution  No.  2155,  Meeting  of 
January  26,  1956,  be  amended  as  follows: 


Berth  #182A 
«    187 
t    187A 


Prom  ^9,60 
9.60 
9.60 


To 


C.7.20 
8.A0 
8.^0 


AND.   ffi  IT  miHER  RESOLVED,  that  the  above  nentioned  correction 
TS^tes  shall  be  made  retroactive  to  February  1,  1956. 


(f)     r^^^r-  V.H.  in  Forty  Nin^r,  Cop^yact,  for  W  ?9^?QG 

n.e  Secretary  read  a  letter  from  the  San  I^ancisco  Forty  Niters 

gher  the  following  resolution  was  adopted: 


itsion  Makes 
18  In  49er' s 
)  Contract. 


RESOLVED,   that  this  Cc^ission,   in  -j/J--  ^^^^.^^  rnHu'thor. 
of  the  San  Francisco  Forty  Niners    ^^^  f  ^f^,  P^^^,^  the 

iw  the  following  '^°dl^i°^*^°";^^'',fKeX  Stadium  during  the 
San  Francisco  Forty  Nlners  rental  of  Kesar  bwai 

1956  season, 

_^     vnii   ViP  rG-3cheduled  from 
ally  televised  as  the  "Game  of  the  Week. 


^1     ! 


\ 


t^^.,.^ 


i-yjj 


■Jy 


^t-.if*  Ji'i* 


ksJSCS^ 


(cont'd) 


(g)     proposed  AgreeraBtit  for  Construction  of  Underground  Garage  in 
"  ■    Ic  C^Titer  Plesa 


Ircjsideration 
I ,( Draft  of 

CXvith  Civic 
\m  parities 

:.:rp.  fo^  Sub- 
Itfface  Garage 

jTcivlc  Ctr.Plaea 


The  Secretary  reported  that  a  letter  had  been  received  from 
Dion  R.  Holm,  City  Attorney,  submitting  for  the  Coranilssion's 
consideration  and  ratification  a  draft  of  the  proposed  agree- 
ment with  the  Civic  Plaea  Parking  Corporation  for  the  construc- 
tion of  the  Underground  Garage  in  the  Civic  Center  Plaza,  and 
also  a  copy  of  the  proposed  public  parking  lease  for  the  opera- 
tion of  the  garage. 

At  the  direction  of  President  Sutter,  consideration  of  the  dreft 
of  the  proposed  agreement  with  the  Civic  Plaza  Parking  Corpora- 
tion was  postponed  to  the  Special  Meeting  to  be  held  on  Monday, 
May  28. 


(h)  P^r^'^^r  """  Freeways 


9.3.W.Booker, 
ljit.High«ay  Sngr, 
bi!t.lV,  Division 
I  u' Highways,  to 
U  FWsent  at 
ktare  Cofflaission 
\%  to  Discuss 


Mr     Punlce  reported  that  he  had  attended  a  meeting  of  City  offi- 
cials and  representatives  of  the  California  State  Division  of 
'  HiKh^ya  on  the  subject  of  the  routing  of  the  Western  leeway. 
S   s^ted  that  VX,  B.  W.  Booker,  Assistant  Highway  Engineer, 
had  expressed  his  agreement  with  the  Commission's  requirement 
that  leeways  crossing  Golden  Gate  I^rk  should  be  subsurface 
construction.  Mr.  Booker  has  agreed  to  appear  at  a  future  meet- 
ing  S  the  Cimnission  and  present  detailed  maps  f^he  Proposed 
freeways  which  would  be  routed  across  and  through  Golden  Gate 
Park. 


(i) 

kclalMtg.  to 
U  lid  Monday 
Uj  28,  1956  at 
lu  Sbssoim  St, 
lltConsitleration 
hf  Three  Pending 


.^..^„1  ».„>...  to  pi  If  in- 1 '-,-,  r-f  -  n"-  •' ''  ^-'""^  "■ 

P„>sldent  ^ttar  then  directed  f  "^'^^^.^^-i^^rtloS;:!:- 
notice,  »"  »™°"nril?«  aV      l*y  28,  »t"".l  Sanson  Street 

1  .  ■n^  nanmg  of  the  i,e«  pUyground  at  19th  and  Colling«ood 
Streets. 

z  srcottTtrn-i  :-^t:ifanr  iif  cKr 

plaza. 

Consideration  and  Award  of  Contract  for  paving  of  the  auto- 
mobile parking  area  at  Fleishhacker  Zoo. 


2  - 


3  - 


«  » 


#»««»»*• 


There  being  no  further  business  to  come  before  the  Commission,   I^si- 
JenrSutt^r  declared  the  n«aeting  adjourned  .t  4:45  P.M. 

Respectfully  sutciitted. 


tdUj^^^^'-'^'^^ 


Edward  A.  McDovitt,  Secretary 


5-24-56 


■•* 


i*- 


■'iWfc^' 


-itr^t 


«Oll»a''»lrti" 


m 


tssHsm 


>*m 


laass! 


.;••  -^^M 


San  Rranclsco,  California 
May  28,  1956 


M 


A  Special  Meeting  of  the  Recreation  and  Park  Commission  was 
called  to  order  by  President  Sutter  at  11:00  A.l^.,  Monday,  May  28, 
1956     in  the  Directors'  Meeting  Room  of  the  Crocker-Anglo  Nation- 
al Bank,  No,  1  Sansome  Street, 

The  following  Coramiasioners  were  present: 

tir,  Louis  Sutter,  President 
Mr,  William  M,  Coffraan 
Mrs,  Henry  J,  Dippal 
Rev.  Eugene  A,  Gallagher 
Dr.  Francis  J,  Herz 
Mrs,   J.  A.  Koore,  Jr. 
Mr.  Fred  D.  Parr 


lijgion  Re- 
1  Certain 
josed  Changes 

in 
,  of  Agree- 
But  for 
uc.ft  Opera. 
Center 


(^\     Proposed  Agreement  With  Civic  Plaza  Iferking  Corporation  for 

^^'     ^7n^-"'r^-^""  °f  TT^r^^rrrnilnd  GaragQ.   Mo.Half  of  Civ^c  Cept^r  plaga 

With  Mr.  Jerome  Cohen,  Deputy  City  Attorney,  in  attendance,  the 
Commission  gave  consideration  to  the  proposed  agreement  with  the 
Civic  Plaza  Parking  Corporation  for  the  construction  of  an  under- 
ground garage  beneath  the  surface,  in  the  northerly  half  of  the 
rivic  Center  Plaza j  and  alao  the  proposed  parking  lease  for  the 
^nerption  of  the  garage.     (Riotostatic  copies  of  both  agree^nts 
had  been  delivered  to  each  Commissioner  by  the  Commission  Secre- 
tary,  in  advance  of  the  meeting.) 


'Members  gave  particular  attention  to  Paragraph  1  on  f  f  f/»  5, 
and  6  of  the  Reposed  agreement,  which  set  forth  in  detail  the 
conditions  and  requirements  for  restoration  of  the  surface  of 
?^e  Plaza  in  accordance  with  the  directions,  and  subject  to  the 
^rov^n  of  the  Commission.     The  Commission  expressed  satisfac 
tion  with  the  provisions  as  set  forth. 

in  the  matter  of  the  construction  costs,  Mr.  ^ohen  explained  that 
tSe  corporation  would  finance  the  garage  construction,  but  would 
iL  T^itnhuraed  from  revenues  from  the  garage  operation,   in  accora 
?„ce"i?Sf  J^^SItob  -ould  be  „t.bll.bad  aftor  construction 
bids  had  been  called  for, 

Co™l.,loner  F«rr  «>=  of  the  "Pj"!-  ^^^^^^^nyl-rt  fot'con- 
addea  provision  in  the  agreement  that  tofore  "^J^  "~" 

,tr.otlon  le  «de,  the  ="""1"^-  f  ^l^J^ltT^appri^l  "f  the 
review  the  plans  and  estimates,  and  t^^I^  f  ^S„  procedure 

JS'L'v^Te'ippStrt  ^:1Li^  ^e°:Ssfru=tlon  cost  n^^ 
With  outside  authorities.     Members  concurred  in  his  views. 

On  motion  of  Commissioner  I^rr,   seconded  by  Commissioner  Moore 
Se  Comission  thanked  ^he  City  Attorney  soffie  f-  fs^-];^^,. 
vices  in  this  matter,  and  formally  '^^'J^f  ^^^^^^^^^oned  sugges- 
porated  in  the  draft  of  the  e^reement  the  ^[°J°^";;°^^tunity  to 
ted  conditions,   to  provide  the  Co>nmi%^i°"  J^f  ,^3  J?^fore  mking 
check  the  plans  and  estimates  of  construction  costs  oeio 

a  final  decision  of  approval. 


»  »  «  « 


««»«•« 


(2) 

•  FUxgrourd  at 

^  *  CoUingwood 
•  fcwd  the 
'V4LLK  HAY- 
B&88ball 

to  be 


rnr^'^  Streets. 


The  Commission  then  considered  the  selection  ^^  ^^^  collingwood 

new  playground  nearing  °°^P}^^^°"  ^Ji"  ^f  the  public  hearing  on 
Streets.  Members  reviewed  the  details  or  x  v      ^^  ^^^^  ^^^^ 
.the  subject,  held  Thursday  May  2^,  at  ^»w  r.  ^       gapport- 
the  Commissioners  had  heard  Supervisor  McCarty  n 

ers  speak  in  favor  of  the  "^««»  "^?»iS /si^  had  heard  several 
ground."  At  the  same  hearing,  ^he  Comnisslon  ^^^^^^^, 

rr?»  ti  r:ihrsLsnrrrArcund.. 

5-28-56 


J.l 


I 


■     ^i    11   ai^i- 


,^,.i^r  coffin  s-i^  S°;i»«"/vJ^'t^^=»"-"=^'*^=^ 
presen^xy  ^**^       ...     f.ontroversy  would  end  ir,  a^  ^^■'^_    i^»^ri- . 

m.r  a  long.  -/rrt««irr:4S»iof  r.:-Jr^^ 

flctora  involvsa  In  the  !"«  ana  J™    'p      ^  solution,  Father 

Sallagbar  md«  t^=  ^J'^^^nj^^r  Svleaon  -  Eur«K.  V=Uey 
SlySraTt^  -  "n  failing  ^  a  4  to  a  ^ta. 

Oo^iaalonar  He„  t^n  ;--  ---^J  -  "-- f ^7 
yS"'.:'  Sr«arran2:-,ra  aacond  baUot  v*an  agrae»nt 

Co».aalonar  Hoo«  a3.ed4.at  -  -//--rdfa/t.^  ° 
of  procedure  in  the  f  ^""^  o^  par^  y     ^^^  ^^^^^     ;^i 

kl»  "c^red'trtrd^afrarur/rr'^.tatuahin,  auch  a  pro- 

jtt»  Jwolnt"!  ceduro.  ,„™itteo  for  the  purpose  of 

>*-^  "'  ""■      proaldent  Sutt«  then  W°*""/°4:SS^1^d  making  reoo^anda- 

SI» ^^^^^'^'llTtlilZT^Xr^^  C^tte.  »»^rs  are 

jrarioraVTri:  aaUagher  and  ^rr. 
,. 

(3)     *«ra  of  con  ra  t      ?^^ 


i| 


UVl.  McniTOS 


wi.  mJi?1TOSH  &  SON 
635  Texas  St.,  s.r.^ 


11,850 
'^2,100 
$2,055 


m^»|.  bidders  ^  3  300 

Chaa.  L.  Harney  ,qo 

pacific  pavements  Co.,Lta.  _^^,^ 

Eaton  &  Smith  .^vided  for  the  elim- 

^.  r^.  a^cplamed^hat  t-  ^d  prop^aaU^P^^^^^^^^^  „,„,,.„ 

rtL-a^uTtTri^'apelu"  hid,. 

in  fcue  °"»"  award  of  con- 

Mcintosh  &  Son  the  lo^^^t  r     ^ 

at  a  hid  of  '.e..0,.00.  _^^^^  ^  ^^^^^^„^„ 

-r-  foli::?irra:iuu"  ;»3  Adopted. 


|>«'*l.McINTOSH  & 


omission  of  Armor  ooa^,  h_  -  ^^^  Recreation 

nmTHER  RESOLVED,   H^/SeToSlfcrS^^^  ^  ^^  ^- 

and  park  Department  and  tne  ^^^^ 


I 


i  I 


1    u- 


5-28-56 


^■*^V^' 


^-**' 


;$0^f^^ 


X£3'iJi"HMwiww— !»t; 


■■■■IIJJU»        n   - 


i^^v..*- 


e,o«e«.  to  .xeeut,  thl.  contact  on  ^h.U  or  the  Co»lssi™> 
and,  be  it 

S°^  Cltr^nd^ounty  of  3a„  Pr^clsco. 

«     «     *     « 

Blcr.rrru>rnr„:?;'rd"ro  :;:;r5  l  ».« construction 

contract. 

on  .otlon  of  Co«»l3,lo„or  I«rr,  secondedj,  Comi»loner  0»n.- 

^rftS  follo-lng  resolution  «s  adopted, 


IjLii  Hi»^  ,      ,  *„_  thf.  best  interests  and 

1^^^  RESOLVED,   that  this  Conmisslon,  for  the  besw  ^ 

r'''^      SKr-tJ^lirr  roTp^ri™  t.  ar.  .^ue.  for 
FUndsi 


imam. 


(a)  IBiiBSffiBS  TO  Approp. 

ffiSb  "PP"^"^  s  656  501.000 

5.656.504.000  3. p. zoological  Gardens 

Construction  of  //^  r^rkinc  Area) 

Foe  Valley  Tennis  Cts.  CPQrklng  ire 


5.651.815.000 
Ins.PremiuBS  Reserve 

5.311.321.651 

ptiel  &  Lubricants  - 

General  Division  (Reserve) 


-ditto- 
-ditto- 


Ar^ount 
C3, 991.00 


100.00 
540.00 


.  .  for  award  of  contract  for  San  Francisco  Zoo 
To  provide  fMnds  for  awara  o* 
Parking  Area. 

*g  A50 

^-^  ^^^   r^t          2*6O0l  --5.850. 
Uss  Aroor  Coat          ^^        355 
ADD  Catch  Basin                .... 
^ount  required  to  award  bid 


•6,205.00 


^„  ^i»o.  of  .pprop.  ^-^^^'^r'^:T.  ou^i^ 

Mdition.1  fund,  to  *«  trensferr..  «  .^-  •  •  ■  •  _ 


«     • 


«     «     *     * 


«     «     «     « 


v^fnre  the  Connission, 


Re  spec 


tfuUy  sutmitted, 


Ed«rd  ...  KcCevitt.  secretary. 


■> 


C   'I 


■i 


5-28-56 


^ 


•WiUgmj 


i 


,v:'^<r-' 


San  lYansitco,  Callfernia 
Jlme  12,  1956 


2iIll£I&a 


kssu 


The  Ore  Hiaidred  and  Twenty-fourth  Regular  Meeting  of  the  Recrea- 
tion and  I*rk  Co«»Uilon  was  called  to  order  en  Tuesday, JUne  12, 
1956,  at  3iOO  P.M.,  Preeident  Sutter  pro  aiding., 

%e  f Slewing  Comasiaalonere  vera  preeentt 

Vtc*  Lovili  Sutter,  President 
Mrs,  Henry  J.  Dlppel 
Dr,  Francis  J.  Hers 
Mr»e  Joseph  A,  >1oore,  Jr» 


«T«laf 

1^8  ■-* 


The  mtftutes  of  the  Regular  Meeting  of  May  2^,  1956  and  Uje 
^elal  Meeting  held  Ifey  28.  1956  ware  approved,  there  being 
no  errors  or  omissions. 


/n     ft.«.  Jbseph  jack  Seligman.   President,  Ihe  Gf 'f^".^  ^'^•* 
^  '     SSSet     offering  far  acceptance  by  the  Coraadsslon  a  gift  of 

iT^'.  ?fS  placed  1.  the  account  of  the  Silver  Tree  Day  Camp 

for  use  during  the  suinner  program, 

on  motion  of  Comnd.sioner  Moore,   seconded  by  Commissioner  DiK>el. 

the  follo»rln«  resolution  was  adoptedj 


limptoncc  of 

I  Gift  froB 
lite  Qu^rdaneD  to 
I  bed  at  Silver 


UHKRE/IS     The  Guardsmen,  on  organisation  which  has  done  «uch  to 
S^'tf/su^r  vacation  camp  ^^^^Jj.^^ZTlll^l^^^^^ 
Francisco  children.  -^A'^tZ  SilJ^  T^o^rCaSp.^len 
ducted  by  ^i»  d^P^f  ?:^  offered  a  gift  i^  the  amo^l  of  13000 
park  P^-yS'J^^'   ^,^?rty  for  tho  pSpose  of  aiding  and  cssist- 
^^.g^hr^O^e^rauS^n  ^'f^^eVl^^r  IVcr^ay  Camp,  now.   therefore. 

iL..  that  this  Commission  I^^XXr:^^^^  H^^^.e 
from  The  Guardsmen  the  f^^K^U^^^  ^^s  forward  and  recomnend 
u,e  of  the  Silver  Tree  D^y  Camp     -d^^J^^J  ^,,,^,,i  acceptar.ce 

rori:dr^h:hrifT'thf  ^^^       °^  ^  ^-^-°' 

(2)     ^o»  Mr.  and  Mr..  ^'^'^'^■'fTytt^lX't^:^^"'^'^' 
'^  Ifc^rXa  Tm  "oM^"."?  "--  °-  -  -'  ■'-"• 
on  «tlon  of  Co^i-sioner  ^iPP^l     --.o.  ^  Co^l.sioner  Moore, 
the  followlT^  resolution  wm  adopWai 

nr,;;?iiUtii  r»-  ^^^ 

u    «i»huthacher  and  Mr.  and  Mrs, 

Ibptoce  of  WHEREAS,  Mr.  and  Mrs.   ^"""^l.^' .l^^^^ts  of  furthering  the  devel- 

h  of  170  Sh.  Albert  E.   Schwabacher.  ^^^^^^f  ^^ishhacker  Playf  ield.  have 

W  Oil  4  opment  of  the  Storyland  project  a^  proricisoo  gifts 

Mlock  for  equally  offered  to  tho  City  -nd  County  of^  ^^^^^^  ^^^^^  ^^ 

Noprent  of  totaling  170  shares  of  Reserve  ^^^.     qoq  qq;  now.   therefore,  bo 

hknd  fft.  proximate  present  market  value  of  ?^5,^. 

RbMhsr  it 

RESOLVED,  that  ^-^^^Ti's'cJlwaScheraS  St^^d'Sst'^bert 
from  >ir.  and  Mrs.   James  «•  Sj^^°°^  ^^^i^ned  170  shares  of 

E.   Schwabacher  the  °f^^^°^^^?,'^^d  specifically  for  the     de- 
Reservo  Oil  and  G.s  stock,  ^XclTrrAV^  it 
velopmont  of  the  Storyland  project;     r    , 


f-'^X^SfemnHKa 


\i, 


"lili*  ^Allfcitl' 


yiUiS[^5!3^'  ^^Si-  TjvTWWi'PJjywwwws/f* 


^'ifi'^'mw^*' 


Sr^^'jKtMHriL.'fl 


Lisiiis^ 


(cont'd) 


Ljo 


.2299 


lei 


-«».innci»  wrsOLTBD.   that  thla  Commission  finds  it  to  be  to  the 
S^Sr.id  tho  mtont  of  the  donor,,  ™d  to  the  early 

^     ,     -ll+         cf«rvland     thnt  the  Tret; surer  of  the  City  and 
devBlopnent  of  Sto^land^th^^  ^^  ^^^  ^^^^  ^^ 

County  <»'^^^^^!^ton  to  caTof  the  aforen«ntioned  stock,  and 
;'''.'L,'/it  t^  proce^df  in  the  Storyland  FUr.d,  in  -cordance 
i^t^The'^BoSd  S'suporvisors.  Resolution  No.  13356.  adopted 
Moy  25,  1953. 


I^^JS^Z^SQ 


jjlit  RevocRhle 
toBitOrantod  to 
«  CO.  and  FT&T 
',.  for  Pale  An- 
^.(j5  St  Sherp  t*  • » 
Uwable  by  Con- 
Ussioc  on  90-day 


">  r«*,'"ro^"ui.rp:StTor«;tnr^^^^^^^^^ 

fo^i'irsUlUUon  ol  three  pole  anchor,  at  Sharp  f^rk. 

0„  „tlon  of  Co»ls.lonor  Dlppel.  asconaed  by  Co-ia.loner  Ber.. 

So  following  reoolution  was  adopted. 

H.SOLVED.   th.t  this  Co^ssion    -  -^^^rpe^rLrtoThr 

fl  Manager,   ^^l^^J^X^l^A^^^^^^^^^  ^'' 

pacific  Gas  P-nd  Els'^^^^^^??P;^L,r^ -ichors     for  joint  pole  use, 
Slegraph  Conpany  J-^/^^^^^'tXTanrus^  ti  conform  wiS  Draw- 
in  Sharp  I^rk;   ^'^^^"^^'^Ht^^Sas^d  Electric  Company,  dated 
ing  No.  2-2759  of  the  ^^^^f  J°  ^^J^T-uch  anchors  shaU  in  no 
1^^.19.1956,  -^^^^^jrf,J.'dm^^^^^^  a^nd  provided  further  that 
wfy  create  any  *^\«^-^f 'J^ 'f^ai^natlon  of  boundary  or  marginal 
any  increased  ^^^t  in  the  inswii  ^^^^^  ^  ^^^^ 

iScing  that  is  «^^J^^jft%W3  perSt  may  be  revoked  at  the 
SefeLTS^mr^^-fon  T.^  ti^,  object  to  a  9C-day 
notice  to  the   said  permittees. 


Upoves  Request 
i  3.P.».Chamber 

U'GoBBBrce  for 

U,Golf  Tournaaent, 
rtSh&rp  P^rk.  Sub- 

1  )ect  to  Agreement 

T  Hit  4  8^^^^^ 


ItrdlngPRrk      (5) 
lolf  Links  to 
I  be  Used  Exclu- 
1  tvely  on  Satur- 
ii!7,  June  23,1956, 
fi  iialifying 
knids  for  Public 
I  links  Ch!U!|)ionship 


Se,  S.F.Junior  Che^r  "S^l^^'^^^i  jui^lor  GoU  Tourr.a=.r.t 

^r.r^r>Ae6  bv  Comissloncr  Dippel 
or.  motion  of  Commissioner  Her. j^*^ord^^^  ^conr^ndation 

Se  Cormission  accepted  ^^^^^'/ Vovidfng  that  it  be  played 
^d  approved  the  8°^.'^?"^^ in' lieu  of  Harding  Park,  and 
:t  th^'sharp  park  Oolf  ^^-^.//..^ira^^tually  satisfactory 

•^lat  Amateur  Public 
Ffom  Hr.  George  Grau    General  Chairman.  ^^^^^^^^  ^^^^^^^ 
uSs  Championship  of  the  ".S.G^.^J         ^     ^if  courses  at 
^^'Hr  dSfp^rV^l^  --^^^^  tSe  qualifying  rounds 

H«r,     seconded  by  Commissioner  Dippel. 
on  motion  of  Comnissioner  He«,^o  ^^  ^^V^^Sirse 

Se  Comission  accepted  ^^^^J^g^  of  Harding  Golf^'^*^ 
Manager  and  gr^^^,3^to The  ?o^ar^nt  ^or^'^^^^l.^' UO 
^        SlhUrL^'s    a  ois^iA-  ^.^^Jfu^i  r^fc^urse  to 
Tufufyinf  roun^of  36  h^lo^  ^^^^S'^^n^ 

conprise  the  required  hours  fro     ^.^  ^e  course  nay  then 
the^uaUfying  ro^ds.   f ollowing^^^^^^  ^^^^,^ , 

again  be  opened  for  use  u 

1   ..ed  by  the  Secretary  or  referred 
^^^^^fS^nlgrf-  ^rooria.  action: 

(X)     copies  of  let^rs  fron  .ayoj;  ^^^J^^r^S^ ^^^^^^ 

^^'  S:  Thir  ?he  du;t^d.^e  ^  controlled  ar.d  the        ^^^^^ 


"  **"'rlt*'WIIP'tu»*4>,, 


'"•"^^Ki-j 


j[j>yiiiiiiMiifi1i'y=^^ 


^< 


■V 


7'.ft''e(ih'«-<»s.,V^jii*?,£A^f^«rt,Ji«.; 


ii-vjr.'^'a 


y00m 


(cont'd) 

,^v  T  f-^lnir  the  3.F.H.aimlng  «nd  Housing  Association  that  It 
<"'  S^°Stn'd?ciaoa  not  to  «U  or  dispose  of  sl=c  parcels  of 
parVc  property, 

to  be  notified  of  any  inattors  relating  thereto. 

<«  rrsrs  ro/^cSi;t'f:;";-.rnr r/JTonoiSorr 

Manager  gave  approval). 


«  « 


«»•«»••• 


jlBiailTiTmfi  AtiP  I«I*V  -^  ^^^^^  coinrdttee.  San  Rran- 

I  Mr,  Claude  D.  P^^^^sso,  Chairnan  oi  w  personally  preaent- 

VTZior.     ^isco  junior  Chamber  ^^^^^ff^'j^^Tsiorto'lnstaU  a  plaque 
hrtallation  request  of  his  ^^^^i^^.J^f  ^^I^ieer  helicopter  flight. 

k  •»•*-       S^ar  MStrng,  Thursd^.  Juno  2B,  1956. 

Ipgied  to  ™'» 


«»»»»»•••• 


7  rii*i]i  TBUBit*^^*"*^ 

^^^  ^^.^-^1^1]   -^rvlco  .nr^  F,^iTrpt  Am 


On'^tion  of  Con^ssloner  Herz     seconded  ^  Co^ssloner  Bippel. 
Se  foilovJig  resolution  was  adopted: 


IhE-Civil  Service 
ladliBBpt 


r_r;;)7''"^^7r  1^"'  ^^^ 


r<,Hi   <?prvice  Appointments 
RESOLVED,  that  all  ^'^f  ^^^^^^^'sJ^ed  by  Requisitions  Nos, 

ratified  and  approved;  and,  be  xx. 

+  nf  said  appointments  be  trans- 
FURTHER  RESOLVED,  that  a  ^«P°;^°^civll  Service  Commission, 
mltted  to  the  Controller  ana  ^ 


(2) 


W  y0'2302 

llro^ss  and/or 

I  Baal  Payments 


»  »  »  • 


»»•••• 


'  Dispel,  seconded  by  Commissioner 

^oo^ertLlo^rrrs^lu^^^^^^^    -P-^" 


pi  J  iTii*'"r  Nf  ^^Q^- 


J   *\T*nneT'   conduct    01 

KESOLVEW  that  for  ^^^.'^^Vr"-^'^"'"^^''"  »d%r  ^al 
S«r«,rterrapp-vrthe  foUovms  progress  «>d/or  n 

payments: 


(a) 


r«r,  +  T>nller'  1    f^Artlf., 


I^riod  ending  5/25/50. 


(MORE) 


6-12-56 


ri 


ri 


^  4 


\^^"'&J:':i: 


^ 'JilfiHMW-iMIWMWM 


r£^fm^ 


£|y.j>^iiii»tyii'*""<^ 


iaiarBiMfaii«firirii<iaitaK.T.i>vaaKi-a.-.i 


■^i^ 


(2) 


lii.  ^.230: 


|!iCB!iocs  of 
1^2 


60 


(cont'd) 

j^^^fin  *"1/Qr  r-"^-^  Psvtnenta  (cont»d) 

(c)  DTSTALU.DEEP  '»ffiLL  TTJRBIIE  PWP-NO.WINDHILL,G.G.PARK-Cor,tract 

To  pacific  Pumping  Co.-lat  &  ftn.Piynent  -  v2,eOD.oo 

jteriod  ending  5/23/56. 

(d)  rV9Tf^^r^^^,„?TEtf  .^^^^;X  PkDDQCIB>7nC-Coni;.#;92.Cert;f ,  /jgj^S. 
^  '  To  wSTMcIntcah  &  3on  -  2nd  IHynent  -  ^'',880. 

period  ending  5/31/56. 

To  Wn, Mcintosh  &  Son  -  First  Paycent  -  >5,>4i.>J 

Period  ending  5/31/56 
(rt  CONST  SEWER  FIELD  4  B/.THKOUSE  PIHNG.CAMP  Mi\THER-Contr.#197, 

Tb  Covington  &  Wolverton  -  Fi.rst  Ffeynent  -  $5,399.95 

jferiod  ending  5/31/56. 

(g)  rifm^"  HRCRE.^7T(?^  r.TTt..contr>.ct  n^','^c^x^u  m??     ^^ 

^^^  To  Joe,  L.  Barnes  Constniction  Gc.-3d  Payt.-  ^5J,-i45./u 

Period' endir^  V30/56. 

^  '   To  Wellnita  *  DeNarde  -  Lth  piytBnt  -  -tJtJ     ' 

period  endl'ig  5/31/56. 

To  Martinelli  Construction  Co.-l^tn  4  irxn.r^/u.  , 

period  ending  5/31/56. 
M)  To  Housing  Authority  of  City  and  Co.  of  S? 
^^^  Itontnl  of  Qytnnasiur.  Building  at  Hunters  Point 

for  yoor  ending  June  30,  1956    - 

TO  Hou,ir.g  Author!^  of  Clt..^d  Co     =f  3.»._ 


(It) 


To  Housing  ■«;^^" J'  ritle3  used  In  c^ratlor  of 

^^ir^idti.""t"r4,  Point(rpt.i9«  to 

April  1956)  - 


-^683. 17 


(3)  ^g^BJ^°^^  "i*^  '^^'^ 


.     .       -  vnorp     seconded  by  Coranissioner  Herz, 
On  motion  of  Conmlssioner  Moore     seconoe     oy 

Se  following  resolution  was  adopted. 


RESOLVED     that  this  Connnission,   on  recor««ndation  of  the  General 
m^g^'aS^oves  the  following  ^-p-\^[  ^^^L^.^.^.r.^lU: 

through  January  31,  1957,  aue  ^ 

the  aonth  of  April,  1956.  .^^^--j^.^.f,  ^^?.Q1 

w  q  H(i7y.'^  p/i"-  gtprrs.-nnriTfncv  "^  iinujini'i  if  i'^  ^"'I'^ridi-r 

April. 


(b) 


'%#a 


(0  ^r^in^-'^'^^°°ii  ?f  ^"P^^ag^^ 


raiirications 


On  motion  of  Comnisgioner  ^W  J;;  *. 
tSe  foUowlng  resolution  was  -adopted. 


gi  .I'U^r'^^"   N?n    ^^Q^ 


A  nrooer  "onduct  of  the 
(E30LVED,  that  for  the  '-''.f 'The"ortroU.rbe'»-n^  !>  hereby 
toor.»tlin  and  I*rk  E^f^^^'^i^g  Modifications  of  Contracts: 
requested  to  approve  the  t-^^^'^*  v,.i!«R-Cont.#19''- 

r.nnt.rn  liar '  n  '^?r'^''^^^  r    I     I    ill    '"'■ "'" 

Tr^»£^olf^:S.  ««r  field  dlstrim-  .^^^_^ 

(MORE) 


i 


/ 


"V 


1^ 


_  (cont'd) 

(t)  m.fgB  NQE  P/G  &  FIELDHQU5E-?«pt.^lbO-Cort,1f  JVJl-^MQaU,!? 
To  James  I.  Bamea  Construction  Co.  -  to  add 
integral  color  to  all  exposed  concrete  of 
building  superstructure  and  sack  exposed  sur- 
faces to  obtain  uniform  color  and  texture. 
(Change  rocommondod  by  Architect)   (One  paint- 
ing would  b©  more  costly  than  add'n  of  color- 
no  maintenance  being  required  for  colored 
concrete)-  Sfl  ]^CREASE  of 

(5)     y^y^^g^.  ^nr  Wnrmnts  for  P&YFt^nt  »f  pr.n^ap9  C^l,|Bg 

On  motion  of  Commissioner  Moore,   seconded  by  Commissioner  Dippel, 
the  follovdng  resolution  was  adopts d» 


Cl,626.68 


Lq.  for  warrants 
l(«  Payment  of 

htv  tlV°^ — 

IB 


PT^OLVED     that  for  the  best  interests  and  proper  conduct  of  the 
SS^on  Sd  park  Department,  the  Controller  be  and  is  hereby 
SqS^sted  to  issue  waxTants  to  pay  property  damage  claims  in 
^cw^dance  with  Ordine^ce  No.  82^6,  as  follows: 


F0£ 


Date 


VA^th  L    Grover-  Pull  settlement  claims  aris-      8-10-55 
Edith  L.  *^rov«       ^^^  ^^  ^^  occurence, Geary  St. 

entrance  to  Union  Square  Garage 
Isabel  MacLennan-Claim  for  d.inages  -  Japanese      3-31.5b 

Tea  Garden  , 

Mrs.S.Baldocci     Window  Breakage,40  Udyard  St.  5-  5-5b 

Total 


Amount 
U50.00 

7.50 

8.91 

$166. a 


Ui.  So. 2306 

Usuests  for 
ds 


(6)     R;i^1tfl^<ff  ff^  ^"'^^ 

on  motion  of  Connnissioner  Herz     seconded  by  Commissioner  Dippel, 
the  following  resolution  was  -.doptedt 

Rfl«tnlution  No.  2306 
I^SOLVED,   that  for  the  l.st  interests  .nd  proper  conduct  of^the 

Recreation  and  ^^-^^^  f^lo^ing  R^qu^^^^^^^^^^^      ^^- 
requested  to  approve  the  following  n«4 


(a)   I^V^TMEKTS 
'-r.rop.No. 


6T65 


67651.271.000 
6.651.815.000 
6.655.200.000 


6.659.110.000 

6.659. Ul.OOO 

6,659.120.000 

6.659.130.000 

6.659.200.000 

6.659.300,000 

6.659.350.000 


Title 

Concerts 

Insurance  Rremitins 
Contractual  Service s-Lake 
Sport  Fishing 
I^rmanent  Salaries  -  Camp 
Allowance  for  Overtime 


Amount 
*32,770.00 
6,000.00 
Merced     5,600.00 


Kathor 

N 


period 


Temporary  Salaries  ^ 

Wages  -  Temporary 
Contractual  Services 
Materials  &  Supplies      ^ 

r^n^lffr  vSfo:n;;rop,i.tion»  for 
beginning  July  1,  1956). 
6.651.350.000     Foodstuffs  -  General  D^^sion 
^•311.351.653     f^,lXl"^Zon 

6.653.350.000     Food  stuff  a-Co-ap^^^^^^^^^^ 
(Advance  Allotments  f^  seasonal  re^ 
for  Day  Camp  and  Comissary  dou 

6.657.601.000    McLaren  Park  Land 
(MORE) 


5,896.00 
3,000,00 
15,000.00 
11,500.00 
13,9^8.00 
7,810.00 
3^,569.00 


1,728.00 
257.00 

33,000.00 


5,000.00 


6-12-56 


KHMHM* 


^Jj^^ 


,/ 


-X:- 


"/  ■  m.iwiBwii 


J.-i*l<;L':;SA:»-'..f. 


'\\\^.  0 


r^^ib)     mmn^P  '-^  ^"^-^  (continued) 

lUs^yfi^         (b)  ffig^s^ 


raCM  Approp 
6^2.130.000 


(7) 


E^rifo'.OOO  $27,839.00 

.^If'T^n'^"''^  -^itto.  43.^00.00 

Wage9-Recr®atlonal  Units 

(To  consolidate  the  appropriations  for  Wages  in  conformity 
with  adopted  policy) . 

TmoUon  of  Co-i».lonor  Her».  seconded  by  Commissioner  Mppel. 
?Se  toUo>^ng  resolution  ves  adopted: 

jy>oM),^tion  t^9,   2307 

Prlrvice    KBSO.VEB.  t^at  Tor  ^^iXl^^ZTX^'^^^.T^'-^ 
F"  S^rre^-terto'tpp'vrtr fouowlng  Cder,  for  Service 

Ifceonbrance  or  Work  and  Encumbrance  Bequests. 

'"  ,.)  WorV  order  to  ^'^1^'^t.'X'''^^''^^:Z:c  ''''^•'" 

'       for  laueprlntlng,  "i~°g'P^"^J,„5  Rocroatlon        ^ 
1:TX7X^^^^  ?o^r\rpe"rrod  ondl^  .une  30,  «56. 
.    ^'  .-  t-.  Dent  Public  Work s,Bu.Bldg. Repairs. 
^'^  r  0^::^.  ne:?rl"l  and  ms.llaneou. 

Lpairs  and  Services.  Pi  seal  ^-.^^56-^57^^^ 

6:651.213:000  ^7,500.00 
6.652.213.000  150.00 
6  651.200.000  2.500.00 
6652.200.000  500.00 
6  653.200.000  1,000.00 
6.654.200.000  1.000.00 
b.659.200.000     1.000.00 

(e)  work  Orde»  to  City  Purchase^  ^Z^IT 
for  Miscellaneous  Repairs  ^^"  P-^. 
and  Structures.   Fiscal  Yr.  1956-1957^^^ 

6!65lT2OO:OO0  ^'3.000.00 
6.652.200.000  500.00 
6  653  200.000  2.000.00 
t:6  4.200.000  1.000.00 
6.659.200.000     1,000.00 


gl^OOO  $2,500.00 


(^)  work  Orde.  to  Dept;  Pa^^l^^^^He^^tb- 

jtethor.   Fiscal  Yr.  1956-195 ^ 

^     .  e  or  Work  to  Riblic  Utilities- 

lt\  orders  far  Work  to  Beal  Bstata 
Vf)  OPO**^'  '"*  Qervlces  ani 

Oeportnent  for  ^J^^^     ^  ^  pehae. 

Expenditures-Appr.isal«  ^;^     ^^  ^ 

of  remaining  la^^-'^'^fJL  the  park.^EiaSE*-^-        r^^  qO 
Sale  of  City  Lan^  outside  tne  p        g'Jg^TTSoi.OOO    v5,000.w 

Fiscal  year  1956-1957 


M 


\        \ 

\        In 


(MORE) 


6-12-56 


•■'"■•'^34Jit-'"-ri':-Z.^'-    "'^ 


A. 


I,,.  S0.2307 


(cont'd) 


(gO  Ordersfor  Work  to  S.F.Wo.tor  Dept- 
Mi 3C.3orvices,Fis.Yr, 1956-19571 


APPr9Pi  i!f9r         Amount 
6.651.200.000  !01,OOO.OO 


6.651.200.000     1,500.00 


(h)  Ordersibr  Work  to  Dopt.Pub.Works, 
BuroQU  of  Street  Repair j 
for  aspholt  surfacing  of  Pnrka, 
Squares  &  Playgrounds, Pia.Yr. 1956-1957 

^^'HTIMBRANGE  REQUESTS 

(i)   Public  Utilities,  Hetch  Hotchy  Pro j. 6. 659. 200. 000    6,000.00 
Power  Consunption,  Camp  Mather- 
FiscQl  Year  1956-1957 

(J)  Assoc. Sport snen  of  Calif.,  Dis-  6,655.200.00      5,200,00 

trict  Council  No. 7  -  Special  Itetrol 
Services  for  Lake  Merced  Recreation 
Area  Sport  Pi8hing,Fis.Yr, 1956-1957 


(k)  Recreation  and  Park  Departnent- 

To  set  up  departmental  funds  to  cover 
maximum  value  of  Petty  Purchase  Orders 
drawn  hy  Department  in  any  one  month. 


3,000.00 


(8)     "(Acht  Harbor  Mooring  Licenses 

On  motion  of  Commissioner  Dippel,   seconded  by  Commissioner  Hert, 
the  following  resolution  was  adopted: 


llU&iM 


l:ithl  Harbor 
lying  LieenaeB 


pa  .solution  No.  2308 

RESOLVED,  that  this  Commission,  on  recommendation  of  the  Gener- 
al Manager,  does  hereby  approve  the  transfer  and  cancellation 
of  the  following  Mooring  Licenses  at  Yacht  Harbor: 

Rate 

(a)  l]r.^n^  Transfers      ^^FT^  .ff  J9^^  SsiiOa.     JiS^^ 

TENNANT,   Leland  S.  mmiEL  ^5A  f.U.bO 

(Tsfd.from  Berth  #13^^?) 

NEWMAN,  Dr.  Wm.W.  LADY  GAY  ^7A  12.60 

(Tafd.fB. Berth  #13AG) 


(b)  Caneellations 

f^SRMANENT  LICENSE 

BUSCH,  Dr.D.B.     (Sold    boat-cancellation     225 


11.20 


effective  as  of  6/11/56) 

(TEMPORARY  LICENSE) 

TARLTOK.  Joseph  W.   (Did  not  occupy  berth)  Gas  House       7.50 

Cove 


(1)     Subsurface  Civ^  ^  r.^nt«>r  ExhJhit  Hall  Working  Drawings  Approved. 

The  Commission  next  considered  the  working  drawings  for  construc- 
cf  the  Subsurface     Civic  Center  Exhibit  Hall,   sutaitted  for 
approval  hy  Mr.   Sherman  P.  Duckel,  Director  of  the  Department  of 
Public  Works. 

The  presentation  and  explanation  of  the  working  drawings  was 
made  tnr     Mr.  Charles  W.  Griffith,  City  Architect,  and  Mr-  ^°^g« 
R.  Kennaday  of  the  architectural  firm  of  Wurster,   Bernardi  ar.d 
Emmons.      It  was  pointed  out  that  there  were  no  changes  of  con- 
sequence in  the  ^heme  based  on  the  preliminary  <3"^J"f  ,,f  ^?^. 
the  Commission  had  approved  previously  under  Resolution  .o.^x3b. 

mmbers  gave  particular  attention  to  features  ^ff^f  ^^JJ"^!:. 
storation  of  the  plaza's  surface,  viz.,  exit  stairs,  swir  ra.x- 
ings  and  air-intake  ventilators. 

Mr.  Punke  mentioned  th-.t  on  the  recommendation  of  the  ^^\,^^f 

sion  the  Department  of  Public  Works  «5.%?;^q"«fii^2  ^  llfTvl' 
tion  of  ^.500  for  a  re-design  plan  of  the   surface  of  '^^^^- 


f 


■'mmtmfmi''        ' 


■'i^  •»»(%'! 


lit  ii\}\' 


jiltt 


Drewlngs 
Civic  Center 
rface  Ixhiblt 


(cont'd) 

Center  Ila«Q,  and  that  the  working  drawings  presently  subaaltted 
were  based  on  a  restoration  of  the  Plaza  as  it  presently  exists* 
If  the  surface  is  redesigned,  the  working  drawings  will  then  be 
adapted  to  the  new  design. 

On  notion  of  Connissioner  Dippel,   seconded  by  Connissioner  Moore, 
the  following  resolution  was  adopted t 

Ito^glution  No.  23QQ 

RESOLVED,   that  this  Coimission  does  hereby  approve  the  working 
drawings  for  the  subsurface  Exhibit  Hall  at  Civic  Center  Flasa, 
as  recommended  by  the  Department  of  Riblic  Works}  and  noting 
in  the  subnission  that  the  architects  and  the  Department  of 
public  Works  have  the  express  intent  of  applying  continued 
corrective  measures  in  the  surface  restoration  problem  of  plac- 
ing the  surface  ventilators  and  stairways. 


(2)     gv^l;>mirfQce  Garage  -  Civic  Center  Pla»a 

Mr.  Edward  D,  Koil,  Attorney  for  the  Civic  Plasa  pirking  Corpo- 
ration, introduced  for  the  Conmi salon's  consideration  the  nany 
factors  relating  to  the  proposal  that  a  subsurface  parking 
garage  bo  constructed  in  the  north  half  of  the  Civio  Center 
Flasa* 

At  his  suggestion  Mr,   John  J,  Gould,  Engineer  for  the  Civic 
plasa  Parking  Corporation,  presented  and  described  in  detail 
what  he  termed  the  pre-preliminary  drawings  of  the  proposed 
garage.     The  capacity  will  range  between  875  and  1000  cars, 
depending  on  the  stall  arrangement;  it  will  be  an  operation  in 
which  customers  will  park  their  cars  themselves,  but  elevators 
and  escalators  will  be  included  in  the  construction,     Mr,  Gould 
quoted  $3,000,000  as  his  present  estimate  of  tho  construction 
cost.     He  explained  that  a  subsurface  water  flow  and  high  water 
pressure  nt  tho  construction  depth  of  34  foot  would  contribute 
to  the  construction  cost  and  are  Included  in  the  present  esti- 
mate. 

On  motion  of  Commissioner  Moore,   seconded  by  Commissioner  Dippel, 
tho  Conraission  granted  preliminary  tentative  approval  to  the 
general  schematic  plan  of  the  Civic  Center  Garage,  with  the 
understanding  that  formal  preliminary  drawings  would  be  subcdt- 
ted  for  approval  at  a  subsequent  date, 

Mr.  Koll  then  asked  Mr,   Jerry  Cohen,  Deputy  ^ty  Attorney,  to 
outline  in  detail  the  terms  and  form  of  agreement  between  the 
Civic  Plasa  Parking  Corporation,  the  City,  and  the  Commission, 
Messrs.  Cohen,  Keil,  and  Pisher  explained  the  necessity  and 
legality  of  the  proposal  that  the  garage  be  constructed  on  the 
balls  of  cost  plus  ten  per  cent,     Mr,  Cohen  explained  that  the 

City  has  no  obligation  under  the  ^^^'^jJ^^^^tir^'Tile'tJle 
that  the  risk  rests  with  the  lessee  and  ^^f  "°^f '  ^^^^^^^.g 
construction  of  the  garage  will  be  financed  on  a  l^^!!!?!^^?^ 
basis,   tho  City  will  arrange  for  the  leasing  and  Jf*-^^^^^  °J^ 
the  girage  by  a  public  call  for  bids  prepared  by  the  Director 
of  Property. 

On  notion  of  Coml«loner  Her.,   »eonde<)  ^  Ooml..lonor  Dlpp.1. 
the  following  resolution  was  adopted: 


iwion  Approves 
iifVorking 
"^t  Bitween 
•  H««  lurking 
,  '» City,  and 
Ik.'Coojission 


WHEREAS,   there  has  been  filed  in  the  office  of  this  Comis'^- 
and  broight  to  the  attention  of  the  members  thereof  a  fo^m  oi 
agreemenf  between  Civic  Hlasa  f-^!;^^"|^^;^^?C^rnd'?.^i^^^ 
and  County  of  San  JVancisco  and  the  ^c*^*^^^""     "       ..      finen- 
sion,  which  agreement  and  terms  ^'^'^'11'^'^,%^  Sneath 
cing     construction  and  leasing  of  an  ^nder^ound  g^^^^^  ^^ 
the  northerly  half  of  the  Civic  Center  Ple»  for  the  purpose 


'  'HI' 


«iS 


m 
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\m 


■•>   .■•.■;l-J?TW..;'f.  «,»...•»   ■■..■;.'.,  ..■».../.^j' 


;.r 


ki.  *>'*^.  ftirrMBBtt  ref*r«rso«  Is  hereby  acie  cxd  dir«et«d  Tor  Its  iettil, 

VSBAS,  th«  irking  iuthority  af  th*  Citj  ajkd  Ccjcty  of  3&s 
Praceiaco  has  tactatlToly  apfsroveij  said  fore  of  ".^re^aer.t,   ted 

VHE25A3,   It  is  a^raeebla  to  th«  Co«cu»sioc  that  «is  uaderfrcccd 
gftrai*  bs  eocsrtructod  beaeath  the  Civic  Cer.ter  PI&t£  pursuiixt 
to  the  term*  of  the  eJToresaiii  agree— rt  ir>d  exhibits  attached 
ttasr«te  prorii^i  the  Boej*d  of  Superrtsors  so  approTes  of  $tJ.d 
agr%mmct,  azK*  proviied  f--*her  that  the  operatioc  of  saii  g«ra^ 
vill  BOt  b»  in  aay  »teri*.-  retpsct  or  degree,   detrij»ctal  to 
the  orl^lnU.  purpoee  for  vuLzL  ss.ii  ptrk  wss  dedicatee  or  ir  eoc- 
traf«iitloo  to  the  cooditioss  of  ary  grict  uaier  >Aich  seie  part 
■i^t  ha^e  beea  received;  aow,  therefore, 

3  IT  SB90LVE,   that  eald  fora  of  agreeaatt  aod  exhibits  et- 
tecbed  thereto  oc  file  vith  this  ZcoBlisian  acd  tc  w*:ich  apfx^ 
pr^ate  refereaoe  has  been  ».de  berei=.«.bo^  is  hereby  'pprsTei  ir 
fubstasce  ard  provided  the  Board  of  ^iperrieors  so  apprcres  of 
•aid  agree«nt,  the  General  Manager  of  the  Jtetreatioc  and  park 
Depart«at  aad  the   Secretary  of  the  CoHSissiar  are  hereby  tntiiar- 
iie^Biid   directed  to  execute   said  agreeaent  or  said  s^reeaert 
with  acy     cbaiiges  that  Bfty  hereafter  besooe  r,«ces»ary  tut  y±i^ 
do  not  change  the  «lbs^anc•  cr  Better  thereof. 


(3) 


^^1   «f  ContTH^t  Vith  Ralp^-  y^rrrrv.   Ttsz'l  Te-.r  195^;?57 


['•(■ImLoq  iff  ts» 

iUMlof   ZOZ' 

wet  with  Ralpfc 
MtaTsj  for  Fiscal 
l!w  1956-1957 

Ik:  :<aicerta) 


Tbe  Secretary  next  presented  for  epprcrai  x^  contract  rorerning 
bSLlTcert;  in  thTcorcoorse  =f  bolder  >-te  Park^d-orlrg  -^     ^ 

co-nn^  fiscal  year.  a«l  «  ^/^^^  '-^J,^,^::  ;^T--pS'^'" 
edby  Co«Ki»«iooer  3er»,  toe  follcvinc  rescluticn  was  -— p-^-- 

^y^]n>inr.   Vc.    2311 

ESCL^,   that  this  :o-lssioc  does  hereby  authorise  the  >»ral 
vLEnsjrer  and  the  Secretary  to  execute  a  rer^eva.  of   -be  '-^re*^-: 
vith'Snlj*:  Knrray  for  (Jolden  Gct£  3anc  Cloccert 


foe-  the  1956-5'^ 


season  ai>3er  the   »se  tar«  ani  condiUcns  as  the  exlsti-V  r^- 

^r^^fo^^'*^:  •ofification:  th-.t  ^'J^^/'gJ^ 
Tie  -Qualified  sutstituta  director,  if  re<r^re d.  durirg  tae 
I^*.3  SrSe;;Lber  and  October  1956.   in  cr^r  that  r>.  «7  be 
!^ab?e  fS^  vith  the  San  Francisco  Opera  issc=i--ti=n  on 
certain  dates  during  that  period. 


U)     f^^^tr^rt^,  nr  tBT^r^  ^^^  "■.^.:i^:' 


|li|iart  OB  aecoE.- 
IftKtiOD  of  Btsc 
ItfSnidial  oesr 
h!oiag  Nbi 


Ti.  Cc^lssion  ordered  filed  a  r^?^' ^f  ,^ ^^^^^  '^^  Z  t^" 
of  $30C  requested  for  ^'^'^Z'^-^.^J^iT^^tt.  ->.part- 
Tlcirity  rf  the   de  T«ng  y^asem  ^^—"7,       ^^.^^,  .-^i,  v= 
»nt's  baJget  reqaest,   and  that  t-iare  were  -a  r* 
BtdertalDB  the  ii«*. 


,  \ 


balances  reaeiri^  ir  *■«   ^p--sJ^  *»F" 
approprietlM-s. 

♦  «^   ->^  't^aisslooer  l~7V^->    »-^^' 
Fblloinng  diecue^  ^^^IIc^^:  resolutl^-  va,  ad^.t^d: 


^ 


Mt 


e>-L2-5t 


innMtNiuiti  M  ■uiM^ 


(oontfd) 


P?i?'?;i^^^-0'^  ^'0-  2312 


RESOLVED,  thnt  this  Commi salon,  on  rocominonclatlon  of  the  General 
d33ior.  Appvs-  t*;„^_--.  dooa  hereby  request  the  Controller  to  approve  and  arrange 
-filer's  3ug-  "nn  b^^  ^jigposltion  of  the  remaining  balances  in  the  Capital  la- 
UdDispo'^'      "  vanent  and  Und  Acquisition  appropriations  of  this  Comroission 
jjfBBl&Boes    pr  ^^  ^^^^  ^^  ^^  following  statement: 


iiaLtoBESfiifl^      ^''^^'"  (balances  May  31,  1956^ 


JHfTBr  ^^' 


pri^iflct  Naae 


Balance        Reconmendgc^  p^tp^oaition 


.«,040    C«a.rvator7.I«apla««nff      «      402.00    01o«  out  to  »rplu.. 
*:^.U,    rr3irHruV.0e™lop»nt    .0.^.00    Tr...^  to  X,,,  aena 


L,.^.l«    Soccor  F^ot^l  nexa-^lboa  «,.     5.397.85    Return^^to  Una  Ke«r™ 

^,    ,»..,.  Press  Box  Roconatructlon        1,090.00    Return  to  aonor 
■S;K    SW  i^uT™  I«na  321.37    Rotum  to  lAna 


321.37    Rotum  to  Land  Reserve 
Account, 


±lc  I 


f>^^^¥ 


1 


Isisisss 


n^     Award  of  Contract  -  COKSTOUCTION  OF  CAJ^IELD 


SWIWING  POOL  -  to 


A  +»«»  f«nnuinc  sealed  bids,  received  and  opened 
JS'^Tn'SlrX,  ?-t™9?.  for  t.e  a^te  »ntionea  voHc. 

Proposal  1  iroposal  2  Proposal  3 

OAHia  CONSIRUCTIO..  CO.,   Ino.         $765,000.     f.735.0OO.     S425.00O. 
350  Sanscne  St.,  S.F,4 

{t\^T  Bidders  ^^.  gcc       <^7^,800.     $^37,000. 

!ilrtinelli  Con struc .Co . , Inc .  \^*°^\     $797,000      eU9,000. 

M  &  K  Corporation  *       * 

HT.  ^o  reported  on  the  -n  ba^X  Tu^^^  SveTj^frr 
f\„d  account  and  the  number  of  Pf^J^^^s  ye  ^^  ^^^ 

ms  fund.     He  cited  the  ^f/^J^^.^fn^'Sat  the  Garfield  project 
denced  by  the  Engineer's  ^f^J^^^^JSL  th«  Hamilton  project 
bid  ran  thirty-five  per  cent  higher  ^^^      ^  ^^^  ^^^ted  funds 
construction  bids  of  two  years  ago       ^^  recoim-snded  that 

and  the  increased  <^f  «^^Ji°^,'3olely  for  the  construction  of 
the  Connnission  award  a  contract  soiexy 

the  swlnning  pool. 

-«»r.«nf^fld  bv  Coranls alone r  Dippel, 
On  motion  of  Commissioner  Her*.   »e^onded  by 
the  following  resolution  was  adopted: 


fiof^.j],»tior  N?i   2313 


l-alsiion  Award "? 
|«*jact  to  Cahin 
|«!tnic.Co,,Inc, 
pCaostruc,  of 
tr^W  Swiaming 
pi  In  inount  of 


j^4.«^„  of  the  General 

RESOLVID,  that  this  C^^fJ^'/^tl^rtTo?  Construction  of  the 
Manager,   does  hereby  award  the^°^^^  \^  CAHILL  CONSTOUCTION 
Garfield  Swli«ning  ^-^^  J'^il'^^lT^lisoo,  they  being  the 
CO.,   inc.,  350  Sansome  Street,   San  rr  ^^  ^he  amount  of 

lowest  regular  and  responsible^id^^^^^^^^  ^  ^^,^  ^  it 

Si!.25,000.00,   all  other  bids  nevinb 

and  the  Commission 
FURmR  RESOLVED,   that  the  Gener^  ^  contract  on  behalf  of 
Secretary  are  empowered  t°  !;f^"^^^.  ^d,  be  it 
the  Recreation  and  Park  Commission,  an  , 
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m 


:jiT«;. 


B- 


■•nDixMmn()MBnnklM>Af 


11' 


{4: 0 


(cont'd) 


yUHTHBR  HBSOLVCD,  that  the  Soeretery  shall  file  notice  ef 
approval  in  the  official  advert!  sing  of  the  official  news- 
paper of  the  City  and  County  of  San  JVancisco, 


\\iJiM 

, -tU  SBrrioe 
[j^nioti  Requeat- 
Lt«)tte  Survey 
llfcld  BxMiD&tion 
n  iMl&csBent  of 
■Wring  Erie  Wal- 


(2)  j\ttif  nent  qf  Brio  Valther.  Supervisor  of  Arboretum 

Mr,  PVinke  reported  that  within  the  coming  year  Mr,  Eric  Wal- 
ther,  074  Supervisor  of  Arboretum  and  Botanical  Research,  is 
scheduled  for  retirement.     Because  of  the  highly  technical 
and  professional  aspects  of  the  position,  Mr,  J\inke  consid- 
ered it  advisable  for  the  Commission  to  seek  a  qualified 
successor  at  the  earliest  practicable  date. 

On  motion  of  Commissioner  Hers,   seconded  by  Commissioner 
Dippel,   the  following  resolution  was  adoptedt 


liB.)lp.to  Prepare 
hatnrj  I  Est. of 
liNti  far  Obtaining 
lki?lants  for  Arbo- 
Istathni  Services 


Rflflolution  No.  23U. 

RESOLVED,   that  this  Conndssion,  in  consideration  of  the  immi- 
nent retirement  of  Mr.  Eric  Walther,  07A  Supervisor  of  Arbo- 
retum and  Botanical  Research,  does  hereby  request  the  Civil 
Service  Connission  to  make  a  survey  of  the  position  and  to 
conduct  an  open  examination  for  the  selection  of  a  qualified 
person  to  perform  the  duties  of  the  position. 

•  •  • 

Mr     FVinke  asked  the  Commission  to  consider  at  this  time  the 
adksability  of  using  Strybing  Fund  moneys  for  the  purpose 
of  improving  the  Arboretum  collection  and  procuring  addi- 
tional plant  varieties. 

Miss  Elisabeth  McClintock,   Assistant  Curator  i«^BoJ'«^y/\J'*« 
CalJfomia  Acadeny  of  Sciences,  and  President  of  the  Strybing 
Arboretum  Society  of  Golden  Gate  Perk,  was  present  «^d  dis- 
cussed  with  the  Commission  the  general  future  plans  for  the 
Arboretum's  development. 

On  motion  of  Commissioner  Hers,   ^^^^-^f  ,^,^°™^°^^'' 
Dippel.  the  General  Manager  was  requested  to  prepare  an 
ItlS^riry  and  and  estimate  of  the  costs  involved  in  using 
Mr    Wafer's  services  to  procure  additional  plants  and 
specimens  for  the  Arboretum  collection 


tk,  for  ;  Supple- 
Kttl  Ipprop.  of 
JM  (Cflqessa'n 
l33ft&dQr  at 


on  motion  of  Commissioner  Dippel,   seconded  by  Commissioner 
Te^^Z  following  resolution  was  adopted, 

RESOLVED,   that  this  C-^-Bi-  hereby  requests^^^^^^ 
Board  of  Supervisors,  and  the  Controller       ^  ^^  ^^ 
plemental  Appropriation  in  the  J°J^°^j*^,ent  Salaries- 
credit  of     Appropriation  ^'^53.110.000  I ^         eompensation 

Commissary  Division)  to  P^'^f  J^.^.Jtablished  in  lieu  of 
of  one  153  Vendor  employment  being  «^^^^f  g.^^^,,  hereto- 
one  152  Counter  ^^^/^^^^^^f  the  iolf  course  cafes,  has 
fore  152  Counter  Attendant  at  ^bejoi  ^^  ^^^ 

been  reassigned  to  the  duties  of  an  l5-» 
Fleishhacker  KLayfield). 
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"ir 


.■>^^te 


sasssss 


i^J!'.':       •■  ,*f*    ;?!!' 


gijSCSSS 


^/^  Authori»ir.g  General  mncger  and  3acr«tary  to  Effect  During 
^'*^   ^^  feO,dav  Period  Trtinsfeyfl  9f  Surpluses  or  BBl&.n»  P^KIXSa 

On  raotior  of  Coomiaaioner  of  Connissioner  Moore,   seconded 
ty  Co«aiBl88ioner  Dippel,  the  following  resolution  -^s  adopted: 


'  iCc«B.Secre*»'y 
toEffect  Nece»- 

;  tsry  Tafs.  or 
Salease  of  Re- 
urves  D«rlng 


Ri?V)LVSD     that  this  Conmisaion  does  hereby  authori«e  the 
te^^rS^na^r  ..nd  the  Secretary  to  effect  durir^  the   coning 
«Vday 'period,  any  necessary  transfers  of  surpluses  or  re- 
lelse  of  reserves  in  dep^vrtn«ntel  accour.ts  which  may  be 
required  for  the  City's  fiscal  procedure;  provided  that  all 
^S^I^^ansfers  shall  be  sutcrdtted  to  the  Cocnission  for  rati- 
ficatlon  at  the  subsequent  aeeting. 


(3)  r^x  f9f  Service  or  WgrH 

On  notion  of  Cotinissioner  Hert,   se c or.de d  by  Co^^dssior.er 
Moore,   the  following  resolution  was  adopted: 


irier  for  Ser- 
1  ;lce  or  Work: 
toi])CO-57fe5. 
for  BWR  Renov- 


«:<5QLVKD     thf.t  for  the  best  interests  and  proper  conduct  of 
SfSaUon  and  I^rk  ^^P«rt-nt     the  Controller  be  and 
S?eby  is  requested  to  approve  the  following  Order  for  Ser^ 
▼Lee  or  Work: 

T«  1CT>C0     1958-3 5th  Avenue,   San  Francisco,  the 
Inw  SS^r     foJ  the  instrllation  of  of  renov.ble 
f:nc^  J.S  S^llancous  work  at  Kozar  Stadxun  - 


'.765.00 


IWicttlor.  Cere- 
1  nodes  Scheduled 
i  far  Sureke  V«  lley 
?/Gat  7:30  P.M., 
KocJuM  25,1956 


1 1  #  t  • 


rUenent  of  Sign 
|ftikis(  ft.Powlasor 


at  7:30  P.  H, 

*A^^A  <;.mervisor  ^-'cCarthy^s  request  for 
Tbe  Comission  <^o««if  "^l^^S  u^e  Father  Powleson  field. 
-.  stardcrd  playground   =if '  f-^^^J^to  Cocmssior^er  )feor«»8 
president  Sutter  ^^\,%.^:^\X^  asked  for  its 
Comittae  on  the  n?--ing  oi  ?•«•  i^ 

decision. 


»     ««-*.  hefore  the  CorziLssion, 

T^^re  being  no  ^^^^  j^tS'^e'ti^g'-dfiSd  at  5:0)  P.K. 
President  Sutter  declared  the  neeti..g       i 


BespectrxLly  sufcciitte., 


^^^..^^^^'^^^^''^ 


'S: 


Secretary. 
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I 


*****V**rt«^w 


■  3  ^  -i**w— y^~w-^  ■■»'  ■  ^  w  "u"'" 


mrr. 


Jf-3»fWiiSflW 


\,%t,      'V^Ai 


-»"»»»?•>?  ■ "  ^•»tt"iJW»* 


aii>«i!a«i*'!t-::--.'i*i 


i^rr^;yfl 


-'*— — — T — "  *  '?■■;".<' u^-*-^  tr^it^ \ 


^...-I'f-"^"'' 


■s^R-: 


'■pi'  .,■' 


1  -  ii 


SiU 


San  Pranclaoo,  California 
June  28,  1956 


tt2flyifi.& 


-.,  one  Hunared  an<5  TWenty^ifth  Regular  Meeting  of  the  Rccrea- 
Mon^dlS  Cotmi.»ion  wa.  called  to  order  on  thu^day. 
jiS^e  28,  mb,  at  3iOO  P.M.,  President  Sutter  presiding. 

The  following  Comnissionere  ware  present  i 

Mr.  Louis  Sutter,  president 
Mr,  WilllWtt  M,  Cofflnan 
Rev,  Eugene  A,  GaUaghor 
Dr,  Francis  J,  Her* 
Mrs,  Jbseph  A*  Moore,  Jt, 
Mr,  Fred  D,  Psrr 
Miss  Jane  2,  Zinmorman 


lit,.  Joierh  i. 
I  Hi  I  ^f" 


♦  A  «nt.fiflc5ate8  from  the  Mayor's  Office  re- 

j\aie  27,  1956. 

.     J       -  TSB-ri.     neoonded  by  Comraissioner  Coff- 

THE  cm  AND  COUm  OF  SAN  FRANCISCO 

•STATE  OP  CALIFCENU 

no  «U  to  -ho.  the.e  pre.ent.  .h^  co».  *-">«' 

Sartor  of  the  City  ^<3  ^ountyof  ^^  ^^  ^^^  for  the 

^ber  of  ^^\R«<*,^^°LtSci^o,  flhrto  hold  said  ottic.Jor 

r  tS^  ?f"?-1-'  ^^h  ^"^  ^^  ''^ "' 

S;6  vice  herself,  tern  expired, 

-4  ^ort  Tw  nane  and  have  caused 
.„  UTMOST  VHgJf.  J  ^"-S  hSerm.  «th  d^  of 
the  •eal  of  b?^  oirxce  w 

June.  1956.  ^g^^^^^^     cECRGE  CHRISTOItiER 

Mayor 


iu,m 


Am  Jute  t» 


nm  cm  a»  oawn  »  aw  "we^co 

•StlTE  cr  OAlIFORMtt 

no  Ul  to  -horn  th«e  pre.«.U  *» 

MU  corfWenoa  In  the  f"«i"y^„t".    C  ^^rU  of 

and  Park  Comndssion  in  ana  ^^^  ^^  ^^^    f  ^'^i^!^  (Mrs, 

.D.  T«3TI«0W  VSBK^*.   1  ^^^rASeto  thl.  27th  *y  of 

^     ^  Mayor 


"Attest 


•R-roeutive  Secretary  w 


•Executive 


6-28-5fe 


-if 


li 


S 


If^^^^kUWM^ 


I  ijor  Chrlsto- 
Uer's  Letter 
1 5  ipprecl&tlcm 

I  to  Co«l»»i°'^®*' 


«,     <i««rGtary  then  read  a  l^tor  fron  former  Commissioner,  »■«. 

San  Franoiaoo, 
r.rn5.a%  C::^'^o'«  *or..  the  Utter  1.  ,-tea  « 

follow 8 t 

Mra,  Ann  Dippel 

San  Francisco ,  California 


^  dear  CoHBBiasioner  Dippeli 


.ttalMd  «,"«^'' °£.?^'^t  past  several  years  as  a  ^^ 
R^^tloS  and  I»l=  Oo»l..loner. 

have  CO"*-'!''"''?  ™^t^r^d  Sdershlp  In  nany  flno  oK^t^ 
^«  ^°S:L'".^d°=^tte-vb:re  ^sa.  ana  alms  have 

•  Xt  «.st  b.  With  a  .ansa  of  real  H^'^TZV^l^'^  , 
*^'  :Sg:S°LS%Srchr'.^i»-  vMch  you  h..e  Shared 

i^fAf?  vour  services  as  a  p«b- 

^C^n  your  busy  days  ahead. 
.WU,  every  .cod  wish.  I  ■»;       Very^.^-oJ,  yo-^ 

Mayor" 

»«HHHHHI 

„,iaf1  bv  Coifflai»9^°'^^ 
adopted: 


kt.  IIP.  »\g 


UioluUon  of 
ippwclatlon  to 
Kn.  Ann  S, 


Y 


rs,^tis*.':^vj^^o'„rp^",rJsrn,  therTor..  h.  it         I 

tie  pra^nt  Recreation  and  ^^  ^^^ 


«,.  pra^nt  Recreation  an  ^^^^^ 

_.    .H.t  this  Oo»dsslon,  in  '"J^J^iSp  vhl*  have 
SSSOLVn),  that  «^  "f^tion  and  F«d  f»^?^^  joes  hereby 
of  leadwshlp,  .^f*?^i,iS  tenure  m  "'""^^luBion  of  an 


'■m 


\'\ 


\ 


i^;^ 


,.4-....?? 


■/.^■^'■^••',i..'jr 


tmm 


W> 


». 


2318 


vntTML  aSOLVfD,  that  the  aeRb«r8  of  thl.«  CosasiMloa  off«r 
iSTrLSSed  a^d  ••to«e<l  eollea«i>e  all  their  b««t  wirti«t  for 

fifhi^ioftS  J^nplishnenf  a.  Recreation  and  PaH.  Com- 
aisaiooar. 


if*^ 


nv«.e  being  no  tror.  or  oniwions,  the  cinutea  of  the  mth 
j;;;^J.f{i^tin«  of  June  12,  1956,  were  approved. 


(1) 


rro.  Capt.   Frank  0^  ^^'.t^^n^^  ^1'^  Z'T^^^ 
apiroxlnateay  2,500  officera  and  aen. 
gclr^  request  wa.  apsrcved. 


,     «.         ♦-«.     »,rthare  California  Whippet 


^?rVj^^°^i  ^"  ^-^^^ 


Vi«r*8on 
cli  Tiumap- 


Uh»  Stadias 
'ctil  to  Gaelic 
|ii,teM-Sept{ 
■C,  Che  Date, 


H^OLVEL.  that  thl.  Coois^-n    'tL'n^*^^*^''^^''^-^'^' 
J.  >taBB««f  doo»  haeby  >CT'="  r^d..tlco  to  conduct  vhippet 
l"5^ain  CliforBia  Whippet  ^f  f,l=^,  ^i,  st.41»  In 

^^-r'.ut-,^ut/rto^^"^^rji'^ 

act. 

Course  on  Saturdays  ^^  ^^^  ^^^^^^^^ 

»fc.     Punke  reported  that  P^^^i-'^fSf yo^er  generation,  and 
5^  ^^  «r«lonS  S.i,'reco1de^^^^-^"^-"  "°'" 

U)     ^  the  Oaelic  .thlef^^-^rrf  tl^^^T.^^'^^^^^ 
^^'     Ithletic  Club,  '^^^^f  ^.^  the  cooing  season. 

^  and  socoer  ganes  Coring  concessioner  H>orc, 

.       ^  q*.r«     seconded  ty  Connissioo^ 

On  nation  of  Comisaioner  Hers,  se 

the  following  resolution  wna  aoop 

„^tion  -f  the  Goner- 
H^C^,  that  --  --t;^-   r:^^5\^  B^..  soccer 

al  Manager,   docs  ^^^^^^Pfjc  t^^^^^^^i^^t^^T^'l^l  ^^^ 
Stadium  to  the^elic  A^et       ^  S^f^^^.f  recSpts  of 

from  Sunday,   ^^J^*}^'c<^t  (iS)  o^  ^he  gross 
a  contideratlcn  -f  ten  per  con 
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<' 


'V 


•^^^■•^••'•^ 


.Sni«--S««-^-r ■ 


tf  If  iiiij)i.ii  I  i,iiiifl^i«»nii.i  iiiijija^ 


,f,,«aifSt.Mitrf^-'\--ii-''rfi:^,,iiMi^ 


1?. 


ii*. 


fc.  «20 


all  aAalstions  and  t«n  per  e«Dt  (IOC)  of  the  gross  receipts 
Area  all  oonoMSlonalre  refreAsMmt  and  food  salost  and  the 
0«B««1  M&nager  and  Seerotary  b«  and  are  hereby  authorised  to 
nagotlate  th«  contract  under  sxich  terns  and  conditions, 
mCXTIDED  HCWEVER 

niiT  th«  contract  shall  exclude  th«rafroc  the  date  of  Sunday, 
30pt«Bb«r  2,  1956,  th«  Balboa  Stadiixa  on  that  date  to  b«  r»> 
8«nr»d  for  the  om  of  the  San  franelSM  Athletic  Club  and  u&der 
a  contract  with  this  Cosadssion  under  the  saaa  terns  and  condi- 
tions as  apply  to  the  Gaelic  Athletic  Association. 


(5)     FVon  W,B,  Clici,   Preeldant,   Product  Dr/elopnent  Corporation,  re- 
questing the  use  of  the  Palace  of  Pine  Arts  Building  for  distri- 
bution of  telephone  directoriee. 

Qb  motion  of  Cosasissioner  Hers,   seconded  by  Corsissioner  Moore, 
the  following  resolution  was  adopted  t 


T„  :f  M,  Pine 

:ijtribctlcn  Ctr, 
.•:f  :»l«phoiie 


(6) 


msloeetion 
f  Mlity  Poles, 
iogCHNSt  Scd  of 
<ljgi  jg^  ?grk 


R^acluticn  Ifc.   2321 

RESOLVED,  that  this  Ccncdssion  does  hereby  approve  the  use  of 
the  Palace  of  Pine  Arts  Building  as  a  distribution  center  for 
the  new  telephone  directories  of  the  Pacific  Telephone  and 
Telsgrttph  Ccsipany,  for  a  period  ot  approxinately  August  15  to 
Septaaber  7,  1956,  nrovid^J  the  City  and  this  Ccmlsslon  are 
held  hamless  froc  any  loss  :r  daia  resulting  fron  daaage  to 
|jrop«;rty  or  injury  to  persons  as  a  result  cf  sali  cocupency; 
that  satisfactory  public  liability,  property  ^arasge  and  work- 
aen*8  compenaaticn  Insiirance  are  carried  by  the  pemite^t  and 
that  the  entire  area  occupied  shall  be  cleaned  and  restored 
to  Its  original  condlUon  by  the  peraitee  upon  vacating  the 
precdsea* 


(7) 


Wo: 

jsircsBp 


Pron  Robert  V.  Tl»nas,  Division  Land  Supervisor,   Pacific  Gas 
and  Electric  Conpany,  requesUng  perrdssion  to  relocate  and 
replace  poles  in  southwoat  section  zt  Golden  Gate  Park, 

Cc  notion  of  Cocnissicner  Hers,  seconded  ly  Cooaissioner 
>t3ore,   the  followlEg  resolution  was  adopted: 

ft;»ypluti;,-.   ?ir.   2322 

RESOLVED,  that  this  Coanisaion,  having  reviewed  the  request  of 
the  Rwiflc  Gas  k  Electric  Coapany  to  replace  poles  *•  i^-di- 
caLd  on  Sketch  Hb.  1-^920,   suirdtted  with  the  letter  dated 
Jtae  11,   1956,   does  hereby  grant  such  perrissicn,  tnis  work 
bein*r  nicessaiy  for  the  new  road  aligment  prcject  of  the 
D^t^r^Tkbllc  W.rks  m  cfaannelisirg  traffic  .n  South 
Drive  and  Great  aigfcway, 

A»  SE  rr  PIETHEE  HESXVSE,  that  the  work  ?«^="^iJ5-^„ 
J£;  gL\e?per:dssio.  shell  be  s^ibject  to^tha  s^apervision 
aS  a^val  kfthe  C^eral  Manager  of  the  r.ecreetlon  and 

Taek.  Zepartsect, 

•••••••••• 

- M^^.^*  H..«M-'<    3  P    Council  of  Caap  Plre  Girls,  re- 

ftxm  Margaret  5*^*^^/*''  "^r-TT^bailrrectice  field  in  the 
qoacting  use  o'  a  portion  of  the  focteaj-i  pr— u^^ 
Gold«Gate  Park  P?lo  Statlom  for  a  Pun  Day  and  Polk  ^ance 
?eiS^oS  Sobi  12,  1956  f.r  the  Bluebird  n^bers. 

Cfc  »tion  of  C<«sdssicner  Hers,  seconded  by  Connis.lcn«  Moore, 
the  followlEg  re*3lutlon  was  adopted  i 

i.^>.-   V.   2323 


*  t?\ 


CooMll  of  the  Ok»p  Plre  .1t1»  %j^J,  Crt  ^rogrsm  -,n 

ben  ;r«U«  "f^r^'jl^^;  '^Tiroi^^r^.^  P-H-. 

Colucotja  Day,   Oct.;ber  J-i»  ^rj^t  '•'■•^ 


»tiJ 


./;;:■.'/.■-¥: 


uwunLncuuEUUH 
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125    W,:';iil^'i 


it  b«lng  understood  and  agreed  that  aU  details  and  arrange- 
nents  for  said  use  of  tho  field  on  this  school  holiday  shall 
be  arranged  In  accordance  with  the  direction  and  decision  of 
the  Oenoral  Manager, 


CB5  Tele- 
cast -  Colt 

lowor  and 


(8) 


Pron  M.T,  Haas,  for  the  General  Plant  Manager  of  Pacific  Tele- 
phone 8t  Telegraph  Con^ary,  requesting  permission  to  use  Sutro 
Heights  Park  on  JUly  2  6  3,  and  the  Coit  Tower  area  on  JUly 
3  &  4,  1956  for  the  televising  of  twAColunbia  Bk-oadcasting 
System  programs,  ^ 

On  notion  of  Conmisaioner  Coffnan,  seconded  by  Commissioner 
Hers,  the  foregoing  request  was  approved. 


lETTERS  Of  INPCRM&TION  -  acknowledged  by  Secretary  anVor  referred  to  the 
General  Manager  for  appropriate  action » 

(1)  Prom  McQuaide  Ibst  No,  1205,  Veteirans  of  Fbreign  Wars,  request 
for  use  of  Main  Auditoriun,  Beach  Chalet  on  JUly  lA,  from  liOO 
to  5»00  P.M.,  for  a  wedding  reception,     (General  Manager  has 
given  approval), 

(2)  From  John  McOrath,  Clark  of  the  Board  of  Supervisors,  advising 
that  the  appropriation  of  $250,000  from  the  1955  Bond  Fund  to 
provide  for  the  construction  of  McLaren  fturk  Golf  Course  was 
approved  at  the  Jtsie  18  meeting,     (Pile), 

(3)  From  Hiilip  Hunter,  S.F,  Citisons  Conmittee  for  the  Preserva- 
tion of  Aquatic  Park,  requesting  placenent  of  signs  at  the 
entrance  to  Aqtiatic  Pu>k  cove  as  a  warning  to  power-boat  and 
spoad-boet  operators  to  stay  outside,  and  to  avoid  tho  hasard 
of  accidents  to  swinners,     (Referred  to  General  Manager), 

(4)  Prom  Mrs,  Edith  Scofield,  2150  Poll  Street,  requesting  that  the 
Sharon  Building  in  Golden  Gate  fturk  be  reopened  for  the  pur- 
pose of  serving  lundieons,     (Referred  to  General  Manager). 

(5)  PJrom  Albert  C,  Dorraody»  Chairman,  Citizens'  Conmittee  for  More 
Golf  Courses  in  San  Pranclsoo,  aubnitting  a  survey  report  of 
local  golf  conditions  to  denonstrate  the  need  for  more  golf 
facilities  in  San  P)rancisoo,     (Copies  to  all  Commissioners. 
Fil«). 

(6)  Ptom  Supervisor  Harold  S,  Dobbs,   copy  of  his  letter  to  Mr,  Roger 
H.  Coffee  regarding  the  contemplated  Laterior  Fork  Belt,  and 
advising  that  further  developcient  has  been  postponed  indefinite- 
ly pending  reports  from  the  City  planning  Conmission  and  the 
Recreation  and  Jtok  Connission,     (Reported  on  by  General  Manager 
Pile). 


aassmim'}  anp  ffiMfiAisg 


^nte  Harkar, 
Mioopter 
Jl«ht,  19U, 


(1)  MP,  Claude  D.  Perasso,  representing  the  Aviation  Conmittee  of 
the  3.P,  Junior  Chamber  of  Commerce,  appeared  in  the  interest 
of  AvlaUon  Week  and  referred  to  his  earlier  presentation  of 
request  for  pemlsslon  to  install  a  plaque  on  the  Marina  Green, 
Comnissioners  reconsidered  ar.d  thoroughly  discussed  the  previ- 
ous questions  relating  to  tho  request,  and  on  notion  of  Com- 
missioner Gallagher,  seconded  by  Coianissioner  Parr,  approved 
the  request  under  the  following  resolution! 

RESOLVED,  that  this  Connission,  having  thoroughly  reviewed  the 
request  of  the  San  Prancisco  Junior  Chamber  of  Connerco  and 
having  oxanined  the  bronze  plaque,  the  wording  and  design  or 
which  had  been  approved  by  the  Art  Commission  on  December  b, 
1954,  does  hereby  approve  and  authorize  tho  placenent  of  aaid 
plaqio  at  the  masonry  base  of  the  simulated  flagpole  on  Marina 


'.\.,]i;; 


Ijijuest  of  tho 
Ititjfgjy  Consiisslon 
Kr  Space  in  North 


Orwn  in  oonmiawratlon  of  tho  Historic  Co-axial  Helicopter 
night  conducted  at  that  site  on  August  30,  19Ui  PROVIDED 

'^IJ^J^^J^^^}'^^^^^  arrangeoents  regarding  the  placement 
of  the  above-cientloned  plaque  shall  be  referred  to  and  subject  to 
the  deciaions  of  the  Committee  Chairman  on  Memorials,  Commission- 
er Ola^s  Q.  Moore,  and  that  the  placement  at  the  masonry  base  of 
the  pole  be  approved  ty  the  Departnent  of  Public  Works, 


(2)      Mr,   J,  Max  Moore,  Library  Commissionerj  Mr,  Lawrence  Clarke, 
City  Ubrarianjand  Mr,  Prank  Clorvoe,   Ji:. ,  Ubrary  Commission 
Secretary,  appeared  regarding  the  Library  Commission "a  problem  in 
seeking  a  location  for  a  branch  library  in  the  North  Beach  dis- 
trict,    Mr,  Moore  quoted  a  resolution  adopted  by  the  Library  Com- 
mission at  its  meeting  on  JUne  7,  1956 1 


•RESOLVED,  That  the  cooperation  of  the  Recreation- 
Park  Conraission  be  solicited  so  that  a  Branch  Library 
may  be  erected  at  the  Southwest  corner  of  the  North 
Beach  Playground,  there  being  no  other  suitable  site 
in  the  area  which  would  permit  construction  in  accord- 
ance with  accepted  library  standards," 

Mr,  Willlan  S,  Bagge,  Chairman  of  the  Recreation  Connittee  of  the 
Grand  Jary,  Mrs,  Marion  F,  Evca-s,  Chairman  of  the  Library  Com- 
mittee of  the  Grand  JUiy,  Mr,  Abram  S,   Jaffe  and  Mr.  George  P, 
Preund,  Grand  Jlirors,  were  in  attendance  and  requested  the  pri\d- 
lege  of  the  floor,     Mr,  Ba^ge  said  he  wished  to  express  his 
thou^ts,  personal  and  otherwise,  regarding  the  selection  of  a 
library  site  in  the  North  Beach  district.     He  said  ho  was  aware 
of  the  Mnyor*8  concern  over  this  matter  which  for  15  years,  under 
difficult  circtimstances,  had  yet  to  be  resolved,     Mr,   Bagge  said 
that  when  he  heard  that  the  Library  Commission  was  again  going  to 
ask  for  space  in  a  North  Beach  playground  he  cane  to  the  meeting 
to  protest  the  further  reduction  of  recreational  space  in  such  a 
congested  and  densely  populated  neighborhood, 

Mr,  Moore,  addressing  the  Commission,  stated  that  while  the  prob- 
lem had  been  going  on  for  15  years  the  present  Library  Commission- 
ers had  been  working  on  it  for  only  5  months.     He  related  that 
during  the  past  few  nonths  the  Library  Commission  members  have 
met  informally  with  this  Commission  and  its  staff  and  mutually 
agree  that  it  is  not  possible  to  consider  Washington  Square  as  a 
library  location.     He  told  of  the  inspection  of  nine  possible 
sites  in  the  North  Beach  district  and  named  a  parcel  of  property 
at  Grover  Place  and  Groenwlch  Street  as  the  most  acceptable,  but 
complained  of  the  probable  acquisition  cost.     He  then  presented 
plot  drawings  of  the  playground,  prepared  by  the  architectural 
firm  of  Appleton  &  \folfard,  which  described  therein  a  location 
for  a  library  structure  in  the  Southwest  corner  of  the  North 
Beach  Plt^ground  occupying  approximately  5,000  feet, 

Tho  Comisslon  inspected  tho  drawings  in  detail  and  heard  objec' 
tions  to  the  plan  from  Mr,  Kimbell,  Superintendent  of  Recreation, 
and  Mr,  George  Harman,  Supervising  Engineer  of  the  Recreation  and 
PEurk  Departanont,     Both  were  critical  of  any  reduction  of  the 
crowded  playground  space  as  detrimental  to  its  efficient  use  as 
well  as  the  incompatabillty  of  a  library  in  a  crowded  and  very 
active  playground, 

Fi-esident  Sutter  reninded  Mr,  MDoro  that  the  Commission  had 
approved  tho  placement  of  libraries  on  large  playground  and  park 
areas  on  three  different  occasions  but  in  the  Interests  of  the 
public  could  not  go  along  with  this  request.     President  Sutter 
then  said  that  just  before  the  meeting  opened  he  had  received  a 
letter  from  His  Honor,  Mayor  George  Christopher  heartily  endors- 
ing the  Library  Coiitnis8ion»8  request.     The  Secretary  then  read  the 
Mayor's  letter  which  said  that  the  Mayor  had  reviewed  and  endorsed 
tho  preliminary  sketches  that  very  morning  with  Mr.  Moore  and  Mr, 
Clarke, 

Commissioner  Gallagher  questioned  whether  tho  Mayor  ^J^d  been  fully 
informed  on  tho  recreation  needs  and  problems  at  North  Beach  and 
told  the  Ubrary  representatives  that  firm  commitments  had  been 

6-28-56 


\ 


^JL'i£JSM 


-^^■^^- 


127  RHl'i^nrl'i^l 


lleUoD  on  lAb. 
Itoiilsaion's 
|j«]ue8t  fcr 
lipici  In  North 


fOyTNOflEi 


made  to  North  Beach  residents  on  the  way  tho  playground  would  be 
developed  and  that  he  was  fully  aware  of  the  importance  of  pre- 
serving eveary  foot  of  playground  space. 

Conmissloner  Cofftaan  pointed  out  that  while  it  was  not  for  him  to 
say  when  to  relinquish  park  land  he  was  convinced  that  at  North 
Baftoh  Playground  it  would  never  be  possible  to  add  tc  it,  and 
^  CoirBaiasion  had  a  responsibiUty  to  protect  it  f roe  bjlng  Jf- 
dueed.     He  beUeved  that  with  other  places  available  in  the  dis- 
trict  the  Commission  should  stand  firm  and  relinquish  none  of  the 
playground. 

At  this  point,  Grand  JUror  Bagge  commented  on  the  heayy  P0P»»^- 
tinnlnd  the  lack  of  backyard  space  in  North  Beach,  Ho  asked  Mr. 
SoreX  the  Library  CoWission  would  not  take  the  Grov*  Place 
«o^^wS^  he  SL  the  Mayor  had  considered  "tisf actory  as 
wraa  last  Wednesday.  Coramissionera  Parr,  Moore  and  Hers  all 
i^J^ed^eir  obj^ctl^s  to  reducing  the  already  United  space  of 
the  playground. 

On  notion  of  Connlssioner  Coffnan,  seconded  ty  Commissioner  Psrr, 
the  foUowing  resolution  was  adopted! 

Rpflolution  tfc.  2325 


:™lX  to  the  Ubr«y  Oc™l"lon  /oef  here^    with  relu 

ttr^rth  Bl.crBUySTo-ffid  for  .  br«>eh  Ub«ry  »if. 

n^    TQcA    +>!•  rtev  following  this  meeting,  at  a 
On  Friday,  f^J^29,  1956,  the  day^^^^e  Christopher, 

conference  in  the  office  of  His  "^^r,  n^  ^  ^^^ 

Commission  members  agreed  to  '^J^^fT^^ijb^^Comission  had 
and  to  stU(V  an  alternate  plan  which  the  ^^ff^j^Xfieach 
proposed  for  the  use  f /^^^"f  P°^ii°/o^'^io"^S^  M^re  and 
Sayground,     ^-«i^?!;*/,^*°U'^'?^ednrir»tudy  the  pro- 
^ijf  ron?"erVirUb::r;'rr;es"entatives,  and  report  at  the 

next  meeting. 


UlCTAL  TRAtKACTIONS 


1^^^^^  r^pr^  EMir'i  |>rT?"^"^°''Q"^^ 


ia.  iJB.  m<? 

Us-CiTll  Service 

pilxeapt 
Itointoflnta 


— /.«nflAf^  bv  Commissioner  Moore, 
Cb  motion  of  Coonissioner  Her*,   seconded  by 
Se^ollowing  resolution  was  adopted, 

RESOLVED,  that  all  temporary  N°^,t?ly^R^°ai^^^«"^«-^'-^^ 
^lous  ^"i^i^^f  l°"'',!!rt1p^intSntrmade  by  the  General 
through  1-1796  ^fJl^^^l\7^et^  during  the  period  June  12 
Manager  and  certified  ^f  J^^^^';Sfied  and  approved,  and. 
through  Juno  28,  195to,  a^®  "°^**  ^ 

^+  rtf  said  appointments  be  trans- 
PIBTHER  RESOLVED,  that  a  r^P^^e  Civil  Service  Commission, 
mitted  to  the  Controller  and  the  ^ivi 
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R-olutinn  ?t..    2^27 

RES(X.VED,  that  for  the  best  Interests  and  proper  conduct  of  the 
Recreation  and  Park  Dopartnent,  the  Controller  be  and  Is  hereby 
requested  to  approve  the  following  Progress  and/or  Pinal  Payments t 

(a)  A.J.  ROSSI  RECREATION  CEOTER-Architectural  Contract  - 

ffflfUf.  nQ^ 

To  H,  C,  Bavffiann  -  for  architectural  8ervlces-2d  Payt. 
pwlod  ending  JUne  7,  1956  $15, 5^0,00 

(b)  UPIER  NCE  HAraiODW)  -  Contract  No,  160  -  Controller's  Certlf, 

To  James   I«   Barnes  Coiistjruction  Co,  -  5th  Payment    t4fc|288,35 
Period  ending  May  31,  1956 

f.\  g|r.rrrRAL_ACTWlTlE3(REC'L  ARTS^   Bl^.-Contr.ct  (ft'i^-^RrUf .#31U 


To   Ira  H,  Larson  Co.  •  4th  Payment  - 
Period  ending  May  31,  1956 


,543.03 


To  Wta.  Mofctosh  &  Son-  2d  and  Pinal  Payment  - 
Period  ending  JUne  14,  1956 


,434.50 


To  Shoreline  Planning  Association  of  California  -      *  375.WJ 
Dues  for  year  ending  JVme  30,  1957 

i')  mnUli  WAhT  TTrftfP  T*^  ^^"^  »  HARE  INC  PARK  CAK 
To  Director  of  Internal  Revenue 
For  period  ending  Jlme  30,  1957 

(e)  MDSK  CONCERTS  -  COHEN  GATE  P&RK  BAIC-Controller's  Certif. 

183^ 


T^  22.00 


To  Ralph  Murray,  Director  -  Pinal  Payment  !fct  to 

Exceed 

To  be  made  upon   completion  of  Sunday  Concert 


$  2,480.24 


(h)  DREDGING  &  MDC.   PHE  WCBK-5.F.  YACHT  HARBCR-Cont.  #198- 

T^lillilySibbitts  Construction  Co.-lstiPin. Fftyt.      430,UV. w 
For  period  ending  Jtoe  11,  1956 

(i)  REPLACEhEIff  OF  GATES  AT  KEZAR  STADIUM-Contract  #193  - 


KI'cf^tLtion  Co.  -  1st  and  Final  Payment        i  2,^55.00 
Period  ending  JUne  13,  1956 
(j)  REIMBORSE>COT  FCR  OTairiES  -  GYICIASIUM  BIDG.  -  HUl/TERS  FT. 
Tolbuiin?  Authority  of  the  City  4  Co.  ol  S.F^^^  ^^^  ^^^^ 

EstinatedtJUie  1956-  100.00 


To  Alexander  Caccia  -  for  window  breaxate 
CD  April  8,  1956  at  12  Ledyard  Street 


1^11.26 


(3)     It^j^fi^^ttons  of  Cortr^gt.31 


Cfc  «,tion  of  Co«dssioner  Herz,  seconded  ^  Con^ssioner  Gallagher, 
the  foUowlng  resolution  was  adopted: 

Ulcations         RESOLVH),  that  for  the  best     i'-^^-^^J^  -^^^Te  rdTsVoreS' 

lilitoSil.         RecrentlJn  and  P^k  ^-^^^^J,,'^'^t^^^ 
requested  to  approve  the  following  nooLxx 


te-^973.00) 


(MOPS) 


6-28-56 


1 


ijfi 


' 

1 

"4 

\ 

1 

1 

i 

! 

f 

f/jiXn^, 


&y^h'*:&'m' 


,„.    (3)  >*^^ttfiaatioPl_aI.C>jll&£U  (cont'd) 

ToftSdSickH.  Rolaora,  Ajchltact,  for  obtaining  aj^vai 
S  fCal  drawings  and  a^cifications  from  Division  of 
^ii^tit^e,  State  of  California  and  paying  State 

nnng  Fees  1  as  m&m  of ^  ^'      • 

(c)  UPHR  Nd:  P/G  &  PIEIi)HOUSE  -  Contract  #160  >  ControUer' a 

S^i^y  l'   torneT construction  Co.  -  to  aaKe  f^^  ^" 
To  Jwaas  i,  °^""  .  recomended  by  Architect  - 

the  design  of  concroto  mix,  as  reconmenu«u  j>  ^  ^  ^  ^    *  25.29 

^wS  l^e,  over  and  atove  estimated  cost  - ^^^^^^3 

Aft  i^&&S&  of • 

(,)  JOSBHi  HE  P/G  IMIVT3.  -  Contract  #172  -  ControUer's  #3U2  - 
Sl'^AiiAt.  A  DeHarde  .  to  add  to  contract  installation 

by  City.     \Tnis  !»^  -,     ,qWj    ^y  Resolution 

#3     passed  at  meeting  of  May  ^1  a'^^*   '^  $300.00 

No.2289)  -  ^  I2S2BA&  °f 

(O  KQ8IC  COHCSRTS.  GdDEN  GATE  B^  BAIC,  Controller's  Certifi-^ 

concerts  because  of  rain  -  a  tMOMm 

(^d  $6.00  per  sq.  yd  for  each  extra  yara  o^  j^     ^    52,7U-17 
—  "*  of 


(u)  tt^BiiBlnr  ^f  "^^^ 


|k2jl2iJ2i2 


P|-,7-;-iM7ii  ^-  ^^^ 


«lon  of 


^Anf^^n  3f  the  General 
Itonager,  approves  the  roJ-L^^i'  - 


-  C' 


ol  calendar  days 
io'"vlLi[ili'i.andDeJarae.^.  ^^Jl^^^tal  of  playground 
through  ^y  15' ^.^UefunL  contract,  the  equipment 
equipnent  to  be  ?^*^-^^J.„ 
beinTfumishod  by  the  City. 


T  of  use  of  Funds  in  I^nent  Salary  Appropria- 

(5)  Request  for  Approval  of  ^se  or  ^^^^^,^^       ^ 

tioca  for  ^-^«"t  of 


tlfrrnf-ir  fm\m  ^r    ■>!  >-*-■>*  -  comissioner  Oallaghe 

C  «,tion  of  Co^-irvS^rpledr '^'  "^ 
the  following  resolution  was  aoop 


|]ij„ti,i*,i-i  ff-  ^^^ 


ilS^;  i^cLv^,  that  tMs  co^-;-^;--S^^^^^ 

h  f^  T^porary     >^^ger,   does  hereby  ^^^^ '.^^iations  for  fiUme  the  foUowing 
positions  by  Tenporary  Enp^^T^ 

6-»'.8-56 


J 


""^mmg.^ 


r  \ifaatiVC'»$itktim  tiT  lii » 


\\i 


jx«ig£i(M^>'' 


^ 


M721 

M723 

|!.1717,T' 


.1719 


1^719 

wm 

l!Jb09 

•^78; 

W609 

lt^384 

|w7i6 


.1723 

.1719 


Leroy  Stricklaod  Sick  Lv.  w/o  I*y 

(c)  o-SOABEiffifi 

Jack  Wilson  ^v.  w/o  fty 

Eciward  Vashington,  Jt.(ln  higher  dassi- 

fication) 
T.  ngueraa  ^v.  v/o  Pay 


ii/26/56  -  10/8/56  Ol,589.U 
5/16/56  -  6/30/56        622.50 


!>1720 


Sick  Lv.  w/o  Pay 
■       n        It        M 


5A/56  -  6/30/56 
V30/56  -10/W56 
V24/56  -    6/1/56 

5/2/56  -  8/31/56 

5/W56  -  7/27/56 


Ch'^.a.  Uiser  «       »       • 

^'''Sr^Stworking  in  higher  class. n) 
Hen^  Hansen  Sick  Lv.  w/o  ^ 

Dfc^voto  Lv.  w/o  fty 

Henry  Hansen  Sick  Lv.  w/o  Pay 

G,  Marengo 


W$6 

5A6/56 

6/18/56 

7/1/56 

7A/56 


-  9/ 

:6W 

-  6/30/56 

-  6/30/56 

-  9/23/56 

-  8/11/56 


580.00 
1,664.08 

01.20 
1,186.82 

745.52 

1,510.00 

435.00 

U5.00 
852.50 
422.72 


G,   Marentjo 

(,)  ^^aS^MBMiUBIl^  ^^_  ^/^  ^     5/16/56-6/30/56      525.00 

/n^^t^N  to  oarform  duties  pending 

6/1/56  -  6/30/56   4D0.00 


Sontliuii^S5C^£^^^-<*  Mr.  Kusche 
(Dec'd)  to  perform  duties  PJ^'*^ 
eatabUshnent  of  position  of  FCREM&n 

IBEE  TOPKR 

^; Silg °^^^  Lv.w/or^ 

£;;tt7s^aen  Sick  Lv.  w/o  I^ 


V26/56  -5/11/56        185.45 
^56  -  6/30/56        293.63 


(6) 


h|>,  Hn.  2331 
lUqoest  for 

m 


on  «.tion  of  Co^ssioner  Oalla^^-^  seconded  ^  Co^ssioner  Hers, 
Se  follr^ng  resolution  was  adopted: 

RKOLm),  t^.t  for  the  best  if--^^-J,Srbe°Sf f»  h'erfb^ 

(^)  i^^^  ^feSon^i^uiLSLr.T/^^^^^^^^^^  ^2rr.^r^/£)"6) 

(1)  To  ^vide  additional  funds  for  mterials  and  Supplies  for 

Canp  mther  I  Appropriation                ^  ^^o3 

yrop  Appropriation  ^  5.659.300.000                *       210.0;> 

5.311.400.659  Materials  &  Supplies- 

Equlpnent-Canp  Matter  ^^^^ 


5.659.870.000 
Taxes-Oamp  Mather 


-ditto- 


5.80 


J      J  r«-P  4natallation  of  re- 

for  golf  courses,  etc.  Appropriation  ABfiJCi 

yroo  Ippropriation  -^  5.654.913.000    ^  5 

5.3U.321.654  Replacements  &  rte- 

Puel  &  Lubricants-  ocnstruction-ae- 

Recreational  Units  movable  Fencing 


es 


95.00 


-<!itto- 


5.654.300.001 

mtorlals  &  Snpplies-aesale 

Recreational  Units 


C!:cf?E) 


-,  *««i8s*»*-^' 


...jsaawfc-i**-' 


5.654.300.000 
Meterials  i  Supplies- 
Recreational  Units 


U6.60 


-ditto- 


20.48 


6-28-56 


,#• 


'in 


li 


A'jjif.^irf 


f  -  --  -.^  _^ 


■  *&««Si^iSifff^ifc?«>*if-H 


2331  (6)  Rnaymt^'  ^"^  ^^^^  (contlnuo^l) 


To  Appropriation 
5.65-C.  300.000 
mtlfl|  A^Suppli  es-Rec  *  1 

-^^^'^-  Units 


/\pg^t 


P^TESppfiatlon 

5,654,a9,000 
Mtce.  4  Repair  - 
KQ««r  riao alighting 

0)  To  pro\'ldo  f\Jnd8  for  rental  of  C^rsnaaium  Duilding  at  Hunters  It, 

for  jfMC  oncUng  JUly  7,  195€>i 
Proa  ApprcFTlation  la  Appropriation 

"^.Ml^lstoOO  5.2^5.880.651 

lijsuranc©  rretiiumB  Rentala 


1.00 


(U)  To  provido  funds  for  Judgnontst 


Dennis  3.  CorlQ7  (Res.  No.  2283-Mtg.  May  2A) 
Miacellaneoua  Claims 


To  Appropriation 
5.651.80^.000 
Judgnents 


0^50,00 
5540,11 


540.11 


|Wjn  Appropriation 
^,653.200.000 

Contractual  Sorvices- 

Cooniasary 

t^\  Tn  M-ovide  funds  for  nrdification  of  Qrdor  for  Service  for 
^^^  '^stSTafiorSf  R<^vable  Fence  at  Ke.ar  ^tadiun  -  for  replac 
Sg  30  galvanised  faV^ricated  pipe  sleeves  -  to  cost  515.00. 


Proa  Appropriation 
^.653.200.000 

Contractual  Services- 

CoTtBttissary 


To  Appropriation 
5.654.913.000 
Replacements  and  Recon- 
struction 


15.00 


(  )  IUeSB^5^^35^^Qoc  Membership  Dugs 

(Shorelina  lOanning  Association  5375.00) 
6.311.400.651  Equipcient  -  General  Division 

t:3n.t^;t54        •  -  ^e^eational  Unit. 


624.00 

2,100.00 

450.00 
1,340.00 


|!& 


yt.  uu 


Ites  for 


on  nation  of  Co:^3sioner  H.ore     sounded  ^  Co^ssioner  Gallagher, 
the  following  resolution  was  adopted. 

B^QLVn,.  that  for  tie  »«=*  ^"^^^XJ^grber/irh^etT' 
August  and  September,  1956,  as  follows. 


19^7  Recreation  Bond  Fund  Projects 

l|;5  lOayground  &  Recreation  Center^Bond^^^^^^ 

(b)  Work  orders  to  R:rchasir^  '^^'^%C^^'^^^ 
Bureau,  for  blueprint tnB,n^eograph^^  P^^^ 

staUc  work  during  July,  August*  Dep^«^      » 
as  follows t 

1947  Recreation  Bond  P^^J^^^^^'     ^^^.d 
1955  Jlay^round  &  Rocreation  ^^''^fZ.^^.u 

(c)  Work  order  to  Abbot  A.  Hanks,   Inc.,  flfit  ^^S^ 


^26,065.00 
^,000,00 


$  1,950.00 
5,550.00 


0  3,010.00 


For  Services  of  an  E^^i^^^^^^f  J^i^ScREATIo/cEJnER. 
for  soil  and  material  teats  at  kwx 


(MCBE) 


6-28»'^ 


tiiii,m^Mms»i~ 


..#■ 


*4t.. 


135 


i';n^  JV*' 


*  ^_—  #«»  Work  (continued) 


liriH^  Bnrlr?"  ^^^^"^  ^'^^^^^ 


Tarbor 


SelXing  resolution  «a,  .aopted, 


j^mg^^utioj]  it^fn   ^^^^ 


Managar,   does  ^^^^     ;*" 
Yacht  Harbor  as  foUowst 


Sharoan,  G,B, 


TBZiH 


RATE 
ITH  NO.   F'^  ^°^^ 


I 


(9) 


In 
•fcrbor 
IJriiag  Rates 
KsrtetiTe  to 


«  t..  r«,ue.t  or  Hr  H^rt.  ^^-.rnorr^!  r  rSilU-g 

Cowlasloner  Parr,  seoonawu    j 
reiolutlon  was  adopted i 

4     «^rter  to  establish  a  consistent 
«.qQLVED     that  this  CoTtrdsslon,  ^^  °^f  ^^  ^acht  Harbor,  does  hero- 
S^t^Uue  rate  for  n.oringren^,-S,^  ^55,  Meeting  of 
^  aShori..  a^  ^-^^^  t^^^d.ust  the  r-t^^  ^-|e3  o^ 
-rbe^a^^'ch  have  .-^^^^^  of  piling;  the 

ii/eTl^  ^d:ra/?^Uowa, 


Derth  H5 

•  Uf 

•  47A 

t        0 

•  49 


FroB  eife.SO 
^liew  Berth 

**^    16.80 
New  3erth 

Prom  C16.80 

"^     16.80 


To  012.60  per  nonth 
^     12.60      " 


I& 


I& 


12.60 
12.60 
12.60 
12.60 
12.60 


'  .w  f>,«  above  nentioned  correction 


diatrict.  „<nfloerai4ied  report 

,,     V.  .  -u-nitted  a  6-page  ^^^JfS^  included  a  nap 
Conndsaioner  OeXL^f/^f^^  Connisalon^^  f  ^*^^  i^le 

vhich  he  had  P^-^l'JZl,U  a  ^^^^^//Sscussion  aTd  ar^l^sis 

of  the  area  "^'^f  ^fv^  Comndttee,  and  a  disc 

plans  considered  by  the  ^o 

Tf  the  following  questions,  ^  ^^^  ^^^^^  ^^^^  ^^,,,^ 

Ca)   If,  in  m7,  0365.OO0  wa-^-  ^,, 

^'\t^  should  the  anount  be  r  ,,, nation  center  re- 

variiffld  and  a  xarf 
(b)  Why  were  the  P^^^."^^^mendation7 

placed  with  another  reco  6-28-56 


1  5^^ 


^ 


1  - 


r-  ' 


viaa  acfcprfcad: 


^^i 


\c^  Say 


3ESCL7KD,  ^  ^3  ^^3^1^nar  lallaunar   miar  axid  ^r   ."toB  JJ, 
^;ac«:Ti  .f  tiia   iayaa    ^n-af  ii^^ 


planning  liC  '>iiB  >*^  '*  ' "" 


(2)   i^.*ft^-^- 


Se  los^naaa  .|ana^,    -.^S^w^^l^rc^ns  .«r.  .-P^-^ 


?«ii:  '^  mciar  'iia  ana   ^^J^^^^,   rr^oL.^.  ^'^'^^ .  ^S^^l-i:  x 

^a    >am  It  JR—  -•»«»" 


La  :ine 
■!*:  3ffk 

:,  My  '-, 


••*•*♦**** 


ttSazar     tnd   Tnndlf,i.-.na    *-•   -'^-^;-    .^  -^,c:rTaao.1  -^r-n-.    -m   .-^^     __   ,, 


lir 


•.:  toe  ]C» 


beginning  J0I7  '^   ^"^^  f  J  f  *♦%  *  *  ^^-^^ 


I  .1...., 


fcrL_,._„_l 


«li' 


s  V- 


Li;3a»4) 


^SBSamlnm4Sk3ti^k^><«JSb 


V^l« 


ZESXa^.  tint  tclt  ^'.rmiBr^v.   ^.^  trtr-vty 

'^^rrT^'^^  "-  --  -f  -  -  ^T-r*  "-^  "-**' 


•  -s^      i     yao-i. 


-w      4ff 


t  .«:•=',  3ar..x 


?.j*,vx,x 


».  ,^.  .^-.i  »2  r^'T  .^;«i:r-  sr^-  -^^r 


•^      T 


•rsc  3hn^ 


ant,   ti»  -*  ,  ^^g^  pp-  -ti 

«d  loamy  rif  5«n  ?rBiir^=^' 

♦ ♦  * 

^  ^  r-arrr  iHincE?  srncf. 


'^ 


>^  l*ft» 


>-2*-^- 


*''^*^ 


:.,^'-*s»,<»«?*, , 


!i(*K(l^*),t»«l"j^.>»-;i;;.'i.^^j;.. ^, 


LjB2SS^ 


(oont»d) 


-  SWM^K  SYSTEM.  i2SS«%^2mSil=  .J^ 

^Sj^^SfjaUon  Co.  I9W 

925  W.  Hyao  park  Blvd. 

TVifilflHood,  California 
Va^r^  slbbald  ^9^,950.00 

6  Bridge  St. 

San  Rafael,  California 

J.  J  *v,-+  .n  ATiiftunt  of  S70.000.00  had  been  appropri- 
^^-.'J^'  't^ri95?  ^nd  ^rarcou^t  for  thii  project,  and  he 
f:^r^J^'^^^of  the  base  bid  within  the  funds  available. 

on  nation  of  Commiasioner  Her.,  seconded  ^  Con»nissioner  Gallagher, 
Se  fXing  resolution  was  adopted. 


?itB?WAO"  **'  ^^^ 


lnBrdiCon- 

1  tract  to  A»80cl- 

isted  Engineers 
\kr  Confltruction 

llsrlnklar  Sys- 
|ic,  Lincoln  Bi. 
Ifclf  Course,  i^i 
IteuDt  of 


SOLVED,  that  tMs  Co:^.Bi^n     -  r      -f  U^^^^^ 

^er/does  here^  ^^^TJ^^L  i^rLlcipa  Golf  Course,  to 
inatlc  Sprinkler  |Si«°»  """^^^^  ^]  Slo  Alto.  California, 
A33CCI4Tn)  B»If=«S,  3W6E1  Cj^^/^^^.j:  bidder' therefor  in 

r r^f  ff^e W'OOTS  TtheJ  .fds  having  been  rejected, 
and,  be  it 

^  »w.n   file  notice  of  approval 

tSd  County  of  San  Francisco. 


(3) 


[ill,  fc.  2U1 

for  a 

Ihpplanental 
llpifopi  of 

h3o,ooo.oo, 

Ittttral  4ctivi- 
lUes  31dg. 

|'%ecreatlonal 
lrt8«)-  for 

mm^ 


ati 


{r^^.fj-r^}   AetiYlUfI*  ^^^ 


HSmka    and  on  laotion  of 
on  the  report  -dreco»»eBdationof^^^FunK^  ^^^^^  ^^  ^^.^ 

Co-dMioner  Co^^^'  "^        ^ 
ing  reBolution  was  adopted i 

^     -  *,«^«>w  request  the  Mayor,  the 
RESOLVED,  that  this  Co»rd"ion  does^J^^^^^^^  ^  Supplemental 

Srd  of  Supervisors,  and  \^%^'lfjy^^lo  from  the  Unappropriated 
^Tp^WioJ  in  >^^e  -unt  f  0^0.000.00  ^  the  crof^t^^^^^^^ 

iL,  these  fund"  '•*'"*'!f  i^  ficlUUea  t^  be  located  In  the  nw 
building  (now  named  tne 


I 


U) 


lUchange  of 


The  secretary  reed  the  ^-^SSeT.!!^-  ^U  "i"-  ''•>« 
Director,  reconmending  an  excx 

""•  .     .   ner  Coffn^m,  seconded  ^  Cot^.^ioner  Her., 

On  nation  of  ^^^^^Vlf  ^B^^pUdx 
the  following  resolution  was  aoop 

]liiiiii1iiT^1rii  ^-  ^^^ 

mirnose  of  disposing  of 
RESOLVED,  that  this  Conrdssi^n    for  ^^arai-tion  of  ani^s 
surplus  varieties  ^nd  inpr^g^       ^^ehanee  of  anlnala  ^^^ 
d^hereby  ^Pf  ^^^^^^tJ^i^os!  the  trading  .cos  t.  boar 
San  Francisco  Zoo  and  other 
costs  of  transportation!  6-28-5^ 


i    I 


•'A)*.'/    .    ^^I^ 


IK.ti'W^l 


rifeiiiiiiii]  'i     I 


"'^■'■••p»'-''"f*--^ 


;MBalWW*lV!»fll<IS<>i,iM>>1WI«<)li!iMi'rf»W>'mriBi«i»>i  m  ■«> 


■-.abe/if-i'-.taft-**-^:' 


.^■a.^v^v. 


>»•> 


',J»«ff.j' " r  tiij»0.>wi}i  <»<yii»i;iw.<i';jfj 


M»..;»i);.|M^>iiUi»aKBa^^ 


V  ,  ,  i         'T'  ,  ' 


(cont»a) 

5aB  Fsrandsco 


1  Uanft 


San  Ftttacisoo 
litl  ftltttJTt 


1  piir  yo««  ^V^^        ^  VWira 


Louis  Goetp«l 
Tbousand  Oaka,  Calif. 

MUzd  Kara  3ird  Fam 
landall,  Florida 


|t.in,  *6.oq;i 

•aZ7,Ml,|mi    TlMfllMlllT 

*    tak.  r«art^  tb.t  org«a»Uon.  ana  l-*±^%i^*Sr*"' 
in  the  welfare  of  ^^r^"S,£^  m  the  Strybirg  ^^'^^^ 
eatablitoBUt  ^/J^^^jj^f^  whc  is  particularly  inter- 

eatcdiTthe  project.   ^'^^^  ^i*^  ^ffar  special  senaory 
J^fi^a^iS^  Patb-y  of  aRToxin^^tely  ^5  feet. 
^      Ucn  of  Co-1-^oner  l^.  .eccnded  ^  Co»isaioner  Coffin. 
Se"X?n«'::;JluUon  waa  a*,pted: 


ItoaliiioB 

ItipBdltare  of 
l|i,000ftoB 
Itayttng  Arbore- 
■tafind  to  Ss- 


,f  tho  Clt7  IAt.-.Tncf"  ^^  S'sSloM^OO  from  the  3trj^=« 

^^«  iTth,  Stxybl^/rboret^;.^^  '^^  eo«t™=t^  In 
S^oj«nt  of  tb6  ^li-'^^nt^w^e  Genera  !*i»igf  ^^^ 


--^-.-Sil^i^^tL'SS;"--^^^^^ 


B!i^l1^T^l''  ""■  ^^^ 


f) 


kfi-  ^"^  ^  A^laxs  1  reces3  iaricH 


|lS«rflt8X7 

IWioriMd  to 
Ikt  tor  Coa- 
liiilon  Daring 


«SGLWID     that  thia  Ccrani»ai-r'^f^°2  ^^-  ^«  Secretary  *re 

^^^I^tTaSlSterr^od  -P^^i^^l^^^d.  Sat  all  such 
T^^Ta  StScomisaion  "-^c^*?!,^:^  the  Ccmisalrn  for 
the  period  oX  ^^  ^         ^j^n  be  sutrdtted  m  J^*  ^      ^g  july 

ratification  at  the  rir«^  ™« 
receaa. 


LI rii^'    111  Bnt^^^ -^--^ T^  ^,  ,^  ^, 

^-  ^^pS?^i?   a^t»r>-tr.flt*ble,  charita-Je  ^r^^  ^^^^ 
Retarded  Children,  *  J^^bllsh  a  ^^:,f* ^^li^^Z  ^^  ^^ 
requested  P««^*?^''^!!^  .t  the  P^l^^  ^^'^»i7v^^ndacted  in 
aTd  Touring  car  Di^^*^  ^^  ^,^  ZfL'cl^'^<^'''''' 
SaB<tay,  SePtfJ^,?'  ilTfranclaco  I^lo  ^^«^J^^en  would 
conjunction  ^**^J*^,f?n\*ich  Ud  Rf^^.^^'ia^hall  Jfedison, 


it" 


mMntMHMi 


RfMM 


n  •vMtmmu^*'  ■.f^irf--' 


lolcii::!; 


♦  •♦  • 


.Ir 


Lfc«J3i^ 


L».,Oet  2W7, 


*w  ♦  ♦vti.  ConBlBsior  *>«  ***^5i?    fk»ld»  C«t,«  Park, 
^  CictDb«r  21  ttoou^^  caiftsrcle  ^T^^^r  et  thet 

tifflfc. 


)5Eti 


h  ?ttk  Location* 


?!5r  TelB^-sing 


195fc  .  Coit  Tower. 


1956  -  Coit  Tower.  oo«niiwi°^  ^*^' 


[Coadwioo  B.e- 
I  ?Mtt  Dm  of 

'ity  k  Co.7vi(3te 
,  for  Jtate  Fiat 

Ha4f  at  Lake 


i,et«n»»a.t  rf  r^^J^,^  ""^tf  a'^S5^v*i*^;f.u*- 
oonaurt^e  -^  ,f  ^^^^t.  fi=»"=^^  t^cod-T*  fi"!^lS.  -»« 


1 


V^^  .^)  ^If in  anrm  fl--^*'  ^^ 


u^. 


l|cUo»i 


CftU* 


lUllfflTTllII  in"  ■'"  Christopher  re»M«- 

*i^..lo»er.  in  ^«  ~"f„^^r't^t  ht'^TdT^n  i»bU  to  obUln 


(12) 


Ijjjcrt  on 


""  "-i^'Sl'cSSr^lbl^-i^^^  started  l.t.  In  1958  «>* 

oonpletea  "^  .  .   f.^ed  for  the  record, 

Co«l.si=n«  ^  "-^ea  th.t  th,  repo^  be  riled 


(13) 


nil,  11,1      HTII"-'''''^^  3^„,  ,t  Super- 

^•«r.t  «e  »r  £  S?,- v^;  rd  r,::! 

^""  -"-  rT!I  Ir,  .ooonded  ^  Co-l..ioner  Her.,  the 


hosdssloti  ippv^s. 
lindFund  ip- 
mpfi&tlon  of 
11350,000.00, 

[tm^tic  Center 


llntAntioD  of 
iCMc  Center 
j  Tkis  and  Its 
I  ftopoaed  Re- 


the  Mayor,  the  Boarao^^^  ^    tZ^iect,  SQl^  "^'^^ 

rrrrp;^ :  x'^o  ^rin's'^ w-  -  --- 

W!?s  2q-S°^?frf£^r  rd  renThe 

ted  requested  for  ^o  pnrP-        ^^^      '^^tTbo  constructed 
aeslgn  of  the  s^-^«  f  ^^  ,uMurtaco  gerage  to 
«uh3urface  exhibit  noj.^ 

tSer'have  been  conpleted.  ^^^  ,^ 

^  +hat  they  wanted  a  ^s^^    restoration, 

s^xrface  a8  the  ^^^.^^^73,0°  It  vas  ^^^Jit^^^J./^ain  request  funds 

and  with  further  ^^f  ^f  °pin«^ce  Connitteo  ar.d  ^ 

portant  to  return  to  tno 

for  a  redesign  study.  ...i-.o-r  Moore.  1^ 


V 


On  notion 
was  the 


to  re^-v""   "  . 

design  study.  p^_.4a8ionor  Moore,  1^ 

^^^     seconded  by  C^^"  Igquest  a  r.eet- 


R#lfe 


:t 


MrmTMrHI™"*** 


L||}Sl88l 


(<5ont«a) 


{^  retitSi  of  tKvlc  Center  ftata  surface. 


(15) 


1 J  flaw*'  *; 
L  Mac*  of 


|>r«i,Sutter'8 
liim  of  ib- 


of  rlna  Mnjill  wif"  Hw"' 
^  !«tinff  the  proposed  HaU  of  '^^o^^"  **^  .u     f^nds  now  avail- 

RASolutlon  No.  17t>4,  ^^X.''  .i^*.  for  the  Hall  of  Flowers,  w 

^^•»  tn  ^nT.  Show  JLseoclatlon  and 

.,      .  nf  the  San  Francisco  Flowor  Show  as  ^^^^ 

rogar^i^  the  ^^f  °  ^  "u,  that  tho  P"»!f  "'i^nSl  of  no^ia^ 
boon  >'e^  *^  n-Tace  of  Fine  Arts  ^°"*  ,^^4.-„«tion  work, 

.  ^     ♦  Qnttar  announced  thax  na  during  whlcn  perx 

PToaldont  Suttor. 


•  •  •  • 


»  «  « 


•  •  • 


£a5UissUB6-=-Aafii'' 


liHLssioTi  Ke- 
Iwi  During 

lull      - 


"^        ...  u=uU  roce..  or  t.0  Co™>ijf-r.^on 

_      It     M     tt     #      ^ 


•     •      • 


»     «     • 


*  _e  the  Commission, 
f^her  bu.ln...  ^'^^J^ZZi  .t  6.15  P.M. 


RoS 


pcctfully  sutoittod. 


Secretary 


6-28-5<> 


w 


Sai.  Prancisco,  CallfomU 
August  9,  195b 


11IUUI&3 


^^ 


The  On©  Hvmdrod  and  Twenty-sixth  Regular  Meeting  of  the  Recrea- 
tion and  park  Cooraission  was  called  to  order  on  Thursday, 
August  9,  1956,  at  3iOO  P.M.,  with  Vice  President  Fred  D.  P^rr 
presiding. 

The  followlrg  Commissi  oner  a  were  present! 

Mr,  Pred  D,   ^rr.  Vice  President 
Rev,  Eugene  A.  Gallagher 
Mrs.  Joseph  A,  I'.oore,   Jr, 
Miss  Jsine  E,  Zimroenaan 


/,x       «vr«  Ghsrles  J.  Jung,  Vice  Chairman  and  Acting  Chairrnan,  Housing 
^^^       I^So^ty  of  sin  PriJ.cisco.  requesting  Conndsslon  confirmation 
^^?*  interti^  to  staff,  equip,  and  mair.tain  the  co«tinity 
^Lte?  Jj^lding  at  Hater's  iSint  when  conrpletod,  also  requesting 
?!?^t?on  o^  the  type  r>.r.c  an«unt  of  equlptnent  proposed  for 
i;;s?Siatronr-  ^^^^^^  the  typo  of  activities  planned. 

».    ,.      r^„„,..l  vianMor.  rocortod  that  ri  preliminary  ttuir  '• 
,'x.  R«ke,  5"°™  ^"^aSoiity  bulldlr«  -hich  1.  being  con- 
•1^"*.!^  at  Suiura  m" V^  ^3ar.  ft-anclaco  Housing  iuthorUy. 
TtliT^oi  ?^  d^oioplne  a  flrr.  eatlaaU  a.  to  tho  «ount 

gral  proposed  by  '^°  ^J^'iiTtoU,  .chool  chUdran.  toen-agor., 

:%^xrdfao:^ar  i£ r^^^^ 

ZrZl'°^  l-t^^^  ^irr-tJa-rew'^Slng  a.,  t.  a..tln. 

gytmasiuB., 

^.  f^.  said  t.at  an  aatl^t.  of  ^^l^f^^ir^J^'A-^^l 

S:/°Tiru!rt.rdarrtSr.  3!  uiu,  for«rd  wU.  en- 
tTuala*  to  operatl,>g  the  new  faclll-y. 

/>  •^■t^^y^y     •e'-or.ded  by  Coranlsslonor 

lis.  Ko.  ZiLBk  affirm  its  intention 

:.l„io.  Affirms  SOLVED,   th.t  this  ^^^l^^^^^^^o^^,  f-ili^los  b^ldij| 

•r^Uortc  Staff  to   sf'-Tf.   «^j;^P.^-'  rS"lr.g^:or.structed  by  the  Housing  ^thorl.y 

tisiifeirtair  at  Hur.ters  Poir.t,  now  ccing  pJoQu«te  funds  for  tho  P^^P^r 

n Xc^-.  of  San  Fr«:cisco;^projl^-^  th^^^^^^^^  ^^^^  ,     ,nty  are  author- 

Ur,r  ?ii,.  staffing.   ^<^^^P^'-Cv(.^r  -d  the  Board  of  Supervisors,   t     8 

l4,^L«i2u „i3  H.r.or  the  ^^y or     -J^       ^^^  ^^quest  for  .  3upplo*nt.x 

onount  to  be  r--^^^-^'/^; '  ,3^^r^y  be  log-^lly  .v^.ilable. 
approprlatlor.  fr:^  such  fi^-s  ^s  »/ 

u     4*-,  rf  Sp*-  7r»J'.cisc'3,  request- 
{«       fro.  r.h--rU5  J.   JU.-.S.  H;"!-:  i^f;rJ'4:[„-«  equip  and  ^.In- 
'''       U^  =--r»^- Jfse'^^'^c^au'on'ce.ur  a.  Tarba  a»r...  Pla-a 

t'.L-.  tha  Py-.po3ed  Serl*^  .oopleted. 

i.-nox  h«.lng  projoct,  -ban     o=p  ^^^^  ^^ 

xr.  ^.=  ropcrul  U.t  ^  PrL^t^^xSlSl  ' '-^5^^  -d  t^t 

r  ^«*t^l7  t2Z.0OO,  p-.lr.-i.-*,   -"  ,*  tha  center.     r.e 

ru^to  !-•>  Pr^^rtlfit^ar'  l.^^kl-'S  f"^'''  anthual-..U..ll/ 
reported  that  the  dopartaen-  l»  ^^^_^^^ 


'rl 


mm 


i^ 


•*^i 


ii>i.m\rr;iiii,!Liiiif,;jlltli|llilTffl 


U'-. 


^0m  ^""''"" 


T\aum  this ««  t.cu..t;  i'^  -™-"™  «»>-  "'  """'"°"" 

S:„7't!;e  ffuouing  resolution  was  »aopt.d, 


■•""•"TItoff 


p^^g^^^^Aoi^  Htfr   ^^^^ 


(3> 


la. 


Xy  available. 

^^  Chiles  ^;/-,|^rs^^cro^-^SSBS" 

^"8  ^*n:°t°«nch  the  fubllo  Wi»f "  ^"'^'cirtionel  purposes, 
ing  project  vir.icn  i  conmlsslon  for  recre 

part  or  tjie  u«j  ^^  ^^^  Honor  the 

f-he^^o^.  housi.  st.uctu«s  ^^^  ^^^^^ 

tlon  Comlsslfn  to  use  .-eiuains  elev™ 

,  vsst  aoour.  or  ":-^^rixeSrti^^^,,-f4a'orthi. 

t«ball  aianondsj  «°«^„^„a  "Qulp^nt  «as  oonsU     ^^  ^^^ 
various  oourts  and  pi  J^      ^^^^_    p^ing  W°'"    ^^  ^h,  »"« 
property  prior  ^J  the  «      P"^^^  ^  I'^'-"S,ity  for  a  te«porarjr 
ias  taken  over  ^y^'^Jo  Housing  authority  i        ^^uting 
leter  by  the  Ssn  Fr«.clsoo  ^^  '^';,li.Xl7  tl.2W.«»- 

teTrl^i^arf-Uties  a«  vaXuea  st    ppr^^       ^^^  ^^ 

in  Vie.  of  this  --rs°for^-^^-5^"oSVr"aetifp- 
Set  that  the  P«P!'g„a'  have  P'^'^/tJ^lhe  entire  CrooMr- 
the  1955  Hl"«f  t;;„Siy  reoomenaed  that^the  ^^^  ^„,,uonel 


;hot  the  property  is  w.     =    ^^^^  S2,5W.^  *  crock.r- 
55  •^"r",SoSly  rec^Jnaed  that  th-  f;/'4„.atlonel 

+     Mr     Punke  strong  J-y       -v,„„id  bo  retainea 

nent,  Mr.   '""  .  ee  25  acres  snouxa  ^ 

n  Area  of  55.^3 


Amazon  !**«-  —   --  w^  re 

purposes,  ,.,  „  of  Coininisaio^-®'^  Moore, 

...rablo  discussion,  on  -°f-,fuoving  resolution 
After  '^^'^^^^^r    r^Liov.or  ZimnemT'n,  the  lo 
seconded  by  Cov.Mssion 

was  adoptedi 


^'4 
1 


ComiBslon  Author- 
IttsGen.Mgr,  to 
S»ek  Transfer  of 

tolsdlction  of 
Cr3ck«r-Anazon '  s 
lr,Ure  55.25  Ac. 
fron  Public  Utili- 
Uea  Connission 
tart^c'l  Use . 


B^^^^^^^^^'^^^^'"""^  dation  of  the  General 

Co^^ission     should  be^^^^  and  authorUea  '^^,,u.^  -J^^-^ 

people  of  ^^/gtaff  and  ^"^^^^"L  for  r^'^'^^^^^nd  aS^ther 
.  r:r.:^is'.?cti-  "^,f-£utle^s  Co^-ion.  and  a^ 

fron  the  Mayor,  the  ru 
_  agency  involved. 


f 


•  •  »  » 


«  « 


«  «  » 


8-9-5fc 


■itfBWMHgHjiwMirifaii  ^iifiwir  m  wmm  g>Mi'*BW«i«w<^jpiytiiiiMM— nhliw ,;Odgrn  mifci^aii  i*\inm  tmitJS^fttli-^''^ 


.^^efi^e^apcr 


U2 


1^*^^   L  ^r^r  om.-P-. .  copy  'i:tiT::;j:zi.'^^T^r: 


Iwoest  of      t^^ 
l^d  Bath  m 


Ijraated  to 
1(^16  Chanber 
Lco«oBrceJ.o 

Uw  Moon  ?e»^^" 
Ui  in  pjrtswuth 


*.  from  Bird  Guaratans  League  for  penaiasion  to 



o...ment.  Chinese  ChanMr  oi  jcrtsnouth 

»""  ";^rio^°t;  S:  »"to  erect  .n  o^^^-^Xil  «56. 

Chinese  <=>«"»»'  ^  STperlod  of  the  *on  'J»"7i_^i„  „que.t. 

^  ^^'°he  req^t  was  appro'/ed. 
Moore,  *'««  ^^ 

♦„    xniehta  of  CcluEbus, 
.       Tfeit  Stete  Deputy,  .^-'-^e^^'  Conservatory 

--  Eru«-"^  •    

tloT  of  tho  l^r-ie" 


(b) 


l^ijL32ii 


Insrtl  Plaque  in 
] 5.5. Park  During  tC 
ICciTentien  in  S,F. 

(7) 


Dell     for     ^"^  ^       r.  columt^s*  r^ii.- 

tlo^  ,f  tho  .ni.-ht=  of  ^^^^^^^  ^  ^^^,„^r  OeU.- 

gher,  the  following  i^ 
ColuntMis. 


********  ♦K.ritv  of  Reaolution 

.  that     'ctir-g  ur.der  ^^%':'^^X,%.i  beer,  ep- 
to     Funke  explained  ^^*^'   ;^      Corwlting  ^^'^.^f  ".^Iv.ir.  irprove- 
otT/     Vir.  T^^^'  ^-   ^  ^  Ucificatior.8  for  ce.  j^^j^^e 

So.  23U,  ^''         plans  ar.d  ^pe^^^     ^         lucludirg  ^^-     j^^.g. 
tjoirted  to  prepP-.e  p  ^^^3^  ^^  :7;dor  track  resurfa-ir-B- 

^  •♦.construction  "*;.,_  ^nd  cinacr  v^    ._t_ert  of 

Miits  and  '^^^^     ij^  ir-a^'-^^'^f  ratify  the  ^PP^^^^J^cor^ed  by 
stations,  ^wat^^^f,^,  C^r^^-^J^X^r  Gallagher.  _ee^50^^^^.. 


^1.  a?.23^^ 

kttfication  of 
I  ippcintrsBct  of 

iis8,?,Chace, 
I ttnjultirie  Sngr,, 
It'. Prepare  Plans 
I  it  Specs,  for  t>- 
IprcTeaaots  tc 


OitiCittiMia^  . 


\.0g03^ 


— ,c  CF  INBaMilM  -  «toovlodged  by  Secret  ^nd/or  rofarred  to 
^fiBSaa^sJ^KSger  far  appropriate  .cxion: 

tural  fee  atructurea. 

«  ai,-iss  «irf S-ri  r£iv- 

^  -«,nHinP  and  oxpresslng  apprecta- 

^v,o  Board  of  aupervlaara,  ="™®"^^^^„^  park  Department  for 

advising  x^     Hotel.  3an  Mftteo. 

at  the  Vtx^  Hotex,  Hale' s  axpresaing 

*»  at  Itolcn  3<pia«.  ^^  ^  ^^^^^ 

"ST^ciS^J^ch  colore  »na  concert  -n 
July  15. 


fff 


land  being  part  or  T>a«  ^      ,.t    .f  Canp  ?iro 

-    «t  Schwio^r,   3an  ^-^^-JT^ieas  I^olden  >tc 

Arts,  or  that  any  <^^^^^  *  ..     _    ,«,«ident, 

of  Plowerat 

(a) 


(b)  calif omi.  Cie.r^«^  ^^'^*  w  Mr.  Lo^^  .Unacher. 


(d) 


(MORE) 


^^•^1^^-'  -  r  never  S.c..:nc..,50  =.>.- 

lo  3t, 


'  **■"— r mmf  im  II  rtl*" 


at- 


-?»»t 


-'•'a-si 


i!i   iVi' 


l**""°jB^aa.2Ui!EffliaM 


rt  S^".    m^r  0'.  E^tnaol  Pro.ia.nt,  S.F.Flo^r  Show.  Ihc. 
(h)  Mrs*  Harry  eaaa,  *u7v 


I 


l;,ooUt8«  of  CaUfornIo  Showboat".  ^0.,  ».Oould 

„,     «rr  related  that  at  hU  'T''?lXfi?'of°S'etr«boat 

Showboat  0P°:^*^f  •  i^iod  by  the  Connission  o^/P^^^^^^o, 
proposed  contract  «PP^°^^two  excoptlons,  (D^^  ^      ,^ 

L  R««»o^^^i°^S°-f^;  propo8od  ^°^*r<^i,^!^the  t20,000  bond 
contained  in  the  forDer^pp  agroen^nt  after  the  ^^u^  ^^ 

would  be  fill«J._^^  ^„t(2)  the  bond  o/^^^^^OOO  con 

had  been  doposited    and^V  ^  decreased  to  the  sun 

the  former  contract  voul  ^^^  ^^  ^^^ 

rr  t^o^^^r- ^--^^^  --;7_  3ecrotar..  ^nd 
The  proposed  resolution  ^i:;:lXj,^.^  v-din«:^.at 

Mr.  Gould  3-ge°^^3ltheator  and  res^f  ^"^^  ^.^rs  of  the  Con. 
roferenco  to     care  ^^^^  "^^P*    nd  be  acceptable, 

nhoater-rostaurant,  an  ^^^^^  ^^d  be 

...on  .nd^oaud  .a^  ^  "^"r.I'denr. 

T.de?aS^..:?£  S^o^.  r-rat  .c... 

^uia  result  1.  the  acti  ^„„,,a  V^  Co-lssloner  Z.- 

merman,  t-ne  xu* 


l;£L 


1^7  Extension 
l"f  Tine  Given  to 
litniey  Govad    & 
litquijKgient  of 
|^>0QO  Bond 


Iftrt  as  a  theater-resx.  ^^^^^^ 


ipiiti*-  t^nj  and 

^roarty  prowcuted, 

^  «  rr  RESOLVED,  that  thl,  ^.^^^"rj.rrof-^rtV 
??.  Approval  "  to  nattar  if  '"^.^ft^."  b.t«.n  th.  3«n 


^    S^iey  a^uld  with  f  «^f  °^°""™qur.It.  cJndl- 
S,-r^  »i  =«^l'"«Xll  :^:"  °,  .j'^.tS'ir.W  the  operating 


.jxeenent  e.  Mt  rop  ;^,„elato» 

,  TT  TOWER  RESOLVED.  ^'-^ ^ ^.f^'^'^.l^  Z>  ot  thl,  re.^ 

lutlon  to  rurnisn  w  -^  account  eliser  m  ^      ,  ,.       j,f 

the  ostaWi*™"*  '*      .     f  ?50  000  tc  juarar.toe  =n=Pf ''if; 
^U  ^d.  in  »td°^c  ffcaU-fcontainad  in  «>c  .tt->-- 

*=  <"«r!rf  lo  =o4?t3;  cc.t  ,f  ro:=oval  o^the  3  3    r,    ^ 
bond  wiU  M  ^^"^^^     f  aaid  bon^  or  ac  nuc  yrftnclsco 

Sutter, 


isly 
-It^rntes  its  requos.^^j;;^^^  ^^^^n^^tl^tU^-"^* 

iTrr^rcrur;  ss^  •■  ---^  -'  -^^ 

4q*tlc  Pwrkj  and  ^^  ^^^^  cc=nl«lcr:^ 

?^o;gh  its  .ppro-1  ±-^Z  tho  stetus  qu.^f^^^^^,, 

-ffectinc  i--^-  ""^  ' 
Tentitnei  =-•- 
^  the  •P^rt 

7.11cvt^:.i«  ^,!j^f  IL^^^tl..  ^^f  the  Co^"^ 

^P  5t.cc  195X  .-  reT-st  .f  t^  ^;,, 


ntitr-  tb..t  the  »^--  Hferautl^-  !^'.^ 

t--^  pr^r-*^--    't>..  S3  >-pit:X  -yjT,,.,*!^.  '^f  '-  ^'^^    - 


*.r.^  r€SVi-.3^^t 


w^*- 


,>^ 


'-"  ^m^trff^  ^-  ^npip.  ^jujttW   " 


"««,«*&» 


:^).il  ip{ 


-.litiotiflhip 


y  pfi^XQAXSS  (cont'd) 

^^.^  lA.  1952  -  Tho  Capitol  City  sank  in  Chin.  B^-sln, 

^9     10«^  -    The  3S  Fort  Sutter  wns  beftched  on  the  jan^ 
"JgtffflfflrT  «>  itt^  ;i,,^4^rtlc  park  Building.  P''^"^^?.^^.  of 
to  tho  oast  of  i^^5^^    ^    Q^^^r^i  ^,^r.nger  on  the  be-sis  of 

re"vi'orC.Ila^i-  ^^tl'on.  tho  ^rt  Suttor  bolne  a  .later  .hip 
S  the  Ca-^ltol  City. 

Sgh  U°;  of  Docomber  18,  X953. 

,.    K..;1      Tho  Fort  Suttor  «>»  movoa  off  tho  boioh  to 
•B^ffUl^nPic'tl^"  -  tho  «o.t  .lao  of  tho  logoon. 

"*«*^^^it  «~";s:rnt°oa''t:'tr/c:»r«io;. ».  .ot  forth 

nreoared  end  copies  presenLsa  ^^  rjerfonned  by  CftUfornlR 

ferufn  P"roc,ul»lU  conation    to  bo  P^'^f^,,,'',  ,„,,,^.l 
Showboat,  mo.,  ono  of  tho^»»^^l^  ^  ^^  ^^„„, 

oerformance  bone  oi  g)'j,w« 

J  \i-     rmilri  (in  Rasolutlon 
nr,   .7L    1954  -  1^^  Commission  f  f^^, jf^.    i95A  to  comply  with 

.     ♦.^  Mn  Resolution  No.lfclO) 
.         .  12     195A  -  The  Commission  ^^^'I'^^f  suUor  o^ors  to  pro- 

'"""^^^.'Z  rn. V/S^ria^s  rrte.  to  .move 
vide  the  ^^5,000  »oni        ^      ^ic  P^rk  Uifoon. 
the  Fort  Sutter  from  tne  nqun  -    «.. 

SS""««v;  r  ur  f.0.  tho  ..tu  .r. 

public  nuls^co.  ^^^  ^^^  ^^^,  ,f 

"aS.t,^ai^^^.^^U2ii^  ScTtSr  o^t^e  Ff  Sutte^.  the  Bo-^,^. 

qulries  relating  to  the  F^^*  ^^^^^^ 

2hlle  the  matter  was  in  Utlg  ^^  ^^ 

next  noetmg,  proposal,  the 

.A,rll.i^.a2^  -  ^^""l^tX^^^^^::^   Show. 

courses  ^P^^^^;;  *f,  to  ronovc  the  Fort  Sutter  J   ^^  ^^^^  ^^. 
boats  Inc.  bo  'jke_  ^     ^^^  ^^derstanding  ^n    ^^^  ^^^^ 

tlon  for  --^^3^.tlSSctorlly,  ^he  ConM^^/i^^jnf  the  -ssel 
dition  is  net  3;^"    provldine  for  ^he  reT.         ^^^ 
into  a  l^^^I^^r'^^d Tor  its  cper'-.tion  there.  ^^^   f^^^rxe 
to  Aquatic  I^^^^^^.^e^  to  Increase  Us  off^^  P  ^.^.i^eor- 
corporatlon  be  req^^^-^  insufficient  ^  ^^^Jshing  is  to 

?e-  -  -£^^^^^^^  -rt. 

on  tho  proceodlnco  ou 


II 


(MORE) 


8-9-5<> 


^u.*       -;'*iha,-*yMwMu|i..ii  ft  .III  MltttH* 


-^f™;*^' 


■iJi.^m^'^'^'<^!^-' 


^^m&^-:'~  ■ 


■trinwrTiaiBHWi 


w¥«Bwa'saihS8 


LiiiTiTrfni  km  "«^^q^ 


(cont'd) 


Utloa«hlp 


wiJAY  10.  1956  -  Mr.  Gould  reported  that  h»  had  not  obtained  firm 
fin«inclal  bocktrs,  nor  had  h«  be«n  able  to  obtain  the  required 
,  r.30,CX)0  bond.     It  was  the  Conmission'a  opinion  that  no  further 
action  was  required  except  to  proceed  with  the  trial  in  Super- 
ior Court,"  •  »  • 

WMQ^t   m  deference  to  the  conference  called  by  Mayor  Christopher 
for  Tuesday,  iUigust  7,  the  Court  postponed  a  hearing  on  the 
Fort  Sutter  matter  from  J\ily  31  to  September  19 »  195^." 


Lciril 
krrlo*  and 

li-j^  lljintmta. 


(1)  ]f9n-^^v^^  Service  and  Exempt  Appcintnenta 

On  motion  of  Coaraisaioner  OftUagher,  seconded  by  Commissioner 
Moore,   the  following  resolution  was  adoptedt 

Ruaolution  No.  235A 

RESOLVED,   that  all  temporary  Non-Civil  Service  Appointments  in 
various  classifications,  roprosentod  by  Requisitions  Nos. 
X-1799  thru  T-I88i;  and  12  exempt  appointments  made  by  the 
General  Manager  and  certified  by  the  Secretary  during  the 
period  June  28  thru  August  9,  1956»  are  hereby  ratified  and 
approved;  and,  be  it 

FURTHER  RESOLVED,   that  a  report  of  said  appointments  be  trans- 
mitted to  the  Controller  and  the  Civil  Sorvice  Commission. 


(2)   prgyr^sp  an^/gT  f\?^l  Payments 


btt.ih.tfS5 

hropeis  and/or 


On  notion  of  Commissioner  Gallagher,   seconded  by  Commissioner 
Moore,  the  following  resolution  was  adoptodt 


RESOLVED,   that  for  the  best  interests  and  ProP«r  conduct  of  the 

^croatiin  and  I^rk  Commission,  ^^ S,'"^^^"^^^:^ ."ZXAl  C 
requostod  to  >ipprove  the  following  Progress  and/or  Final  Pay- 

nentst 

To  Wm. Mcintosh  &  Son-3d  and  Final  Pnyt.  •«,  *^. 

Period  ending  7-10-56. 
(b)  RESURF.-WATERPROOF'G  UPKR  DECK-AQUAT.K., Cent. #199- 


To  Malott  &  P^t;;;on-Grundy-lst  &  Mn,i^yt. 
I^riod  ending  6-28-5^. 


1^5.267.00 


To  Wra.McIntosh  &  Son  -  Ist  &  Fin.Piyt.  *^» 

Pariod  ending  7-3-56. 


To  Steninark  Construction  Co,  -  is^  *^y"~ 
Period  ending  7-6-56, 

To  Ralph  Murray,  Director  -  isi  myi 
I^rlod  ending  7-31-56, 


00 


To  William  Mcintosh  &  Son 
period  ending  7-31-56, 


Ist  Payment 


(g)  l]jmL 


lei 


Period  ending  8-2-56. 
(MORE) 


■f 


8-9-56 


VI^'-^^WFEKNHIiTWlkMitiM 


««j.  'to.2355 


^g^^^jjaAjHAsaass  (cont'd) 

(M  gam  4CTIYI7ffiS(r£;a  :4».TS)HIiy}.-Cor.t.nss^rt^^^ 

To  Ira  H.  Larsen  C,%  -  6th  Piya»nt  -  H?, 552 .62 

Psrlod  onding  7-31-56, 

(i)  GKKTRAL  ACTIVITISS(RlCtL  AF^TS^HLDG.^QrtrQll^r' a  C^rtif.3C^Q 
Tb  Johr.  W.  Gloe,   for  apchltectural  strvlres 
rendered  urder  contract  dated  10-29-52  11,095.12 

(j)   U?I1R  NQE  P/G-Archlt©c«l  Cor. tract  #3053-dated  3/20/53 

(Trysftrwd  by  D.B.KnBT  to  Ted  y.zuitrx:  fp^3.2l73) 

To  TOd  Moulton  -  7th  I*jT»r.t  -  $102.34, 

Pariod  endir.g  6-30-56, 

(k)   M.S.HA^WATO   P/G  -  Arehlt«^t»l  C-ntr^.=*   ^1^3^   j>t^j     Q/»a/^ 
Tc  Chas,  P.  Strcthoff,   for  n-rchitecfar^l  v^, 335. 57 

aervloes  rei:der«d-perl>i  endicg  t^l-56-?iail  Pajt. 

(1)  co!:s7ax.ss«H  fieid  4  Siir^cosE  piFDn-CAX?  yAr«Eii- 

Ccr.tr&ct  ia97  -  ContrcUer's  Certlfi-^titr.  #3^.11 

To  Covliigtcr  i  Wolverttz  -  2d  and  PIiaI  J^jrt.       $6,020.05 
I^rlod  er.ditg  6-25-56, 


(e)    OFgR  y;g  F/G  -  C.rtr^ct  5l6C  -  Ccrtrrller'a  r2oi 

Tc  Jis.    I.   Sarnes  C--r. struct,! on  C:;,  -  6th  pi^t,  :-13,573.0€ 
PBTiod  er.iiE€  6-30-56, 

(r)   j;y:RAL  1CTT7I7I2S  (FZC'L  IR?3^gLIG.-C:- .#lf  5-:^rtir  ./31^ 
Tc    Ir«-  H.   Larser.  3:.  -  5tr.  ?--j~ir.'  -  U?,"^:.:^ 

I^rlod  er.dlng  6-30-56. 

(o)    rvyrrS.TC  ?tgI.-J:  ^i.CH  -  Ccr.trtiet  #ia2-C.rtrrlle^'a  ^32r. 

Prrlo^d  er.dlE«  7-16-56, 


To  Jc8,  L,   aaiTjes  C^^.atr'jction  Cc.  -  5th  ?t7t.-S22,19^.':: 


(p)  y^TB  BAvii  "^  -^ 

I^rlod  BtAiLg  6-30-56, 


(4)   IfflRTT'  ^-'^  9Rrif:--:  -^-.r-:rt.^7S-::rtr:lIe-*3   /32g2 

To  Jos.  L,   9^1X68  C„-struCtio::  >:.  -  iti  pa7t.-e^^,>7^.t- 
PBri2<i  er.din?  5-3C-56. 

r-   Mrrtirjelli  Cr::3*.ractict:  !:.  -  17ti:  r^-jt.-         . /,*.^7,)5 
rferici  eriir^  5-31-56. 

/_\     WN5      -VT    -f  .Tr-.<^'~»"^    '\'r';~c   „    -,,...^-*    .;"'72— "-rtr^lLSTf  31 
(S;     ^^JS.    JU.    ^...^sjX^^^'^    ^^i  .w.-    ._.^..  --T    .>'fc     -,-ri^ji#¥»_ii    ^t 

T:  V;-lL-.i-.z  4  I«S^r:=  -   5*-^   i  -"-'-'-I   .^-7^:*-  J'^i'      .— 

I^rlx!  eTiilr^  6-29-56, 


•  ••••••••• 

(3)  £x-.€r,«i-8   :f  ?i=e 

Ct  =r:tl?r.  of  Ca=nl8sicrjer  ::-'-r«,   «--r.:€-;  by  >.=r-Lssi^£r  >:ia- 
gfaer,   the  ftll^wir^  re»:luti-.r  was  'iz^'^it 


y.ar^^r/ejTr:Tss  th^  f-HvL-e  2xtfir.slTr.3 

:-    -t,   >*cL'--t:3h   i  S-.r   -  "--  eru^r.s-.r.   -.    ^.    -'-^^.  -    - -. -» 

;.  •         ~ --,      ,o«Lf,      -Sie    •-    '-«-'rli»-ilitT    ;f    3*»T",!Lr-« 

crr.tr-L-t  -.-rv  v-f   ieTirir?  use   '-f  the  serry-st-rvir.:    .-.    -r-ft 
potlit   inriz-?  the   y-rxxr  Tt^-tiT.  peri-.:, 

.^il7  .6,   1956,    T^  *-'-   ki.:3fc..-  ^--~«=* 

IzAbiiitj  V    secure  pr--7«sr  »=«-. 
(>CE2) 

3-4-56 


'♦•■«M»<«fr„ 


j^^^^i^smm^'^^m!' 


"■  :^.'^^f3 


m*mm 


MmM  m  umMiai'iWiirai 


Lificatlons 


(cont'd) 

yum  VALLEY  P/G  &  FLr.ga.>CQnt.#158  .  ControUer'a  #3207 
To  Mnrtinolli  Conatructlon  Co,  -  mn  extension  of  ^  cnlondar 
d-\y8,   thr»3ueh  August  in,   I956,  duo  to  deleys  re^jlttng  fron 
a  dispute,  now  resolved,  and  g  change  order  <m  the  contract, 
(Rroject  conploted  and  in  operation  for  sane  time.) 


(0  [jyjfficationa  oT  Contracts 

On  motion  of  CoDnlasionor  Gellftgher,   secondei!  ty  Coraiiseloner 
2ira»rronn,   the  following  resolution  was  ".doptedt 

RBSOLVED,  that  for  the  best  interests  and  proper  conduct  of  the 
Recrention  and  Ptirk  Departnent,  the  Controller  bo  and  is  hereby 
roquostad  to  approvo  the  following  Kodificetions  of  Contracts: 

U\  HKHABILrrf' N  AJU^TIC  H.PXEP.-CcntroUer '  s  a0329-MoJif  ..n 

To  E.ELrioro  Hutchinson  &  J.Z.H'^yes, Consulting 
Engineers  -  for  undorwrtor  SMjrroy  by  profession- 
al divers  -  Q£  I?v::-g^3£  of CI, 020.00 

(b)  VTiyR  WOE  P/G  .  Cnr.trRot  iflbO  -  ContrcUer' a  m9l'l^ii.tJ^ 
To  Jn.s.I.3Pme8  Construc'r.  Co.-  t-  r-xr.ish  and 

instrJl  floor  drains  in  2  dressing  roous  - 

Sa  n-^ff-^'*^  °^ t530.34 

(c)  |;9,f:ACH  REC.r-p^,-C-r.tr?.ct  ,yi75-Certlf.ff3282-Mpiif.^ 

To  Joa.L. Barnes  Construe, Co, -to  Install  3  r.ew 

h&ir  crier  outlets  not  provided  in  original 

contract  -  an  L'Tl^ir?'-   -^ lt>8.83 

(d)  min  {g^P  R*;(;:.n':^.-Cont.iiri7';.Certif.#32g2-i'.od^,^ 

To  Jos.L.Barr.es  Construe. Co. -to  install  2-Lnch 
galvanited  w^-ste  lire  f-.r  driina^  of  storc 

water  -  flfi  i2£S*S  ^^ '^^^'^^ 

To  Jos.L.Brrnes  Cor  struct.. -to  furnish  ^— J--^^; 
Micro  switch  in  underground  filter  rooi^-HCiiia^  -*   -^^«  '^ 

To  y-^tinelli  Cor.strac..-.-t-  pr-.ride  ..r   .e.a.- 
tion  of  the  cost  of  painting  lines  for  out-oor 
basketbpJ.1  court  -  a  ^"F-iVS  -^ ^^^.^-^ 


iKfKit  for 

Itmnti 


1.. 


On  artlon  of  Corcissioner  ^»-lxa^her.   f =;-«"  °^ 
Mcore,   the  following  resolution  was  adopte.. 

v«,^^~  i-ryortli^ted  tr   its   s'-tis- 
aSSCLVSD.   that  this  Conrdssion     havlxe^i^v.^^  .u  ^^^^  ^^^^^^^^^ 

f-_ction  that  the  - ^^^-^^''^^t:^ Jj^J^'^:   -ortr-Uer  t:  issr^ 

warrants  t-  pcy  s^i-  cx-_  3  x- 
as  follows! 


IS 

Harold  )ferro€  Ellis 

^Dty  yjanufac'f  v:. 
'^s.Rul  i.L?.vick,Jr. 
I>-;r-thet  Schr-eier 
}*;.  W.?ir3ttr>:k 
HEiri-  Puocetti 
Ifeticnal  lacquer  Co, 


are-Jca^e.auto  window,  near 

g»?^9  Golden  Gate  ive.  z.  ^^S 

Sndow  hre^Jcge-  985  i-^-trrfe!;f  :?^2X 

•  •         -  ?2^  3hiel-.s  b-O    -r  o-<^ 

•  ■         -  3b32-2Cth  St. 6-27- 56 

•  1         -  1"^  Sil-^r     5-29-56 


:r.^r.or7 


1-56 


12.1? 
?-9-56 


til 


1 

to 

i 


^'  t5 " 


(cont'd) 

(6)  Request  for  Approval  cf  Use  of  Pun:9  Ir.  Pemr.nor.t  S^ilMy  Appro- 

^       pr;nt.i.r.3  for  Tt.^mcnt  of  Ta:^.rv.rv  Erxlr.Tifer.lS   (r.ec;"??yr.tt}) 

Ob  nvotion  of  Co««li«ioner  Zinnerwm,   wconied  by  Corrdssiooer 
Hooro,  the  foUowlng  reaoluUor.  wns  adopted; 


Lis  tc  pay 

Ufjaiplcynonts 


^,nlution  Ke.  2359 

BE90LVBD     thit  this  Conmlssl^n,   on  recoesnendntion  cf  tho  Gener- 
al Manager,   does  heroly  request  the  Ccntrcller  to  -^Pprcve  the 
use  -^f  funds  In  penaanent  Salary  Apprcpriitions  for  fllUng 
the  fcUowing  positions  by  Te::?>crtiry  Enployments: 


REJIACDC  ^  i»>unt 

1,290.x 


M732 


Ecgclbert  Zinkel  Lv.  w/o  Piy    7/  V56  -    9/30/50 

rnSTL.,,  -U-      //  t^5.  -  10/31/50 

,.ta  C.  C'»"l^---fJ,f,r,,:ifr.   .7/30/56  -    9/«/56 

(a)  a.^n  -j-IB  mifH  QAigB?y  /    /  4  .    ,/3o/56 

'aaie1l«  ii^l---™      BW56-W2V56 


|:.i8i6 
l:.i?33 

M859 
Vl0b2 


l!.ISl2 


697.50 
1,2/^0.00 

930.00 

1.5U.50 

^65. 00 

155.x 
930.x 

620.x 


1,080.x 
1,T34.5Z. 


lMb81 


Eusche,  Dec'd,   to  perfcr=  duties 
pending  filling  cf  position  of 
Forer<in  Tree  Top^r 


|M799 


Annette  Snowden         ^' -^^  "^« 


7/  l/5fc  -     3/31/56 
iS^  w/o  i^.y     7/  V56  .  U/2^56 


820.x 
1,711.18 


j^j-  ' 


M 


Bits  f^r 


Ct  notion  -t  C.r==is,lor..r  OaUMher.  ^cor.l.'!  by  Cnnissl-ner 


iSSCLVEr.   tf.,t  for  .he  ^,t  ^^,'Tj'y?^oSeTL"'°r:^l>  ^^'-^ 

at  *rding  Golf  Course  ,17.66. 

Jt^;  Apprcprl-.tlon  HS.  ^!^So!^  "^'^ 

"-  5.65^.300.000  ^^„.-;3«l..ri.=- 

«,tepi^ls  4 -^11-'-        ^„eetlo«l  Dnlta 

Recreational   oii^a 

.  .nrti-^r  cf  funds  transferred  to  tenpomry 

«■  4.C-I   Tor  mo 


'5^651*.  120  ^000  w^re»^Dir3ctcr3 

Tenp.Selories-Gen.Dlv.       "  c 


1  ti 


8-9-56 


* 


JU7VF?^lHHa 


(""■"■•►•'"•I* 


\  • 


Wp-S^(0^M^!M 


L^IMJS^SACTIONS  (cont'd) 

2360        (7)  Btmgg^?  ^^''  ^^^^  (cont'd) 
Us.  Sc»'^. 


(o)  To  supplenant  the  appropriation  for  Wages-Part  Tltne,  hourly 
playground  directors! 
Prom  Appropriation  la  Appropriation  toffil 

^^^  5.653V3OO.OOI  5.651.130.001  $1,009.12 

Materials  &  Supplies      Wages  -  Directors 
Re  sale-Comml ssory 

(d)  To  provide  additional  funds  required  for  heat,  light  and 
pover,  to  complete  the  fiscal  yearj 
from  Appropriation  la  ATOrWri^UPn 

^^  5.651.300.000  5.715.231.651  5529.96 

yiftterials  &  Supplies-    Heat,  Light  &  Power 
General  Division 

le)  To  allot  funds  for  contract  with  Thomas  P.  Chnce  for  Plans 
and  Specifications  for  Ketar  Stadium  Improvements  and  Recon- 
struction! 


mnrlatlon  ggV^rJBF 

512.000  Ketar  Stadium  Convenience  Stations 

fc'65&*513  000  "             "    Water  Mf.in  Installation 

6  65A*.913*.000  "            "    Cinder  Track  Resurfac'g 

(Work  Orders  to  be  Issued  to  consolidate  above 
allotments  Into  one  account) 

(f-1)  f^riH^^ional  Allotments  for  S'^ 

i'^Jli&S  ^el  &  LuSSf-Comiasary  Division- 

for  train  locomotive 
fc  foSI  200.000  Contractual  Service s-Comnissary  Division- 
6.653.200.000  ^0^  ^^^^^^  nlsc. services  and  repairs 

A  f^a/  200  000  Contractual  Service s-Recron'l  Units- 
6.654,200.000  ^ontr^^^^^^  ^^^  ^^^^^^^  ^^^^^  3^^^^^ 

sign  lettering,  mlscel.   services 
(f-2)    >>i.-i1t1nr'^''   All-^--"^"  f»^  aon^innal   ext^n?e?i 


/^■ount 
.'5,400.00 
800.00 

,    7W.0Q 

06,900.00 


0    129.00 


1,055.00 
280.00 


^Ts?"'ufo^  mowance^f^rtlme-Conmissery  Div  - 
6.653.111.000  ^^J°«jJ^^^^  ^t  Fleishhacker  Playfield 

ind  Children's  Quarters  nlaygrounds  ^^^ 

and  Assistant  Supervisor)  - 

Rides  Attendant  Helpors  and  Counter  ^^^^^qo 

Attendants)       -  ^...^^nAi 

6  6SA  111  000     Allowance  for  Overtine-Recreational 

6.654.111.000  (^^^  g,if  3tartors  working  in 

excess  of  40  hours  P^r  week    - 
h  6fA  130  001     Temporary  Wages-Recreational  Units- 

6.654.130.001  Te^P  ^ry^^^^  P^rt-tino  ^^thletic         ^^^^ 

Attendants  for  Ke.ar  Stadium)  - 
6  651  200.000  Contractual  Services-General  Division     ^^^^ 
b.b51.2DO.uuu      3Q^g^^al  requirements)  -  ^  qoo.OO 

ffor  scasonax  roquirenwuwo/     t^.^*.-  _ 
6  311  321  654  P^el  &  Lubricants  -  Recreational  Units 
6.311.321.654  ^^^  33^gonal  requirements)  - 

'  ^„  -econded  by  Commissioner 

on  motion  of  Comissloner  Zimmer^n,^con^ 
Gallrxgher,  the  following  resolution  w 


8-9-56 


'■IJ 


152:^: 


Reaolution  No.  23'^1 


RESOLVED,   that  this  Comnissloii,  on  reconr«ndRtion  of  the  Generftl 
Manager,  does  hereby  approve  the  Issu'ince  of  permanent  and  ton- 
porr.ty  licanses,   Transfers,  and  CancellPtions  of  Yacht  Harbor 
Mooring  Licenses  as  followst 


(1) 


12£mLLI!2. 


NAME 

Berth 

Rate 

Effective 

sLmi 

tl9i 

Der  Month 
5  8.A0 

patf 

RITA  E. 

233A 

MUGGINS 

192 

8.A0 

7-  1-56 

HOOKEY 

175 

9.60 

7-  1-56 

ESTHER  J 

17^; 

9.60 

7-  1-56 

ROTH  IE  W 

210 

8,A0 

7-  1-56 

PELICAN 

201'i 

7,20 

7-  1-56 

ncr;»-m 

109 

8.80 

FLAMINGO 

178 

9.60 

7-  1-56 

LITTLE  GL\NT 

134P 

9.80 

KRISTB'A 

169 

9.60 

7-  1-56 

MEliaiY 

A 

43.50 

6-15-56 

ELLIS,  E,  W, 
HAVILAND,   Lewis  E, 
HOW.MU),  Daniel  P. 
JOHNSON,  Andrew  T. 
KLUVER,  Cato 
Mi'OJCASON,  Willian  E. 
MtJRHff,  Cornelius  P. 
3J^3gBNEEi«j,  Willian 
WHITE,  George  H. 

(2)   mfff^-^  LICENSES 
ANEERSON,  Gustave 
SCHWEITZER,  Willian 
F.  &  Olga  M.  Schweitzer 

FLe4hBa,  gTw!     ^'^'^  MUGGKS  (sold)192 

MAKK     N  C.  LOIS  t^T 

WILLIAie,  llwcwell  P.  ROTHE  W(9old)210 

HAYES,  rISST^'  VENTURE  170 

(Relinq. berth  as  of  7-1-56) 

( Tenporary) 

ELLIS     E  W^  RITA-E  233A 

ENGBERG,'e.  W.  HAT^IOK     Oas.Hso.Cove 

(Retroactive  to  12^1-55) 

JOHNSON,   Andrew  T.  ESTHER  J  174 

MURPHY,  Cornelius  P.  ^i?^"±,  ^X? 

SASSENaERG,  William  FL-MINGO  178 

SlTC,  George  H.  LITTIE  Gl/.in  134F 


8.40 

9.60 
8.40 


9.60 


8.40 
7.50 

9.60 

8.80 
9.60 
9.80 


7-  1-56 
7-  1-56 


^  3^^     fflR  MONTH     OF  fff:pATp^yA^^^ 


JONES,  Cap t. Arthur  F. 
OLSEN,  Hans  0. 
SCHURRA,  Albert 
3WETT,  W,  B. 
WINTER,  Robert  W.,Ji:. 


117 
187A 

a 

97 


5.00 

5.00 

12.50 

10.00 

5.00 


6-  1-53 
12-  1-55 
10-  1-51 

3-  1-53 
10-  1-55 


7-  1-56 
7-  1-56 


HIEPAID 

B;JiiNCE 

*10.00 

5.00 

37.50 

10.00 

5.00 


pEilSHED  RUSn^ESS 


(1) 


_  .?<?human 


iKndssioQ 
|^.te(J  to 
|»il;  Scfaunan 
l-c  t^rate 

plan  Botch 
|k!r«3hoeDt 
|'-ffl«3sion  or. 
|teth-to-inonth 


lution  wns  adopted: 

V,  T.«hv  authorize  a  month-to-month 
RESOLVED,    that  this  Con-ni^^^f^/^^^^Uon  of  a  refreshment  concession 
permit  ti  Solly  Schuman  f^^^^^^P^I^'^the  Commission  ten  (10^)  per 
kt  Phelan  Beach,   the  P^^^^^^L  Ll^ession  to  be  operated  at  such 
cont  of  the  gross  receipts;  the  con^sjion     ^^^  ^^^  ^^^        ^^„d 

times  as  the  F^^^^ti°rnow  le-^s^  a^Sm^nt  is  entered  into  for 

6-9-56 


''*"»iwy*"w-arf*^ ' 


,  .r 


fm.'i,"     iinmL 


--^mmmi'^ 


\^ir^mJSmS&  (continued) 

'**^                 ^^^^  ^^  Revocable  Parmlt  to  Sorvico  Vondora  for  Comb  Vending 
(2)     ^.^K^p^p  on  D^p^r^nt  Properties ___ _ _ 


Lpsnilt  to 

IfjrCosb  Vend- 

a  Service 

iA/56W30/58 

jUrkl^oper- 


On  motion  of  Cowmissloner  Gallagher,  seconded  by  Commissioner  Zimner- 
nan    the  following  resolution  was  adopted » 

Byi^^ntion  No.   2363 

wRqoLVED.   that  this  Commission  does  hereby  approve  the  renewal  of 

!«tr^abirt>erolt  to  Carl  J.  Trum,  Service  Vendors,  under  the 
taS  terns  aS^nditions  as  granted  in  Resolution  No.  15U.  for 
Sf  ^ntSllation  and  operation  of  coin-operated  vending  machines 
S^°  'SJS^TcSibs  for  t^  cents  each,  in  vnrlous  swimming  Pool  and 
dispensing  comus  properties t  said  permit  to  cover  a  2-year 

^X^\]ZIX  Sy^lfl^  ^^i'^^^^P^J^  30,  1958    in  consid. 
.  Nation  of  payment  to  the  City  of  twenty-five  (25%)  per  cent  of 
the  gross  revenue. 


*     #»♦>,«  n«rreation  and  Park  Commission  Committee  to  Study  the 

"^    ^r;lf  or  thf  Xl^OoLl.,lon  for  the  «.  of  3pa«lnNorth^ 

EjT?^  fyvground ■  " 


lutlon  No.  2325  (regular  meting  of  JUn^  ff '  ifce  in  the  North  Boach 
Library  Comniasion's  ^eque^  for  the  ^*  °^Jf  ^^^^,^,^,3  President 
Playground  for  a  f  ^°^f^^,jt^,;oro  and  Gallagher  as  a  committee 

TZ  r  stSra^t^-^Jr^-^^  -^  ^  ^^  ^^^^^  ^°^'" 

8ion  and  report  at  the  next  meeting. 

.  nomber  of  conferences  v.resub^.uentV  -^^if  -^'^r." 
and  staff  ---^"f,^i^3'?^rtSe  Mayor  and'to  rnembers  of  the 
'^^.Til'lT^ri  C:^:sr  and  the  Li^ary  Co^ission. 

.  co^nng  letter  addressed  to  the  H^or^-^s^^^^^^ 

Moore,   Chairman  r.nd  Cor»:^S3ioner  Gallagher^       ^^^^  ^^  ^^  ^^^^^^,. 

report  -attenpts  to  P^°^^^  °^f,rt^  Ilorth  Beach  District..... 
cal  needs  and  long-range  Pl^f^^^^^^  ^^Ji  ^e  of  assistance  to  Your 
It  is  sincerely  hoped  that  the  ^P^^^^.^Ji^rriving  at  a  solution  to 
Lor  and  to  the  ^onirdssions  concerned  in  arriv^       ^^^  ^  ^^^^ 

a  long-standing  and  a'^^'^^^P^TPf^tra^i^n  and  to  the  complete  satis- 
as  to'redound  credit  ^o  your  adninlstra^ion  ^^^^^^^^^  ^^  ^^^  ^^  ,^ 

faction  of  the  residents  of  ^^°  ^°^^"     ^ 
the  people  of  9an  Fl^cisco  as  a  whole. 

-.     of  the  Library'  Commission,  the  Committee 
In  studying  the  proposals  °^.^^J^Sssion  -has  considered  and 
noted  that  the  Recreation  and  ^f  ^^^ff^^rt^in  of  its  properties 
approved  sinilar  requests  for  the  use  01  ^^^  ^^^  ^^ 

iftho  past  for  library  PfP°!!^^!i  structure 3  located  at  FW^ston 
beautiful.   corruirAty-serving  i^^"^;^^^Je   (parksido  Library)  and 
Sayground  (Marina  Library),  ^jj^^^^^^^gf  Library).     There  has 
at  the  VFest  3unset  Comunlty  ^^r.^r  ^ar    g       ^^^^^^  «^°^°^L,^%^!lt. 
always  been  cooperation  betweer  the  J«^  ^^  plarming.     The  Commit- 

reasonable  ar.d  within  the  li-^J«  °^  ^^"^^^  Lbrary  Comnission  with 
toe  has  studied  the  pre sert  request 

the   sane   spirit  of  cccper'tior  .  ,   ,         ,f 

♦<«oiv  trrced  the  history  01 
Ihe  report,  ^ich  -^-rofully  -^^^^-^^^^^ij;^^^     ,^  ''tTtZr, 
the  Korth  Bo:-ch  Pl^^g^^f  ^f^^es  ir  the  district  durir^  the  onsuirg 
needs  for  recreational  f^^Uitie  Nations, 

years,   contained  the  following  two  re  ,„„^aar 

K^  locate J  on  the  triangular 


r 


.-Ji 


■■■■      l.'^T^iW.^'l  IJPI  ■ 


;->«)-  ^■*-f>-'i>V'<0*i>^:  .«t^'^<i  aia#''«.:a>-.«'k-'N-.«^ . 


i£-j:'^'sssiiaagi;i*zM.»rt:»«a5EaB[ff«^^ 


J".  ;:,^"ti:3^^-^'  "^ 


^»^ 


-.-,     .^ 


Li^k-gysiisas 


(cont'd) 


Corwissioner  Moore  related  th'.t  when  the  report  was  submitted  to 
His  Honor  the  Mayor,  he  had  accepted  Its  reconmendRtlon  and  had  writ- 
ten to  Mra,  J.  Henry  Mohr,   Presidont,  Library  Commission,  in  a 
letter  dated  July  26,  that  "In  view  of  this  very  careful  study,   I  do 
not  wish  to  impose  the  will  of  this  office  upon  the  Recreation  and 
Hirk  Commission,   and  feel  that  we  should  immedletely  seek  another 
site  thr.t  will  be  equally  acceptable  for  that  area," 

CoB«al8sioner  Moore  also  reported  that  a  great  deal  of  popular  sup- 
nort  for  the  Ccwunittee'a  recommendations  had  been  received.     In 
Sis  connection,   copies  of  the  Little  City  News,  North  Bench  Dis- 
trict newspaper,   carrying  Urge  portions  of  the  Committee's  report 
and  a  resolution  unanimously  adopted  by  the  1956  Grand  Jury  of  the 
Cltv  and  County  of  San  Fr.-jricisco  at  its  meeting  of  JUly  23  recan- 
nending  that  the  Library  ConnissiuJs  request  for  land  in  the  North 
Beach  Playground  be  refused,    wore  roa:\ 

wr     Parr  expressed  the  gr-ititude  of  the  Commission  to  Commissioners 
MoorTand  Gallagher  for  the  comprehensive  manner  in  which  the  report 
had  been  compiled  and  presented. 

Sv  unaniinous  consent  the  report  wa.8  accepted  by  the  Comalesion  on 
StiSn  of^Comissioner  Ziimer^n,   seconded  by  Comissioner  Gallagher, 
In  the  following  resolution: 

|^'"~  '        ffiSOLVED     that  this  Commission  does  hereby  accept  the  ^f^^  ^'^^^^ 
;,Eission  Ac-    ^^OL^W  J^^  Commission  for  the  use  of  space  in  the  North 

Lpi5  Report  of  P^^P^^^f.^^^^^  'fp^pared  b^.-  the  Special  Committee,  and  does 
UcialCormit-  ?«'^^t^:^g°Si^?3  b^t  in  the  best  interests  of  Uie  public,   reaf- 
iSfc?.  °"  n;:1;8  ie''fu:^rto't^  Ubrory  Connission's  request. 
?/G  Site  for  «•••••«••• 

[fiy^TKESS 

(1) 


^n  pacific  Gas  .Electric  ^c^^ny    «J-fJ-  fiStinrfa^n^i" 
instaUation,   as  a  ^Pl^^^^^'J-^'^^^^^f.^eolTSay  to  Crossover 
in  vicinity  of  ^'^'^!::«J*,^i^',f^25th^^nSe  e^ension,  Middle 
Drive,  Golden  Gate  P^rk,   i^f,^"f  ^^,J!'\ncrordSce  with  Drawing 

on  reco^ndotion  of  ^he  f  neralj-^noger^^a^^^^ 
sioror  ZLTTsman,   seconded  by  Co.J-ssloner  u  ^    t, 
resolution  was  adopted: 


Lj2i22^ 


••^saion  IE30LVED,   that  this  Hr-^'f  °ri2^1rr''ie'rSrsron't:  "s'tlll.^as 

Ixv3.aaque3t  the  Pacific  Gas  .r.d  21«<^f  ^^^^^-Lt^fpfinties  in  Golden  Gete 

Umkto  a  replacerent,   cort.in  f-f^^J^ff^^'thc  Odder  Gate  Pr.-rk  ares 

ie:iaee  Street  P^rk,  these   facilities  'i^J^^f^^^  ^3  .^rElectric  Conpav  Drawing 
luting  Pacil-  and  being  delineated  on  I^cific  ocs  -n 

I'les  In  G.G.  No.  3-U80. 

bi 


^'^     TntiMI'^tlor  u*    -V   -.. . reouestlng  permission  to 

prom  l^cific  Telephone  .  Tele^aph^o^P^ny.  -J-t^fca^  >^ther 
install  18  additional  contacts  on  x^xep. 

Are'' 

WmVe  ref-^rred  to  an  existing 
t   presenting  the  above  request,  Ys.  ^  j^^^gslon  and  the  Tele- 
agrSLnt  between  the  Recreation  and  Park  ^       ^^^  ^^  ^^^^"^^dL 
phone  Ccnpany  dated  January  5.   1955.  pro  ^^^^^     ^^^  ""r"     /'^t 

of  the  Telephone  Conpany  ^^<^^]^''\ll  ^^e  additior.'.l  contacts  ana  that 
approval  of  the  present  request  for  ^^  ,^0  execution  of  a  new 

thTconxiission.   if  it  so  concurrcJ, 


w 


HI 


rmrfry^^mnmrm^mtm 


IllJSQSSS 


(cont'd) 


l.3i89lon  Grants 
UndssioD  to 
nTCO.  to  Ihitall 
l^ltlonal  Contacts 
I J  City-Owned  Pole  a 


agreer«nt  with  the  Telephone  Co  \pany  which  would  supersede  the 
existing  agreenent. 

On  motion  of  Cormlssioner  Moore,   seconded  hy  Conmiasioner  Ziruner- 
nan,  the  following  resolution  was  adoptedt 

Ifpolution  No.  2366 

RESOLVED,  that  this  Comnisslon  does  hereby  approve  the  request 
of  the  pacific  Telephone  and  Telegraph  Conpeny  to  Install  addi- 
tional contacts  on  city-owned  telephone  poles  in  the  Canp  Mather 
Area     and  does  hereby  authorite  the  General  Manager  and  the  Sec- 
retary to  execute  a  contract  vhieh  will  supersede  the  presently 
existing  contract  between  the  Recreation  and  I*rk  Comnission  and 
the  Ifecific  Telephone  and  Telegraph  Co.,  dated  January  5.  1955; 
the  now  contract  to  incorporate  the  saao  condiUons  contained  in 
the  existing  contract. 


L-i: 


I 


(3) 


Iff.  y3.2367 

Itedsjion  Accepts 
lifer  of  Kt£  CO. 

Ibiiltclaia  to 
|:it7  the  Rights 
llw.Resorved  in 
llse  Deeds  to  City 
It  tod  I^ng 
llTth  3f  Marina 

^a — 


g^,^,  qt^an  Pi>.nt  proT^rtv  -  Ge B  Ho»ne  Cpv^  ■  m\h^  ggut^Y^fd  ■ 

Ijr.  FVinke  presented  a  recomnendation  from  Mr.  milp  L.  Retos, 
elector  of  Property  that  the  offer  of  the  Pacific  Gas  and  Elec- 
?in  CoL^ny  to  quitclain  to  the  City  the  rights  it  reserved 

!^n.,X  In  its  nine   (9)  deeds  to  the  City  of  land  lying  north 
S'jiSS^^^ei^rd  S^ti^an  Laguna  and  Webster  Streets, including, 
S'Sin^oS^e  and  other  facilities  located  on  the  eaaenents^ 
S^cept^d!    ?lr.  F^mke  stated  that  he  concurred  in  this  recom- 
S^^^ttoraid  digested  that  the  Secretary  be  authorized,  if 
rco^nSedly^  City  Attorney,  to  request  a  Court^dor  to 
toe^ec?  ttet  the  rights  reserved  have  been  teminated. 

On  notion  of  Comissloner  >feoro,   »e-nded  hy  Connis.ioner  Galla. 
gher.   the  following  resolution  was  adopted,  f 

of  property,  a«opt.  'he  offor  of  the  P«irio  ^^^^^^  ^ 

Oonpany  to  quitclaim  to  <*°,'^^*y„'",„^°3.  to  the  City  of  lend 
r^JX,  previously  rejerve^^^henine^^dee^^f^, 

rtr^tr-a1  *.rre^1lrect  the Jecreta.    l^/rt^tSef 

?.:  =i:^.j:rr^«^orr/tArLrt:»inetea. 


lis 


r-^not  Awarded 
fiUTQUTIC  IRRI- 
|'JJ»C0.,n3GLB- 
Y^  fcr  Irrig?'- . 


M     Averd^of  Contrejt_.^Jn.»lletion^o/^  irriget^^^^ 

«,.  Slnon,.  Acting  ^'T^i^^'^X.^'^'Tl'^-'^"^''''- 
bids  received  and  opened  by  hin  Tuesd-y,  juxj. 

as  follows: 

T.nu  BIDEBR  „  $19,8^7.00 

AOToflTK   IRRIGATIOII  CO.  ^^     California 

925  West  Hj'de  Park  Blvd.,   Ihglewooa, 

7*1^1  g;\djers 

TaiSS  I'mrchon  db.  ..«u..u  p..«bbo  ccpamt 

Associates?  Bnginoers,   Incorporated 

on  ..tl^n  of  Co^l.3lo..r  -^er^n     r--  ^  ^^'^"'-" 
Moore,   the  following  resolution  was        P 

mcndation  ot  the  General 
RESOLVED,   that  this  Conrdssion,  on  reco     ^^  installation  of  Irri- 
,;anager     .i^s  hereby  '^^^l^^^^'lourso,  Golden  Gate  I^rk.  to 
gatlon  Systen,   Pitch  ana  fu^  ^^^^ 


|26,333»00 
^26,A8A.00 
$27,880,00 


I^B 


-1«i*^'''' 


r~~^ '  ""^mj.i^tm 


-afc'safear^s^' 


.-.,-.  >*««S»(iS?-:"i 


|„..Ho.2368 


(cont'd) 


'inaiATlC  IRRIDATIOK  CO.,  925  West  Hj-de  ptirk  Boulevard,   Inglewood  , 
California,  they  being  the  l-west  regular  and  responeible  bidders 
therefor  in  the  ancunt  of  $19,847.00}  and,  be  it 

TORWER  RESOLVBD,   that  the  General  Mxne.gor  of  the  Recreation  and 
iftrk  Departcent  and  tne  Connission  Secretary  be  and  are  enpcwered 
to  execute  this  contract  on  behftlf  of  tiie  Conmissionj  and,  be  it 

TmnTHER  aSOLVED,   that  the  Secretary  shall  file  notice  of  approval 
J^  official  advertising  of  the  official  newspaper  of  the  City 
tnd  County  of  San  Francisco. 


K^     Cortract  for  Exhibition  football-20/3C  Club  of  S.P.  at  Ke«ar  Sta- 

^^'     -nifii  -n  ^"^'^  g^'  ^"""^  ^«°r--v^d. ,. 

^       ♦Ko  2o--»0  Club  of  San  Francisco,  requesting  the  use  of  Katar 
TtSi^  on  A^ai  I    19?^   ^-  str^  e:chibition  All  Star  High 
SchoorFootball  contests  between  the  hour  of  6  PJ<.  and  11  P.M. 

j>»4»«  «^  fS«  Ganer-'l  KAnager,  and  on  notion  of  Connis- 
f.^Z'T-^^'^T,  tc'^^cT^io^ZZnlr  G,n=gher.  the  foUov- 
ing  resolution  was  adoptadt 


r.s-isslon  AppvB. 

UfciblUsn  Ganos 
jf  20/30  Club 
ituiar  Stadiun 


RESOLVED,  that  this  Cc^nission  djes  ^^-by  epp-ve  the  request^of 
Se  20-30  Club  of  9^^^^-?^^°/°^  "^i^sb  b^tieer  the  hour,  of 
3t.iiun  on  '^ ;^-'fj[^:^:^^i' ^st^in,  ar.  exhibition  of 
b  T,)\,  and  11  J'^o   ^^  tK«ii^teats.  with  a  nininun  guaranty 

received  froa  adnissions. 


'I 


m 


(6)    rT]Trr-?g  ^^  -^-^^rtlopft  raaj 


to  attend  the  convention  .f  ^^^^^l      September  9.U,  195b 
tives  to  be  held  ir.  J^J^^?,;  ^V^i'tc^ation  Association  to  be 
and  the  convention  of  ^  '^^.^i^^^^  '7^..  Septonber  30  to  October  5, 
Held  in  Philadelphia,  Pennsj-lvt^i^,  fr-..  aep 

1956. 

o  -ii-^K^T.     i.*c'>ndei  by  Connissioner 

on  :^ticn  of  Co-i"i--,f,lS^^Vad^c;i:d: 
Koore,   the  foUowing  resclutioi.  «»»        f 


jUiegstes  Select- 
1  fi  to  Atten'^ 

^iwttions  to 
IsSsld  Id 

«udar  1956 


RESCLVSD,   that  this  ^^'^^^^if  Je'r:SVtrori:;:s  f^:  lueS'-ce 
dation  of  the  General  Manager  an-  jere^    and  Mr.  Roy  Hudson, 
of  i?!  ^7  ^'^^'  °'"'if  t^  SriS;  "stituU  of  park  Exec 
'l^r^snr  cf  M--i^^^-^^^,f  '^s^^ftle^shington,  Septenber  8 
^ves  Convention  tc  be  held  i/^f  ^^^^J^.i^  the  «^ttendence  of 
thru  3epter.ber  15.   1956;  and^^J  ^^  Recreation,  at  the 

VS.  Raynond  S.  J^-^^lV^o^fti or  Convention,   in  I^iladelphia.   Pa.. 
Mational  Recreation  *sf2  ^^^^iqca 
S^ptenber  29  thru  October  6,   1956. 


1    I 


C')     TVUHIII!^   rr-   ^WTi^-^r.^  ,  ,H.t  it  was  nocessar/  tc 

w^     w^rt     Business  Manager,  explainer  ^^^  ^,  provide  funds 

Mr.  Hoyt,   ^»%'^°!  .  ,   pppropriation  in   -^^^VJ     fiscal  year,  in 
request  a  ^^^V^^-^tJ^^  J^res  for  the  cnrr<»t  fiscal  y 
f-r  pc^-nent  of  Chauffers'   w^=« 
the  £".uBt  :f  112.355.00. 

r.li-^her.   seccnici  by  Coniioissi.ner 
0.  nation  of  ^ri^f  r;^^i;u:;'was'adcptcd; 
Moore,  the  following  resoxui. 

3-9-56 


-..ja*"-' 


T'.'fW)  -.'.JW'.'UH' 


^^■I^WgPPi.^  W  ..  ■ 


157^'  ,  ;';«^^  .V^! 


l^.for  ASup- 
1,2  355,  Needad 


'd) 


Btfplution  No.  2371 


BFSOLVED.  that  thla  Commission  does  hereby  request  the  Mayor, the 
Borrd  of  Supervisors,  and  the  Controller  to  approve  n  Supplemental 
S^ropriatlSn  in  the  amount  of  '12,355.00  from  such  ^^^s  as  are 
WalS  available,  to  the  credit  of  Appropriation  6.651.130.000 
rwlws  -  General  Division),  additional  money  required  for  payment 
of  Chauffeurs'  wages  for  the  fiscal  year  1956-1957. 


(A\     R«QU«.t  for  A  Supplemental  Appropriation  of  $1760  for  Fire  Damage 
^**'     Q^jL^P  .  flharr  frf\  Clubhouse _ — 

w-     wmv«  axDlalned  that  as  the  result  of  a  recent  fire  in  the 
^'/^l  tS  wstaurant  r.rea  in  the  Sharp  Park  Clubhouse,  a  com. 
;Cteirnei  eintriral  wiring  is  required  in  the  restaurant  area 
t«  Swth  the  present  Building  Code  for  this  type  of  struc 

t^e^e  Department  of  Works  has  "^^^^f «  r?L  thfs  work 
!*»^ii   te  K  760.     Since  no  funds  are  available  for  this  worK 
Te  a;:!;-a?»^gfr-recon=.nded  that  the  Commission  request  a 
SuppleMsntal  Appropriation. 

Or  motion  of  Commissioner  Gallagher,   seconded  by  Comis.ioner 
L?^:  tL  following  resolution  was  adopted: 


Uq,  for  A  »jp- 

Iplwntal  Approp- 
[rlsUon  of  $1760 
Itoltewlre  Restau- 
1  !Kit  irea  of 
park  Club- 


sMa«D,  that  thi.  =«-/rcrt?our.rrp;':^''°^i=-"' 

Bo«.d  of  Supervisor.,  "■' J^°Jff^Ji;Z  froB  ~oh  funl.  t.  My 
toproprUtlon  In  the  aBomt  °''i',°°'r'(,t;  213.000  (lElntoMr.ce 

'^^'^SVt?S'«',v:i;rt°aSfof  the  ShnrpVrV  au«.o.«  In 
rc^l'c^tf  ,^^  S    muiremnt,  of  th.o  Wiping  Co.,. 


r  «n.  Art.  to  3.  Vmi  "  «ot<^  ^^  ^"^  RepubUam 

^.  ^.  e^ui^a  -' --i„- -'spr^i^^'cf^rtf  jr; 

.  C«mi««t  had  been  receive:!  from  ^® /^^  ^  the  Palace  of 

nne  Arts  for  a  Botor  pool,   rron  jux/ 
and  had  been  approved. 

^1     -,v<prt  fc  ratlflcfttior.  tqr  th« 
He  explained  th^t  the  ^V^^l'^^l^^f^ll^^.^c.s  had  been  recelv*^ 
occasion.  w.s  «i-^£^^^„  ^^^^J^n  and  the  r.re  '^p^rtment. 
froB  the   Bureau  of  ai-l^i^-s  '-'V' 


Mo«^.   the  foUowiB«  resolution  was  a^op 


Ui.Ko.2373 

pnisslon  Grint- 
|!i»7or'$  aost 
l^ttee  for  Use 
Uw.Flne  Arts 
IHMbVjt  ?x>l  for 
p.Wy  25  thru 


\{ 


.       ^^.  herebv  ratify  the  actlcr.  of 

«3CL-«3.  th.t  this  :«=^";^,,in  tJ^^:S-''»  "-'^  ^^^T;^ 

the  Generta  Y^xJ^r  iz.  ^^Y'^'^lYil^'f  ^  i   apy  a  portion  of  ^he 
10S6  SatiocAl  aepabU=an  -'^^•^•-f^'   ^  v^  .in?  a  act/*  pool  from 
p^ce  of  Flr,e  irts  ''f   '-^/.^^.^ectlon  -^.t.^-  ♦^•-'  f^^^.i^'  .S 
^.iy  25  thxoue^.  ^^^\?t-;-:'ces%..7in€  t^er.  re^^^^^;  ^'^   '"^^ 


■*'' 
t 


(10)     jfell 


J 


'*"*w«es«t¥. 


/'•mssm!^^-;. 


•^'/*. 


;M''  ii'>; 


\00S^ 


(cont'd) 


Recreation  and  Park  Commission  in  this  mttor.  H«  stated  that  on 
the  advice  of  Mr.  Harmar,  Supervising  Engineer,  it  waa  his  recom- 
nendction  that  the  Coiondasion  tpprove  the  proposed  application 
if  certain  conditions  were  tnet,  and  requested  that  the  Commission 
authorise  the  General  Manager  to  present  its  position  at  the  next 
raeeting  of  the  City  Banning  Commission  when  the  application  for 
the  quarry  permit  would  again  be  hoard. 

On  notion  of  Commissioner  Moore,   seconded  by  Commissioner  Galla- 
gher, the  following  resolution  was  adopted t 


Lnlssion  Stipu- 

Ilstes  5  Condi- 

ItionstoBeKet 

lac.,  if  permit 
I  for  >»6rry  Opera- 

I'tloM  Adjoining 
hyVlew  Park 


H 


WHBRE/^.  an  applicetion  for  permission  to  engage  in  quarry  work 
inthe  kcinity  of  Bry  View  Park  is  now  pending  before  the  City 
planning  Commission}  and 

UHER2A3     the  City  Planning  Commission,  in  view  of  the  '^^J^'^ency 
^Sf  proposed  'quarry  work  to  Bay  ^ow  Playground  has  requested 
the  advice  of  this  Commission;  now,  therefore,  be  it 

RF30LVED     that  this  Commission  does  hereby  st^.te  that  it  has  no 
Kuoi  to  the  application  of  Charles  L.  Harney,   Incorporated, 
ni  pendU°  provided  the  following  conditions  are  met: 

(O  That  the  owner  0/  t^-  Propo.^^^^^^ 

P'r  ^•:ne\1oft  secu^iy  eib^ddrd  in  the  rock  or  soil)  along 

r fo  Tsio^pe'  £o^--rrtrifn:rrw^^  -/rt%d. 

high. 

for  the  fence,  either  ^^.P^f  ^^lesult  from  slides  dee  to  qur.rry 

have  ceased. 

(c)   T^t  the  owner  of  the  quarry  P^^-f^.t'Si? against  '^T' 
J^LeTin  perpetuity  tj^/^^^^lf.f  .tu^k^o  !::tfr,'slides  or  any 
City  or  the  department  ^^J^.'^'^l^H^  ^,  a  result  of  the  proposed 
othiar  natural  phenomena  which  may  occur 
quarry  operations. 

LU  of  quarry  "I«r;"°"^^3itt,^?nhtrcondltlon.    ^s,  -^c." 
SrS»*°ii'lSe  *i^  ri^f/iJ/at,  to  o.t.in  utUUU.  of 
all  kinds.  eftior 

(c)   That  the  cut  slope    shall  ^  jj^'^l^^^ ,1,  oH«  lo  Ttfp  exce';. 
in  the  form  of  either  grovu^  !°;%,Vo?rt/ owner  be  required  to 
sive  erosior.,   .rd  the  quarry  -^/^^  f^on^s  well  astablisho.» 
aaintcin  this  planting  until  tne  vog 

TJ^^X  tJ^'aS-r^'tlone.  consul,... 


ss 


(U)    A^intnent  of  ^cMtectural  nr.  of  V.lh..^^t^ 


Kruse  tr. 


PrT'^^    ir  rrr      n  ^  artiT    of  CorruS- 

0.  reccnr^ndation  of  ^^e  r^^^co^Srsfo^nir'^U^'^^-'^^^  ^^^^^^^^ 
sioner  ZL-^rnsn,    seconded  by  ^-onm 
resolutior.  was  a-dopte   t 

IlLhrViiU^ri  ^^-  ^^'^"  ^   ^ 


-<! 


ff^ 


I 


J-1 


'^?^hv'- 


^flr 


159 


,%\\^.  i^y. 


(:onUnuOdJ 


preparation  of  plans  -^^  Bpof  ncation  --^^^resuStr  cott 

Ss  center.   aaK?  ^°"!!rJ,  to  re«i^  a  fee  of  ^even  (7^)  per 
?  -sOQl  000.00,  the  Architects  to  'deceive  General 


Lotural  Con  ^^^^^^  ^^^^  aereonent  for  nna  o 


rs;-  to  Weihe 
U«erc»d  Sports 


rouni-vis 


and 


of  the  proposed  neighborhood  P^^yerouna  ^^  Lonbard  «nd 

^nt  property  within  the  R^esidio  i^th^  f  diligently  pursuing 
T         Cf7.«et9     and  stated  that  his  swi  w  s  .  j^g 

5^£2Sia the  J^ius  Kr-hn  Playground. 


«  •  •  »  * 


»  »  «  • 


iJ    I     n1  r''  ^f  Flowers 


Issport  on 

Istitus  of 

[Proposed  Hall 

I  of  Flowers  - 
I  jppointoent  of 
l^mittee  ty 
laairttfn  Parr 
I  tc  Study  i  Report 
I X  Status  of  Both 
I  Bill  of  Flowers 
Isnd  Palace  of 


' tr  the    status  nf  tho  H'ill 

in  roplyinr  to  Coanlssion^qui^ic-^  ^^^^  -^^Vold'eroite 

of  Flowers  projc-t,  Vx,  i-umjo       ^^  gtructure  in  Golden  ^ 

to  divert  funds  froB  the  ^^^  f  ^^Jf^^  Arts,  had  been  heard  by  a 
p^rk.  as  planned,  to  ^he  J^gJ^^^^ors  and  that  the  result  of  the 
committee  of  the  Bo^rd  of  Supo^  supervisors  to  the  City^ 

hearln.  was  a  ^^^^f.^f.fto^he  legality  of  the  proposed  fund 
Attorney  for  an  opinion 

^''^'^^''*  .  .  th.t  P  committee  be  appointed  to 

Tt.  .^Uoe  of  Fine  /^ta.  ^^^  ^^^^^^^^ 

vw.    I«T  appointed  the  follo-lif,  ";^To^l"?on/r  G.U.gher, 
Chairman,  Comnission«i 


•  »  »  • 


»  •  »  • 


«  •  • 


i^p.7n^)fiMlEKI  j.^j.e  the  Conmission. 

^ere  ^ing  no  .further  busin^-^to  cone^^^  ^^  ^^^,  ,.,. 


Chaiman  P^rr 


declared  the  neetin 

Respectfully  subnittod, 


'.A    \ 


'^AA'^ 


yillifm  Simons, 


.ctine  Secretary 


Recro 


^i:r=„aP.rkCc,^s.icn 


mm,:--^ 


I  ■[■■■iiiif*j^^'i'ri' 


,mMms^$m^t 


:m0*'SA»fmj 


^^\'  'J  v\-^ 


r  .-wui;v>#"'«wt'*s>«Y  -f 


■.jiBiikiia£iiJm'^itai.i.^i^A^  v, 


1      *'<i* 


9rx.  Prarcisco,  California 
August  23,  1956 


li  I  ^  II  J.  &  S 


ilpproval  of 


The  One  Hundred  and  Twenty-seventh  Regular  Meeting  of  the  Recrea. 
tion  and  Perk  Commiaslon  was  called  to  order  on  Thursday, 
August  23,  1956,  at  2:00  P.M.,  with  Vice  President  Pi-ed  D.  I^rr 
presiding. 

The  folloving  Coramissionere  were  pre  sent  t 

Mr,  Fired  D,  Parr,  Vice  President 
Mr.  William  M,  Coffraan 
Rov,  Eugene  A,  Gallagher 
Dr.  lirancis  J.  Herz 
Mrs.  Joseph  A.  Moore,  Jr. 


Tharo  bolnc  no  orror;i  or  nninflic.v.a,  tho  ninutos  of  the  regular 
-netlnr  of  J^uio  28,  1956  worn  opprovci. 

VfVtv  corro-*-loii  in  I>^J'^;'ra»kr  i  of  Hoeolution  237^  to  Bho\«  day 
View  Ptvrk  riitbor  thim  Ba>'  Viow  Playground,  the  minutes  of  the 
August  9,  1956  nesting  vore  approved, 
•  «  »  »  « 


it  firoia 
j.5.AiBy  to 
Kitruct  Bretvk- 
•ttr  Ir.  S.F.Bay 


1         The  following  two  conmunir'atlons  having  to  do  with  the  long-range 
^  '    S^n  for  the    development  of  a  «*11  boat  3  harbor  in  the  present 
Yacht  Harbor  area  wore  prosontcd: 

(n)  From  the  District  Engino.r,  Corps  of  Engineers,  O.S.Army, 
advising  the  Rr.rroation  and  I^rk  Department's  request  for  an 
^  i^t  to  construct  the  breakwater  ir.  3an  Francisco  Bay  is 
S^g^^rrod  in  viow  of  certain  objections  received. 


ed  Inadvis- 

ly  Order 
.„«t:ry  of  Arny 
tltoke  Presidio 


(^\   pw^m  TV^mas  P    Pike,  Special  Assistant  to  the  President,  in- 

to  Pr.5ldlo      avollublo  tor  out  1°^~»  (»hi^  ^^'J"  y,  i„^.u»o  revoc 
r«ti^^«^^S\S'l'thriroSrionhnirin  connoctlo.  -ith  .==ht 
'ivocJ^^flc      Harbor  oxp-rsion). 

« tho  f^s-";- °;;„:=*t;a.rdTcSuronorHrrt°h^  ^^ovc 

OomnlMlonor  O"!!^^"'-   f  i°' ,:°  Svor's  Smll  Boats  Harbor  Com- 
^  -t^"  -"JL^J^^^of  thcToLJiS^.   stotod  that  ho  «U1 
f„;Sron*thertio'?oi^oa  °^ttera  U  a  later  ti^. 


r.Pirr,  as 
.,  Hayor's 
Boata  Har- 

Oosnlttoo,  to 
^rt  on  ibcve 

i'M}  L^Wr 


2  - 

iMlo' 

Eies  Use  of 

r  Groon  to 
W.'omcll  of 
ll!t.Herchant3 
'Cernlval 

m 


^o.  Art  Blan,  Ch.ir..r     Bo-d  of  Diroctors,^.^ 
llTrlXTX^TofXZ;.  rrr^lt^'l  Octo^r  9.U,  1956, 
inclusive . 

mer  giving  Ml  =o-l^»-"™  ^o.^S^^iTco^"!-"^'-'' 

™,rcr  if  ofufrtr  rt-ihr::?"v,rpropo3.:  «ui.  not . 

Q  proper  use  of  tM;^  p -^  "^o^  • 


3  -    ftroT.  John 


Ffor.  Joh:-.  T.  Call.han,   ^'llf'^i^f^fJtL  U  spornorlrg  the 
Dulloti  .,   incoming  th^oth.CQU-B^x^     ^^^  ^^^^^^  ^^  f.-ag^ist  30, 

•3pecf:.le  "f  MU.1C-  at  K^J'^^^.f^^i^'guararty  of  $250.00  covering 
scTtx:^  agroenert  to  pay  the  ^^Ininun  ^       J^  ^^^^^^^^        ^, 
oho  U9C  of  lightr  as  well  as  cloan.^    ^       ^^^  ^.  ^^^^  in 

tvo  DrJ^ua  3b..'..an  Ol.vnpic  Team  P^u'.-.. 

(HDRE)  S-23-56 


■■'*»'-  C-:  «tj«-w« 


■'*®**^*fet»^- 


..j^^^'^^ 


(cont'd) 


j.-  with  3,F, 
I'.^BuUattn  for 
riJEZAJl3TAD. 
IL  iug.30,'56 
lljtgpsctftcle  of 


On  Botion  of  Commissioner  Gallagher,  seconded  by  CommlBsloner 
HerS|  the  following  resolution  with  refreshing  unanimity  was 
adopted  i 

Resolution  Ne^  2376 

RESOLVED,  that  this  Commission  hereby  approves  the  contract  with 
the  San  Firancisco  Call-Bulletin  for  use  of  Kezar  Memorial  Stadium, 
Oolden  Gate  Park,  on  Thursday,  August  30,  1956  between  the  hours 
of  6»00  P.M.  snd  midnight,  for  the  purpose  of  staging  the  "Golden 
Gate  Spectacle  of  Music,"  with  a  mininum  guaranty  of  $250.00  for 
the  use  of  lights  as  well  as  cleanup  expenses  incurred  by  the 
Stadium  J  and  hereby  waives  the  usual  10^  rental  fee  for  the  reason 
that  all  the  not  proceeds  of  the  event  will  go  into  the  IMited 
States  Olj'mpic  Team  P^ind, 

Pi-om  H,  E,  Lloyd,  Manager  and  Chief  Engineer,  Hetch  Hetchy  System, 
Public  Utilities  Commission,  recommending  that  r  revocable  pomit 
be  Issued  to  the  V.occasir  Parents  Associatior  to  use  a  portion 
of  the  Dee  Dye  Place  in  Tuolunne  County  for  a  Boy  Scout  cain)ing 
area  4 

On  motion  of  Commissioner  Gallagher,  secordod  by  Commissioner 
Coffaan,  the  following  resolutioi.  was  adopted: 


ilsilon  i^vs. 
x.remit  by 
[.jtll.CoHnis. 
else  of  Dee  Dye 
I  tc  Moccasin 
xi»  ls»oc«for 
I  Scoot  Caaping 


pA^nltition  No.   2377 

HKSOLVED     that  this  Commission  has  no  objection  to  the  Issuance 
of  a  revocable  permit  by  the  Riblic  Utilities  Commission  to  the 
Moccasin  Parents  Association  for  the  use  of  "Dee  Dye  Place"  in 
Tuolumr.e  County,  California,  for  a  Boy  Scout  camping  area,  pro- 

vided  that:  ■•«,/.     .«j 

(1)  Such  permit  cover  only  the  balance  of  1956,  «nd 

(2)  That  no  permanent  structures  be  located  on  the  subject 

the  foregoi^r^ovisions  being  stipulated  in  order  that  this 
Session  ^y^^view  the  camping  activities  in  this  area  prior 
to  renewal  of  tho  permit  in  the  future. 


^     ^  ^^.^r,^  Totter  to  the  Comnlsslor  fron  1*.  Raynonde  Thoill, 
ri:/Si:fa:^trT^o%cle^ph  Hm  Doners,  was  ordered  incorpo- 
rated in  the  minutes  by  Actirg  Chairr...n  P^irr: 

"August  12,  1956 

■My  dear  Mr.  Sutter  and  Members 
of  the  Boards 

complete   sympathy  with  this  decision. 

•Moreover,   as  residents  of  the  ^^^^^^^  ^.^Z  S"°' 
read  a  finer  report  than  that  3«^4;?!^  , " .""  ^^y  have  done  an 
Ss.   Joseph  ^ioore  .nd  c^''.  Su^"^.?^f;fir3lonr conform  to  ours. 
outstancing  piece  of  "-^^'^^I'^^ft^  ^n'o^  parks  and  playgr'^ds 
In  this  crowded  sectior.  -f  ""^2;^^  ^^tpti-r      We  also  agree  with 
should  be  ».r.lously  c^-'f  r^!^;  ^fi^rw!  Columbus  end  MP.9on(wlth 
this  report  that  the  triangle  or  L^""-^!^;^^  3^^  for  the  North 
mson  SU   clc*--d)  would  bo  the  no^Bt-u^^^^^^^  ^^,  ^ 

Beach  Ubrary.      It  woul'_.  fit  In  «^^^  Y^J  ^^  ^^  on  the  way  to 

a  p  Int  of  architectural  beauty  f-r  visitors 

Coit  Tower. 

•Jc  are  further  delV.hted  by  f  ^  eraphpsis^iven^n^ejep^r^ 
inpro^ring  the  plar.tiv,  f  ^'f^.f"     „J  ^  .reat.  a  Jur.ior  Baseball 
turfing  the  eastern.  p;;rt  of  ^^J^^lertsh^^  our  enthusiastic  and 
Field.     A3  you  know  these  lnprovei..erts 


I 


"m 


LaisAiis^ 


(cont'd) 


|,.rth  Beach  P/G 
Ijjftbell  Fiolr: 
lurfing  to  ^  ^ 

hTorable  Con- 
Itjeratlon"  When 
l/cdssion  Reviews 
I1957.I958  Budget 

ft: 


"wholo-heM-ted  support.    Wo  wc^e  that  you  include  in  your  next 
budget  the  sun  of  '^90,000  fnr  tiiis  purpose.    We  are  sure  that 
t^e  report  just  releasor  will  be  a  trener.dous  help  to  rorth  Boacn 
organiiatlons  in  appc^iling  to  the  Mayor  r^nd  Board  of  Supervisors 
to  approw  this  appropriation .    Would  you  please  advise  us  when 
this  natter  is  to  be  rovl.ewed  bj'  the  I^yor  and  the  BoardT 

•We  wish  to  express  our  appreciation  for  the  work  of  yo*""  Comie- 
sion  for  our  part  of  the  city  and  for  our  people— both  old  and 
young. 

■Very  truly, 

/s/«RAYMONDE  ITS  ILL 

"Rayrvande  Theill,  Ex.Vice  President," 

The  Acting  Sccretarj*  announced  he  had  beer  requested  by  ^^-^^i^" 
I^^rA^«li  to  inforr:  the  Corxrdssior  that  the  above  request  for 
t^fi^Tthe  Forth  Sach  Pl.ygrouri  softbr.ll  field  wr^s  enthusias- 
tically  supported  by  the  Salasian  Boys  Club. 

•ftfir  considerable  discussion  of  this  niattor,  f ^^'^S  ^^'^i^f'?.    . 
^i^     ^th^e  full  concurrercc  of  the  Connission,  directed  that 
^SS^lheill^d  Mr.  CanDr^tzi  be  notified  that  the  request 
?^^the* taring  ^ojoci  had  boon  synpathotically  received  and 
would  tS^^f&Ll-^^  ^--ablo  -nsideration  when  the  .omis- 
sior.  revio.r.d  the  budget  requests  for  1957-1958.  i 


pron  Dion  K.  Hoi.,  ^i^  ^Ut^-^.  -^^-f.^^^^^^^^  , 

rth:TaroJ  '^T^ZZLTI'^^^.  Cou..^  of  S.n  .ancis- 
eo  (^perior  Court  ^-  ^^^^;  ^^,  ^^  ^,,,,  .,  Co. 

On  rocoiamcndation  of  the  ?^^^°f;t.onc;^..  r..  the  following  re! 


iaslon  Author- 

livs  Conproniso  4 
Jittlenent  of 
,  of  Alfred 

(tnn  v.City 

kOo.  for  U75.00 
U^aperior  Ct,  Case 

ASIL 


sionor  Horz,   aecondod  liy  c- 
lution  was  adopted: 

Rftflolutior-_ 

^a     iQ<=;/     Ufror]  H^usnenr.  coffered  a  broken 
^.mEREAS,   or.  Sopteniber  l^.   195^,^^fre^^  ^  ^^^^  ^^  ^^^^^^ 

.,:^e  when  ho  ^^PP°^'  i"^^,;  "^^Tquatic  Park,  about  200  foe t  north 

the  oast  sidewalk  going  tow^r.  ^^'^.^^     ^^^.^^  ^as  rcconnended 

of  North  Point  Street,  ^f ,  f ^'5;^e s,  plus  '.330  loss  of  wages, 

rsettii^tr^th^'s:^  ff  iC-^e---  -  - 

.SOLVED,   that  this  ^^^^^^^^^^Z  T:,7o^'pf^'' 
•  the  City  Attorney  .nd  hereby  autho^      ^^  ^^,,,  ,,,,  "'^^^''Ij^ 
^sirF?anfisfo^ru;:rforirt  I,  UU81)  ir.  the  anount  of  .175. 


1- 


lLlQpln.#llQr7 

^Wit  Funds 
f  B»  Used  for 


the  Gene r •'I  .  ^r^ger  t.oi-    ft'     t'  ^^,., 

^       .^^oo  nf  '.id  Retarded  Children, 
Prom  Curtis  Roberts,  P^^^^^'^J^^^JSe  for'  th.t  organization  to 
inf onaing  thr.t  it  wou-..'.  -.o-  -^  P^^i^w  m  Golden  Gate  I^rk  Sta- 
iSd  its  berofit  -Concern  ^e^leg^nce^  ^  ^^/S^Jfr 

diuB  as  plarrod  "-■  Septenter^.,  -nd     xp^^  ^^  ^^^^^^^  ^^^^^^^ 

Fron  Kenneth  T.  ^rson,  ^"^ifnp'^P^Sci^Jcr  for  the  -splendid 

V..CA  of  ^;^^^:^:^J'^  ^^P--;^  SVu^tain 
!.:;?^-'fho°year'l9^?for  .-  Sur^r  Day  C:^  Prcgr.r.  - 

"^^^   '*''''•''  M      Ctoin^r  Ho.llCr?  of  August 

Pror  .ion  ..  HoU,  ^ ^f^;^^^  Tthis  office  that  t^e 
17,   1956,   -'^-;^.lf  o^i^^fi:^  the^tryU^g  Arboretur.  FN^^d  t.  bo  use 
expenditure  of  v6,000  ITO 


2- 


Lg(  fr^ap9^ 


8-23-56 


-.^./...^jj-i.uj';' 


'•*^'S-"BWSS»i 


for  tho  OBtiblishnent  of  a  Gr.rior.  of  Prngrincc  in  the  Strybing 
Arboretun  for  tho  rocrotttior.?il  benefit  end  onjoyraent  of  the  blind 
is  a  proper  logf.l  expenditure  within  the  purposes  stated  by  the 
testatrix.     It  cones  squarely  withir  the  intent  expressed  by  her 
ir   her  will." 


16j 


(1) 


Ijpgresfl  R^.d/or 


teslor  of 


(3) 


IwicatioiBof 


On  notion  of  ConniBsioner  Gallagher,  seconded  by  Conmlssioner 
Coffmn,   tho  following  resolution  was  adopted: 

nffcmiVED     thit  for  tho  best  interests  rnd  proper  conduct  of  the 
RESOi^VED,   tn^L  lor  ,     ^^    Controller  be  and  is  herety 

fo^roft^rto  ap^roveTo  iV^ll-ine  r^c^ress  and/or  anal  i^yments. 

rtoriod  or.ding  7-31-56. 

^^^  W^^^^^.^:  iToductTlnc     f  calif ..  -988.00 

let  aud  Pirnl  r^ynent  -  Period  ending  7-31-50. 

(2)     ff^t-ftnaion  of  Tin« 

on  motion  of  Comiasioner  Gallagher,   seconded  by  Comndssioner 
lToo^!tSe  following  resolution  was  adopted: 

pAnnluticn  Y-q-,  2380 

RESOLVED,   that  thl=  Co.Ms,lo„.  -  """™"*"^.°f  '"^  °'"""' 
m^^^^PP'-o™'  ^'^  following  Extension  of  Tl*. 

To  WillliJ.  Mcintosh  «  ^u...  "^^'^J'JiJ^^i^  m  securing  the 
',^:?fl  t:^sh"rtL^'l-t-ll'Iurof  ne.  vmaows. 

r^^^trTr  .,00..   .con.a  .  Co-ls.lon.  Co,,.n. 
the  following  resolution  was  adopted: 

RESOLVED,  that  for  the  ^ f^i^^f  J^^^J^r L"nf I's  hor^S 


I! 


steel  for  tanks  an'    pipe  support 

*  *  * 


U,ooo.oo 


8-23-56 


I 


i  "  1&UL>>  i'lH.  ^  I  ,  I— ^ '>■■•<«"■  »,   '-Jl^  r 


S'SSSS^^Sip^ 


t.-fr-»^^:  ia^sliii^. 


order  ioT 
jalorlnator- 


on  motion  of  Co»nd..loner  Moore,  .econded  ^  Con«la.ioner  Coff- 
nan7tbo  foUowlng  resolution  was  adoptodi 

RESOLVED,  that  for  the  ^jt  ^-^^XZlJuTJ'Z'T^^X'^ 
Recreation  and  Park  ^P^j;^^;*'   ?^  '^'^^^i'Sork  To  Wallace 

of 


(5) 


itequest  for 
|y»rrant8  to  Pay 


a>  nation  of  Cc-l..loner  *«     ^conaoa  W  Oo,»l..loner  «oore. 


faction  that  the  following  ''^;-";;  'controller  tc  issue  warrnnts 

U50  Hnnpahire  St. 
296  Pfelrway  Dr., Sharp  Park 
23^  -  19th  Avenue 
355  Slllinan  Street 


TQi 

tips.  Anna  Martin 

Mrs.  J'^hn  P.Rusaoll 

^x  Ket^xas 

Mrs.  Wn.  Brekle 


6-29-5fe 
7-  5-56 
7-  8.5t> 
7-19-5b 


.50 

8.29 

5.50 

2A.30 


i^) 


rii^?n*  fvr  '^'-^^ 


rr 


tequest  for 


..651.130.001    *8»-!XTo^prutl^'h:S.P/0^ 


6.653.300.001 
6.654.200.001 
6.659.350.000 
6,651.300.000 


(for  pulling  and  ropAiring  ^o*°  1,000.00 

^.^^•*uff9  -  Camp  y.fvthor 


5,000.00 


r'ili:  rr"'v;"uc;  Su4tle.  ena  for 

6.,u.Aoo.65i  -c^^-'^j^  rr ."'"  SS 


C) 


on  motion  of  ^-^^{^C" ^7^^'-V^i^ 
tho  foil  wing  resolution  waa 


Comissioner  Coffnan, 


8-23-56 


i 


:/  -^ 


,>**»**■ 


~v 


■npvi««i»«n>«»»*».**« 


V 


,  .*-T.^-^ft|]3t^-^'^ 


ffWKtBaBwa 


Mssmsa 


165 


]^fl^lutiQn  No,  2365 


RESOLVED,   that  this  Commiislor.  on  recorn«rdetlon  °^  ^^«  ^''^'^^ 
Sger,   does  horety  approve  the  Issuance  and  CanoeUatlon  of 
Yacht  Harbor  Mooring  Uconses  as  follovsi 


Effective    Name  of 


Da^ 


1-3 


S5r  i^ 


Ml 


kDY  SHARIEHE 


"""N^!^    3T«DWt 


Berth 

-%■- 
233 

187A 


<«  '-^«!!^?^  ^T'^'VrZmmm'^ '" '"""'°'"°"- 


^«*«  «  of  tha  General  Manager,  and  on  motion  of  Coinmis- 
On  reconmiendatlon  of  the  ^^®^^;  "^^coffnan     th^  following 
sionor  Here,   aecondod  bj-  Commissioner  oomnan,  vw 
resolution  was  adopted » 


H.for  A  Sup- 
plenental  Approp. 
If ',2500  for 
lifcplacenient  of 
Usebell  Backs^ofp 


HESOLVED,  that  ">!■  ="™i»«;;-,^^°=?rt"5onc°:;p^v,7?i;plo. 
the  Board  of  SuporvKor..  «t,d  tte  Controll  ^P^  ^^^  ^^^ 


n  -iio^Kot.     ^conded  by  Commissioner 


Ippolntnent  of 
UlSCIS  JOSEW 
1  McCarthy,  Archi- 
tect, for  Propa- 
Intlon  of  Plans 
U  Specs,  for 
liehabilitation 
[ttt^lngton  3q 


p«gn]y}tior)  H?!   ^^^"^ 


[a  BmiER  ^ 


RESOLVED,   that  this  ^"^'^^^^J'Jh'l^r^s'fot^ph'MclrthJ'^ 
Manager,  approves  an  agreement  %^     »       .^jjal  services  in  prepar- 
Ktlct,  for  the  performance  ^^  P^^^J^tllUation  of  Washington 
?^ iSns'and  Specifications  for  the^J^jbU^^^ 3,  ,f  $^,000.00. 

^sTuare  for  ^^l^^^fj^J^tl^^^^^^        C^^  ^^  ^^^^  "^  ^^ 

tlie  architectural  ree  nov,  w  .^ 

xjie  ^roii*  floo.OOi  and,  be  11 

total  coat,  o5  w2,ow.vaj»         »  ^^^^ 

",rcur"t^oton?«crrboSlf  or  tho  Re=roatl.n  and  P.r>c 
sion* 

.  Mds  *    r^mOVEMEKTS  TO  GROUNDS  .  CONSTRXTION  OF 
(3)  Rejoction  of  Bids  -  C^f^uv    _  

riTTP  liniHE  Hi  ^-'^^  „4 


riTLr  Itmir-^^^" ^^^^  ^^^  proposals  received 

The  Acting  Secretary  ^^J.^  "^56  for  the  above  workt 

J7..600  Jn.eOO  -.78<»  '.6500       523CO         ,7.00 


Us.L.HARNEY,IKC. 

'  575  Berry  St.,S.P.7. 

hst  Bidders 
Iwrero  Brcs.,Inc, 
l^rtlnelll  C-^nst.  Co. 


^^9615 
■9389 

8-23-56 


■<   "IS^i 


^    .  t 


^ 


""•^"WMMfet': 


;•-'% 


iw  r  *    1'      -^■*-t'--n^ 


■■lin^p     .^^r^^  . 


nWMMN 


h^fe,-!jeyi.ip:4,4»/r^.^  ,.-^«L^ 


Ljgafis& 


Lfection  ot 


On  motion  of  Commlssl'mer  Her«.   woonded  by  Commissioner  Coffwin, 
the  following  resolution  wp.a  a(}optedi 

«»aAT«im     fchftt  this  Commiaslon,  on  recormendation  ot  the  General 
RESOLVED,   thftttnis^omnu  j    j^^elved  and  opened  on  August  U, 

i^^  ^^KlON^U.  .^HEA,   said  bids  being  in  excess  of  the 
funds  available  for  this  work. 


«  "i 


(A) 


,vard  of  Contract  -  I^SUR^A^G  TIIE  ^Jl^^^^H 

The  Secretary  read  the  sealed  bid  Pr^P^^^^l^.^/^.^i'iJ;^  ''^''"^ 
^i^  on  August  U.  1956  for  the  above  work  as  follows, 

j^SoT?^FETSIl30M>GIlUm)Y,2Al2  Harrison  3t.,  3,F.10 

n»^^|-  Bidder  C>1,<>50.00 

Alte  Roofing  Co. 

T^  General  Manager  reco^ended  award  ^  given  to  the  low  bidder, 
on  notion  of  CoM^ssioner  Coff«.n.   seconded  by  Co^ssionor  Galla- 
^oT^o  following  resolution  was  adopted, 


L^  p. 2390. 

jBrd  of  Con- 
Itr-ct  for 
Ijesurfac'g 
l!ll8  Floor, 

IxitTcrver 

s33S0i;-GHt3NDY 


p^yplutl'-'n  ['9t  2389 


Hanaeer.  aoo,  ^"'»  '"^f  sScTtTop  of  l^lt  To«r.  to  MMTfl 
In  the  hibllc  Observatory  3pac«  at  lop  (y-neijco,  they  Seine 

ITthl^^r^S^nTw  rojoctea,  end,  be  it 

™™er  resolve,  t^t  tbc  aonor^  ':^:^ziro:'^ifTr  - 

-»,r,n   file  notice  of  approv- 
cities  county  of  aar,  Francisco. 

!       TM^TALUTW  OP  SEW  lEUCDIG.  SHARP  P«W  MJHI- 


'™'    ^  ,.,  „alcd  bid  proposals  received  and 

The  Secretary  ne:rt  read  the  sealed  P^^_ 

^„ed  ^  hi»  on  .^u^at  U.  1956  „.  j,,^.  S^* 

WIttJEM'  cmPANY,  C'C .      .1«>,J5J>;'  . 
1^6b5  Washington  Ave, 
San  Leandro,   Calif. 

mv^^T  Bidders  275  '87^9.00  Ci;7^5.00  23,781      ^2.93 

San  Jose  Stoel  Co.Inc.  x  ,  ^^^^^ 

8-23-56 


1  ^  I 


It  ■ 


'i 


,i'   I 


f^ 


*''«5!!?«2r*- 


*^'|i'iiiiiirt1gai^j 


"^V^v-^vt-v-^".??.:-*"^ 


mm.. 


MmrttfiiBtfiniiififfiiny^^*^**^ 


LjgoBsa 


(contM 


Raaolution  Inq.   2390 


[^  of  Ccn- 
Iffjcl  for 

lur^ooir 

V'ljyie  to 


RESOLVED,   that  this  Conanlsslon,  on  recommendation  of  the  General 
ManaTer,    3oea  hereby  nwwd  the  contract  for  Installation  of  Now 
B^n-ing,  Sharp  Park  Municipal  Golf  Course,  Sharp  Park,  California, 
to  WUURRT  CaiPANY,   INC.,  U«>5  Wnshli.gton  Avonuo,  San  Leandro, 
rftlifomln.  they  being  the  lowest  ropulnr  nnc^.  responsible  bidders 
iherofor  li  the  on»unt  of  *U,2iW.e.9  (covering  Items  "B",  "C"  and 
e  portion  of  Item  "D"  of  the  bid  proposal),  all  other  bids  having 
been  rejectedj  and,  be  It 

miRTHER  RESOLVED,   that  the  General  Manager  and  the  Conndsslon 
Secretary  bo  and  arc  empowered  to  execute  this  contract  on  behalf 
of  the  Recreation  and  Park  Coianlsslon;  and,  be  It 

FURTHER  RESOLVED,  that  the  Secretary  shn.ll  file  notice  f  JPPj:^^^! 
iTtoe  official  advertising  of  the  official  newspaper  of  the  City 
and  County  of  San  FVanclsco. 


/cN    K^r.A  nt  Contract  -  RBSURP/.Crtl  AND  V/AIERPROOFING  DrffiRMEDIATE 

H«^  the  Secretary  read  the  sealed  bids  received  and  opened  by 
S^oHu^xXu  for  the  above  Ooacribed  work  as  follows. 

\cf^  piDDEK 
M/iLOTT  &  31TEHS0K- 
GRUNDI 

2/^12  Harrison  St., 

San  Francisco  10 


Ml,625.00  C5.187.00  'JS.OO 


Alta  Roofing  Co. 


'vl3, 525.00 


:.5,925.00 


!:.69.00 


!  of  Con- 
,for 

rfsc'g  & 
roof'g 
;  of  ^iquntlc 
I,  to 


al. 

M««,«     ■ftonndo''  by  Conmlssloner  Gallagher, 
On  notion  of  Commissioner  Moore,   fj';^^'^''-  ^  ^° 
the  following  resolution  was  adopteit 

RESOLVED.  th,t  thl.  Co-..lon.  -;;«^"^^^j!SRSSor2S5""', 
Mfmager,  Joes  hcroby  award  to  ►'"i?"  *  "r'„_^„  „s  respon.lbl. 

4RTSRS0N-havirg  been  rejected;  and,  be  it: 

Vi  n   file  notice  of  approval 
mWER  RESOLVED,  ^^l^'r^^^'^^^^jT^^^  of  the  City 

m  the  official  advertising  of  the  oiii 
and  County  of  San  Prnncl'^co. 

.       !  *  CONSroUCTIO.  OF  CAMP  STAffi  ^J?/'^^,^{S 
(7)  Award  of  Contract  -  CO|g!^^[^j!;r'^.,,nr  r.n,-  to  C^^'^'^^!    -^  ^"^VERTPt 

,     v4^  wipelvei  and  opened  by  ^^^ 
The  Secretary  then  road  tha  sole  bii  rece     ^^^  ^^ 
for  the    .^ova  nertioi^ea  work  on  .-u.^b  ^F.^ySTIONS 

CCVINGTO:;  &  WOLVZRTOK  ..Li,A21.00 


:,725.00 


Rte.  1,  Box  573 
Sonera,  California 


'U 


6-23-56 


■r 


"'"Wi*  i^i^aiifc. 


.^ 


I  .. 


168 


LjrjgSfiSS 


(cont'd) 


|giJa*2222 

Lri  of  Contract 
[•.jjtruc.of  Camp 
h'^i  It  Miscel. 

Lthsr  -  to 
Lie  Biiior, 

Imiihowh  * 


The  Gener-xl  Han- per  recoranended  an  awr.rd  of  contract  to  tho  sol* 
bidder  for  this  work. 

On  notion  of  Comnissioner  Her»,   seconded  by  Commissioner  Coffmaa, 
the  foUowlne  resolution  was  ndoptedi 

|^nnl»tlon  Nc.   2392 

l?E<50LVSD.  that  this  Cowmisaion,  on  reconanendfttlon  of  th«  Generril 
Mftnaeer     does  hereby  award  the  contract  for  Construction  of  Camp 
Swf  a^^d  Miscellaneous  Improvements  -  Camp  Mather,  TU-^lur^no  C.un- 
trc-Sfomia.  to  COVINGTON  &  WOLVERTON,  Route  1.  f**  573.Sonor.a. 
Sllfomia,   they  being  the  sole  bidder  in  the  amount  of   :U,421.0O, 
anf',  be  it 

mTHBR  RESOLVED,  that  the  General  Manaper  and  <^^«  Commission  Sec- 
retary are  ompcwSred  to  execute  this  contract  on  behalf  of  the 
Recreation  and  ftirk  Commission;  and,  be  it 

FURTHER  RESOLVED,   that  tho  Secretary  shall  file  notice  of  approval 
In^  official  advertising  of  the  official  newspaper  of  the  City 
and  County  of  San  Francisco. 

(HOffi,   Reference  is  nide  to  Resolution  No.  2381,   Item  (b)j^jhich 
elimin^.tos  fron  this  contract  the  installation  of  Lake 
Drainage  Gate  in  the  amount  of  C4»000.) 


(8)  A«>rfl  of  Contract  -  BEPUOMVT  Aim  EmK-SIOl'  OF^ffiRlOATrON  STSTEM 

opened  by  him  on  August  ^i,  ■L'^to  *-°^  "" 
follows: 


MW  BIDDEIi 
6  Bridge  Street,  Son  .jiselmo,  Calif ornia 


^115,900.00 


nthnr  Bidderst  0139,615.00 

J.  Gibbs  Sons 

The  General  Manager  recon^nded  .ward  to  the  low  bidder. 

or  nation  of  Co^ssioner  Cffr^n     J^conded  ^  Commissioner  Her.. 

Sbe  foUowing  resolution  was  adopted: 


P"-  »°>  2393 


^oy^3,ytlon  \>fr  2393 


l«pd  of  Contract 
Ittr  fiaplncooBnt 
llbtetision  of 
jW^itlOT  9ys., 
[rUBR  Geto  I^k, 
IkVmiN  &  SIB- 
h^-115.q00.0Q 


RESOLVED,   that  this  Conni-sion,   on  recommendati^^^^  ^^  ^^^ 

M^.^ager.   doe3  hereby  award  J^o  contract  for  «ep  ^  ^^^^^^ 

Ti;.^f  irrigation  Systen    ^^J^"  ^"^ir'they'boine  the  lowest 
.  Bridge   ^^^^-'^.^^^^^^^r't  'cJoTor^n'^  amount  of  ^15.900, 

POTHER  RESOLVED,   ^-t  the  -.ral^^^^^^^^^ 

srat-::.  L^^-rk^rirsi^^  ^d, .  it 

♦n«r  «h«ll  file  notice  of  approval 
FURTHER  HESOL'^ED,  t^*\^%^J^tS^ofncIal  newspaper  of  the  City 
in  the  official  advertising  of  tne 
and  County  of  San  Francisco. 


8-23-56 


S^ 


1 


1^ 


11 


k\ 


it 


I  ■ 


— /• 


u. 


^.^.0 


(9)  ^it^x^  of  the  Gonorp.l  Hane.kur  -  Mcl.^ron  P^rk  Oolf  CqUTM. 


Import  on 


Mr.  Punka,  General  ManRgor,  presented  prelinlnary  plans  for  the 
proposed  McLaren  Park  Oolf  Course.     He  explained  that  the  plans 
vhlob  had  been  prepared  by  Mr,  John  Fleming,  the  department 's 
Supervisor  of  Golf  Course  Maintonanco,  would  cover  approximately 
ninety  acres  in  the  southern  portion  of  the  park  and  would  provide 
for  a  9-hole  golf  course,   driving  range,  putting  preen,  and  club- 
house,  these  facilities  to  be  financed  oy  ♦-ho  1955  Park-Recreation 
Bond  Issue. 

ilfter  members  of  the  Commission  had  revieuid  the  plan  with  great 
interest.  Acting  Chairman  P^rr  appointed  Commiasionor  Gallagher 
and  Mr.  FVinke  to  a  qjecial  McLaren  Pxrk  Go  if  Course  Conmittoo, 
with  full  power  to  act, 

(10)   l^p^i-t.  of  the  flnnoral  Hana^er  on  "STORYLilM)"   R-Q.lQCt 


iGeceral  Mgr. 
Ijithoriied  to 

Ifwceed  in 
•STOIffUKD" 
[jjattsi: 


Mr     P\jnke  reported  that  funds  in  the  amount  of  ^200,000  are  avail- 
able for  the  construction  of  the  "STORYLilND"  playground,  proposed 
for  the  KLeishhacker  RLayfiold  Area.     He  explained  that    100,000. 
of  this  amount  had  b3en  plncod  in  the  dep/'.rtnent's  budget  by  ac- 
tion of  tho  Board  of  Supervisors  and  that  an  additional  ^>100,000. 
had  been  deposited  in  the  City  Treasury  as  gifts  fron  various 
public-spirited  individuals  and  organisations. 

Ti^  General  Jtmager  reported  on  f  ^^l^^^^^nr-^TOI^'J^-^idel 
e^  with  Supervisor  Francis  McCarty,  father  of  the  "STORYLAND     idea, 
Sfr     HerbertF.   Fleishhackor,  who  was  actively  leading  the  fund- 
^Islng  c^VigTi  for  the  project,  and  Controller  Harrj'  D.  Ross. 
Z  U  that  tentative  agreement  had  been  reached  regarding  the 
S^lJ^iiofof  T^STOBILlI-  architect,  and  that,  after  certain  con- 
frictual  negotiations  had  been  completed    he  would  request  formal 
r\«™-(o.lnn  annroval  of  the  "rpointment  of  J.    FRANCIS  W*JxD,  iJ-cni- 
irf  ?o  ^he^S^LliD-  project.     Mr.  Ward  would  then  commence 
i'hf  pr^^aStionT^stJr  plan,  as  well  as  ^^^ailed  construction 
nlans     iTconJunction  with  Dor.  Clever,  Designer,  and  Prentiss 
Sench,  Lndscape  Architect,   this  being  the  original  architect- 
r  ^^ir.  l«n^9caoinR  architect  team  which  had  worked  with  Super- 
^:if  McCar?;  in'Si^^  the  origir.1  «STORYL/^D-  presentation  to 
the  Commission  several  years  ago. 

t^s  auth^riUd  to  proceed  in  th.e  -STOIIYL.J1D-  project. 

(u)  ffonno^t  f^in  c^m  -  r  n-rVimnv-r  Mt.hor1^,ed  ^o  a,^ 

Co^dssioner  Cofft^u.  -"^^Tf^eft^bHshSg  T^^^t'^T  ^^«  ^^r 
friend  as  to  the  procedure  "^.^f^^-^if  ^J^/^^gosted  that  the 
a  specific  purpose  i"  ^^^f^.^^^^f  ^^th  b^ost  prospects.     It 
General  Manager  be  authorized  to  work  witn  Deques    v 

was  so  ordered,  »  »  » 


(12)  K?gu  Pr^'''^-^^  ^^^ 


Co^^ssioner  Coffin  called ^tte^t^o^^^^^^  '^lXlZr^.^'ZZ 
that  the  new  Kezar  3t''^iun  Press-Box  na  ^  or  ted  that, 

ball  Writers  Association  ^f/;^^l?;i,d  n^^rst  press-box-  by  the 
whereas  it  had  at  ono  tine  ^^^  ^^^f  f  ^Zlt  Leting  had  listed 
^otball  writers,   f  ^/j-^^^firn's  -aoft  Inproved  press-boxes.- 
Ke«ar  as  hrvinc  one  of  the  n-tion 

*     /.^mo  before  the  Commission, 
There  being  no  further  business  to  c^'^^f/°,,  2,50  p.m. 
Cbaiman  Parr  declared  the  meeting  adjourne 

Respectfully  aubmit^d, 

/.cting  Commission  Secrotary 

6-23-56 


■ 


>i3r  III  1 1 1 


K-  i    mt  f^i«KH 


.■:^>-V*A*Si9PH 


San  Rrancieeo,   California 
Septem  13,  1956 


Ul^ilZ&S 


kuSsU 


IpproTftl  of 


Th«  Qna  Hundred  and  Twenty-eighth  Regular  Meeting  of  the  Re^rj*- 
Son^d^rk  Co»«is.lon  was  called  to  order  on  Thur»day    Septe^w 
b•?  13,  1956.  at  3»00  P.M.,  with  Vice  Breeldent  Fred  D.  I^rr 
presiding. 
The     following  Comttissloners  were  presenti 

Mr.  Fred  D,   Parr,  Vice  President 
Mr.  William  M.  Coffmon 
Beve  Eugene  A,  Gallagher 
Dr.  Pirancls  J,  Her* 
Mrs.  Joseph  A.  Moore,  J*. 


There  being  no  errors  or  ondsslons,  the  B^nutes  of  the  regular 
«etlnrof  August  23,  1956,  were  approved. 


I  «gw  Qdntare  St.(l) 
jSeservolr  to  Be 
of  Sufficient 
Strength  to  Sup- 
LrtUgbt  Recrec- 


2800  TSMVEI  Street,  ^^I'^^^^^jLTu^^ra  28th  ivenue. 
constnictoa  on  ^jfl-'^^if,^*  ttr^^  .o  th°t  the  rfff.oe  of 

„,.  punko  sported  ttet  •^"^l^'  !J?rn^^«l^ht'^th^^ci?rl 
^cture..oranjr  other  «^<»f '''"^  °4  *„,tl,  cor..tru«tlen. 
Jolr  roof  iould  require  ""^"J^*?  °"J JJ^u  bT  of  ™fflcler.t 
Ho»e,rer,  =.  P'-"'"i'J°'iSt  ^ec^atror'-f  actlvltU.  «.ch  " 

vlded  at  a  relatively  nondrnl  cost. 

0.  ..tlon  of  Co^-sloner  >-^<^;^^Z''^'^V^^^^^ 
Se  Commission  u^anii^usly  endorsed  ^^  ^J^  ^^^  ^f  the 

-::S'i  rtL-rn^rVut^?- Lt  the  .eea.  Of  the  .r.- 
side  district. 

Tw-^B-nrar     Itep  Warner  Boys 
F,am  William  C  Gll«>ro     f.^rl^SiirreTo^tir/approvnl  of 
^^bP.U  Conference.  731-37th  Av^ue^^q  ^^  S^^'L ^1*7 

^  use  of  l^t-J^.^r.S'ot^ll'S^s^or.  September  30,  October  7, 
noons  prior  to  the  A9er  /do 
and  October  28,  1956.  ^^  ^^ 

^     ^^e  reported  th.t  -"IVnffirye^t.T-:  £7-  f-^" 
"S;  iS^er  Olp-  fV^.'fJit  hir JtereS  t^  .Uu^tlon. 
l/tbe  operation  of  Ko..r  3tn  ^^  ^^^^^^ 

^„,  ^.  rule.  ^«J^,^rwwSl"  "-  «J  --•  :^a  Un." 
thm  heretofore  °i^^\''^T,ienl  Bore  tli»  to  Mrt  '^=^J'* 
Si  .«..,  requiring  '_«"=*  "the  »Jor  event,  «nd,  *<^^'  ' 

ration  of  the  field;  J^J^/J^  „  earUer  tl«. 

„.a  loo^er-roo..  a«  r^  ^^^^^  ^  ^_^^^^^_  ^_, 


(2) 


^  ! 


9-13-56 


.    i 


\ 


*'^f*^W^^BfWf-*>:' 


--^■T)rfft*_._^^l>/V 
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(cont'd) 


J  Advised  Thfit 
teq«e.t  for  Prelim- 
,^  GaniBS  of  Pop 
ismor  Boys  at 
Ijiar  Stadi'jm  Can- 
L^Ro  Granted 


Resolution  No.   230A 


(3) 


^j,  Kq.2395 

;onni8«lon  Accepts 
toisdiction  of 
1  Acre  of  Land 
froo  S.P.Unlfled 
Jehool  District, 
for  Bwnal  P/G 


RESOLVED,  that  this  Coimni salon,  in  consideration  of  the  ndvnnced 
starting  time  of  the  professional  football  games  at  Kesar 
Stadium  and  the  additional  time  now  required  for  more  dotnilod 
marking  of  the  football  field,  doos  hereby  disapprove  the 
request  of  the  Pop  Warner  Boys  Conference  for  use  of  Keaar 
Stadium  for  preliminary  games;  and  Mr,  Gilmore  to  be  informed 
that  other  fields  are  available  within  tho  park  system  which 
nay  be  suitable  to  his  needs,  if  he  cares  to  use  them;  and 
that  there  la  the  further  possibility  that  he  might  obtain 
the  use  of  one  or  more  of  the  hig^  school  football  fields. 


Prora  Harold  Spears,  Superintendent  of  Schools,  forwarding  a 
copy  of  Board  of  Education's  Resolution  Ko,  68-28W6,  in  which 
the  Board  of  Education  authorizee  the  transfer  of  school  proper- 
ty to  tho  Recrontion  and  Park  Commission  for  use  as  n  part  of 
Bernal  Playground, 

On  notion  of  Commissioner  Gallagher,  seconded  by  Commissioner 
Moore,  the  following  resolution  was  adopted j 

RESOLVED,  that  this  Comnisslon  does  hereby  accept  the  transfer 
to  its  Jurisdiction  of  the  School  property  to  be  used  as  a  part 
of  the  Bernal  Playground;  this  acceptance  be  and  is  hereby  made 
in  accordance  with  tho  conditions  of  transfer  set  forth  in 
Board  of  Education  Resolution  No,  68-28W6  quoted  below: 

■RESOLVEDj  That  the  Director  of  Property  be  requested  to  prepare 
tho  necessary  legislation  for  the  trrnsfer  of  approximately  one 
acre  of  land  adjcoont  tc  the  Bernal  playground  property,  which 
is  now  under  the  Jurisdiction  of  the  Board  of  Education,  to  the 
Recreation  and  I^rk  Commission  for  use  as  part  of  the  Bernal 
playground  property;  such  transfer  to  be  made  at  this  time  with- 
out exchange  of  funds,  but  with  the  understanding  that  the 
value  of  such  property  be  included  when  tho  final  settlement  is 
made  between  the  Recreation  and  Park  Commission  and  tho  San 
Prnncisco  Unified  School  District  for  exchange  of  property  undei 
the  Jurisdiction  of  one  agency  and  used  by  the  other," 


-9Bai  salon     ''♦' 
itefUNS  froposal 
of  Mr  .E.J,  P,  Sturm 
M  Interfaith 
Cbapel  Be  Built 
is  Golden  Gate  Park 


R-om  His  Honor  Mayor  George  Christopher,  forwarding  the  proposal 
of  Mr.  Erich  J,  P,  Sturm  of  Fairfax,  California,  that  an  inter- 
faith chapel  be  constructed  in  Golden  Gate  Park, 

The  Commission  reviewed  the  proposal  as  outlined  ir^^^r-  St"^'« 
letter,  but  after  due  consideration  resolved  to  abide  by  Its 
long-established  policy  thot  parks  are  for  the  use  of  all  per- 
sons for  recreational  purposes,  and  that  Jjlig^J'^^'^J-^^^^f^. 
should  be  conducted  properly  in  churches  throughout  the  city; 
and  further,  that  no  additional  buildings  of  *^°"-»"«;;j:^*^i°^^ 
function  shJuld  be  constructed  in  Golden  Gate  I*rk,  Mr,  Sturm 
to  be  so  advised, 

TjerreM  nP  information  -  Acknowledged  by  Secretary  and/or  referred 
to  thl  GeJe?al  Manager  for  appropriate  action, 

(1)  From  John  D.  Costello,  Attorney  for  Pacific  Catering  Company 
offering  a  certified  check  in  the  amount  of  '^'^^J^'^Jf  ^  °' 
JaithfSl  performance  bond  covering  f  "^^"^^/.^^.^'^f.^^^^'iith 
Keear  Stadium.  (Accepted  and  placed  on  deposit  in  escrow  wiin 

the  City  Troftsuror). 

(2)  P.om  Mayor  Chrl.tophor^ack.o„W^^^^^  l^^^' 

can  County  Central  Committee  for  *^° J J^^^Ji^ siting  the  Recroa- 
the  Republican  National  Convention  jdc^limenU 
tion  and  I^rk  Department  for  the  outstanoing  ixo 
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«.  Gllnoro  to 
!Z'-dvi90d  That 
'  Jquoat  for  I^elim- 

,,ary  GflI«J9    of    ftop 

'rfsnicr  Boys  at 
jciar  Stadium  Can- 
^  Rn  Granted 


BESOLVED,  that  thla  Coraniasiots,  in  conaiderfttion  of  tho  advanced 
storting  tiiT«  of  the  profoaaional  football  game  a  f\t  Ketar 
Stadium  and  th©  additional  tioo  nov  required  for  noro  dotflilod 
marking  of  the  football  field,  doe a  hereby  dlaapprovo  the 
request  of  tho  Pop  Warner  Boya  Conference  for  uae  of  Ke»ar 
Stadium  for  preliminary  game  a j  and  Mr.  Gilnore  to  be  informed 
that  other  field a  are  available  within  tho  park  ayaten  which 
nay  be  suitable  to  hla  needs,  if  he  cnrea  to  uae  them;  and 
that  there  is  the  further  poasibility  that  he  might  obtain 
the  use  of  one  or  more  of  the  higji  school  football  fields. 


(3) 


gy,  Kq.2395 

:omi88ion  Accepts 
Jurisdiction  of 
1  Acre  of  Land 
frao  3.?.Unified 
School  Diatrict, 
for  Bamal  P/G 


Prom  Harold  Spears,  Superintendent  of  Schools,  {or^^rding  a 
copy  of  Board  of  Education's  Reaolution  Ko.  68-28W6,  in  which 
the  Board  of  Education  authoriiea  tho  tranafer  of  achool  proper- 
ty  to  the  Recrontion  and  Pirk  Conciiaaion  for  uae  aa  a  part  of 
Bernal  Playground, 

On  motion  of  Conmiaaioner  Gr.llagher,   seconded  by  Conmiaaioner 
Moore,  the  following  resolution  waa  adopted i 

p^^^;^»^tion  No.  2395 

RESOLVED,  that  thia  Comniaaion  doea  hereby  accept  the  tranafer 
to  ita  jiriadiction  of  the  School  property  to  be  uaed  aa  a  part 
o?  the  Bernal  Playground,  thia  acceptance  be  ^^i a  hereby  made 
in  accordance  with  tho  conditiona  of  t"^«^«'^,»^^^°''i^  ^'^ 
Board  of  Education  Reaolution  No.  68-28W6  quoted  below, 

•RESOLVEDi  That  the  Director  of  Property  be  roqueated  to  prepare 
Sf^ccessar^  legislation  for  the  tranafer  of  approximately  one 
^L"of  lan7adjaoent  tc  tho  Bernal  playground  property,  which 

the  Juriadiction  of  one  agency  and  uaed  by  the  other. 


CmbbI  salon  ^♦' 

Refuses  Proposal 
of  Mr  .E.J.  P.  Sturm 
Tnit  Interfaith 
:b&p6l  Be  Built 
Ir.  Golden  Gate  park 


liiT^-ll^l  t  L.tr^t,d  in  Ooia.n  0.t,  Part. 

letter,  but  after  due  ""?"«"'i°° J!'?^thruM  of  ell  per- 
long-eitebllehed  policy  thet  I«'^'  ^^  '"^,;JL""  ^rvlceV 
.or,;  for  recreational  purpo*.,  ard  that  r^^ou 
.hould  be  conducted  Properly  In  ^Jj". '5T„o„.recreatlonal 
t,c^.r^'^Vi:.'^'^<Zl\T'^^^  Oate  .r.,    Hr.  St«. 
to  be  so  advised. 


(1) 


(2) 


offering  a  certified  J'^®°>'^i'LLnc  concession  oper«»tions  at 
'^Tt.TSnir.X   - 'pi:L-n  depoau  In  e.cro«  -It. 
the  City  Troasuror). 

o.vr,nuladi?inK  the  thanks  of  the  Republi- 
From  Mayor  Christopher,  acknowledging      ^^^^^.tiona  during 
can  County  Central  ^ornndttee  for  tbe  rx     ^^^^^^ing  the  Recrea- 
the  Republican  NatioT^lConvenUo^^^^^^^^^^     ^^^^^^  ^,,^^,,, 
tion  and  Park  Department  for  tne  out-      -t.  9.13.56 


r 


4' 


»♦.'■ 


Ljj[^^TI0N8 


(cont'd) 


(cont'd) 


(3)  rtom   Jaiws  K.  Spencer,  2920  Twenty-second  Avenue,  thanking  the 
Commi salon  for  the  recent  improvomonts  and  beautificntlon  of 
Slgnund  Stem  Qrove. 

(A)  Tron  Oscar  H.  Plsher,  J^,,  Lakeshore  ftirk  loprovenont  Club, copy 
of  his  letter  to  Miyor  Christopher  eomnenting  on  the  City's 
delay  in  providing  recroation  facilitios  in  the  l/^kaahoro  Dis- 
trlot,  and  forwarding  a  published  article  on  the  subject. 

(5)  From  Robert  K.  Cutler,  Deputy  District  Attorney,  Santa  Barbara 
County,  requesting  inforiMition  and  guidance  on  procedures  in 
establishing  a  City  and  County  Recreation  Pishing  Program  at 
the  CachuB»  Dam  that  would  be  similar  to  the  Lake  Merced  program. 


muriM  miJ-'^ACTioHs 


(1)   ^p-Civil  ScjT^ee  and  Exenrt  ATOOlntB?nta 

On  motion  of  Coianissioner  Gnllaghar,   seconded  by  Commissioner 
Coffman,  the  following  resolution  was  adopted i 


»ji,  l«p-239fe 


lion-Civil  Service 
i  Exempt  Appolnt- 


T^^ff^yitinn  No.   239fe 

RESOLVED,   that  all  temporary  Non-Civil  Sf  ^f /PP^^"?*/!;',^^, 
various  classifications,  represented  by  Requisitions  Kos.T.1885 
through  T-1911  and  8  exempt  appointments  made  by  the  Go|;ercl 
Manager  --u-.d  certified  by  the  Secretary  ^j"^'!  *^,5^^i°^,^7*'^ 
9,   1956  through  September  13,  1956,  are  hereby  ratified  and 
approved;  and,  be  it 

FIRTHER  RESOLVED,   that  a  report  of  •^J'^/PPJ^^^^^J^^^^'^'" 
mitted  to  the  Coitroller  and  the  Civil  Service  Commission. 


(2)    fryreas  anc^/^r  T^'^'^   Pavmenta 


I  !ieg.  No.2397 

Progress  and/or 
ftnal  Payments 


On  notion  of  Comnissioner  Moore,   seconded  ty  Commissioner  Hert, 
the  following  resolution  was  adopted t 

ri17ff1?1Ht1^r  N°>  2397 

RESOL'^ED,   that  for  the  ^«t^-^--^J,r,^,?j:r'be'::;ri3  hero''^ 

Recreation  and  ^-*^CJ?f  "iJS;i^jJ:^rss  a^d/or  Final  I^y- 
requested  to  approve  the  following  rrogrwos        , 

mentst 

period  ending  8-31-56. 

^'^    ^l^i  L^Stll"ci;r-  1st' J  Muai  iujL.'  ^765700 

Period  ending  8-22-56. 

tr^    RKHABIL     rrTTTr   HTA.-^^-^"^-^   ^  ^^^^'^•"^'^^^l^!''^,  M  II I  " 
^   '    TO  Stenwk  Construction  oo.  -  2d  Payment 

Period  ending  8-31-56. 

Iterlod  ending  8-U-56. 

^°^  CTIluJ-cl"t°i»h  &  Son"-  Ars4  H^^uuaL  ■  .  1.W8.09 

pteriod  ending  8-14r-A5. 

Iteriod  ending  7-30-56.  9-13-56 


I 


iL-^ 


^•^«lt•t1 


r^ahrt  r^i^- '  •  '^^^^ 


!»irl<»i  «rvUTif  ^%<V<flt 


I  ^1  Ki  *^^ 


0> 


.4H»%A^. 


e^«»lM-  .^v  *^r''  ^..M  rr^X.  !«,•,    -^        F 


U) 


iltl,  ^-  ^'^ 

lodlilcntlons  of 


^;^..;^tno-'ti.',ria  iif  v^'^^'^^^a 


lijl^'^vii.'; '^1^-^-^   urn    ■■■■ 


R-SB'iittt-^'^  Xv3._fc22i 


rye  J  i^-^m«*A**— *m  t—^^^^^ 

To   Jwtr?   I.^-^rrt"'  '        .^^  _  .,,„pr«tp  ^ 

gutUr.   SB  IffiiffiAa  '^f 

(b)  DP<iWINDS,3reC3.,Ky'.-""^;[\    ,..  ..r.  .,<,i^  JI 

jUiiiiiiii.  ^i\-  {^"'\  :  /  II  III  Ti^ 

JTcoH^Pce  with  c^ntrnct  ^^  (^Vn^-T^.^  ^<»00.«^) 


f-  <     * 


ill.  10.2^00 
i^rt  for 


(;)  nsi^Tin^i  f^r  '^'■^" 


on  ™otl-,n  ■'fJTnlr^rr %-""'•-  «"'  ""^'"" 
Onll-vghsr,  tbe  foU -i  'e  r 

OuiliiMnn  Ml.  Ma  ^^^^  ^^  ^^ 

RESOLVED,  th-t  f-r  ^;«j:;:.ir°rM''"rtr.?lT^'<^V^,  Mr,hy 
^        HS;Rii^i*r.  Hill   PT'.rK  ue         ^  'n.^^.W) 


q^FO  purpose,  -.Q  ni7.0O0.Ol3 


^.li.nf 


f»- 


I 


II 


HBMI 


nnMiiiiir~^ 


SKjuest  for 


(6) 


(cc3nt'd) 


Orv  Hctlon  of  Cornissioner  Coff«ar.   secocdod  ^  Co«d..i«ner 
Hor»,  tba  foUowing  w solution  wbs  adopted t 

]^^ii«lutio>n  »"-  2LQ1 

RESOL'^D.  th.t  thia^Co-4.5ion    ha^n.  i-^^ 
inaction  ^X^,?f,"^/^fS^°^  ^rstThc  ^.txollcr 
tnr^TJiS't-'to^^^^^^  i'n  --dance  wit..  Ordi- 

nanco  Ho.  82^6  "9  follows! 


IS 
Wb.  J.  Crnig 
(Aleothea  A. 
(Fickeisen 
BabetV-v  Schnidt 

-ditto- 
vfeuc  >fct«ra3 
pietro  Sanaa 

Willis  WllliaBS 


Til  "lir-""  Breakage 
2091  -  Alst  ^vanue 

3543  -  19th  Stroot 
1366  Potrero  Avonue 

-ditto- 
U025   -  2Ath  Stroet 
^  Lodyarn  Street 

Lincolr.  I^rV.  Golf 


>te 
6-16-56 

6-30-56 
7-16-56 
7-23-56 
7-25-56 
7-30-56 

Cr9e.6-  1-56 


$  7.00 


5.69 

8.55 

11.00 

8.^6 

26.75 


Seq. Control- 
ler'3  :.ppvl. 
Cse  }^m. Starry 
;^op'ns  to 
jfcy  for  aeplac«a't 
ggyif^Y^'^ts . 

ttoq.tn.  T-1S33 
T-1904 
T-1305 


T-1764 
T-1902 


1   «f  TT«*.  nt  Per«ir.«r.t  Saltrj  ^^ro- 

'-"'IT  rrTn  rr"  - 1  ^T-- -'--" — - 

on  ration  of  Corrdssioner  *-«»   ft^^"^"  °^ 

So  following  resolution  wcs  adopte-t  , 

■1  ♦  ^  ftr  of  the  Getter— 
RESOLVED,   ti^at  this  Cornissior.  Se'^^'S'.Uer  to  appr-^  the 
S^^gJr.  does  be^by  ^^^^^^^^ti'u.ns  for  filling  the 

f  ollowir^  positions  by  .enporary  .tepx- 

(1)  Q:'?^-^^--       — 7    ,,  p,y  8/12/56-  1AV57 
ujjffi!XW,  S.  ^i<*    Ijit^'T     9/  l/^  9/3C/56 

DU12^  George  t^  w/o^I^y  9/  V5^10/3V56 

^^^^/l  Z  %rf/^  1/26/57 


(2)  s=^6_a«tei^ 

3N0WDEN,  A. 
McC«A,    Jaaes 


';1, 550.00 
310.00 
620.00 


1,800.90 
1,800.00 


T-1882 


lli^l^^^^Zn%"^T^/  2/56-12/5/56 


l.A96.i7 


gT-.-^iTT-hrgJC^    Hague g».  ..c^-ra- 
-r-rf=«-     seconded  by  .oaiissi-te. 


(9)  H2li-2Li2I  ^^^^        ccmissioner  V^ore, 

r  r^-Tnissioner  Hers,   ss^----- 
=^.Hr  ."L  .dilution  W..5  ^^^^*^''-  9-13-56 


On 


S«  foUowirg  rescluti. 


II 


yUlif.,..^*.  .,_,,_._,^^.,,^^-^..,^ 


nwawamwiwE 


^■-  /J'vHi^  i^>V 


(cont'd) 


p^ solution  fo.  2A0^ 


S^  ^'^  :.T 

lie  contract 


HE90LVBD.  that  for  ^iXl^^r^Ct^^'^^^^^^^^^ 

^tr^^r^l^TZ  :r/  o^tCstr  the  Lincoln  Par. 

^rigaUon'sTstom,  Pf  ^^^  ^'^^^  '" 
instruction  Contract  Ho.  206) 


(10)  Y^Qh^  Ha: 


the  following  ro  solution  was  aaopw 


lucht  ftu-bor 


ri^n'?'!"^'""  ^'^'  ^^^^ 


m 


^SOLVED     tMtt.UC0^==lo„o-»«.^^^^ 


(a)U§i,£e£mJi£* 
CARoffiDTcWPm 

(T.I.Moseley) 
LCWDEN,R.&SCHEIFELE, 

H.,Jr. 

(b)ltowjr2im»U£* 

TWEEDY,  lloblo 


(c)   Tjr.""r""i^^^°"'^ 
Tf^'i'BlRnen.l) 
HEARNE,  Nelson 
LU^'ARDI^'I,  Walter  H. 
TOBD^  Cyril 

(TasESfiiSl) 
ANDERSON,  Gustavo 
CAROLAKDS  Ca'.P/^ 
(T.I.Moseley) 

•  •  • 


Effoctivo_Datp 
9-  1-56 


8-23-56 
8-31-56 


Mnny,    of   Boej        SaEiUi2* 

ORIENT  -^^ 


8-  3-5t 
8-23-56 

9-  1-56 

8-31-56 
9-  1-56 


FUN 


KRISTINA 


yj)Y  SHARLE>® 

FUi: 
WINDWARD 

KRISTINA 
ORIENT 


184 


169 


233 
18A 
25 


«  «  «  » 


«  «  • 


(1) 


Ifin  Gaj 


mill    -If  n-r"-   '1'^'"        "  '^"^  ^^^  ssow  Group. 

'^  Pi'""  4^tT.  t«^«--l^  ~'^5^d  tS  S°rd  Tsopsrvlsor. 
t^'^r^t  ^en  tTMnyor  "^f '^^/j^'^r  fm-as  to  tho  J»l°" 
jaae  2o,  J-7?"  ""       -roT»rinc  Hall  01  *■*•"""    j4„„  rrtr  aorte  tine 

of  Fine  Art,  .  '^.^^^Zv.l  and  '<«"°^*^;"i''!S^l.  ■>»  l"^!"- 
'«'°"  ^°  ^'r'n^'uT!-     *»  '"':::ot^rfroSrS<, lull  Bo«rd. 

Comndssioner  Mooro,  adop 

l«l«.lon  Roaf-  '^SOI'TJh    ?rct3  In  chronologic"!  "'^^iC^ltote  funds,  m 

tin.  CcLlon  --*«1  t^^en  tJ  the  Co-lsjl-  l^"^t"i^ra.tlng  for  pl«n,  for 

M  H.11  of  Plo^  "it°cU„rS"  ^Proprl-to  slto.  and 

«» Belongs  In  seiecx-iins  7- 

I  SpMan  Gate  Ifark 


I  maiig|i^w^ 


sLies: 


rrTnlitrri;; 


•*«-p-siB9*fcrtia*SBg 
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mi 


(cont'd) 


llocstlons  of 

IScoln  park  -  in 
liec.  Contract 


p^^nl^tion  V.o.   2A04 


BESOLVED.  that  for  the  boat  intorosts  and  proper  operation  of 
Se leSiation  and  R.rk  Department,  the  Controller  bo  and  is 
Srob^  requested  to  approve  a  Work  Order  -  to  the  I>opart^nt^ 
of  Public  Works  in  an  amount  Sfii  ^  222|aJ.  •  •  •  •  •  •'^^oa.uu 

(to  pennanently  locate  on  naps  the  exact  If '^JJo"  °5 
iine  lines,  valves  and  other  portions  of  the  Lincoln  Perk 
irrigation  System,  presently  being  installed  under 
Construction  Contract  No,  206) 


(10)  Y»"nt  Harboi-  W^^vM   ^-IcenaeB 


jiaoht  Harbor 


On  motion  of  Commissioner  Coffman.  seconded  by  Commissioner  Moore, 
the  following  resolution  was  adoplwdi 

Yacht  Harbor  Kooring  Licenses  as  follows: 


CAROLUDS  GOKP/i^:Y 

(T.I.Moaeley) 
LOWDEN.R.&SCHEIFELE, 

H..Jr. 

(b)]jovijr2£auLii« 

TWEEDY,  Noble 


ff.ffnrtiVG  Date 
9-  1-56 


8-23-56 


Mr.n^   of  BoPt       Rorth  No. 
ORIEIJT  25 


8-31-56 


(c)  Ll£j£aiic2naii2Iia 
/f,jpnftnent) 
HEARNE,  Nelson 
LWARDINI.  Walter  H. 
TOBDI.  Cyril 

^■pappornry) 
ANDERSON,  Gustave 
CAROLAKDS  CO-'.PANY 
(T.I.Hosoley) 


8-  3-5^ 
8-23-56 

9-  1-56 

8-31-56 
9-  1-56 


FUN 


KRISTB'A 


LADY  SHARLENE 

FUl' 

WINDW/iRD 

KRISTINA 
ORIENT 
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"'IfmV  T^1,^TW53S 


(1)  „„,     r  -r-T.  -  --^^-  Oat.^lK.,.Pnport    ny  G.pe.a;  M^ 

With  representatives  of  the  aarf^^^^^^^^ 

In  attendance,  the  Commission  reviewed  Lne  prelimina- 

«pect  to  the  location  of  the  P^^^^^/to  the  department,  but 
rTplans  for  which  have  been  ^^J-^JJ^J^^'^t^  ^^e  Commission  on 

3d?h  rroiect  was  ^"P^5;^i^,^,:S:rs^d  tS  Board  of  Supervisors 
jime  28.  1956  when  ^he  Mayor  requested  ^  ^^^  ^^^^ 

SSt  it' consider  transferring  Hall  of  nov^  ^^^  ^^  .^ 

of  Pine  Arts  .  The  ^^^^^  .^^"^J  R^^r^t^^^^^^^^  °^  the  Board 

before  the  Education,   Parks  and  Recreat  ^^^^  ^^ 

fiorfsTo^S  rL^si^^  ^r-'  Expected  fr^  the  full  Board. 

m  considering  the  strong  I-t^^i-^t-rdeiry^^--^^^^^^^^^^^^ 
fsts,  the  sericms  -[If  ^-^rr:;tiorindu;stry,'and  the  added  pos- 

-Syrfelar^^^^^^^^^^^^ 


j^gj^;^ytior  l^'?r  2A06 


Co^dsaion  Reaf-  RESOLVED,  that  J^J^^  ^^^.^^irgicfl' Sdfrr''^^^^^^^ 

flras  Decision  marshal  the  facts  in  ^^.^^^     ^^  obtaining  State  funds,   in 

:V.t  Hall  of  Plow-  actions  taken  by  ^beC omission  in^  ^^  ....^^cting  for  plans  for 

^n  Belongs  in  selecting  the  appropriate  ,  ^^^^^ 

Soldor.  Gal^  f&^ 


.^~^~i:r:. — 


"  —  '*- — 


Mfift-IMaftHBaMM 


tes.  H0.2406 


(cont'd) 

tho  Hall  of  Flowers J  nnd  thnt  this  Conmlssion  reaffirm  Its 
Its  strong  conviction  thp,t  tho  presently  eolectod  location  of 
the  Hnll  of  Flowers  In  the  Stryblng  Arboretum  In  Golden  Gate 
Iferk  is  a  good  od«,  and  respectfully  requests  that  the  Mayor 
and  the  Board  of  Supervrisors  concur  in  the  Commission's  decision 
and  desire  to  proceed  forthwith  with  the  completion  of  the  Hall 
of  Flowers  at  the  approved  location  in  Golden  Gate  Park, 


(2)   q«>eral  MMni||nrT'«  R«°Qrt  on  Ckirrv  -  Bay  View  P>rk 


General  I*nager  to 
1^  Further  Re- 
port on  Bay  View 
Quarry  at  Next 
gjgular  Meeting, 


Mr.  Furike  referred  to  his  written  report  to  myor  Christopher, 
dated  August  24,  outlining  the  goner«l  proposal  of  Mr.  Charles 
Harney  to  quarry  Bay  Blew  Park  and  create  an  area  whereon  a 
stadium  for  big  league  baseball  might  possibly  be  constructed. 
The  report  set  forth  in  detail  the  legal  questions  and  matters 
of  City  policy  that  would  have  to  be  resolved  before  any  formal 
agroemsnt  of  approval  of  the  proposal  could  be  acted  upon. 

ChalnMn  I*rr  asked  that  the  CoBBlssion  be  furnished  with  defi- 
nite estimates  of  the  value  of  the  fill  material  proposed  to 
be  removed  from  Bay  View  Park,  and  a  definite  estimate  of  the 
acreage  that  might  be  available  for  sUdium  construction  and 
automobile  parking. 

On  motion  of  Commissioner  Coffman,   seconded  by  Commissioner 
Hers,  consideration  of  tho  Bay  View  proposal  was  deferred  to 
ttwnext  regular  meeting,  at  whicli  time  Mr.  ^^^"^^'^P^^* 
on  his  personal  visit  to  the  site  with  Mayor  Christopher. 


(3)  Approval  of  Contract  With  Riordan  Hi^  School  for  Rental  of 
Y^.^f^j-  Stadium  ^^r  '^"  ^^'^^  ""^  Two  Pay  Game  a « 


Res.  M0.2AQ7 

Coani  salon  Appvs. 
Contract  with 
Biordan  High  Sch, 
for  Rental  of 
leiar  Stadium 
far  Four  Inter- 
Scholastic  Pbot- 
btll  Games 


On  motion  of  Commissioner  Coffman,   seconded  by  Commissioner 
Gallagher,   the  following  resolution  was  adopted t 

RESOLVED,   that  this  Commission,   °"/«<=f^^'f ^^"  ^  T^^tZll 
Manager     does  hereby  approve  a  contract  with  Riordar  Hign  ^noox 
?^r  Ito're^l  o?  K^^^fstadium  for  the  staging  of  four  inter- 
schoifstlc  fStball  gaz^s  on  the  foUowing  dates  and  at  the 
rates  set  forth  for  each  gamei 

Friday,   3«pt.  28  (Night  Gan«)  Riordan  v.McClymonds  -  t250,00 
vii^Z     Oct         5  (Night  Game)  Riordar  vs.Santa  Cms-  -'250.00 

^turdaylNov.  17  (Day  Omb)     Biordan  v.  Arnatrong         S25.00 
for  and  on  behalf  of  the  Comnission, 


(A)  °?TT7T^r  "P  -^TORYLATfl) 

Mr.  f^.  reported  ^^^^^^^^^tT'  I^J^'slX"^^"'^'^ 
VT.  Harry  D.  Ross,  "^-^^^.^I^^aersLdl^  for  the  award  of 
aToft^a^tTo^i'ai^chit^cfr^^^  th^preparation  of  the 

STORILAM)  plan. 

.      *     ^r.  Hor*.     seconded  by  Commissioner  Coffaen, 
On  motion  of  Comnissionor  Her*,   a^conae     ^y 
the  following  resolution  was  adoptedt 

4         nr  recornendation  of  the  General 
CoBdision  Awards       RESOLVED,   <^hat  this  Comiss.on^    JraHCIS  WARD  a  contract  for 
extract  for  Plans    Manager,  doos  hereby  award  to  J.   «uu 
^»  3T0RIUJID  to  9-13-56 

1  ^''^'Ti  m\i 


^»'  ?^-2^Qfi 


■> 


.,,,?• 


(cont'd) 

architectural  sorvlceB  In  the  prcpar&tion  of  Plana  for  STOKfLAND, 
at  Flelshhaeker  Playflold|  the  Architect  to  be  paid  a  basic  fee 
of  ft7,500  for  the  preparation  of  n  complete  Master  Plan  of  siDfl* 
•  Isvation  drawings,  plus  a  fee  for  the  final  Working  Drawings  in 
an  amount  tqual  to  seven  (7^)  per  cent  of  the  actual  cost  of 
construetion  and  oonpletion  of  the  3T0RYLA^©  sets  based  on  said 
working  drawings;  the  contract  to  provide  for  completion  of 
the  plans  within  sixty  (60)  days  and  architectural  supervision 
of  Uie  actual  construction, 

TORTHER  RESOLVED,  that  the  General  Manager  and  the  Commission 
Secretary  be  and  are  oinpouerod  to  execute  this  contract  on 
behalf  of  the  Recreation  and  Park  Commission. 


■gi  gysiKS33 


Pres.Suttor 
Itxtendfl    Best 
I  viihet  to  Fellow 

Coiniasioi^^''^  & 


(1) 


Chairman  Ftorr  presented  to  his  fellow  commissioners  and  staff 
a  lettor  recoivod  from  President  Louis  Sutter  during  his  travels 
in  Europe,   in  which  he  extended  best  wishes  to  all  and  reported 
on  the  pleasures  of  his  journey. 


[chairBRn  Pairr 
iHBi  Committee 
to  Confer  and 
iicport  on  Loca- 
tion of  Garden 
3f  Pifigrance 
fr^r  thB  Blind 


(2)  flgrden  of  Pragrance  -  Strvhing  Arboretun  -  GoldgP  q«t9  ft^rt 

The  Socrotarj'  read  the  letter  received  from  Krs.  Edwin  CKelsay, 
Secretary,   and  Miss  Elisabeth  McCllntock,  President  of  tha 
Strybing  Arboretum  Society  of  Golden  Gate  I^rk. 

The  Society  auggested  that  tha  Garden  of  Pragrance  be  placed 
in  a  location  other  than  the  Rose  Garden,  and  listed  several 
reasons  for  advocating  a  new  location  near  tho  model  garden  area 
and  adjacent  to  South  Drive.     Miss  McClintock  was  granted  the 
privilege  of  the  floor  and  indicated  on  a  plan  of  the  Arboretum 
tho  areas  in  question. 

On  motion  of  Commissionor  Heri,   seconded  by  Commissioner  Moore, 
Chainaan  Parr  was  requested  to  appoint  °  ^"^^^^''f.  ^"J^!^!^^^ 
parties  to  review  tho  proposals  of  tho  placement  of  the  Garden 
of  ft-agranco  in  tho  Arborotim,  and  present  tho  findings  at  the 
next  meeting.     Chairman  Pirr  named  to  the  Committee  Commissioner 
^ervx.liiko,  a  representative  of  the  Strybing  Arboretum 
Society,  and  a  representative  of  Recreation  for  the  Blind. 


«  « 


««»««««* 


(3)   Request  for  A  Supplemental  Appropriation  of  47,500  for  Master 
f^r^^  .  .qan  Frnnrl'"'"  Zool^ylr"^  Gardens      _ 


Commissioner  Herz  opened  the  discussion  ^^f-^'^^^l^Zus  Z'^ 
of  front-page  articles  Pf^^^!^«^^,^,^°  ft  t^n     slacker  Zoo 
r^skVi^^t^S^o  dTf^iird^inirnc^  and  disrepair  bo  cor- 
rected, 

funds  necessary  for  Q  f8*°f^  PJ;^^^;°;  ^^j^^^  ^  budget  item  of 
recalled  that  at  one  time  t^^^^^J^S^^nson  had  deleted,   and 
$10,000  for  e  niaster  plan,  «^ich  l.^or  no  ^^  ^ 

on  re-8ubnls3ion  last  year  i^-^^Jf  ,^",5;  g^^rd  of  Supervisors, 
Mayor  Christopher  and  thon  deleted  by  tho  Board  p« 

„     ^       ^y^-  _f  the  Finance  Committee  of 

Supervleor  f«"<=l=  «'==!^*='!  '",'^S^a^ce  .t  tSe  »=otlng,  told 
the  Board  of  Supervisors,  in  ''**»"°™:°  ,„.  „  „quo3t  for  funds 
Acting  Presiaent^rr  t^a    rooTlo-rsl^n/r  Zlr  replied  th.t 
for  the  master  plan  of  tfto  zoo,  fij.gt  step  in  correct- 

he  had  considered  a  master  P^^-^"  ^,"'^°'^7had  asked  Onriffltners 
ing  the  conditions  at  the  zoo,  and  that  ne 

9-13-56 
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(cont'd) 


Lq.for  A  Supple- 
laBntal    Approp, 
I  ef  77,500  for  a 
[lister  Plan  for 

Ijxpansion  cf  the 


Moore  and  Zlranenaan  to  personally  visit  the  too  and  report  their 
findings. 

On  motion  of  Connissioner  Her*,   secondod  by  Connissioner  Oalla- 
C^er,   the  following  resolution  was  adopted j 

Ro solution  No.  2Jjyi 

RESOLVED,   that  this  Conudsslon  does  hereby  request  the  Mayor, 
the  Board  of  Supervisor s,  and  the  Controller  to  approve  a  Supple* 
mental  Appropriation  in  tho  amount  of  $7,500  from  such  fuiids  as 
rany  be  legally  available,  to  Appropriation  6,656, 5H.000  - 
San  PrancisBo  Zoological  Garden  Kiaster  FLan,  for  the  purpose 
of  providing  a  master  plan  for  expansion  of  the  too. 


(A)   Propoaed  Golf  Couras  .  Mcl/vron  Ptrk 


IcoBlssioner 
laillagher  Reported 
IBls  ^iproval  of 
|lh)poae<3  Golf 

Icourio  at  McLaren 
Ipirk  4  Reconnendod 
jltclusion  of  a 


CoranisaioE  Gallagher  reported  that  ho  had  reviewed  tho  layout 
for  the  proposed  9-hole  golf  course  in  McLaren  Park  as  prepared 
by  Mr,   Jack  Fleming,   and  had  visited  the  area  to  be  developed. 
He  considered  tho  layout  to  be  practical  and  well  designed,  in*, 
eluding  a  driving  range  and  putting  greon.     He  stated  that  his 
only  suggestion  for  inprovemant  of  the  course  was  that  a  chipping 
groer  be  Installed,     The  Connission  concurred  in  his  report  and 
roc  ccncndation . 


tor  .Moore  (5)  Commissioner  Moore  announced  a  plan  for  regularly  scheduling 


lisks  &  Invites 
lltebers  of  Con- 
Islsslon  to  Make 
[bars  of  Dep't 


tours  of  the  Connission*  s  properties.  With  Commissioner  Zimmer- 
man, it  is  planned  to  mako  Thursday  tours  every  two  weeks  during 
the  off-weoks  when  the  Commission  will  not  be  in  session.  Members 
were  most  cordially  asked  and  invitod  to  join  the  tours. 


lEJOBUftgNT 


There  being  no  further  business  to  come  before  the  Commission, 
Chairman  Pirr  declared  tho  meeting  adjourned  at  A: 25  P.M. 


Respectfully  submitted. 


^A/-C(^^^' 


\ 


Secretary 


i 
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San  Ppfinoiseo,  California 
Soptomber  27,  1956 


IiiliI2I&ll 


Tho  One  Hundred  and  Twenty-ninth  Regular  Meeting  of  the  Recrea- 
tion and  Park  Coimisaion  was  called  to  order  on  Thursday. Sept en- 
ber  27,  1956,  at  3iOO  P.M.,  with  Vice  President  Pred  D.  Parr 
prosidir^. 

The  following  Commissioners  were  pre  sent i 

Mr,  PVod  D,  Parr,  Vice  President 
Mr.  WilliRa  M.   Coffmfln 
Rev,  Eugene  A.  Gallagher 
Mrs.  Joseph  A,  Moore,  JY", 
Miss  Jane  E,  Zinunernan 


ofalof 


There  being  no  errors  or  onissions,  the  minutes  of  the  regular 
aaeting  of  September  13,  1956  were  approved. 


_    (1) 

paal  to  Use 
ilsEd  Fund  Money 
Expanaion  of 
i^n  ^1\  TPbled. 


Fton  John  A,  Busterud,  315  Montgonery  Stroet,  suggesting  that 
tho  $2,000,000  Tideland  F\ind  appropriated  by  the  Legislature  be 
diverted  fron  the  Perry  Park  plan  and  used  to  purchnse  addi- 
tional forest  land  on  Mt.  Sutro,  Twin  Peaks,  and  other  lands 
along  the  Green  Belt  route. 

The  Conmission  was  of  the  infomted  opinion  that  the  Tideland 
Pond  money  for  local  State  Pnrk  development  is  not  available 
at  the  present  tine,  and  that  the  City  Administration  has  re- 
ceived and  is  considering  several  other  proposals  as  to  the 
disposition  of  the  funds,  should  they  be  acquired.  In  view  of 
the  existing  situation,  on  motion  of  Commissioner  Coffnan, 
seconded  by  Corned ssioner  Moore,  the  matter  was  laid  on  the 
table  with  the  understanding  that  it  could  be  recalled  for  con- 
sideration at  any  appropriate  future  tinej  the  Secretary  to 
notify  Mr,  Busterud. 


(2) 


Isslon  Grate - 
tiUy  Accepts  Gift 
[iiMaps  of  S.P. 
e.Gardens  from 
Lf.ZQologica;L  3oe. 


Prom  Dr.  Joel  F.  Gustafson,  Secretary-Treasurer,  San  Ffancisco 
Zoological  Society,  offering  as  a  gift  for  use  by  the  Recrea- 
tion and  park  Department,  four  naps  of  the  San  Francisco  Zo- 
ological Gardens,  these  maps  to  be  used  for  information  and 
direct  guidance  for  visitors  to  the  too. 

On  motion  of  Commissioner  Coffman,  seconded  by  Commissioner 
Zimmerman,  the  following  resolution  was  adopted: 

RESOLVED,  that  this  Commission  does  herety  gratefully  accept 
the  generous  offer  of  the  San  FJrancisco  Zoological  Society  to 
donate  to  the  City,  without  reservation,  four  maps  of  the  San 
Francisco  Zoological  Gardens;  and,  bo  it 

FURTHER  RESOLVED,  that  in  view  of  the  valuation  in  excess  of 
1100  which  the  Society  has  placed  upon  the  gift,  the  Secretary 
be  directed  to  writo  a  letter  formally  acknowledging  acceptance. 


(3)  Ptom  E.  Elmore  Hutchison  and  J.  E.  Hayes,  Associated  Engineers, 
who  are  designing  the  proposed  sewer  and  sump  station  for  the 
St.Prancis  Yacht  Club,  request  for  formal  permission  ttom   the 
Commission  to  install  connecting  pipe  through  turfed  area  of 
park  property  at  the  Yacht  riarbor  green. 


9-27-56 
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NIDATIONS  (cont'd) 


ission  Grants 
isalon  to 
_,jr«  Hutchison 
Jj^Bayes  for 
fcitallstlon  or 
\iff  Line  from 
tftftncis  Yacht 
ottM  to  Man- 


Mr*  F\jhke  recoftancnded  appro^^l,  reporting  that  the  Proposed  in- 
stallation has  been  thoroughly  chookod  by  Mr.  Harnftn  and  the 
department  engineers. 

On  notion  of  CommlBsioner  Moore,   seconded  hy  Commissioner  Oalla- 
ghor,  the  following  resolution  was  adopted* 

^^plntlnn   Ito.    2Z11 

RESOLVED,  that  this  Commission,  on  recommendation  of  the  General 
mnager,   does  here'oy  approve  the  request  of  E.  Elmore  Hutchison 
and  J.  E.  Hayes,  Associated  Engineers,  for  and  on  behalf  of  the 
St.  Francis  Yacht  Club,  for  permission  to  install  and  align 
the  sewet  lino  froo  the  Taoht  Clubhouse  to  the  existing  manhole 
in  Marina  Boulevard  in  accordance  with  the  drawings  subnitted 
under  letter  of  September  2A,  1956  and  described  in  detail  on 
Sheets  1  and  2  of  Topographic  Survey  of  the  Sewer  and  pump  Sta- 
tion, St.  Prancis  Yacht  Club,  dated  August  31,  1956. 


Vision  for      U) 
,  of  Jtalius  Kahn 
^jound  for 

MS  Road  in 

ecWestern  Open 
Tournament  in 

Idle,  Oct,l-li, 
B,  Qrented  to 
jfost  Marshal, 
^jqoBfters, 


Iknission  Granted 
Ihr  Use  of  Union 
mtt6  for  Week  of 
|5rt.l-7,1956:  to 

iry  Dancers 
I  to  American 
iVoadca  sting  Syston 
\k  fcurth  Air  Force 

u. 


Fi-om  the  Commanding  Officer,  Headquarters  Company,  Rresidio  of 
San  francisco,  requesting  permission  to  use  a  portion  of  JUllus 
Kahn  Playground  as  an  access  road  for  pertlciiants  in  the  West- 
ern Open  Qolf  Championships  to  be  held  in  the  Presidio,  October 
1-U,  1956. 

On  motion  of  Commissioner  Moore,   seconded  by  Commissioner  Coff- 
n»n.  the  Commission  granted  permission  with  the  understanding 
that  all  approaches  and  sections  of  the  access  road  will  be 
under  Military  Pblice  supervision  and  control,  ^h^*,y»®  "f^  °^, 
the  road  will  be  for  the  vehicles  of  players  and  golf  officials 
""      only,  and  that  barriers  will  be  placed  at  the  critical  play- 

^ouid  areas  separating  the  clubhouse  from  the  tennis  courts  or 
the  children's  section, 

r5U  Prom  J,  Marks,  Director,  Contemporary  Dancers,  requesting  per- 
^'^^  Sssion  Tus;  Uhion  Square  for  activities  in  connection  with 
the  San  Pt^ncisco  Dance  Theater  Week,  October  1-7,  I95t. 

(5)b  Prom  John  W.  Barkhurst,  Director,  Station  4  Program  E^^^i^^j;;' 
^^  American  Broadcasting  System,  requesting  ^^/'^  °f„^°"^^J! 
from  October  3-6,  1956,  for  the  purpose  of  displaying  an  exhibit 
of  the  Fourth  Air  Pbrce,  Hamilton  Air  Force  Base. 

Mr.  Punke  reported  that  he  had  discussed  the  «if^^;^°"»  ^'»?, 
of  Ohion  SquSe  with  both  of  the  above  applicants,  and  that  it 
Sas^eed  that  a  mutually  satisfactory  t"'^^^°!^\'?S^^esen- 
u«rked  out  durinff  the  first  week  of  October,  or  that  the  presen- 
Ttlon  o?  t^riif  Fbrce  exhibit  could  be  postponed  to  the  second 
week  in  October. 


on  motion  of  Commissioner  Coffman,  '^'^^^^^^^^^^T^'^^aSenent 
Gallagher,  the  requests  were  approved  subject  to  the  arrangeneni 
of  details  as  set  forth  by  the  General  Manager. 


ff.\   Bv.««  Mr     Thlllc  L    Rosos,  Diroctor  of  ft-operty,  advising  the 

SykS^^r  Prire  .t  Which  the  owner  Ma  agreed  to  «U 
to  the  City  la  »128, 500,00, 

the  property. 

On  motion  of  Commissioner  Gallagher,   seconded  ty  Commissioner 

Sn^rmn,  the  following  resolution  was  adopted. 


9-27-56 


'■'wJ^^f-^r^ 


a^Ai£LL 


•J»! 


;^ayes  Valley  Prop- 
erty purchase, 


]^.ci9;Lution  ro.   2/,  12 

RESOLVED,  that  this  Coramiasion  does  hereby  approve  the  proposed 
resolution  to  the  Boe.rd  of  Supervisors,  authorining  the  acquisi- 
tion of  Lots  17,  18,  19  and  20,  Assessor's  Block  819.  required 
for  the  playground  to  be  constructed  in  Hayes  Valley,  ^t  Hayes 
and  Buchanan  Streets,  at  the  full  purchase  price  obtained  by 
the  Director  of  Property,  0128,500.00. 

«  tt  « 

Mr.  Punke  reported  that  there  has  already  been  appropriated 
the  sum  of  $r 0,000  for  the  Hayos  Valley  project,  and  that  it 
will  now  be  necessary  to  request  additional  funds  in  the  amount 
of  $58,000  as  follows: 

$28,500  -  Land  Purchase 
25,000  -  Demolition  of  existing  structures 
A. 500  -  Real  Estate  Expenses 
^58,000 

On  notion  of  Coinmissionor  Grllagher,   seconded  by  Commissioner 
ZiranBrman,  the  followinn  resolution  was  adopted: 


Beq,  for  A  Supple- 
lental  Approp,  of 
$58,000  for  Pchse. 
of  Lota  17-18-19-20, 
Block  819,  for  Hayes 
g.]ioy  pqyground. 


(7) 


pocnlnt.jop  ^;o.  2A12A 

RESOLVED     that  this  Commission  hereby  requests  the  Mayor,   the 
S  of  Supervisors,  and  the  Controller  to  approve  a  Supple- 
mSntn  Appropriation  of  $58,000  from  the  19^7  Bond  Fund,  to 
"f  cied??  o?  Appropriation  No-  807.558.059  (Und  ^jqui^Uion- 
Hayos  Vnlley),  for  purchase  of  Lots.  17,18,19  and  20,Block  Bi^, 
and  demolition  of  existing  structures. 


CoDDlssion  Again 
Bequests  Finance 
Coaaittee  of  Bd.of 
Supervisors  for 
U,000  to  Finance 
Re-study  of  Design 
2f  Civic  Ctr. Plaza 


From  His  Honor  Mayor  George  Christopher     transmitting^  ^py 
of  his  letter  to  Mr.  T.  A.  Brooks,  Chiof  '^<^"^3^"^i!!„°^;r;^! 
ni^  Mr     S     P    Duckel     public  Works  Director,  recommending  that 
7d  S^;J*«f  Su^msors  be  requested  to  reconsidor  its  action 
S'de'^n^fngl  X^d  s^p^le-ntal  ^dget  request  in  the^amount 
of  CA^  to  firSnco  a  study  for  the  redesign  of  the  Civic 
Center  Plaea's  surface. 

The  Commission  recalled  that  last  JUne  "^«%^f  J^^f  °^^"J,r^ 
the  underground  Exhibit  Hall  was  approved,  the  ^onimission  forii- 
aUy^ndofsed  the  proposal  of  the  Art  Commission  that  a  study 
be  Lidortakcn  for  the  redesign  of  the  Civic  Center  Pla«a. 

on  motion  of  Commissioner  Moore,   seconded  by  Commissioner  Zim- 
ra^man.   the  following  resolution  was  adopted, 

B;r,anlution   No.    2^13 
RpqOLVED     thnt  this  Commission  does  hereby  reaffirm  its  endorse- 

ruSt':f  r^.SaV  ^pproprUtoa  g  th^  Bojra  .r^^^^^ 

beauty;  and,   bo  it 

inmTHFR  RESOLVED,   that  the  Secretary  transmit  to  the  Mayor, 
S^X^o^'Sttoe  of  the  Bo^rd  ^J ^f;;P»jS-?i;  ^  J^^ 
7Z%  l^^^ZTZlU^lXrZ^Tor  t.  pr.po«X. 
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"^  ^  '_A",^iJi?"  "?i!?iJlir 


rrfflRf  'tf  "IIWBMATIOH  (cont'd) 

of  0^b«tt  Avanue.  ..,rtol.  Drive.  -^  "''f/^",^'^,^?^^!'"'^"^' 

pTr^irua  rt^:raT.s?urti.rv?:i%rrpfe^iAo.  o»- 

era. 

lief  tfap  in  that  building. 

Lake. 

?he  sS  Pranclaco  Zooloeical  Gardens. 

^^oidltlons  .xistlng  ^t  the  Jlelshtoclcor  Z<=c. 


«     «     «     « 


»»•«»« 


ftp  pyj-iy^^^^ 

.  J  *K     r^^ivilace  of  the  floof  to  Mr  .George 
^'^  l'J^^tt':^rZTT^^%l^^^^^  ^  citi^ns.   con^ttee 

fof^h;  improvement  of  Washington  Square. 

.     ..      V  «nftV  uaa  requ«-t^»>cr  the  Commission  to 
Briefly  stated,  Mr.  Kosmak  J^s  requ  pvancis  Joseph 

direct  its  architect  onWaa^^gton  Square    M^^^^^^       ^^^^  ^^^ 

McCarthy,  to  suspend  his  Pf  P^^f^^^^^g  eonmittee  to  prepare 
a  period  of  eight  ^^^J'^^P^^for  a  Master  Plan  for  Washing- 
and  present  independent  studies  lor 

ton  Square. 

„,.  ^.   explained  that  the  Co^jf;;;^ tSfSl^^^^^^^^^ 
a  delay  in  its  ^'^^^itectural  planning  wi    ^^^^^^  ^^^^ 

Dwellers  for  a  ^^^^^^  P^3"2^Je  f orthconing  from  that  North 
agreed  upon  rocomnendations  vcre  lo    ^^^^^^^^^  that  sugges- 

Beach  citizens  group.  W^^^^^  1  qS  cratefully  received  from 
tions  would  alvays  be  welcome^and  er   ^^^^^  ^^^^      ^ 


Bes.  N0.2AU 

Connission  Rejects 
Proposal  that  Plana 
for  Impvt.of  Washing- 
ton Square  (Under 
Contract  with  F.J. 
'^''-'^^<-r>^^   Tte  Delayed 


fi^fjn]i,^1^ioH  N?-   ^^^ 


r      Ao.^nr^    on  recommendation  of  the  Gener- 
RESOLVED,   that  this  Commission,  on  re  ^^^^  ^^^^  ^^ 

al  Manager,  does  h«^^t,/^i""^onSqSre,  under  contract  with 
.architectural  plan  o^^^^^^i^^^^^^^^^nded  for  a  period  of  eight 
Z.  FVancis  Joseph  fC^^^^^^,  ^^Sng  study  by  the  Citizens 
ZeYs  to  permit  an  ^"'i^P^^^f?  Washington  Square,  provided, 
remittee  for  the  I'^f  "^^^^^^/^^^^fstanding  of  all  concerned 
however,  that  there  is  ^  '^'-"•I.^"^,  Lgarding  the  improvement 
thft  suggestions  or  -«f  ^^^^i^^^e'rany'tin^  and  given 
I'fSiirsiratlon^o^f  Sir irmmission  and  its  Staff. 

,Mn^«™  q     Bapce.  Chairman  of  the  Recrea- 
(2)  Members  next  heard  f  •  f  ^^^^^ho  w'bTrand  JUry,   offer  several 
tion  and  Parks  Committee  of  thoi^D  ^  ^^  "^^t^^K^^L 

roo^rtuS-o^-alhrpUnVotufs  /-rou,  other  eitU, 
*  9-27-56 


i.ctingPres.P.D.Parr 
hppolDts  Commlssion- 

Uii»^r«'^  Mr.FVinke 
I,,  Act  as  a  Coramlt- 
Uvith  Grand  JUry 
to  Consiaer  Matters 

Udssion  Charges 
lit  An  Inprovea  and 


(contM) 

where  adraiasion  chargos  ?^^o  now  in  effect.  Ho  stated  thnt  the 
acjo  had  an  averope  weekly-  attono.ance  of  50,000  visitors  and 
that  a  handsome  revenue  could  be  derived  from  boo  vf3l-^°''s 
without  inflicting  hardship  on  anyone,  especially  the  San  Ftan- 
Cisco  taxpnyer.  Mr.  Bagge  did  not  propose  or  rocommond  an  ad- 
mission charge  for  shildron  or  school  groups. 

Mr.  faxikB   explained  that  ho  had  discussed  the  plan  of  admission 
charges  at  the  aoo  with  the  Gr-^nd  JUry  Committee  sometime  ago. 
The  Grand  Jury  Committee  had  also  discussed  the  future  possibil- 
ity of  plaoinn  the  aoo  undor  the  direction  of  a  i^ovorning  boar 3 
similar  to  those  which  hnve  net  success  in  other  cities. 

Commissioner  Coffman  stated  that  when  the  C7,500  requested  for 
the  Master  Plan  for  the  Zoo  had  been  approved,  the  Commission 
could  more  Intelligently  proceed  on  matters  of  policy.  He  felt 
the  matter  *ould  now  be  considered  on  the  basis  of  a  Joint  corn- 
mi  ttoo  composed  of  Commission  members  and  Grand  Jury  members. 
With  unanimous  concurrence,  Acting  President  Parr  appointed 
Commissioners  Mooro  and  Zimmorman  to  the  Zoo  Committee,  and 
asked  that  they  meet  with  Mr.  Punke  and  the  Grand  JUry  Committee 
Qt  their  earliest  convenience. 


m\ 


(1)  Flnnl  Pp.^Tiont 

On  motion  of  Commissioner  Gallagher,  seconded  by  Commissioner 
Coffman,  the  following  resolution  was  adopted: 

Rnflolution  No.  2A15 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of  the 
Recreation  and  Park  Commission,  the  Controller  be  and  is  hereby 
requested  to  approve  the  following  Pinal  Payment: 

(a)  cnKS-mucPARKiF.  area-s.f. zoo-Contract  rf^?^^-^^*^^^^^,^^y,,. 

^   '  To  Wllliau  Mcliitosh  i  Son-2d  &  FINAL  Payment  -        5l,89A.OO 
Completed  8- Li- 56, 


(2)   progress  Payments 


llEi.  yo.2Al6 
Progress  fevTients 


On  motion  of  Commissioner  Coffnan,   seconded  by  Commissioner  Gal- 
lagher,  the  following  resolution  was  adopted: 

Regolution  No.  2Alb 

RESOLVED  that  for  the  best  Interests  and  proper  conduct  of  the 
^SI??on  and  Srk  Conmission,  the  Controller  be  and  is  hereby 
requested  to  approve  the  foUowing  Progress  Payments: 

^   ^   TojSmLs  I.  Baj^es  Construc.Co;^     8th  Payment  -     |^A,ol5.Q9 
Pariod  ending  8-31-56. 


(b)  r^mu  VALUIY  ffr.  -  Arrhi-octural  Contract 
To  Apple torTi  Wolf nr  ^  -  for  ^rcnitoc'l 
services  rendered'  -  Period  ending  9-b-5b 


$2,738.91 


(c)  TTPPcm  >inR  P/G  ffr  t^.pH-qE.  -  Arrh1  tec  Contract  -  CRrtif,;^??^ 
To  Tod  :^ulton  -  for  architectural  services 
rendered  -  iterlod  ending  9-17-56  5Z7i.-:o 

^       Tr    Ir"  Lcr3cn  Conpany  -  7tn  pa:rnent  -  vU,JVO.uv 

Period  ending  8-31-56. 


9-27-56 


1: 


*t^wr-Jt*   ^ 


^■tiT' 


Crii?^ 


9^27-56 


(3)  ^jt^naions  of  Time 


On  motion  of  Conanlssioner  Mooro,   seconded  by  Commissi oner  Galla- 
gher, the  following  resolution  \ias  adopted i 

RESOLVED,  that  this  ConardsBion,  on  recommendation  of  the  General 
Manager,  approves  the  following  Extensions  of  Timei 

(a)  t^^K  VAL.Tgiroi^  99 Wg  -  Contract  §20L  >  Cpnt.rpllgr^?  ^2y? 

^       To  William  Mcintosh  &  Son,  an  extension  of  A5  calendar  days, 
through  October  7,  1956,  due  to  loss-of-tlme  delay  in 
furnishing  play  equipment  to  Contractor, 

(b)  REHABIL.CONVEN.STA.-PIEISHHACKER  PLAY PIELD-Cont. #191  - 

Controller'?  '"■?rUfK'^^\"'^  ^^^^ : t-TTT v'    a^^ 

To  Stenwrk  Construction  Co.,  an  extension  of  110  calendar 

days,   through  October  15,  1956,  due  to  various  delays  in 

receiving  toilet  partitiors  and  equipment. 


Wlficetions  of 

%ntrftP.tg 


request  for 
hnds   - 
Ullotnents 


(4)  |^prJ;fieation9  7^  Contracts 

On  motion  of  Connissioner  Ziinmerraan,   seconded  by  Commissioner 
Coffraan,  tl»  folloving  reaclution  was  adopted-. 

RESOLVEL,  that  for  the  best  interests  and  Pf>P«^c°«^^^^  °l^^J^ 
^cSation  and  Park  Department,  the  Controller  f ^J"^.  ^"^^^^^f 
r^uosted  to  approve  the  following  Modifications  of  Contracts, 

^^  To  Associated  En^lniers,  Inc:  -  to  provide  lor 
installation  of  215  lin.ft.  tr^n site  pipe,  not 
Included  in  contract  -  ^  INGRESS  of ^706.55 

^^  ^  Cahill  Coistriction  Co:  -  to'delete  «cavatlon 
and  backfill  of  existing  ground  under  shallow  end 
of  .wlmning  pool,  a  T^gCREASE  of ^.315.00 


(5)  p^qiiftpt.  far  Funds 

on  motion  of  Commissioner  Coffman,   seconded  by  Co«nissioner  Gal- 
S^r,   U)e  following  resolution  was  adopted, 

RESOLVED,  that  for  the  l«st  interests  and  pro^  o^V^ 

Recreation  and  Park  ^,P^'J-,f^,^f  R^^/ues?  f"  ^nds, 
roquested  to  appro™  the  following  nequc:. 

U)  aiot^nt  of  fund,  .ppropri.tod  for  puroteaa  of  equipment 
not  heretofore  allotted: 

6.311.400.651  Equip«=..t  -  f„-^f  ""JjiJ^^ion  ^'^I'.l^'^ 

6.311.400,653  ?^"  P»..t  -  =°^:fi^,f  Sits  3  935.00 

6.31l..'JX3.654  Equipnent  -  R^^«"^?°  3,530.00 

6.311.400.659  Equlpoont  -  Oa»p  l*>tt>er 

W  Allot^nt  of  f>ma,  for  repair  of  Ke..r  St^dlu.  S^  ^> 

6.654.200,00)      Contr..ctu.l  Servlcee-RecreCl  *U3^486.00 


m\ 


Jur.-^"*-.-. 


pwat^pawiiH*'' 


-'  'twuwjaiBgiWiiiWii.'liwv- 


i/^-    cJ 


T„      'V  ^«»^ 


liPja»W«iife?- j.»>. »t  •.<  •.■-'-■  ■.■■■■;,         ■     ,<,      r-^  Jj  jj*         ' t  '    '  t     •'  Aiiir'— .       iV     .     '      '  ■>  <?**#■— •J^iV^  'j»,«^,    -'  *',wij''''' 


■■villi  I  K"  '^]M'  '-"'jl 


^0iiijsjims3Jm 


(cont'd) 


•grants  to  I*y 


(6)  j^flQ»a>^t  for  Vf^ri-Yta  for  T    vflrt  of  Pr.aagQ  g^lina 

On  motion  of  Commissioner  Coffimn,   wcondod  by  Comnvisslontr 
Moore,  the  following  resolution  wna  adopted i 

ftajplutlon  No.  aA2Q 

RBSOLVED,   that  this  Commlsalon,  h«vlng  Inventlgnted  to  its  e^t- 
Isf taction  thnt  the  following  clnlmn  for  window  la-onkngo  nnd 


liliifi^i^llJlSSiaB     ^^  ^6^^^  wirrants  to  pay  «rv^d  clrMms  In  accordnrce  with  Ordi- 


nance No.  82A6  PS  follows I 


2B 

Dolores  Racine s 
Bella  Munos 


L9catlQn 
573  Edinburgh  3troot 
56  Lodynrd  Stroet 


Harold  Monroe  Bills  849 Golden  ^^  Ave. 


pate 

6-  5-56 
(7-27-56  OR 
(7-30-56 

6-27-56 


tlfTZ9 

U.91 
8.25 


Uii  ti^^^^ 


(7)  Qr.JM-«  for  SQTYLn  TT  M?rh  ?r1  Pn""nbrQnco  Regueflt 

On  motion  of  Commlsalonor  Mooro,   secondorl  by  Commissioner  Coff- 
man,   the  following  resolution  was  adopted j 


I  „      ..«  mrqoLVED     that  for  the  best  Interests  and  propor  operation  of 

Uders  for  service  ^f  ^^^^^f,^^^  Z  Park  Department,   tho  Controller  bo  .n     I. 

J«2£.^,m^  ^roZ  rocuosto.  to  approve  the  following  Work  Orders  and  En- 

|Ha^^v  cunbrance  Request i 

(n)  Work  Ordors  to  Recreation  and  prrk  Dop't 
for  Sorvlcos  of  Englnoorn   i  DmftBmon 
during  Oct., Nov.,  Doc. 1956  rs  follow^! 

1947  Recreation  Bond  P\ind  Projects       ....       !23,100.00 
1955  P/G  &  Rec.Ctr.Bond  P^and  Projocta.   .   .   .       .36,000.00 

(b)  Work  Ordors  to  Purchasing  Dop't,  Reproduction 
Durenu,   for  blueprinting,  mimeographing  and 
photorAatlc  work  during  Got. ,Kov.,Dec. 1956 
as  follows t 

1947  Recreation  Bond  PMnd  Projects  .....         f^'^X'SJ 
1955  P/0  4  Rec.Ctr.Bond  Pl.nl  Projects.   .    .   .  5,250.00 

(c)  Work  Order  to  Re^l  Estate  Department  for 

^   ^   Services  and  expenson  in  connection  with  tho 

J^ciase  of  land  require-^  for  the  Hayes  ^^ 

Valley  Recreation  Center .   .   .   »  » 

(-1)  Work  Order  to  Re"!  Estnte  ^^J^^^J^^JJ^^J^'" 
^   ^   vTcoB  an-'  expenses  In  connection  wJ^^I^^^Juis 

^rchaso  of  lan^l  required  for  the  Helen  Wills      ,^^^^^^ 

Playground • 

(R^^solStlon  ,^2403  ap^rovoH  ^,927.68) 


9-27-56 


t*^rr«^'if 


.,J^'' 


>W»»MmmkHy   |«M»i 


t^z^mbi^ 


j;«f,'>,!fe;>,..«  j-V.^! 


'iit' 


,v:^s;^i«^ 


»?f^^p^ 


I^c 


/i^SliCA.. 


LflBBJBafiia& 


(1)  Cancellation  of  Old  Contracti  ai  d  Tssiuinee  of  Njw  Arohltactural 

The  Conmi»»ion  naxt  oonsiiered  two  oontraeta  for  *'<^^*«°^^*J; 
aSjvitw  "ich  had  b..n  previously  ewarded  to  Uwrence  Halprin 
J^^SSJctlon  with  the  Ruaoian  Hill  J^t'k  development^    The  first 
cLSaot    awarded  in  October  1950  under  Reeoxution  No.  UO. 
oSS5  fir  frSlminary  and  Working  Drawings  for  the  sum  of 
il  loo  00      The  Commission  had  accepted  the  Preliminary  drawings 
li't^l    and\lthTpay»ent  of  t500  to  Mr.  Halprin.  ^""in*^*^ 
Se  coiiract  fnd  poe?^d  the  project  due  to  lack  of  funds. 

Tt^e  second  contract  was  awarded  April  2b  'J^f  ^^l^^ji^^rst^mlted 
2^,  for  a  fee  of  ?>2,910.  which  represented  6*  of  the  estimate 

cost  of  CAS, 500.00. 

Mr     Punko  explained  that  since  the  April  2bcontract  there  has 

fo'ti^otTd  ?S^::^ktf  ^J.  contract  u.der  different  t.r.. 
and  conditions. 

On  motion  of  Commissioner  Gallagher,   seconded^  Commissioner 
Sn^ri^n.   the  following  resolution  was  adopted. 


Iconisiloi^  Cancels 
llrchltectural  Con- 
I tracts  Issued  to 
lliBBHCE  HALPRIN 
lliithorised  by 
1 169.130  (Oct.  1950) 
|md  by  Res.  2262 


KSSOmB,  thet  tM.  Co-i,.lon    upon  reco^^^^^^^^ 

oral  Manager,  and  1"  ^^'Jf''^"?"  "„.  of  Russian  HIU  I»rk, 

and  procedure  "f^^ijf  *f„ttrn  ,r«3  action  under  Resolution 

rtr,:rvUrSrnrri;rar.:f  JoXln  Resolution  Z.^. 


l^caLssion  Anthori- 
UsMev  Architec- 
Itaral  Contract  With 
iLttffiUCE  HAimiN 
I  far  Preparation  & 
Ihrnlshing  Pinal 
leavings,  Specs.  & 
list, of  Cost,  etc.- 
Ifcsslan  Hill  Park  - 

y£li2Q 


pa^nT^itiqr  ^?-  2A23 


HESOLVED,   that  this  Commission     on  reco^on^^^^^^^       f^fte^t^af 
Manager,  does  hereby  award  to  La^^"^^  ".JJ  ^f  pi^al  Drawings, 
co^fact  for  the  preparation  ^^^^.^^^^f  ^enerkl  Architectural 
Specifications  and  EBtimates  of  Cj^^J^^f,^:'^^,,  and  Development 
and  Engineering  Supervision  for  the ^ons  ^^^^^  ^^^ 

of  Russian  Hill  Park,  on  Lombard  Stre^t^be^       ^  ^^  ^^^  ^^^^^,. 

Streets,   for  a  fee  of  ^^t^^^lS^'oT^ 
ed  construction  cost  of  ^57,500.00. 


(2)   Tu\rhir  ''*'  ^^^^^^°"'^^- 


JM.  Ko.  2L2L 


.-.  ^».  qham  P-^v  Abandoned 


T.  ^«  5«;     1Q53.  by  Resolution  No. 

B,e  Secretary  reported  that  on  J^'J  ■  »|il.Xi.42  In  the 
^^nn     the  Commission,  having  b  u°-^  x.^+^nn^  for  purchase  of  the 
Z%  Squest  F^^d..-!;-f-S  "3  Tl  ipro'p^rt^,     containing 
I^3t^rino  property  i^^ff  ^^J:* ^^  klfle  Range  could  be  expand- 
5.73  acres)   so  «^-*  ^f^^f  ^'r  S  the  property  and  rising 
od.     improvements  made  by  the   o^er^  P  ^^  ^^^  ^^^^  to  ap- 

land  costs  have  increased  J;^  P^^";^  jfoperty  has  requested 
proximately  e25,0OC.     I^^;'37,;ras  to  whfther  or  not  he   should 
instructions  ^om  the  <;:°"«^Jf^5^;^ 
continue  to  negotiatx3  for  the  land. 


HESOLVED,  thatjhl=/°^i?f  rf'tS"e  Sra^lnc^^asel  aXlTpSce 
Manager,  and  in  recognii-i 


il 


:}v1 


!    '  - 


9-27-56 


^-  -^,  -^'  ^'~- 


">«><«i">liBt<^ 


W 


./^l:        ,. 


iaaM«wMft3iiv3M»u»4ravnVG 


wtlSPq^  (cont'd) 


|^90  of  I*«t^'- 

Iftsrp  r»r»  /"    , 


of  th,  prcporty  •■^i'^^^X^J^.-'^IVJlo  thereon  b-at  which  .ro 
tiitlons  for  its  purchase. 


^^>(  g^,„.  H.m.v  TYnro'^^M  t.<?  il^r-rrr  gg-BaiLJ^ 


Lijslon  PostpoDea 
Itor  CM  Month  Its 
Ljideratlon  of 
kj.  Harney's 
l^st  to  Qaarry 


,^.  ft^.  reported  that  he  ^^J^'^l  ^J  Hi^o^U^l 

«nt  of  Cl^  "^'-f  "f'^^'sS^f  adet^Ued  report  on  .11  >»- 
'pe'ctf  S  S:  ^ro«l  i-^^iS'n*  detailed  co,t  e,tl^te.. 

4  «»«••♦  4  rm  of  the  matter  for  £  p«r- 
Z  ^oT^'^tT'Sr^'Sf  Srorret-a  ^  the  --.or. 


(A) 

Ivcadttee  on 

hrden  of  Pragrince 
llnStrybing  Arbor©  t- 
Uto  Report  at 

kjl*^  [testing ^ 


-  Strvb 


G*! 


fi^rT^n  ?i  tr  nf      " 

^♦a-i  that  the  conraittee  had  aftde  a  per- 
Car^dssloner  Moore  reported  that^tho     ^^^  ^ 

sonal  inspection  of  tha  ^^^^^^e  has  requested  depert- 
^'\':^?i;;e:rs''t:Trov?de  Zt  elTinates  on  the  alternate   sites 
^^aVin  ^p"t lather  at  the  next  meeting. 


[k  piISIMESS 


♦•4„<T  uillian  G.  r.erchant,  Archl- 
vr     Henry  C  Collins,  '^P'•^»^!i^i^f JJ^ary^la;s  for  the  enclosed 

ri^t^u  tXToc^^  --""--  -  •'  ■-'''"  '^"- 

*  ^  tHat  the  Dlans  W  oeer.  thor- 
HX.  Pu«ke  «d  >*•  «f  »%.ra'1«ff'=  °PP*«1  era  reco^er-detlon. 
ou^hly  checked  and  hsvo  the  Staff   PP 

>*.  Herman  reported  that  the  '"^i<'i;f,tie'"p«ctlcSrt^7' 
V^^uction  thtn  Hamilton  Pool,  bu^^!;,  in  t^-e  lighter  tyre  of 

U'Sl^arahce  ^J^^'^^^^rl   '^o^-1a%^30.«»  hU» 

lh°^ajriri?:ire3U:^-ar..nuar.  1955. 

iTchr^^ftfrrriprsarthT  rg  p^£^Hi€^^ 

pxan.  Oh  ar.  .Itercato  hid  U,U.  ^^^^__^^  ^^^ 

--/"t^Vol^irr:«Sne«rer^^^^ 


g-"?lM^>°"  !:o>  2^2^ 


24202.2^  .  ^^oves  and  accepts  the 

1.  RESOLVED     that  this  Conniisslon  hereoy  ^  ^       pool  as 

tomission  Approves  ^^?V  ,„!^^er9  covering  tho  La^f^\{;".     and  autborites 

Prellainary  nans  ^^^^"I,  Willi  an  G.  Merchant.   Architect^  and  ^^^ 

SuMtted  by  Arch.  V^^^^^^Z  cSr.ges  -— ^^^^2^   In  So  finaf  pUns;   t.« 

fc.G.Herch?mt  for  that  cerx^     Eni?lnoer  be  incorporate,  in 

Ursen  Park  3wi=Mng  Supervising  ^f^^^       ^f  cost  being  $350,750.00. 
hoi  (IQth  &  Vicente>  Architect's  cstins 
I  «  •  •  9-27-5fc 


.  ^.., 


'}MMMI»I' 


■v«-. 


(ccaat'd) 


t^fr^gl^Ug?. 


i^ 


IBSOLVED.   that  this  CoBBieslor.  hereby  approves  and  accepts  the 
Preliminary  Plar.B  coverir^  the  VcUron  Park  Swiariing  Pool  as 
presented  by  WiUiaa  G.  Merchart.  Architect,  and  authorlros 
that  certain  changes  recoaaendod  by  ^he  Gewral  ^f «««'  ";^,^ 
the  Supervisir^  Er^ireer  bo  incorporated  in  the  final  pl^^ns; 
the  Architect's  ostlaato  of  coat  being  1341, 435. W, 


(2)   f^iy]]r^   frying  .     Y---  Stadiua  and   P^vtllTB'CpnUo]   ^  l^?^rl^> 

T^»  Coxdssion  next  considered  the  control  and  re-friction  of 
nublirparking  at  Ketar  Stadiua  and  Pavilion.     In  order  to 
SlowlJlIcc  enforoexnent  of  the  restrictions     •!«-»  ="f  ^^ 
posted  in  accordance  with  Sections  15.   16  and  17,  Article  2, 
of  the  park  Code, 
y*r     Art  Whitter»r«.   Stadiua  Kar^ag^r.   outlined  the  aasigrjaent  of 

Slopes  during  StaJiu:.  ever.ts,  in  U.e  arce   directly  east  of 
the  StadiuiL, 

On  notioD  of  Cortdssioner  Gallagher,   seconded  l^  Co=nis8ioner 
Koorc,   the  fcllcving  resolutiot  was  adopted: 

require!  ?=-*-■*.  ?-^:f^"^?^-''ii'f„S>--.o<=  with  tbe  f<rk 
•boot  EeWJ  SM21-J-:  -;-  "^-r;    ?:'J^  '7.  Wti  tti:  masrsWr.dlng 
Cole.  ^--=-^^^r-i;..%?.^i;^t^;^;'irto  r,»l.  .---ll.tle 


.:  ?»_Air^  rr. 
Inr.  teitr 


(3)  r^--".r  --  -'•'  ---•^° 

:be   Secret?^  tier  ^'--.^^^r^';^:.:'.  ^'  .;  ,c^  enii«^ls  with 

«r.   Lriis  Gr^bel. 

-^^^-^^^     *.-"-ic-'   v:  Caailesiciier 

ot  notice:  cf  -^-i^^-^^'rrf:^','!::;^:.  ' 


^T   ' 


ieli-rerr  rf  ti»  strirrJis  t:  --iM 


9ar  Pr'-x.rlsr: 

■a  >^2r.t^5.c  ZtezT 

i    SiVs.    IK-5T 

1  V,   Btrtritr   ^^rcl 


S"^  yr**"^ 


./  ,-  - 


1  GUit  l:i^e«t-r 

1  y,  Irnni^':^  C'iT^i 


L-rjie  >?ebel, 
'5:lif:r?iia 


.^n 


♦♦♦♦♦•♦♦♦♦ 


7-r'-5^ 


'.*<*. 


iB^IliSS  (cont'd) 
(0 


lijiitlonal  Person- 
Lltoquested  for 
ISlSering  Div.for 
IST Bond  Fund  Pro- 
II  *  Completion 
15 1947  Bond  F\and 


and  the  «?«*  °' ^^.J^^^  cSftin,  Sconded  tjy  Conni5slon- 

RESOLVED,  that  this  Connission  5-|^^;j^3^;:^»^;t^1.iycr 
S^ce  ^omission,  the  ^-g^^f.^ffj  ,?  t^  Salary  Ordinance, 
to  approve  an  anendnent  ^^^^^"^^  Engineering  Division 

to  provide  '^^^i«;?"^,\P!  ?Sri955  BoS^^'  P^°^^  «"'  '"^ 
required  in  f  ";f  ^|  ^^^J^'piid  I^ogran.     FV^d3  fcr  these 
coopletlon  of  the  19A7  f^^^  .'T''."  |cticn  with  the  various 
^Stiona  to  bo  ^PP'^P^^^^tf^^^^Tsup^lenental  appropriation 
Jiojects  undertaken  and  ^«7f^.^°;iS^igt  of  jobs  t*  be 
of  funds  is  required  at  this  tine, 
authorised  followsj 


Ko.  of 


^  r^.^^  -  Title, 

nott  Draftanan,  Civil 

nOl^  Asst.I,  Engineer    Civil     ^^^ 

p/,CKb  Asst.I,  E^e^^;;  Electrical 
FAOAc  Asst.I,  Engineer, 
nb        Accountant  H  ^    ^    . 
B512     General  Clerk-Typist 


Compensation 
Sc]»dule2. 
^430  -  --^95 
*500  -  ''^600 
^500  -  '/600 
5500  -  $b00 
•430  -  U95 
^285  -  ^-3A0 


I 


I  Proposed  Coonit- 
1  tee  kssignrjentj- 


^<*^^A  f-r  consiierttion  of  the  Con- 
Acting  president  P.rr  J^^^-^^J^^ f^ttee  assignments      He 
nissicnprs  a  proposed  l^^!:i^-f^g\entativo  listir^  at  their 
asked  the  «-^"  ^^^TJcou^d  be  discussed  later  for 
convenience  so  that  the  pion 
forrAl  approval. 


sion  Inspection  ^^^^  p  w 

Kur  of  Palace  of        at  2:00  P.w.  ^-^randun  of  backgrounJ 

?l2e  Arts  -  Thurs.,  ^♦„-,  wrs  directed  te>  prepare  =  ^-    ror-Tdssi-^ners' 

lw^-2i90F.^.     ^tonarS^thrP^lace  of  Fine  ;.ts  for  the   .orr^ssi 

^^ei  prior  to  the  inspection. 


i^MI^^II 


-«  •Kofore  the  Coranission, 


Rospectrally  sutrAtted. 


Secretary 


1|! 


9-27-56 


■v*:-yu,-30' 


«^tS7r,;2i»iXi 


*•»'»>« 


l^f^:  ^. 


'% 


9aa  PJ-wtlsco,  California 
October  U,  1956 


U^SiU 


llStl3LlS»<BIlT  * 
ISSSMDTT  Of 


TKe  OD.  !to<ir«3  er.d  ThirUeth  Regular  Meeting  of  the  ^"Tl^?? 
^  «?L>«^«rn«ior  u&s  called  tc  order  oc  Thursday,  October  11. 
r46rn  \:^tZ  "thtll  I^^sldent  F.ed  D.  I«  presiding. 

The  following  Comissioowra  were  presentt 

Mr.  Fred  D.  Purr,  Vic©  president 
Mr.  Wllllan  M.  Coffssan 
Rev,  Sugvjne  k»  Gellagfcer 
Dr.  frencls  J.  Her« 
Mrs,  Joseph  A.  Moore,  Jr. 
Miss  JMiQ  E,  Zinaeraftc 


Ttere  being  no  errors  or  missions,   the  nl^tes  of  the  regular 
^^UnTof  Septenvber  27,  1956  wore  approved. 

Referring  to  his  -^^^f-,f,.^  ZT^^:^^"^^^'^^^^^- 
^5,ion  Comlttees  for  the   stu.i7^  ^^rb^rs  for  their  discu*. 
aatters.  Acting  P^'^^^^^,^**^ 
sion  on  the  quostion  of  adoption. 

w  «^o     «eoiided  by  Connissiorer  Coffmaa, 

Ita  connittee  assignments  and  chairmanships: 


Football 
Basketball 
Aquatic  Park 
mritine  Maseon 


pJlblic  SiTs  and  Squares 
Construction  k  Maintenance 

Golf 

p^ulc  freeways 
l^loee  of  Pine  Arts 
SlgPMDd  Stem  Grove 
Colt  Tower 


San  franc  i  SCO  Zoo 
Pleishhacker  Pool 
Storyland 
StrybiEg  .'jboretun 

a^ftll  Boats  Harbors 

Polo 

Korse  Shows 

Pork  Trails 

General  Adninlstration 
finance 

Recreation  Progrerts  and 

pacllities 
Co-ordination  with  Reoreati«i 

Progran  of  School  Departo't 


^ 


P^WISATIONS 


W   rr^   Hi,  Honor  >^y^f  t^H^U  f/^o^"  ^--^"^^"^ 

.  .V.  *  or  Jure  28  architectural  planning  on 
The  Connission  recalled  ^^^^J^to^mit  study  of  the  Mayor- s 
the  Hall  of  Flowers  was  ^^^^^^^3  gght  possibly  ^  J^^^^X 
^X^n^^   ?L^r:ro^.-ction  of  the  Palace  of  fin. 

Arts.  f,   i. 

10-11-56 


'  I":* I 


(I  1 


-i^f. 


f,_,Ar"  *^^  *^  c*,^ 


L^tiElZZS^ 


(port^a^ 


liiTTi^Vin  T^r-  -^''P 


rf  Sd-r  Hcmor  M^yor  J-^^^J^kB  L'  rxa«rr  prelect. 


__  (2) 

jjcfer  U  be 

|f>er$  ii  Sta7-> 
I  ji:!  jytarfftuit.. 

Ihr.PBrt  frriectt. 


^ ,..-««ir  ttctica:  under  ResclnUor.  2^3C-,  "^it" 

*■«•.,    r-rtr  tttrtjrvBtl.   the    CornmiRKini 
1,  r«pHre  tr  ti.t  J^/^'  '^  SS^^llr  tt  the  l.m 

nDCUBlox..  31   ft;at>r.l.or  tot  t^^^  P^^  Llrn*  Vltt  tht 

eaai»tir€  ptrk  prr.iert*  «=^^,;iS.r^  prlarit^es  wfaial  at 
%piih*.»  tp  suiinit  t.  «»  i^^***  --^ 


I  JnclcfBBStl 

?rit^coe<i  Irtil 

1  <:itt  B«pon  af 

lity  I)ep*tf  it 

U±»aBlei  far 
sImk  Dt  Octo- 
»T  a,  19» 


?fy>ml  for       U^ 

Hcilitie*  at 
^Uk  Veek  fine 

\lm,  far  Little 

ikferrec  tr 

'jOESr  ,ZllUUC!'lUBt 

'  -r  Stu^r  ant 


Mr.  ItorPtnr-'r  ^-^"^^f*   ;;,?V^  pre»Brt  t:  the  :;a«::iBEX3i.. 
tin*  Vila  iiE"^  -  reraramBiiaEX-ai-   »..   *» 

Vl«  ?»rk  qutrrrlDf  f  =^"^.!i:IJlr     ^ht   a.«   nt  -tint  ^  5°i^* 
ai*S  VorVpar^K'^l^^y;  ^-^^\c;  ke.  Tn.xter  .r  scheduled 

for  rtlpfc»« 

idor'e  ettitu^e  ^^Jf'l,^,  for  Uttlc   U-upu.  B..eb.a, 

-♦^-s  *hfit  tfaif  mBttcr  DC  re- 
?S^  tc  tb.  -PPT^^-r;:   ::S;ireti»  «-r  ref«^c  t.  Co».-^ 
Eioner  ^lia*""* Jf,J^!;'oera;*  end  f^cll:.ttE.t. 

,    .^oi«r^     Ctliforsie  Uttiontl  auwfl. 


^^ 


1 


r.*»**/^*.-tfj*fn>'Jv5fc; 


I  ,„fljnCATlONS  (cont'd) 

'  placed  abov  ground  and  In  confomlty  with  all  fire  regu^aUon.. 

on  notion  of  Conuniseloner  Hera,  eoconded  by  Commissioner  Galla- 
gher,  the  following  resolution  was  adoptedi 


p^,8ion  Grant- 
rite  California 
jjtlonal  Guard 
L  install  Two 

T<(LGftl.Ga9  Tanks 

■STTasth  AU 

hjapottn**  at  West 


Ij^g^jutlon  ^O'  2A31 

oonfoTBlty  with  raguUtlon.  of  the  ^f "  m^  „oU=e  of  ola«- 
SSorprlS  rpX.c,^  t^  ln=trnatlon  In  operation. 


coming  Presidential  election. 

on  notion  of  CoTnmlssloner  Zl.i«nnan    seconded  by  Co™n5.ssloner 

*r^  So  following  resolution  was  adopted, 


imiffo.2A32 

CoBlsslon  Chants 
hni  salon  to 
I  filler  pacific  Co. 
to  Place  Display 
In  Ohlon  Square 
3et.22  thru  Oct. 
26,  Qrglng  ai 
Cltl«en»  to  Vote 

(7) 


HESOLVED.  that  thl.  Oo»ml«lon  ^-•.^"If.t^S^nertloS 
the  mller  Paclftc  <!o«pe^  »»  Pl««  ^2  tSUh  October  tb; 
dln.l«y  m  Onlon  *l"f!,^d)ml°«d  or  attributed  be  wholly 
Bls^rtaed  that  the  material  "^"PJf '°  °i,,5„oe.  that  the  public 
5S^l,an  and  of  no  =o»»r=i^l  J^gnlfican^^.  ^^  ^^^,^,,^ 

'^'SUua''t:r^?^^5Vrirti»aV  the  penlttee. 

^0.  Harvey  L.  Chri.teneen.  ?»7'  =«f.li''tf:"e"tS:trr 
fcSSoS.^Hr.  ^^.  'Xc;er"i.ri^  iSlaShaolcer  Playground 

r7co««ndation  of  the  ^ener^Kanager  '^  » -^^^elo^iS 
Soner  CoffBan,  «=<»>^»^^„?°Tf  JS;  c"dition  and  underatonding 

rt'Se-:ntSi-c;^^-- ----^  —  -  "^^  '^' 

tjy  Mr.  Chrlstensen. 

and  Casting  Club.  r    f  the 

U)  ,ro»  Hre.  Alfred^B.rauc..^3th  J«n«.  on  ^^A^^^  «/ 

rt^r/sreer-tifg^&if--  -aTofm^^^^^ 
ffiedlo-rieiirrra^'for  appropriate  action). 

*  _        .    _• ♦«  iioA  fiverv  wfl 


(3) 


(Heferred  to  «.e  ^^^^  ^^  ^^  ^^^  ^^^^  ^^ 

Prom  the  following,  urging  the^°^     Pi„e  Arts: 
Its  disposal  to  restore  the^^°^^  street     San  Francisco 
a)  Mr.   Janes  E.  ^^e",  xjo^  Prancisco 

Silly  I.  Kelly,  50A-29th  Avenu  ^^^^^^^^  ^^^  ^^^^H 
Mrs/Dan  W*^^;^:;*  ^^^^if  cSSomla  Street.  San  Franc.co 
Mrs.  Morris  Mondle,  3715  ^  10-11-56 


I !  %,j 


0X]!fksm  ^''^'^^^^ 


lanW  ^^  INTORMATIQM  (cont'd) 

U)  rtoBi  Richard  !•  Oerson,  3,  P.  Tuberculosis  AssoeiaUon,  259  O^ry 
3tr««t,  roqussting  p»r«if»ion  to  place  national  symbols  of  «elr 
aasociation  on  ChrittiMta  traas  in  Onion  Square,  December  10-28, 
(iftDWv^  In  accordance  ^^  provlously  establishad  policy). 


kjaA24n 


(1)  Hffp-g|vil  SarYlrt  *«*  «««"»t.  AtmointMntl 

On  notion  of  Ckjranlssioner  Her»,  seconded  by  Coimlssioner  Coffin, 
the  following  resolution  was  adopted t 

^,  o  — 4«-    wtvjiVEB    that  all  teoporary  Hon-^ivil  Service  Appolntoents  in 
ifiiLt  A^fn^    ^or^l^sifStn^^pro^nUd  ^  lU^uisltion.  Hos.T.1912 
llteapt  Appoint-    ^  ^^^  ^  ^        appoint«nts  made  by  the  G^^^^l 

i^  and  certified  by  the  Secretary  durijg  the  PJ^^jJ^f  J^ 
beTS.  1956  through  October  11,  1956.  are  hereby  ratified  and 
approved;  and,  be  it 

FURTHER  RESOLVED,  that  a  report  of  said  appointments  be  transmit- 
ted to  the  ControUer  and  the  Civil  Service  Coonisslon. 


(2)   fTfti^ama  and/;r  ^r^^  Rivnents 


Iki.  N0.2A3A 

I  Pragress  and/or 
Rb&I  Rivnents 


On  K)tion  of  Commissioner  Coffain.   seconded  ty  Ccnmissioner  Gal- 
lagher, the  following  resolution  was  adopted t 

Hr«WLVED     that  for  the  best  interests  and  proper  conduct  of  the 


To  RalplTfcirSy,  Director  -  -mird  ifeymoni.  - 
Period  ending  Septeaber  30,  1956. 

^       To  Associated  Engiivesrs  -  Second  I^i-nent  ?o.x^^. 

j^lod  ending  Septcnber  30,  195«>. 

Tb  Ire  H.  Ursen  -  Eighth  ^7^_^^  ' 
l^rlod  ending  September  30,   195©. 


•  • 


«••••••• 


(3)  ^iing^Tflf*  ^-^  '^^^ 


Jrtetsions  of 


BflJtTllg*  iMW    rr 

,    _t->^-  HaT..     ^eonded  by  Coimissloner  Moore, 
On  motion  of  CoBBissloner  Hers,   ^fconoeo  uy 
the  following  resolution  was  adopted: 


|^^«r>^ntion  p-  ^35 


t         r.r  *«rr«-endation  of  the  General 
«SCL-^.   "*»J^i»  ="?f,J^  iitTnlS  ff  Tl», 
Manager,  approves  the  roxiowiDg  i** 

'/.  I?e  H.  J^^-„^^^-P^^',:\^^2^^;des.    sirlkes  (carr^rters, 
thru  vtirch  17,   1957,   -uc  to  ^  ^     ^  irability  of 

north  of  August  19''6, 


(kck:) 


10-11-56 


M 


ii 


^'^ 


10 


I ^^  ^^205      (3)  tttitTifl^Qna  <?f  TIBB  (cont'd) 

^       "rjoslph  L.   Barne*  donstnictlon  Co.,  «n  •xtaniion  of  45 
ettl«n<aar  day*,  thru  Octobor  22,  1956,   iu*  to  plumbers,  c«r- 
pMtMt  •»!  ii^l-wrfc**  strike*,  and  delay  In  raoalpt  by 

contractor  of  doUvery  of  stoel  produott. 


)todlflcation 


(4)  ^yj^flcatiat^  qf  Contract 

On  notion  of  Conuiilaalowir  Moore,  .econded  by  Comi.sloner  Galla- 
glMr,   the  following  reeolutlor.  was  adopted j 

»SOLVED.  that  for  the  best  Interests  and  Pi^'>P«;"  «'>^;;^^^  ?l^^^ 
^creatiin  and  Park  Department,  the  Controller  ^^J^J  Is  hereby 
requested  to  approve  the  foUowlng  Modifications  of  Gontraotet 

To  Joseph  L.aames  Construction  Co.  -  ^'^:^^"°«*^^" 

No.  9  -  To  install  an  additional  Speak  Hole  and 

S^d  Hole  m  the  glass  office  partition  -  Smm  '  *l^-<>^ 


^flj,  II0.2ZJ7 

iiqatflt  for 
hDda  (Allot- 

UD 


Jiquesta  frar 


(5)  ^l!ni?rftr  f'^''  ^^« 

on  nation  of  Con«ds«lo«er  Coffman,   "-"''^^^^  Commissioner  Gel- 
laghor,   the  follovlng  resolution  was  'tdoptedi 

J^q^sted  to  approve  the  following  Request  for  FbndB, 

(«)  To  allot  ^ds  for  rental  ^^ ^^^^^^^-^^^ ^^;: ^X^^,. 
September  1,   1956  thru  June  30,  1957  -  U  Sunoaya 

$3,520.00 


Appropriation  6.651.380.000     Rentals 


•  » 


on  motion  of  Co,Mssioner  Ooffmnn     -oonded  ^  Commissioner  Mooro, 
the  following  roeolution  wae  a^loptodt 

nfinnliiUnn  lin.  ^-^^^ 

fnctlon  thot  VM  f""""^"«  'l°S".l2^rt  tho  Controller  to  l.w 
I^^Ttf  tltr^lJ  t.lT.TJ.TXl^  -It.  Or..„«.c.  .o.8a.6 

AB  folloWflt 


Mrs.  Irvin  Mitchell 

Natl. Lacquer  Co. 
Mix  Metaxas 

and  his  attorney. 
Burton  J.Pnclorotty 


Date 
Wlndn?i->nknpo-910  Moscow  3t  5-29-56 

( Crocker- Araa^r^n  P/G) 
Window  3roakage.l600  -"nstrong  7-3-56 
Zf^^  .t  23/.-19th  Avenue  7-^6-56) 


ii.^5 


12.18 
25.50 


♦  »♦»•• 


»  »  ♦  * 


Mooro,   the  foUo-lnB  reflation  «,  ^aopte 

10-11-56 


^i 


I    »u^ 


£fE"r  •' 


-tf^i  ^- 


.9*  ^^'-  ^ 


Lgau^tfStt^^i^^^a 


(<tant:»l) 


Lja.^ 


.in. 


•JC 


?B3CL"3D5D»   '^iia-i  -^hia  Tcmtjaim 


TH 


,  ji    i—iitn'-'-r   7f  *J»  lenumi 


)»r»4mr,    iaaa 


if  Sada  ia 


_     ■»_  ■• 11  •  -ir-   ■»»«<i    '-"T"    ^  L2.1^i 


s^raanaat  3B.Lxrr   jprrr-prlaiiixa 


laidaij  ^attiana  37 


^apci-WT  laplacaaBnt  iapijywHiiia: 


"— ^. 


■4.^rtGTTi,  li»«rrl 


:jii     ic&3rsr:3^ 


.^dr^His 


>r^ 


1i:dt  >. 


-^7 


It.  V'  ^T 
3izk  >.  */-:  ?*7 
2i::k  >.  V::   ^7 


2fe4.?C 


'..35t 


..on 

■op-] 


381.32 


1.3DC.X 


2/2S/r7'       :.3CC.3C 


cr 


ai  atrtlon 


3/  XflHBdsal^nwr  ^*:cr«j, 


-wcondBd  ^  ZcamLnmtTSST  -c. 


tte  failowtac  r«scli^iijn  -*s  ioxt:r-«at 


^i^'i'^i'm'tTf  "^^ 


aS^ILTE,   *J»^-  '"a*  '-^ 


-«9-.  i-ter«J3 


♦a  ind  strsper  rcrduc*  3^ 


^cr^«*.l:n!  »r:i2 


pitrk  ^^pfcr^awnt, 


•x«   Iact2-3.^-kar 


iljP 


ird  Is  "wr^cT 


3«quaat: 


ippr^<»»»  tiM  - 


♦-^ 


.SMiSJi 


rur  3er-rt^  iriera  ard  3r(naicri:a:e 


(•)   3«r»l««  "^r^f  •'« 


LaaU- 


-  a,  ?m»laa,   i51  McTit?r«r7 


3tr»«ii  -  to  *!»  m 


irdereciiet:*   lacn-* 


1  of  1: 


tn  eoirn«c^ 


l:x  wl-^  -^te  prs-xaae 


3f  Lisd  far  ax?ft=- 


si-n 


if  2elfln  rftllJ  Fl^Tv 


?aoc.:x: 


f.    3«rTt»  'Sr-ler 


t.6> 


93*  Unr!ac  ATrana* 


-^  tecfcer  ?=«t  ?r:d«:'.a  5ic 


J(.       jwr    ^T^HC-^SCC 


31  i«' 


-J."!  ♦■ 


tc 


iiatall  saw  snaia 


T   2Xi5t- 


ir,g  dsftln 


r«3cln« 


'^ae  K. 


3e-Tva: 


J1.2«.X 


(«)   3«rTtii»  ::r-ler  v:  :cr^W   -^ 


i-mtn 


,2132   «r^ 


3«rVta.a7i 


Isnhftcksr  .4enicri: 


r<5  3^cr*tl3i:  - 


.# 


nm-s 


Yctrrera 


:r«'   a:<iae  i: 


TlmlatJoB. 


(i;  Ic<»»br«cce 


-ksr  r.i7^-= 


i4a:.x 


Jeqiiea^  *'^- 


t::  ?rir.cisc 


c  Sta^a   :k!l*a«ai 


frr   lae 


if  3wijnnirj?  ?:ci  *-_ 


-xa  tcUsg?,    '=«•  ^ 


Scrcaya  fraa  ae 


Sertvanfcer 


1     ITftt  'c  -'xce 


3C,   195''  t 


per  i^reeme 


1956,  ytltn  -c'T-r-a^^  ?irn«^ 


::s 


(Par.U 


•sf  lease  prrrTl-.i 


69. 


tbe  'I'sni  iar 


aarels  sball  «  -.n  i 


_  19ffc. 

l-iiag  •jvqor   3f 


;::i,ci;h  •»si/:3,52C.X 


•'-At  fcrbcr 


(9) 


rwnded  '=7 


IcamLastncer 


>lla^er, 


a3CL72L,  ti»t  tfci3  -^^'!^^^^ 


-3: 


r^cfflfflBcdatioc  cf  tha^Gecera* 


lc«5«  berety  iptr-. 


7^  tj::e   laauarce. 


Trarafer 


rd  Cancalls- 


tliW  of  Ta^t 


garter  yccri::^ 


li:sr.»e9  la 


follows! 


lO-U-56 


=  i^Afe«*;: 


19(^^jn5  ipi 


J0,2M1 


(cont'd) 

(a)  ffTOIfifffW^  LTCENaaa 

CHASE,  Dr.  Robert  N, 
SICKS,  Willlan 

(b)  U?Blfg  T^^^^^ 
DOTTON,Jr.,Hftrry  A,  & 

CHASE,  Dr.  Robert  N, 

LOOGHLIN,   John  P.  \%\Y^ 

HOWARD.  Daniel  P.  10/V56 


EffoetlTG  Name  of 

Date.         Boat 
■  io/V5t"  BACER  ENTERmiSE 

io/i/5<>  cmxs 

10/1/56    EAGER  ENTBRHII3E 


Berth 

JiSU- 
82 

101 


82 


HOCKEY 


101 
206 
175 


"^"^  ♦.-  t-^  flmunda  and  Construction  of 

._.«^m7/^U    rn         TNT.  -     9    $75j,r>9*tlVY 


^e  S^creur,  next  r«a  «>«  -^or^^^  r^^tnutn:?™^?^'^^ 
him  on  Tuesday,  October  2,  195t)  ror  w 

follows I 

«Qjo«T     _ffnK)3.il    J*2ffi2UII  £^|s2L   ^^ffiagl^    S?^rii^ 


$83,994  %^.^      «^°'^°        ^'•''' 


#2,13.  7,510 


(b) 


P86.588  051,629      016.5^8      M0.233 


nj3'  7,589 
#2.#3.#4-10.230 


579,417 


ur    Hanaan.  Supervising  S^i^n'^^'^^alLl^aU^id  pt^p^l» 
^rrt3%onSi^dJn  -^^  -  -  Tthe  low  bidder,   the 

rrtS:srcrst^cron  co..  mc 

.  .Uon  of  Co--rnC;U^-r^  ^  ^^"^"^^^ 
the  following  resolution  was  aaop 


liwrd  of  Contract- 
|D(P?T3.to  GRD3.& 

|:oHSTRir.ni)H3B., 

|??E  LAKE  ;JSA  - 

l'.5MARTDiELLI 
■-MSTRXTION  CO., 
3C.  »  ^>7S.bQA.QQ 


^„janendatlon  of  the  General 
^SOLVED    t..t  thij^^^'iS^rntHct  for  I^^:--^'  -mri, 

to^^J^t  of  S75,W,  f>°5,rt  W"*'^  -i"--  "*  """" 

Cam  /iToas  No8.  3  ana  <»i         ,  _.     t^^ 

UBE^»  "*«  ^^^  Coranission 

mrm  BB30LVH.,   th-^^the  G.^^^  •^f.nLtr.ct  on  t.h.lf  of 

Secretary  ««  "^f^Jti;  clrai.>'l'=''i  "•■■'•  •"  " 

««  Recreation  .r.d  P^V  ^^^^  ^^ 

^.^  PESO^^.  ---  -"orSelScieX  ««.pe^^  -  - 
^cit^r  Oo»4  'f  3.n  ^=i«c. 


10-11-56 


:,«<••*«»-'  j'W»*B*.Vf  -J-i-^. 


.'.    klil.Li'o.li.*!^  \i'A 


KHSSSm^ff^ifWV^K: 


19 


^^^     (2)  toquost  for  A  Snppler«ntal  Appropriation  of  *;J50  000  from  19A7 

Mr.  FurJie  reported  that  in  ordor  to  avoid  any  Pf  f J^l^J^i^^  ^'^ 
♦ti  Hftvea  Valley  Playground  project,  an  appropriation  of  con- 
iSuSfon  l^^ds^^d'S  reqSirid  a'a  a  follow-up  to  the  recently 
approved  land  purchase. 

On  aotion  of  Coiamissioner  Gallagher,   seconded  by  Conadssioner 
Hera,  the  following  resolution  was  adopted i 

W^LVED     that  this  Comnission  hereby  requests  the  Mayor,  the 
S!2^^'sunorvisors.  and  the  Controller  to  approve  a  Supplemen- 
Board  of  ^^5*^^"%,^  qoo  from  the  19A7  Bond  F^ind.   to  the 
S^dft^oJ'S^ro^latic^^o^^BO^^So.O       (Construction  -  Hnyes 
Tiul  ?;c^ti^  Center),  the  construction  and  other  pertinent 
oosts  being  estinated  as  followst 


Lj2JU2 


ijuquesb  for  A 
Sapplenental  Ap- 
propriation frwa 

1 194?  Bond  Pund 

I  {or  Construe 'n 
aayes  Valley  Rec- 

Lation  Center 


r;n»j.qTRaCTION 
Qrounds 
Building 


080,000 
A7.Q00 


Architectural  and  Engineering  rfees 
Technical  Charges  and  Inspection 
Equipment 


Total 


0127,000 

8,000 
10,000 
5.00Q_ 

C150,000 


m\ 


•  »  • 


L^tect  on  *yes  Comission  O^n^^-^e  IZ^TVllZTo^lTt'^^^^^^^^ 
Uuey  Project  to     that  the  architect  for  ^^  "^^^^         co-operation  with  the 
Vork  aosely  with    would  ^^^^^f  S^j3'l.:^\iS     t?er  interested  residents  of  thj 
lo.ifcrantB  Group    Hayes  Valley  Parents  group  m 

liiTinT"  district,  ^ 


(3) 


teq,  for  A  3up- 
jpleaentel  Approp, 

cf  *U9,500  fron 
1 1947  3oni  Pund 

far  Construction 

5f  Silver  Tree 

^7  Caap  at 


of  the  Silver  Tree  Day  '^•^f-X^volv^i. 
g5»e  a  brief  aescrlrtlo"  °'  ">=  ""  "  1""^" 

or  potior,  of  Con=i»sl»ner  toU.gher.   seconded  .7  Comlssloner 
L~"S.  following  re«luUon  «3  adopted  ■ 


p.»gAJijtioii  ^^     2A/>^ 


RESOLVB.  that  thl,  Co-i'slon  ^r^^/^^^^-'J^rveTsSipS^n. 
Board  of  Superrieorj.^and  the  CortroU  W^  ^^_  ^^  ^ 

tal  Appropriation  of  .U9j500rro^  (cevolopnent  of 
credit  °f^jPP"f  i^^rPl!?^^.arthe  construction  ani  other 
?:jt2:St>'coSrb,^^  e^tSted  ^s  foUows. 


Planning 
Surveys 
Xnapection 
Construction 


12,000 

2,000 

5,000 

130.500 

yotal  -   :U9.500 


11 


TZ  rvr^  the  Tolati'/e  advantages  and  disad- 
Comissloner  >*ocre  reported  on^the  ^^  ^^  g^^  ,^.  i 

vantages  in  locating  f  ^.^T^^°.  fcfdjacent  to  South  Drive), 
(existing  Rose  Garden)   or  Site  No.  ^   V 

10-11-56 


Hi 


-^.ra^'TMc: 


?'..rii-  ■^'.•>Vi**l«'a?s^Blsy«:<cv 


^'TT' 


1 


10?i 


'^ 


LjLWSB^ 


(O 


(wmt'd) 
jlrili  rf  nrt"^^^  (cont'd) 

^  Slt«  !Jo.  1  -   312,AM 

Slta  Mo.  2  -  (^15,400 

of  a  fence  surrounding  Site  Ho,  2.  «%^^  ^  ^  eonstnic 
eanstructlon  coat, 

Society,  expreteed  9atj.M»c**»» 
•f  Site  »te#  2% 

Co«l-lo«er  K^  '!^*«*rf!^?^6  W  rorc^.tnieUe«  of  the 
flret  mX%  oi  «»  ^«^»  ^  ,,^ 


hcadision  ^W*; 
I  Selects  5it«  #2 
ilthiB  3trybln« 

Urboretm,  &e 
>csUoE  of  Ga»- 


«??r  aTu-ni;  srss'iT.  ira«"^]5sr^tt?£u. 

site  po.  *  \*'**n  4^  tw-  Shakespeare  CartJeni  ^'  '^  .     ..^  i - 
Drt^  a«d  »<ii**?^li;JrL7l^^e  ftefteral  »»^*  **^tJ« 

sl««tor  awtborli^  *^  ^^^^       -,     ^^^  for  the  »ald  •ork  being 

HiTr  ."^-'^«^'-^-  -^^^  "^  ^•*'**'  -"• 

Uoo  ot  tt»  project. 


.-     m^  .ftd  recoBMBndations  for 

lnprove«nts  at  an  eew* 

^^  .     -.<*«  t*«  exDarslem  and  devel- 

(b)  T^  need  for  a  aater  plan  to  f^^^^^        t  for  funds  which 
I^nt  of  the  jo^.  ^^  Slri^'orL^^-rs  and  the  Hayor 
ted  been  sutaittea  ^o  w»^ 
to  finance  the  inast^r  plan. 

«f  the  Recreation  and  P^^-^^^l^^thft  S^s- 
(o)  The  Cbalrr-an  of  the  »^,«^  g    Bagge»s  P^P^f*,,^  „. 

and  ttoanke  for  the  ooBmi 

results.  lO-U-56 


isisse^tsit-! 


hC^' 


(cont'd) 


(eont»d) 


l^jsion  Accopt* 

Iteort  on  S.r.So- 

Vlsjical  Oexrdens 
liOiJ«ct8  Copies 
LSeot  to  All 


C^  ^tion  of  Co«nisalo,.>r  Coff«.n     seconded  t^  Co«l..loner  Her.. 
Sfl  following  resolution  «*•  Qdoptedt 


study  «i>d  MpoFt  on  the  *»?  ?^?^"°lni«ct.  »»»'  «°P«"  ** 
fon»rded  to  tl»  W'  i*".!??r'j£,*'S7tho  sln  frtncUeo 
'^  lirr^^^     li  f4.?S^t^l'l^t^""*^  ,«rtle.  -Ill 


(1,  *pp,o«X  of  Cont.«et  for  3hrly  «.H^e.V  ^ott^U  G-u. 


Kes&r 


.     ^     -.«  M«n,^     seconded  by  Conniealoner  Zirner- 
Qn  ootloD  of  Cocnissloner  Moor«,  '^^^^J*"  '^ 
SnTthTfoUowing  resolution  was  adopted. 


L,  ||n.2U7 

lteiS8i(»  Appvs, 

Iktal  of  Ketar 
jstadiuE  for  Shrine 
ijst-West  Football 
|:iij«lc  on  Satur* 


tewlv*-^"^  ti^i  i?/^*^ 


BSOtVED,  th»»  thl.  ':o»i"^^^/!.r«lTSSrsudl«  to  tbo 
S„.g„/do..  hereby  ap^ve  the  ;^^l,°j;^,,„,  t„  tte  ,^i- 
Ulan  Tenple  *rlne  Ba.tJJoat  K^otoa         p^^j^^n  oc»  for  tie 
Ing  et  the  Annual  ai-Star  »«  "!•     crippled  Children,  ™  Sat^ 
SLflt  of  «-  a*!?!''  !!S^^t^  bo^fof  12.00  »oon  and  6.00 
day.  Becemher  29.  Wib,  ^tween  "^      ^^^  t„  required,  bit 
P.M.,  It  being  I«'°»i^!^,'^a?^'^tter  incidental  expenae  = 
S%rc?LftSi:5ir.SS^'S  .>me  t.  eaid  Co^ittee. 


■^ 


I   . 


(2) 


Amission  Appvs, 
Ibpecditure  of 
jUMevis  Bequest 
flDds  in  Aznt.  of 
J500  for  2quip't 
fT  J.D.Rer.iall 
Mor  )%iaeim 


following  tba  secretary's  re^^  and  tbe^^^ 

Mr.  Raynond  S.  ^f  f^^'3feoSod  ^  CoSdssioner  GaUagher,  the 
of  Conmlssloner  Moore,   ^^conaou     ;r 
Jolioving  resolution  was  adopted, 

.     »  ^  ^-^^  hereby  authorise  and  direct 
RESOLVED,   that  this  ^omission  does  nere^       ^^^  Uewella  P. 
Sa?an^;xpenditure  from  the  ca^bala^co^^  ^^  ^^,^^^  j^or 

Lvis  BoquTst  Fund  be  nade  f^^J^VJ^/for  the  purchase  of  the 
i^^  in  an  -^-^'^^.^^.^TZro^^^t  of  the  Museum's  opera- 
following  items  required  ror  xap 

tionsi 


1 
5 

12 


A.B.Dick  Spirit  I>^li2^f^„ 
ttasco  Wirelo33fone  Intercon 

ISu  "inal  cages  wit.,  wheels 
Contingencies 


C;2A3.85 

150.00 
95.^0 

-02*21 


jytai   -   C500.00  fiai.  £aai 


,.:.. « IT  mT*R  ■^r'!"' *?orii:dirSe"ts^-^5n5: 

icwtory  be  and  '^"""grfffecrto  the  purpo«  and  InUnt 
that  nay  be  necessary  to  give 
of  thie  resolution. 


\\\ 


10-11-56 


li 


w 


>AJ  «rv- ' 


u::ii;_-3«%aJS, 


iWM^^ 


CO 


;i<-'   M? 


(cont'd) 

(3)   y^^ii^aetor 


Iliqu8$t  for 

jballow  Bnd  of 
-.  'shhack^r  Pool 
rndTTti  to  Com- 
iliilonar  Moor« 
for  Uavcstieation 
I  Approprlato 


Acting  President  Parr  presented  a  file  of  correspondence  which 
he  had  received  froa  Mayor  Christopher,  relating  to  a  re^^^ 
from  Mr.  U  HWiA  O'Brien,  UTO  32nd  Avenue     that  a  windbreak 
be  construcUd  at  the  shallow  end  of  the  Fleishhacker  Pool  for 
the  purpose  of  sheltering  young  swinaers  and  participants  in 
Red  Cross  classes. 

In  accordance  with  the  Mayor's  wishes,  the  proposal  was  thorough- 
ly  discussed  by  the  Conrnission  and  referred  to  the  Coesiitteo  on 
Pleishhacker  Pool  (Coanissioner  Moore)  for  investigation  and 
appropriate  action. 


iu) 


[Hwriposa  Boat 
Club  to  Use  Lake 
Herced  on  ftinday, 
i}ctober  21,  1956, 

i  for  Outboard  Motor 

iBlUiSUi 


Mariposa  Boat  Club,   Inc.  to  Hold  Outboard  Motorboat  Races  on 
^^  Mareed  -  gundav.   0(;|t?^r  ^^'   ^'^^^ 

Pi-oin  Ernest  Viola,  Comnodore,  Mariposa  Boat  Club.  If  •»ff^»^ 
^pemission  foJ  his  club  to  hold  its  outboard  motorboat  races 
on  Lake  Merced,   Sunday,  October  21,   1956. 

On  notion  of  Cotaaissioner  Hers,   seconded  by  Cortnissloner  Oalla- 
ffher.   the  request  of  Ernest  Viola,  Cornnodoro.  Mariposa  Boat 
Club    Scorporated.  for  permission  to  use  Lake  Merced  for  out- 
board motorboat  races  on  Sunday.  October  21,  y^»  »Pf  °;;*5J  .    . 
pJJvlded  satisfactory  insurance  coverage  be  obtained     and  that 
th^iogatta  be  conducted  in  accordance  with  the  regulations  and 
conditions  set  forth  by  the  General  Manager. 


pJOIBUtffiNT 


n^ra  being  no  further  business  to  cone  before  the  Comisslon, 
^.n.'^piofiSenriarr  declared  the  meeting  adjourned  at  ^,50  PJC. 


Acting  President  Parr 


Respectfully  submitted. 


U^i 


Secretary 


10-11-56 


c-<»^-b«M&^:>;v^«i;% 


ri<i^||lniii|MWI  II II li^wys^-" 


") 
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San  Firancisco,  California 
Octobsr  25,  1956 


liiliill&i 


Th«  One  Hundred  and  Thirty-first  Regular  Meeting  of  the  Recrea- 
tion and  ftirk  Commiasion  was  called  to  order  on  Thursday,  Octo- 
ber 25,  1956,  at  3iOO  P.M.,  Vice  President  F^ed  D.  Parr  presid- 
ing. 

The  following  Commissioners  were  present: 

Mr,  PY'ed  D,   Parr,  Vice  President 

Mr,  William  M.  Coffman 

Rev.  Eugene  A.  Gallagher 

Dr.   Francis  J,  Herz 

Mrs.   Joseph  A.  Moore,   Jt, 

Mies  Jane  E.  Zimmerman 


ROVAL  OF 


TTiere  being  ro  errors  or  omissions,   the  minutes  of  the  regvilar 
neeting  of  October  11,   1956,  were  approved. 


(1) 

quest  for 
bstallation  on 
fiiar  Drive  of 

nield*  Sign 
lor  Traffic  Control, 
Bferrcd  to  the 
lin.  Mgr.  for 

P9T}r^ate  fction 


(2) 


88.  ^9.^449 

Lssion  Granted 
|c  PG4E  CO.  to 
elocate  Certain 
est  Lighting 
duties  on 
ath  Drive,  E.of 
eat  Highway, 
Gsldon  Gate   He. 


Prom  Ralph  E.   Olstad,   Acting  Director  of  Traffic.   S.F.   Police 
Department,  forwarding  coimnunication  and   sketch  from  Dr.  W.  E. 
Garter,   115  Belgrave  Avenue,  recommending  traffic  control  thru 
the  installation  of  a  "yield*  sign  on  Keaar  Drive. 

Commissioners  studied  a   sketch  of  the  proposed  installation  and, 
on  motion  of  Commissioner  Coffman,    seconded  by  Commissioner 
Moore,   referred  the  matter  to  the  General  Manager  for  his  deci- 
sion and  ajjpropriate  action, 

«««««««««« 

Prom  pacific  Gas  and  Electric  Company,  requesting  permission  to 
relocate  street  lighting  facilities  on  South  Drive,  east  of  the 
Great  Highway,  in  Golden  Gate  Park.   (Drawing  SFL-177  attached). 

On  recommendation  of  the  General  Manager,  and  on  motion  of  Com- 
missioner Coffman,  seconded  by  Commissioner  Moore,  the  following 
resolution  was  adopted: 

RESOLVED,  that  this  Commission  does  hereby  approve  the  request 
of  the  pacific  Gas  and  Electric  Company  for  permission  to  relo- 
cate certain  street  lighting  facilities  on  the  South  Drive, east 
of  the  Greet  Highway,  in  Golden  Gate  Park;  the  relocation  of 
these  facilities  being  necossary  due  to  the  traffic  channeliza- 
tion now  in  process  of  construction  at  the  Great  Highway  entraroe 
of  Golden  Gate  F^rk  at  South  Drive;  all  relocations  to  be  made 
as  described  and  in  accordance  with  PGSE  Drawing  No.  SFL-177, 
dated  August  15,  1956,  as  submitted  with  this  request. 

«  «  • 

m  approving  the  request  of  the  Pacific  Gas  and  Electric  Company, 
Se  Commission  stipulated  that  installation  and  relocation  of 
the  work  be  perforLd  so  that  there  would  be  no  damage  to  park 
facilities  and  that  the  grounds  be  left  in  a  condition  accept- 
able to  the  department. 


•  «  « 


«««««« 


(3)  FVom  Vernon  Agoyan,  Chairman,  Third  Annual  Ski  Jorum,  request- 
ing  use  of  Kezar  I^vilion  for  the  annual  S.F.oki  Patrol  Forun, 
Kovember  29  and  December  6,  1956. 

On  motion  of  Comnlssioner  Coffman,  seconded  by  Commissioner  Zim- 
mSrS^n,  the  following  resolution  was  adopted, 
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San  Praccisco,  California 
October  25,  1956 


lillxillfii 


Th«  One  Hundred  and  Thirty-first  Regular  Kieeting  of  the  Recrea- 
tion and  ftirk  Coaoiisslon  was  called  to  order  on  Thiirsday,  Octo- 
ber 25,  1956,  at  3:00  P.M.,  Vice  President  Pt-ed  D.  Pfcrr  presid- 
ing. 

The  following  Conaais  si  oners  were  present: 

Mr.  Fred  D.   Parr,  Vice  President 
!fr.  Willian  K.   Cofftaer. 
Rev.  Sugene  A.  Gallagher 

Dr.   P^ancis  J.  Hen 

Mrs.   Joseph  A.  Moore,   Jr. 

Miss  Jane  £.   ZinaenBan 


RWAL  OF 


There  being  no  errors  or  omissions,   the  minutes  of  the  regular 
Meting  of  October  11,   1956,  were  approved. 


(1) 

quest  for 
Mtallatior  or. 
ietar  Prive  of 

•Yield"  Sigr 
\yt  Traffic  Control, 
Bferrcd  tc  the 
><gr.  for 

rropriatc    Actior> 


(2) 


Lssiot  Charted 

R14E  CC.   tc 
telocate  Certain 

Bet  Lighting 
Acuities  or. 

ath  Drive,  E.of 

est  Highway, 

Golden  Gets   Pk. 


From  Ralph  E.   Olstad,   Acting  Director  of  Traffic,   S.F.   Police 
Departasnt,   forwarding  ccBBuri cation  and   sketch  froa  Dr.  W.  E. 
Carter,   115  Belgrave  Avenue,   recomnending  traffic  control  thru 
the  Installation  of  a  "yield"  sign  on  Ke»ar  Drive. 

CcMmlssioners  studied  a   sketch  of  the  proposed  installation  and, 
on  notion  of  Conitlssioner  Coffmar.,    seconded  b>'  Comnissioner 
Moore,   referred  the  natter  to  the  General  Manager  for  his  deci- 
sion and  appropriate  action. 


Froffi  Pacific  Gas  and  Electric  Gocpeny,  requesting  permission  to 
relocate  street  lighting  facilities  on  South  Drive,  east  of  the 
Groat  Highway,   In  Golden  Gate  Pirk.      (Drawing  3FL-1T7  attached). 

On  recQomendatior.  of  the  General  Manager,   and  on  ootior;  oT  Oo^ 
Bdssloner  Coffman,    seconded  tjy  Coramissioner  Moore,    the  foUowir^g 
resolutioTi  was  adopted: 

RESOLVED,   that  this  Conatissior.  does  hereto  approve  the  request 
of  the  pecific  Gas  and  Electric  Company  for  permission  tc  relo- 
cate  certain   street  lightir^  facilities  on  thb   3ouU.  Drive, east 
0*-  the  Gr^et  Highway,   Ir.  Golden  Gate  Park;   the  relocation  of 
these   facilities  being  necessary  due  tc  the  traffic  char^liie- 
tior.  now  In  process  of  constructior.  at  the  Great  Highway  entraioe 
cf  Golden  Gnte   Iferk  at  South  Drive;  all  relocations  to  be  nade 
as  described  and  in  accordance  with  PG«  Drawing  Fc.   SFL-1T7, 
dated  August  15,   1956,   as  subnitted  with,  this  request. 

#  «  • 

In  approving  the  request  of  the   I^cific  Gas  and  Electric  Conpany, 
Sie  cLdssion  stipulated  that  installation  and  ^J^^^^[^-°i 
the  work  be  performed   so  that  there  would  be  no  aamage   to  perk 
facilities  and  that  the  grounds  be  left  ir.  a  condition  £.ccept- 
able   tc  the  departnent. 


(3)  Fron:  Vernon  Agor-r.,  Chcinnan,  Third  Annual  ^L^f %^;'  f^ J)*!^ 
ing  use  of  Keiar  Jftvilion  for  the  annual  S.F.Ski  P-.trol  Forun, 
rovember  29  and  December  6,   1956. 

On  notion  of  Comnissioner  Coffman,    seconded  by  Conaissloner  Zim- 
nerm^n,   the  foUowlng  reaolution  was  adopted: 
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San  PJrancisco,  California 
October  25,   1956 


IiIii2I&2 


llPBlOVAL  OF 


The  One  Hundred  and  Thirty-first  Regular  Meeting  of  the  Recrea- 
tion and  Park  CoamlBsion  was  called  to  order  on  Thrirsday,  Octo- 
ber 25,  1956,  at  3tOO  P.M.,  Vice  President  ft-ed  D.  Parr  presid- 
ing. 

The  following  Commissioners  were  present: 

Mr,  Fred  D.  Parr,  Vice  President 

Mr.  William  M.  Coffman 

Rev,  Eugene  A.  Gallagher 

Dr.  Rrancis  J.  Hera 

Mrs,  Joseph  A.  Moore,  Jr. 

Miss  Jane  E,  Zimmerman 

There  being  no  errors  or  omissions,  the  minutes  of  the  regular 
Dieting  of  October  11,  1956,  were  approved. 


(1) 

iqu«8t  for 
Installation  on 
Drive  of 
iiTield"  Sign 
K  Traffic  Control, 
Ikferrod  to  the 
I'ii.  Mgr.  for 

^l&tfG  Action 


l-ercisaion  Granted 

HiiE  CO.  to 
tlDcate  Certain 
^«et  Lighting 

cilitles  on 
Ihth  Drive,  E.of 
|«at  Hi^uay, 

hlden  Gate  He. 


ft-om  Ralph  E.  Olstad,  Acting  Director  of  ^^ffic  S.F  Police 
Department,  forwarding  communication  and  *etch  from  Dr.  W.  E. 
Carter,  115  Belgrave  Avenue,  recommending  traffic  control  tlirv 
the  installation  of  a  ^ield"  sign  on  Keiar  Drive. 

Commissioners  studied  a  sketch  of  the  proposed  installation  and, 
on  motion  of  Commissioner  Coffman,  seconded  by  Commissioner 
Moore,  referred  tho  matter  to  the  General  Manager  for  his  deci- 
sion  and  appropriate  action. 


(2)  Prom  pacific  Gas  and  Electric  Company,  requesting  permission  to 
^  ^     relocate  street  lighting  facilities  on  South  I^^^^e  east  of  the 
Great  Highway,  in  Golden  Gate  Park.   (Drawing  3FL-177  attached). 

On  recommendation  of  the  General  Manager,  and  °"/°JJ;°%°J,^r;_ 
missioner  Coffman,  seconded  by  Commissioner  Moore,  the  following 
resolution  was  adopted: 


RESOLVED,  that  this  Commission  does  hereby  «PP^°f^^^^^  S^'-iL 
nf  th«  Pacific  Gas  and  Electric  Company  for  permission  to  relo- 
cft^ce^in  street  lighting  facilities  on  tho  South  Drive,east 

r  fhorrept  Highway,  in  Golden  Gate  Park;  the  relocation  of 
thes^farilit?ef"iig  necessary  due  to  the  traffic  ^hanneliza- 
fV!f now  In  Drocoss  of  construction  at  the  Great  Highway  entraire 
of  Soidrn  SnS  F^JJ  at  South  Drive;  all  relocations  to  be  made 
as  described  and  in  accordance  with  PG«E  Drawing  No.  SFL-177, 
dat^dlugTst  15,  1956.  as  submitted  with  this  request. 

•  «  » 

-♦  «*•  Mha  T*iriflc  Gas  and  Electric  Company, 
L'?S-r»fof:ti™"la1Jt\r,?^lUUon  ^^  relocation  of 
t^  ^ort  bl  wrfoiSd  >o  that  thore  would  be  no  damage  to  park 
faclimerard  thrthe  grounds  be  left  in  a  condition  accept- 
able  to  the  departm^ji^ 


•  •  «  « 


»#•»»» 


<"  ^ruro?\eir,;rirfor  TL^'ifxrzrr;^^: 

rovember  29  and  December  6,   1956. 

^       ..         r  romn,<  «ninner  Coffman.   seconded  by  Commissioner  Zim- 
Sr:^  ™the°'fouSiJSi^S«iSiiria.  adopted, 
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^jCATiQ^  (cont'd) 


1  ^mission  Granted 
to  096  Kez'^r  Fftvil- 
j,n  KOV.29  and  Dec. 

I  ^^1956  for  Amup.l 


U) 


BajoM;^^  ^';.  U5^ 


PESOLVED,  that  this  Comnission  does  hereby  approve,  without 
rental  chcrgo,   tho  U90  of  Kosar  Pavilion  for  the  annual  Ski 
petrel  Porun,   on  Novenber  29  and  December  6,  1956,   this  pro- 
gran  being  available  to  tlw  public  without  charge  and 
c -inducted  bj'  a  non-profit  service  crganiscticn  carrying  ade- 
quate  insurance  Ov-verago, 


i  i^ni93i3n  Granted 
f;r  Use  of  Keaar 
pavilion  on  Wed., 

hovenber  7,  for 
Clyspl'^  Bnaketball 


38t   of  (5) 

Uestwcod  Park 
lissociition 
(or  Recreation 
hcllitiea  Atop 
Jjservclr  to  Be 
iMlt  on  City 
College  Property 
Uferrcd  tc  General 
Kanager  and  to 
I'^mittee  f.T  Reply 


i 


I  Proposal  of         (fe) 
|Plerluigl  .'dvere, 
-onsul  General 
I  of  Italy,  to 
|Fl«.ce  Statue  of 
■hristopher  CoIu't^ 
t^s  in  Panoramic 
•Ircle  Atop  Tele- 
graph Hill  Referred 
•■"  fr.  Herz  for 
bTestigr.tion  and 
heport  8t  Nov. 8 

[mi^ 


Pron  Gray  Creveling,   Procjotlon  Manager,   San  Francisco  Sxandner, 
requesting  the  use  of  Kezar  Pavilion  on  Wednosdny,  Novenber  7, 
for  the  Olynpic  Garaes  Basketball  Exhibition. 

On  notion  of  Comaissioner  Coffrwn,   seconded  by  Connissioner 
Zi^nenmn,   the  following  resolution  was  adopted: 

RESOLVED,   that  this  Comiission  dees  hereby  approve  the  use  of 
r.ezar  Ittvllion   on  Wednesday,  November  7,  1956,  at  a  flat 
rental  fee  of  5150,  for  the  Olynpic  Basketball  Exhibition 
sncnsored  by  the  San  Prenciscc  Exaniner,   tho  not  proceeds  of 
said  exhibition  to  te  given  to  the  United  States  Olynpic  Ganes 
Flind, 

Prom  Mrs.  N.  S.  Ehlers,  Assistant  Secrotar>-,  Westwood  Park  Asso- 
ciation, requesting  infomation  on  the  possibility  of  having 
a  playground  installed  in  the  area  where  a  reservoir  is  to  be 
constructed  opposite  City  College. 

Chaiman  Rirr  remrkod  that  the  position  of  the  Ccnrlssion,  as 
nreviously  stated  to  the  Parkslde  District  Inprcvonent  Club 
^^IrdinTthe  use   of  reservoirs  for  recreation  purposes, should 
be  applicable  in  this  sinilar  case. 

Comiasioner  Moore  stated  it  wp.s  ^^^^f  ^^"J^^^i'lJ^^Jt^^^ctlvi- 
Connission's  policy  would  be  tc  provide  light  recreation  actlvl- 
tSfon  reservoir  roofs  to  tho  extent  required  t^  ^f ^^ 
needs  of  the  neighborhood,   subject,   of  course,   tc  the  approval 
of  the  Public  Utilities  Cc-Tnissioc. 

Chainran  Parr  referreJ  the  netter  to  the  General  Manager  for 
al;^^?he7required  investigaticn.  and  to  the  appropriate 
co-xdtteo  for  replj',   as  stated  cibcve. 

********** 

v^^r.  w«T.1ui^i  Alvera.  Consul  General  of  Italy,   2590  Webster 

Sll       The  consul  cited  the  interest  ar.d  support  of  jany  local 
i*  ,     !  P  Ttounn  "ncQstrv  wh-  would  dcncte  the  statue, 

di  Colbert-'ado,  who  would  create  the  st^tuo. 

thiJ  general  plan, 

-       In  view  of  the  Consul  General's  plan  to  le^.ve  on  a  visit  to 

Ttelv  ^r  I-vonbcr  10,   the  .cotter  was  referred  to  Connissioner 
Kelz!  cozJaiUef  chal^n,  for  recor^ondation  on  acceptance  and 
fir.al  action  at  the  neetins  of  roveraber  8. 

********** 

10-25-56 


II  I  III  >.n«#<inii 


■^j0ilJ^ 


; cont'd) 

I53enbly*n  Weinberger  expecte  the  ^yor  to  c*  11  a  November 
conference  to  discuss  State  park  project  priorities. 

commissioner  ^ore  mentioned  the  -^-i-^^itJy,;^,^:/!S'p''r^ 
exBTdning  and  detemining  its  views  on  Priorities  for  parr  p 
jects  that  would  be  eligible  for  state  financing. 

Cbair«.n  I^rr  referred  the  f  ^^J^^/^^^^^.^'o^f  "t^'^r 
Gallagher)   for  preparation  in  advance  of  tiK  ...yor 

conference, 

rp-T^pQ  nv  TyPtyMATION  -  acknowledged  by  Secretary  »nd/or  referrad 
to  General  Manager  for  appropriate  -ction: 

»,.r«n  Mrs   Lna  Cobb.   President,   S.P.Chapter  Jcck  and  -''-H  of 
'  ■     ^ifa  '1^0.     re^u^ting  a  horal  plaque  be  placed  m  Conserv^.- 
tSJ  D^h.   G^iderGate  Iferk,during  its  national  convention  in 
^7p?Incisc^.   July  5-7,   1957.      (Vot  a  naior  convention  and 
therefore  disapproved). 

rent  football  season. 

at  8  P.M.      (Portal  permission  gr-Jited  by  Gener  i  Man  ^r 
October  1''). 

,  .     rron  Mrs.  Henry  abron...  ^^''^^^•2f'^:i::^^^^u^.  tP 
cl.tlcn     218  5^^-°f  *7Cmorp^rs."oncre».e  for  the 

the  project. 
5  -     utters  of  thar.ks  and  appreciation  fron  the  following: 


3  - 


(b) 


Pron  Dr.   Jacob  P.  Kahn,  3261  Cl^y  Street,   co^^ding^the 

facilities,  progrrin,   T^J-^or^l]*  S^^-     S-^n  ft-excisco 
^-  Alfred  Stettler       ecret^^ry-Tr^^sur.- ,   .^^  ^^^ 

Flowor  Show,    Inc..   tharJti^€J^  strybing  Arborctun,   and 

m  locating  the  Hall  of  Flcwers  1.^       ^^^fc^  ^^^^^^^  ^^^^ 
enclosing  copy  of  their  ninutes  c. 

Septenber  25.  t*.-«.i^f-rt     Library  Conrdssion, 

(c)   Pfo!i  Mrs.   J.  Kcnry  *fc-''    ^%'if  ^^l^^^tSr  in  the  recent 

Comurity  Contor.  r»-c.f^<mt     S.F. Council  of  :•-=!>- 

<"    me  Girl,,   'tonkins  the  C^lon  f-r  u=o  o^^  ^^^^  ^^ 

r  rayr«?^Sli-t-T-tSr-Lnn,  fere...,  f-r  M, 
co-operation  and  help. 


•  «  «  • 


»  »  •  »  » 


hsBESJiyrHTivF-  ftp  g^ff^^-^-i^ 

1  -      frn^ect   X  - 


^....j.  y^hibit  (-r  ^^-^^°=5^t 


fT-^^ict-v.  n  -  —  

f  the  S^r  Francisco  Man- 
Mr.  David  Nelson,  Exacutivo  Director  o  Cot^nission  and  out- 

Z^  y^asoun  Association,   appeared  befre^       ^^^  ^     ^^^^^  ^ 

lined  the  general  P^^^^^^^^^f  "Jt^  J^m   section  of  Aquatic 
outdoor  exhibit  arep,   locrted  m  x.n« 

P'^rk 

f.tfnr     enh-nMl  by  th3  use  of  culio- 
Vr.  •tel.cn- ,  3'-"P'--l',.Pr*/-Se  deUlS^nt  project  Into  t«. 
^Z\  "^TZ'A  ^nfcorslsts  of  ?e=turc3  th,t  .re  .s«:rea 
^  *  10-25-56 


a 


J!--- 


£!,...  •!  'l9..uuOTai 


I  Exe'cutive  Director, 
•5  prcject  I. 


- '  ■"  -^^tiv  imdor  construction. 

They  nre  the  rail  ^''^^^P^^;,^  -„Me-cr\r  turntable.     The   f^^"-. 
fc  'coastal  schooners,  ^'^J^f.^i^.^'plaLing  stage,  envisions  tho 

nnd  a  Maeur.  ope  ^, 


r,  r'*ro^»3orS«te';->rK  for  ^.n  ^ancl«o. 


rc3" 


as  a   9ecuii-i  »— j —    - 

*      v<  =  orlichtening  progT<. 
_  , pa-r  thanked  Mr.  Nelson  fcr  ^^^f  ^^  '^.^  ^^e  Ccnnission 


•     »     » 


2  - 


^^^^■^ ^^  ,     ....ct    presented  his  prclirv- 

i»ry  drawings  for  the  1  ^  ^ 

p^a,  for  U>is  prelect  ^-^"'.erio^Uv^  -^Mta^h't 
ir.  the  1955  5ond  f^^'  V^^J^,,  historic  cutloor  exhibits  that 

"^'^^rbeTcrtea'orrh."  ro;erty. 

are  to  be  Iocit^  Mr.F>inko 

,..  H.lprin.s  .ravings  h.^beer  in^cte^  ^^.f  UiSctur.l 

^  Coa-^ssioncr  Kocre. 

on  notion  of  ^^^f^.f^^^JVleottoU 
the  following  resolut-on  wis 


Coniission  Ac- 
cepts Plan  Pre- 
sented by  Archi- 
tect L.Halprin 
f?r  LanJsc-iping 
of  Eastern  Por- 
tion of  Aquatic 
fark  Developn't 


nil  -iiy-ir-  iv  -  .    ^3 

^  •  Ani  accepts   w**' 

^T^     ♦v,ot  this  Comission  hereby  '^PP']^'!'^'.^^  Eastern  por- 
EESOLVED,   *^tS„^^  covering  the  Landscaping  of  the  t. 

being  :.a,000.00.  ^ 

i»  »  •  »  *  •  " 


1  - 


Progress  ani/"^ 
Firir*!  Payments., 


j^,p,^o«  ane^  r  nn   i|    r-'^  ■  — *  ^^^^^^^  ^  cnranissioner 

on  notion  of  C^-i^t;;^TesSiuolrCas"dcpted: 
Coffia&n,   the  following  r 


P^3o;utionJlo*-6^  ^         ^^^  ^^^^^^^  ^^  ^^^ 

ru:3-rtrapp""e  tho  foUowmg  ..ogress 
nents: 


Tt  M'- 


VGcni 


^llei 


M 


To  Wn.Mclntosii  &  Son 
^riod  ondirg  10-9-$6. 


(b) 


]iLm   i^V;  ^;.-Le9  ConsUu^tion  C. 
J;riod  ending  9-30-56. 


Final  piy:^nt  " 


-  rnr.t^act 


9th  Payt.- 


3,511.78 


^51, 


(MORE) 
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r^'^^A'^TIONS  (fo-.tM) 


icontinusai- 


Pnj,  |^'o.2454 

!;xte"sion  of 

Tirg - 


(c)   UPPER  rCF.  P/G  &  FIJHSE.-ArchltocyiiT^.l  Contract-Certif 'n  ^Qjl 
To  Ted  Moulton-for  ijrchitect'l  Services  rendered       *390,81 
Period  ending  10-17-56. 


(d)    AMGELO  J.ROSSI  REC.CTR.   -  Contract  #203-r,ert,1  f1  cation  #^342 
To  Martlnelli  Construc'n  Co.  -  2d  Pciyraent  -  02A,502.5A 

Period  ending  9-30-56. 

(2)     Eyt.en,7iop  of  Time 

On  motion  of  Commissioner  Gallagher,    seconded  ty  Cor'^lssionor 
Zimmermp.n,   the  following  resolution  wns  pdopted: 

fiG|nlution  Vo.  Z1.5A 

RESOLVED,   that  this  Commission,   on  rccommendntion  of  the  Gerjr-'.l 
Mnnager,   approves  the  following  Extension  of  Time: 


(a)   REP,   to  AVIARY.   S.F.ZOO-Contract  #20Q-Certi^ication  )^^47j 
To  Wm.  Molntoeli  4  Son  -  an  extension  of  15  c-.lendar  dcys, 
through  October  9,   1956,   due  to  delp.y  in  securing  the  spe- 
cial sflsh  required  for  the  installation  of  new  windows. 
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qn.,  MJ.2A55 

yodifications 

r{^C9itrPctP 


(3)     Modifications  of  Contracts 

On  motion  of  Commissioner  Gallagher,    seconded  by  Coramissioner 
Moore,   the  following  resolution  wis  adopted » 

Rq solution  No.   2A55 

RESOLVED,  that  for  tho  boat  interests  and  proper  conduct  of  tha 
Recreation  and  P'rk  Department,  the  Controller  be  and  is  hereby 
requested  to  approve  the  following  Kodificatioreof  Contracts: 

(a)  TIORTH  BEACH  R^'-.^'^,   -  r.nntr^at  /ia75-Cortifl cation  0/3282 

ToJ^i;  Barnes  Construe 'r.  Co.  -  Modification  No.   10  - 
to  provide  pocket  space   in  tile  wall  back  of  Door  H  to 
receive  door  chock  mechanism  -  £n  INCRE^-^  of.   .    .    .    .37.55 

(b)  IJWrOT.K  PK.IRRTOA  .gys.  Contract  ,T>206-Certif  1  caticn  if3?49 

^        To  Associated  Eneinecrs, Inc.  -  Modification  No.2  - 

to  replace  damaged  sprinklers  and  valve  -  ^ 

an   INCREASE  of ^5^/.^? 


Re3.  No. 2^56 

Request  for 

^nds    - 
hLLQTVEKTS 


(4)      Request  for  Fur'ds 

On  notion  of  Commissioner  Coffme.n,    seconded  hy  Commissioner  Herz, 
the  following  resolution  was  adopted: 

Rr.an1nH9n   No .    2456 

RESOLVED  thPt  ^or  the  best  interests  and  proper  cond-ct  of  the 
^c?e.!^i'r.  an?  Park  Departi^nt,  the  Controller  bo  r.d  xs  hereby 
^quested  to  arP^^^vo  the  following  Request  for  Rinds: 

(a)   For  purchase  of  soil  and  fertilizer  required  now  for  best 

planting:  ^_^ 

6.651.381.000     Soil  and  Fertilizer 


(h)   Ptor  maintenance  of  Keznr  floodlightin,": 

^    ^   6!65r!219.000    htce.  &  Repair  -  K.zar  Floodlights 

(c)    For  diesel  fuel  oil  for  miniature  train: 

6.311.321.653     Fuel  &  Lubricants  -  Commiosary 

(IIORE) 
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r"^ 


TTssa 
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(crn-'d) 

\i7  For  canr.od  goods  and  dried  fruits  for  tee'^lei 
6*311.351.653  Canned  Goods  and  t)rl«d  Fruits 


A250 


(ft)     yfxcht  H-^jbor  Hoorinp  Llconaea 

On  motion  of  Commissioner  Coffman,    secondoJ  by  Connissioner  Voore, 
the  following  resolution  was  adopted t 


••■cht  Harbcr 


E3S0LVED,   that  this  Comisslon,   on  recofflMJndation  of  ^  he  JJener'l^ 
Manager,   does  horeby  -.pprove  the  issurncc  of  a  Toivorar>  Ilccrin 
License  at  Yacht  Harber  as  follows 1 


(reMPORARY  LICENSE)       Effective 
^3HERICX,   Josaph  10-1-56 


TJftne  of 
Boat 

CORAL 


(M   Approval  -  Preliminer:.  Plans  for  Concrete  Bleachers  Silver  Terr«ce 
rri   F^ir.ator   nav^our.'ds «_ — 

Ilr.  Charles  Strothoff,   Architect,   appeared  and  presented  the 
preliminary  Drawings  and  Perspective  Sketches  of  the  concrete 
v^eachers  to  be  constructed  at  the  Silver  Terrace  and  Funston 
piavCTounds.   funds  for  these  bleachers  hevir^  been  approved  ir 
the  1955  Boid  Fund  Program.     The  Architect's  e.tirate  of  construc- 
tion costs  for  the  Fur.ston  Bleachers  is  :U0,995,  and  for  the 
Silver  Terrace  Bleeachers  is  C 13^, 005. 

Kr     PUnke  renortcd  that  the  drawings  had  beer,  thoroughly  reviewed 
by  the  Recreation  Division,   and  approval  was  rcconicfind^d. 

Cn  laotion  of  Cormissioner  Coffnftn,    seconded  by  Commissioner  Herz, 
the  following  resolutions  were  "doptcd: 


l^flEuission  Accepts 
ll^lia.Dugs.  4  Psr- 
|ip»'''',l7o  SkotiAes- 

bzntrn  Rlnachcrs 

l^onaisslon  Accepts 
elir.Dwgs.4  Per- 
ectivg  Sketches- 

iSllver  Terr«.oe 

ttichers 


=iESOLVED.   that  this  Cormission  hereby  apprcT23  "-rd  ^ccepts  the 
rtt^uLvtu,   ^-^^  Per«>occtivr  Sketches  for  the  concrete 

reliiJ.nf-ry  Dra',n.n«s  ana   i-erspectiv,  -»  ..\^i*t.„A 

bleachers  tc   be  constructed  at  P-onston   i'lay.-our.c.         s  Vlttcd 
■      ".harlcs  Strcihoff,  Archit:ct. 


Ci 


Rsaolutlon  No.   2L59 


6E301VED,   that  this  Con=l=slor.  ^■'^'■^'^  .^il'^V''^' Z^V^crlZ 


LllSr;^-Sis"r^rS.=ti:.:  Sketches  for  th.  =,r.< 
:n"Srrt"  be  =;f.tr.ct.a  aTsilver  Ierr,=e   Pl.ycrour.d, 
r^hnltted  by  Ch/irUs  Strothoff,   Archlte-it. 


|yj  gp^^tSj 


1  -     Award  cf  Contract:   HEFAmS  TO  HECHSATIC::  PISR.   AQU..TI:   PARK,    to 

^  r-^pA  the  eealed  bids  received  end   opened  by  him 
S  fhrfb:^  ^^  i^rk'o^'Tharsd.y,  Octot^r  16.  a,  foUov,: 

Item  #1  Ite-.  M2 

Reinforced  Concrete     Hccy  Fill 
^CllT  OF  Pile  Extensions  per       per  Ton 

BID         L^-,i^f    ^^-   ^^'^^'-' ^"  ^-^- 


BIDDER  Ala) 


(a)   3E:I  C.GER5.riCK,    E'C.  '.62,117 

U?  >;?.rket  St.,  S,F.5 


'^01.50 


TA.25 
10-25-56 


ii 


?^ 


•:mV«  ' 


fjpysissn  (c""^'^) 


BIDDER  AND 
i\DDRESS 


I  torn  #A 
Rolnfcrced  Concroto 
/iMOUNT  OF  Pile  Extensions  por 
BID         lAn.Ft.   in  Place 


(b)   HEALY  TIBaiTTS 
COKS-niXTION  CO. 
iVll  Brannan  St,,S.F,7 


:<>4,3a 


^25.00 


Rock  Pill 
per  Ton 

$4.25 


Caitract 
twardot^  to 
JNC.GSRWICK, 

TNC.  for  ^^''* 

10  RSCr^A'i  ION 

JiR£4b2ai2. 


On  motion  of  Comnissioner  Gallagher,    seconded  by  Gomrdsaionor 
Mooro,   tho  following  resolution  was  adopted: 

p^ft^^nttnn  No.    2LbO 

RESOLVED,   that  this  Corimission,   on  recoi.in«ndatlot.  o"  the  Gonc'ul 
Manager,   does  hereby  award  tho  contract  for  Ropeirs  to  Pecre^t^n 
PJor!  i^uatic  I*irk,   to  BEN  C.  GEWICK,    INC..  U?  Mrrkut  St-oot. 
San  Francisco,   thoy  being  tho  lowest  rog^alar  and  resporsible 
bidders  therefor  in  tho  amount  of  $62,117;   and,   bo  it 

PUhTHER  RESOLVED,  that  the  General  Mnnager  "^nd  the  Ccnrdr.3i'>ri 
2ecr3tF.ry  are  cnpoworcd  to  execute  this  contract  or.  tchr.lf  of 
tho  Recreation  and   Park  Conaissionj  and,   bo  it 

FURTHER  RESOLVED,   that  tho  Secretary   f^h^ll  fllo  notice  of  approv- 
al in  the   official  advertising  of  tho  official  new^por  of  the 
City  pxd  County  of  Sm  Francisco. 


(2)     Request  fcr  A  Supplonantal  Appropriatior    ir.  th-.  ar.ount  of 
^  n 70.000  for  r.nratructJTrt   ^^^^   ^'^^   ^wirr-U-fi   r^^.Z 


Aeo.frr  «  ^ip- 
plener.val  ."-rpr^ 
priaticn  of 
;i7C,00C  for 
:cr.struc.  tf 


OC  aotion  ot  Connissioner  Herr,    secondeo  by  Conrdssicnor  Coffnen. 
the  fcllowing  resolution  was  adopted: 

^..^0-.:^^;.r,   >:-.    2Z>61 

7ESCLVED     that  this  Cocnisslor,  hcroty  requests  tho  y^yor,   the 
itid  c?'3^rvisors,ar^  the  Cor.troll.r  to  .pprovo  a  Suppler.r.tal 
;4,pr-.Friation  of  $170,000  free  thfa  followlr^: 

7ro!i  the  Unexpended  Balance  zf  ippropriatior. 

eC7. 550.060   (G^rfi--1^  Square   3wLTr.ing  Pr'-l;  .OC.yX..^. 

Pror.  the  !?r.approFriatod  Br.lanco  cf  Vr-. 

19Z.7  r^creetirr   ^.d  Fund  -  Tj,X/i.JU 

t-^  ipproprlatlor.  ^.550.061   (BalV.  P^rk  ^^-^-^.  .^-^;^^/-'^^^'' 
ziz^,   tTpr-.Tiie  f-^'.is  fcr  cor^structi^.  '.     t-fc  ^-^ />-   J^ric 

Swi-rrir*    P^l. 

»#♦♦♦♦•*♦• 


(3)    iilL 


^3.  N:.2^fe2 


-^J*." 


ders 


V  rr-tlos:  of  Cocrd.ssi:rAr  ^lUg^iw.    ^' /■  "  .^ 
^fSi-     *he  'Urvlrv  r^sr  lotion  wn-  ad'.pt^'J; 


^ ^      .v^-   *-,  ^afc   te?t  inVir*»ts  '-rd  prTi'.r  -.-r^JCt  of  V>* 


l-fes  stj^  -•-''-r  y'T.^''^ 


zj.  irrl?'-'-!'    r7?r>^. 


•-yi  -^r>ir  r^r.. -i-=  -•    -- ^-  -♦-—-     -        -  _ 

Sl^^z^'^  ik-s::«  C7  3C.ri:.:i'y  sirsx,  -..>.?:^«. 

♦  -.  p»5rT2:r'--t-7  -    -->-     -    -'*^-    .*>i  ^*-  .... 


10-2^-y- 


it: 


'iii!Sa»^!i!rL!f^Li^. 


iti 


.Suk 


r:  (c'^it'i) 


re- 


^.  Punke  presented  J-  P^JI^^f/  ',^=^4d  I?  cS.l==ior..r  Her.. 

■^iiJ^JJ^  KirecY  approve  the  -.ppoii'tKnt 

1  u         RFSOLVEC     thftt  this  Conmission  does  ^^^^^    ^       ,  S^-eet,   Sen 

n.:E<EC.M  *^  !^^^  L     NaSC,  MeohcBlcal  Engineer,  320  M-r^-       specifica- 
'ic^SrH-'-J.    ^    'p^.^i*^oNc  F-F-re  Plans  and  «°f  ^^.f^^'^l  ea"t  ^eis.±->er 
to  prepare  .^:'^--^-3     ^^"  ^^/t^e  Rehabilitation  of  f«^;J^|^  ^-^q,  'oeii:^   s3ven  (7.) 
l!f/;Sci  ;1-:^-3i?^  pool.  ^-,^J^/ro fsS^cUonlo^t'of  CU.OCC.OC,   su.h 
8i»?  f^^'L-  ^  pIjTasnt  tc  be  nede  from  the  1955  bc-  - 


»  •  • 


y>^ar.inti<3r.  '?7-  2lU 


^ 

•■^— -^  .     .        ■'r^^  hereby  appro'^  the  appoir.tapnt 

...-.^  TESOLVSD,   that  this  Ccnoussicn  :Jt'  f  "^  JVauctsco,   to  prepare 

:HCS.F.ChACi,  -^^J^^  F    caXE,   268  V^rket  ^^^®®^!^^°     p.^r till V tier  cf  tho 

r,^?/^^3lI.Bar.:ist.n^.  in  ^f^'-^-f^l^  fost' of  construction  work     or     25.50C; 
[''%:'^  re.         per  cent  of  ^^lf^^jl::.l°^^  from  the  1956-195?  3»^iget. 
■"-*'^^^  ..  :=;  oc     3uch  funds  to  be  'ppropriate-  itoo 


(5)  pr?"^*^^ 


-.^^.j-r^  far  th 


BTT^r-    nil    M-rt    T—  ^         rccoiTBC-*--  to  the   rorxi-^ 

v>     Care-  BP-ldvin,  Director  cf  the  -^v^^  ^^33,3  the  inspec- 

.l^n  Sfpurchnge  of  a  rhinoceros,  Fjovx-e^^^    F     ^^^^^^^  ^^  g^^^ 

t^^n  ofa^ualifie^  ^V^^  Z-lo^-l  Society  has  offered 
•!^^^f r^-lnsp^r-ticn  costs. 

^  «...--  by  :c3mi33ionfir  Gaila- 

Oc  :notion  cf  Cc^^^^^^^^i.^orwaf  a^-opt^^: 
gher,  the  following  r3solution  was        v 


Sgl.  :'r.^^  ^        ,  ^,  Kereby  t:pnr-ve  ird  .uthori.e 

PEc^TV-3  that  this  Con^rdssicn  '-°^^J^^%J'^j  the  Director  .1 
:o!!=ii33ion  ApF^^-  ^^-^^^Lll  of  a  rhinoceros,  as  ^""-"^-f:.!  ^^  30'ir.dness  in- 
Rrchase  of  Rhi-  the  P^^^f  °t^^  l^^i  ..rinuil  P'-sses  .he  ^- -^^^/^-  /  .^  .xecu^u 
.ocoros  fron  ^  Z-;  Tf  fqu^l^f  ie^-  vetorir.^rian;  ^.e  purcr.-^    -^ 

iiiderson  Bequest     sp^^^^J"^  ^L^ovin:^  cor.ditiors: 
i^..i3,for  .',3,0a.   ur.^er  the  follovin.  ^^       ^^^^^  ^^  ^^^^^  ^^. 

S.P.Zoclegical  ,c:»«ds3icr.  sr.r-ll  p-y  -^  ?'g^-J^.^ri3Co;"and 

V^^n       '''  Sliver,  of  the  rhinoceros  f.o.^.  ^^^  ^^^^^^^^^  ^^^^_ 

^S.S^."^>  s:i^^rS:  srfSts^-"^^^^^^  ^^°^  ^^^  '''"'^"'^ "' 

"^^rpt'of'the  .rii^l.  -..logical  Society  .^-s 

^    V—  o-tcd  that  the  S'-n  ^-^^^^Z^r;   ,!f^i  fron  Boston. 
'-,-   !!-^:,-    ?y  So  costs  of  '^^'"IftJ^lr^t^^T^  Conroission 
^fs^chu;^.?;     to  Sar.  Francisco,  an  offer  wh. 
gratefully  accepted. 

,. **• 


■3    - 


plan  fut^jre  nee  tints  wix. 


(KOFE) 


n-25-;<5 


i 


tit.M^. 


11 


1^ 


1 

1L-- 


^Vjii^y^' 


g^iglNES3  (con-'l) 

(6)  ^7B^tt>fie  Rfipcrts  (eont':3) 


(b)  Ccnai33ioner  Gclle^har  report*',  on  the  ir.spectl^n  tour  of 
the  CTocker-;jry.aor.  pr-^perty.     The  cnnpleted  comnittee  report 
c«Ly  be  expected  for  tha  next  regular  aeetin,:. 

re)  Cconisaioaer  Kocre  reported  that  the  Finance  C:nnJ.tte3   -f  the 
Beari  of  Supervisors  hei  unp.nlnously  approved  the  request 
for  i  Supplemental  /^jproprlation  of  :7,500  for  s  :'^-stcr  Plan 
of  the  Zoo, 

Comisslorer  Moore  conpli-TerteJ  Mr.   Punke  r.n-?  the   staff  or. 
its  presentation,   and  tharJted  the  winy  persons  who  supportei 
the  request. 


Thero  being  no  further  business  to  core  before  the  Conciission, 
Chairwui  Fferr  iGcl?ire<'.  the  -xeting  aijoumee  at  4:05  P.M. 


Respectftilly  subcitted. 


li<     fOyJfjl 


Secretary 


10^5-56 


,.?^*!?Q^ 


III  iiMllilil  MiiKUUwMmitttttKM 


3ar  ft-mcisco,   C^lifarria 


VovHsber 


L956 


;i^ 


Tbe  Ctoe  Hucdred  ar.d  Thirty- secood  Ractal&r  HMtiag  of  tbe  Recrei- 
tioc  extd  ftu*  Coi«ls5ic!r  was  called  tc  crder  or.  ':t-2r9i&7,  fcrea- 
ber  8,1956,   at  3:X  P.M.,  Vice  President  ?fcc  L.!%rr  prcsiiii:^. 

Tbe  follcving  CcJEEissicners  wore  present: 

Kr.  Pred  D.  Fferr,  Vice-Prcsidect 

Kr.   rfilliaa  M.  CcffBBr 

:>r.   ?rer.cis  J.  Eeri 

Mrs,   Joseph  A.  y.oore,   Jr. 

YAss  Jar.c  Z.   Zianemar: 


JjSOVAL  CP 


Tbere  be  leg  no  errors  or  aiissiocs,   the  :rinut^s  of  ttc  re  filar 
■Beting  of  Cctobcr  25,   1956,  verc  approved , 


jirBissiai  W 

hsted  tc 
Ije:  H.  ^/ii 
jtlvstion  Arrgr 
•jTistaes  Cheer 
IbJ  :caEittee; 
::se  Dbion  3q. 
pE:«en  Kot.  23 
U:)ec.2t,195*. 
l>'t  tc  Givc 
.;*P.^  A«}si3t.ar;e 


PToE  9cnja«in  H.   Swig,   representing  the  S&lvaticc  Arsj-'s  Christ- 
■as  Chocr  IVind,  requesting  peraissioa  tc  repeat  their  'trr^   =f 
lights"  foaturc  in  Ofcioc  Square  diiring  the   coding  Christaas 
soason.     The  tcctaUv:  propres  dat^s  of  ?<Ttaihcr  23  thrr^^gh 
>:coaber  2J>  were   suggc8tc<i,  with  £:n  cpenin*   dav  civi;  oercscnr 
to  be  given  Ycr.dAj,  YoryrhzT  26.     Mr.   *rtg  requested  ic?artja:=t 
a ssl stares  is  erecting,  wiring,  and  decorating  tic   Christa^s 
tree. 

yr.   Punkc   explained  that  the  departasnt's  sche<:ule  for  holiday 
decorations  in  Ifcion  Square  was  traditionally   set  for  the  week 
before  Christmas,   ^.d  Yr.  Svig's  progra^r  would  re  almost  a  nocth 
in  advance . 


Oc  EOtior  of  Coaaissioner  Hen,    seconded  by  rosiissiorer  Mocre, 
the  Coinission  granted  peraission  for  yr.   Svig's  coanittec  tc 
use   Chioc  Square,   but  United  the  department's  assistance  tc  the 
degroe  that  th^  G^neial  Xnra^r  founJ  re-^.«or.-Me,   practicable, 
and  without  further  cost  to  the  city. 


(2)  Pi-OE  Lt.  John  M.  Beebe,  Coctanding  Officer,  752nd  AAA  BattaHon, 
Port  P-jnston,  req'oc-stir^  perriissicn  tc  demolish  three  city-cvred 
buildings  located  in  Fort  Ptinstor. 

Or.  action  of  Condssioner  Zi.33craan,    seconded  ly  Corrdssioner  5er«, 
the  following  resolution  was  adoptee: 


vu  ;g.^^ 


l?!r:i8sion  Gr acted 
I:  :,0,, Battery  D, 
hti  klA  aettal- 
Ut5  Denclish 
;:ity-<vr«e  31igs. 
|:^,T-4.90  and 
l'%22).    Material 
lilTs^d  tc  3c 
Ui  Ic  Other 
l>.!tn;ctlon  Cl* 
-Irecte'f  by 


{V?rV'^--'^'   Kc.   2i.66 

•WKEHEAS.    the  Coca3anding  Officer  of  Battery  2,   ^52nd  AAA  Battalion, 
presently  occupyir^  city-owned  property  at  Fort  Piston  un^r. 
lease  agreement,   has  requested  authoriration  to  oenclish   -hree 
old  city-owned  buildings  located  on  the  property;   an- 

•rfHEHEAS,   the  General  Manager  and  Staff  have   \^-^J^^^':'V  't^^  f!" 
ternir^d  that   said  buildings,  naaely  T-iB9,    7-^93  ar.=    .^02     are 
in  an  extreaely  ur-sightiy  condition,   constituting  a  .anger  to  t^ 
children  living  in  the  area,  would  cost  nore  tc  repair  than  they 
'S^r?h.   Sd  that  the  lumber  contair^d   in  the   structure  s  can 
be  uaed  for  construction  and  other  purposes;  and 

'/HEISIS     the  Coaaanding  Officer  of  the  752nd  AAA  Battalion  has 
S^2^'aS  ag^to  furr.ish  the  ti-e  and  labor  required  to  ra«e 
sairthrS  brings  at  no  cost  to  tbe  City  and  ^^^"f^^  f  J^^   .^, 
JJincieco,  and  further  agrees  to  dispose  °f  J^'^^^'^.f^^f,;^^'^' 
in  accordince  with  the  directions  of  the  city;  row,   therefore,   oe 

11-8-56 


ii 


■tetfyiHtf^d 


.._^ 


y<^aal»iit^-,ljgTO,tao^-g.i4»a^-sg^t-af. 


TIQNS  (cont'd) 


^3.  ?Jo.2i66 


l!vi 


RESOLVED,  that  thia  Connission,   subject  to  the  epprcvnl  of  the 
City  Attorney  and  the  Director  of  Property,   does  hereby  approve 
and  authorise  the  752nd  AAA  Battalion  to  proceed  with  the  deao- 
Ution  of  buildir^s  T-A89,  T-A90  and  1-^22,   Icseted  at  Por^^^^^ 
Plir:ston,   and  as  directed,   to  nake  available  the   salvaged  building 
naterial  for  the  repair  of  other  city  buildings  or  to  dispose 
of  said  salvaged  aaterial  as  directed  by  the  City. 


[proposal  for        (3) 

l^lendar  Floral 
Iriiqu^  in  Conser— 
|«tory  Dell  in 
|;.G.Park  Referred 
L-  jen.Hgr.  for 
|r.i-y  ^•'■•^  Report 
Ik;  Developoent  i 
|v:irtenanc€  Costs 


froc  John  D.  Sullivan,   Public  S-rvice  Director,  Mayor's  Office, 
offering  for  consideration  the  suggestion  of  >'J.  Guy  PQula»o, 
262  Grand  View  Avenue,   San  ft-anciscc,   that  a  florel  design  be 
estabUahed  and  aaintained  in  Golden  Gate  Park.     The  floral  de- 
sign would   spell  out  "Sen  Francisco*  and  show  the  snonth,   date 
and  year,   and  coul.i  bo  piK>*o*rr«phod  by  visitors  nnri  twiriats  «is 
a  aonento  of  their   stay  in  San  rVnr.cisco. 

Following  general  discussion  by  the  Connission,  \r/  order  cf 
Chaimar   Parr,  Mr.   Paulato's  interestir^  proposal  was  referred 
to  the  General  I'/maeer  for  study  ^n:  report  to  the  Coriiissior. 
on  tha  development  and  naintenance  costs  of  the  pl?Ji. 


(O 


Pi-or  Shcraan  P.  Duckel,  Director,   Depertr^rt  cf  Public  Works, 
inquiring  whether  cr  net  the  Recreation  --r.d  Park  Departaer.t  has 
any  objection  to  tha  proposed  vacation  of  a  portion  of  Universi- 
ty Street  betwecr.  Lvight  ar.d  Olcstead  Streets,   the  easterly  Uun- 
dery  of  McLaren  Park  abutting  ths  area  in  q-^sticn. 

FoUowir^  reports  b-  Mr.   PUnke  -xd  Mr.  H-Trr-T.,  and  on  -oticn  of 
SiJ^iSn^^irr^i^r..    seconded  by  Cor=dssioner  Moore,   the  fol- 
lowing  resoluticr.  was  adopttd: 


Ijzlssior.  Appvs. 
hcaticE  of  Por- 

ix  :f  'Jr-ivorsity 
I?.,  between  Dwight 
lin=ste'_:;  3t.   k 

tit  the  Half  of 
l-'jeet  abutting 

fetLiren  Park  5e 
ie  Part  k  Ifercel 


RESCLVEL.   that  this  Ccn::ission,  ha-zing  reviewed  the  vac atior   of 
•^^"■^   .    »  ,^„  ^tr^t-t  's  rtixrted  ry  the  -director  :* 

a  portion  of  Silvers- o..   otr^c^  -s  ^P^^'-"       ^     ^  ,,4  ■*-r\rT^ 

Ts.\;  StrJ:  rs^descri^d  in  ^^^^^ J^ .:i^:if^:^ 
entitled   "Proposed  Vacation  cf  a  Portion  cf  ft^ll;'/,:!^^;:,. 
between  Lwight  and  Cl:.stead  Stro-ets,"  revised   .ctcber  1956,   --, 

be  It 


»»^  ^  *j  *  *  ^ 


^s.-$ 


I  ♦      * 


an-  p£.rcel  of  McLaren  pork. 


^_   -7  --v-:^. :  .  »ckr.owleigcd  ty  Secrfetar;.-  2nd/or  refirred 

^^^GeL;;l--"r  for  .pproprla...  '-.icn: 
(1)   Fro::  Carl  P.   ^ta^l,   ^csifert     3hcr.Un^?l^nnirC^A3Sooi.^^^^ 

Calif  orr.ia,   Inc.,   giving  ^■^'^■^-   ^k-r^"!?       ''^ferrec  to 
be  held  in  S-.n  Mat^c,   !;cvenb6r  .5,   ^6    r.  17        ..^.err, 
Chaiirv-.   Purr's  Sr.^  3oats  Harbcrs  .omittee.; 

-      -^  •n^s^    '•.fove- st^i'    -li.hway  !."ort"n,    Sebast:pcl, 

retired  railroad  engineer  and  art  t.c-^.c.    .^  _..-r^ -^ 
Vices  in  the  F« lifting  and  oecopting  cf  the       r^^  .^^^^^ 
outdoor  railroad  exnicit.     (n..fcrre-  t.   —  .•^^- 

the  Hall  of  Flowers  ii  Gcl-«n  >^^  r^»-«    • 
tary). 


k 


»      /< 


11-3-56 


...I-  r~  '.  iJ^'.yfjT-VA' 


L^2il^^  (cont'd) 

^^BTTCR5  OF  INFORMATION  (cont'd) 


U)  Froa  Mrs.  Walter  G.  Brandel,   frosident,   San  Francisco  Flower  Show, 
Inc.,    subolttlng  a  copy  of  the  Fifth  Anr.ual  Holiday  Decorations 
Program  conducted  ty  the  Oakland  Park  Department  and  Garden 
Clubs  of  the  East  Bay,   and  indicating  that  a  slnilar  program 
could  be  ideally  staged  as  i  function  of  the  new  Hall  of  Flowers. 
(Acknow." edged  by  Secretary). 

(5)   Pt-om  ViniiiS  T.  Fisher,  Geneml  Manager,   Parking  Authority,  a 
letter  advising  interested  city  departments  that  the  Parking 
Authority  has  reaffimed  its  position  endorsing  the  proposal 
that  $^,000  be  appropriated  for  a  re-design  Btudy  of  the  Civic 
Center  Pla«a.      (Filed), 


l.j^^^vT,>7TVE5  rtM  rJ^LEGATSS 


The  Honorable  Pierluigi  Alvera,  Consul  Gener«il  of  Italy, appeared 
before  the  Conndssion  in  the  interest  of  his  proposal  that  a 
monument,  dedicated  to  Christopher  Columbus,  be  placet^  in  the 
panoramic  circle  on  Telegraph  Hill, 

Consul  Alvera  referred  to  his  earlier  iiscussions  with  the  Cora- 
mission  regarding  his  proposal,  and  further  reported  that  he  had 
discussed  the  idea  with  His  Honor  Mayor  Christopher,  who  had 
endorsed  the  general  plan.     The  Consul  presented  photographic 
exhibits  of  the   style  of  sculpture  on  which  the   statue  would  be 
patterned,   if  the  Italian  sculptor  Colbertaldc  wore  commissionac' 
for  the  task.     He  also  presented  a  scale  model  created  by  local 
Italian  artist,   Ugc  Graziotti,   and  explained  in  detail  the  ele- 
ments and  concept  of  the  artist  in  depicting,   ir  bronze,   the 
spirit  of  Colur-bus, 

Commissioner  Hen,   connittoe  chairman  in  this  matter,  reported 
that  ir.  his  study  cf  the  prop-^sal,    he  f^^rrr  thct  it  v  3  w-.n*- 
ly  received  by  the  general  public.     Comnissioner  Herz  spoke 
favorably  of  the  idea  and  recommended  acceptar.ce  cf  the  crr3r, 
subject  to  approval  by  the  Ijrt  Commission, 

On  motion  of  Coomissloner  Kert,    seconded  by  Cornisaioner  Moore, 
the  following  resolution  was  adopted: 


li?.  Kt.24<>? 

Jiraissior.  ^^jpvs. 

j::fer  cf  Italiir. 

r.xsul  General  for 
ll-r.structi'rn,  I«  di- 
lation k  Instftlla- 
ia  of  Bronze 
Hue  of  Christo- 
l»r  Cclunbus  on 
iMegrath  Hill 


resolve:,   that  this  Commission  does  hereby  approve  the  proprsal 
5  th.e  c'nsul  Ger-ernl  cf  Italy,   that  a  monument  tc  .hristopner 
Colunbus'be   deaioated  and  erected  in  the  P^^^'l^'^\?^''^,ll^°l, 
TeleCTaph  Hill;   ar:d,   in  ri'/lr.g  its  cndcreensnt  tc  the  idea  ar.d 
eirfssing  lis  appreciation  cf  the  Italian  Cors-ol's  generous 
oWotI     ioes  rofS  to  the  appropriate  authority,  the  Art  uommzs- 
sl^n'i^e  'ecLlon  cf  approval  and   selection  of  the   sculpture. 


|fe-Cini  Service 
ilisnct  Appoint- 


or.  motion  cf  Commisaioner  Kccre,    seconded  t^  Co:=:d.sloner  Zimmer- 
man,  the  fcllowirg  resclution  was  adopte   : 

Pc,r1r.HrT.    NC.    2^69 

RESOLVED,   that  all  t^r^orar-^  '^''"^'^'iX^^^.^^^^^ 
various  classifications,   representee  ^ J^l'^:,^^}--^^' ^^t^^l^ 
through  T-1959     ane  .  sxenpt  ^^^^]^^^  ^^t^r 
?rS56"tLoS  No:;mSrt  ^9?^'^  here>^-  ratified  and  ap- 
proved;   and,   be  it 

11-8-56 


x 

'i 


•' 


213||)^'i 


(2)   pfffpraaa  an^VviT  ^,T,'^\  Pavnonts 


jrogreaa  and/or 


on  motion  of  Commissioner  Her.,    secon.^cd  by  Commissioner  Moore, 
the  following  ro solution  was  adopted: 

RESOLVED  that  for  the  best  interests  an'^  proper  conduct  of  the 
fecreftiin  and  Park  Commission,  the  Controller  bo  and  s  hereby 
requested  to  r.pprove  the  followlne  Progress  -.nd/or  Final  Payments 

^       To  Ralph  Sirr^y,  Director  -  Ath  ^nyment  -  ^2,925 .w 

Porlod  ending  10-31-56. 

Iteriod  ending  10-30-56. 


yj'^^oi^Co;T4x  collector  -  1956-1V5V  1^^^ 
Camp  K/ither  &  Ike  Dye  Unds 
Period     7-1-56  to  6-30-57. 


1797.80 


'^>   ^'^^^i^lct^^^olUfo^gor  -  i.'.C...7  1.:..  -  "i.iif.bZ 


To 


Period  7-1-56  to  6-30-57,     Sharp  Pfirk  Lands. 


Period  ending  10-19-56. 

To  Ira  H.   Larson  Co.  -  9th  P^/manx.  - 
Period  ending  10-31-56. 

(g)  ^m  Yll  rm  ?T1    njjpnr^  y    W  J^^r^.'-rtjf.^j^gJ- 

To  Wm.McIntosh  x  Son.  -  i<:o  &  riu  j.  f  jr 
I^riod  ending  10-23-56. 


Eztensions  of 


(3)  gTiV'-F^T^a  9f  '^^^ 


on  motion  of  Commissioner  Zimi^r^n,    socon^^ad  l^  Cor.-nissionor 
Sr«,  the  following  resolution  w.s  adopted: 

u  *  *V4     r«mr,4«Mor     on  recomendfttion  of  the  General 

To  Joseph  L.   Barnes  Construction  ^°"     ^     ^       ^     .^. 

8  calendar  days,   ^^^°f  t?^^"^,^  origlnti  contract, 
ditlonal  work  not  included  in  the  oritin 

TO  Willia;  Kclrtosh  .  .o.  -     .  -f-^°^,°g  ,,,3,. 
dav3,   through  October  23,   ^l^^^*,t^J^. 
becaise  of  necessarj'  correctional  work. 


-  iv^ 


fSf 
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^iiHi»iiii.  wjurfwujiipuiii*^ " 
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] 
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jfiAtiSACTIONS  ^cont'd) 

(4)  MoCiflcp.tlon  of  Contract 


[  jledif  ication 

'^'nntynct 


On  motion  of  Conunisaionor  Zimnernan,   seconded  by  Conraissloner 
Horz,   the  following  resolution  wis  J\doptod: 

RESOLVED,  that  for  the  best  intoroats  and  proper  conduct  of  the 
Recrorition  r.nd  Pr.rk  Dopartpiont,  the  Controller  bo  ind  is  hereby 
requested  to  approve  the  following  llodification  of  Contract: 

(a)  cgi^iMLASyiYITffiS  BfaPQ.  SoB^.,f;^S5  -  ContrgUor'^  nUl 

To  Ira  Larsen  Co.  -  Modification  ff2  -  to  inend  Sec.  13-05, 
Acoustical  Work,   by  the  addition  of  Section  "d"  -  ^  CHANGE 

lU  CObTTRACT  fRICg 
«««««««««« 

(5)  Request  Controller's  Approvil  of  U^a  of  Perr.nnent  S^.l^-ry  Appro- 
priation  FUnds  for  Tenoorarv  Replaconent  Enplovnents. 

On  notion  of  Connlssioner  Moore,  sccondad  by  Connissionor  Here, 
the  following  resolution  was  adopted: 

|o.„  '?o. 2^173  ^golution  Nc,  24?;? 

?^q.Appvl.Use  RESOLVED,   th".t  this  Conrdssion,   on  reconr.endatton  of  the  Gonoral 

Itfn  Salary  Pun's      Manager,   does  hereby  request  the  Controller  to  approve  the  use 

r-r  Tonp  Replacein't  of  funds  in  Permncnt  Sclary  Appropriations  for  filling  the  fol- 
Un\nr^nt3 lowing  positions  \iy  Tenporary  Replaccnont  Ep.plo:ment3j 


ro« 


.ie3i 


'A%5 
:.1916 
M959 
:.1B05 

:-i93ii 


:-i9U 
:-i9i3 

1m955 
-1933 


:-1882 


(a)   9-lOA   J/^IITOR 
30UR30NNAIS,    J.  Sicl: 


Reason  Period 

Lv.   w/o  Fay         10/12/56-  1/28/57 


(b)   0-'S8  GARLEm 
OWENS,  William 
SKU3E,   William 
IL'J:SEN,   Henry 
KQKP0HTi::OS,A. 
CHRISTEKSCN.   Fred 
BKEMER,   E. 
JACQUES,   B. 


Sick  Lv.  w/o  P5y 
-ditto- 
-^itto- 
-ditto- 
Suspended 


10/11/56-11/  fc/56 
10/15/56-10/31/56 
10/16/56-  3/15/57 
10/15/56-10/31/56 
10/26/56-11/16/56 


(Workinr  is  Sub-foreman)     11/  1/56-12/31/56 
Sick  Lv.  w/o  P^y         11/  1/56-12/  3/56 


(c)  f\-^f^  pt.aygrou!:d  director 

Bi'iRTLESON, Virginia  Si:':  Lv.  w/o  Pay 

SNOWDEN,   Annette  LV.  w/o  Pr.y 

McCREA,    Janes  Lv.  w/o  Pay 
KIM,  Kenneth  -ditto- 

(d)  W"^9fe  ^^^^  ^^^ 

LONG,  John  C.  (Working  in  higher 
classification) 


2/lft/57-  3/  2/57 

2/17/57-  2/28/57 

11/16/56-  V15/57 

3/  1/57-  3/23/57 


/t-tiount 
l,07G.-;5 


253.63 
169.09 
1,550.00 
169.09 
206.26 
620.00 
325.50 


196.36 

130.00 

1,800.00 

162.00 


9/2^56-12/  5/56  780.00 


(6)   RfiQueat  for  Warrant  for  f^^Tiient  of  '-'In^ow  Bre°-H-f:e  Cl^lrs 

On  notion  of  Connlssioner  Koore,    seconded  by  CommissioTi^ir  Z^riTijer- 
man.   the  following  resolution  was  adopted: 


V:»      K 


[aq.for  Warrant 
'■'  Pay  for 
liirdjv  fcea)t'?R 


[^^gnlution  Kn.  2^7^. 

RESOLVED,  that  this  Commission,  having  investigate,^  to  J^s  satis- 
faction ihat  the  following  claim  for  window  breakage  and  shade 
damage  is  fully  justified,  does  hereby  request  the  Controller  to 
issue  warrant  to  pay  said  claim  in  accordance  with  Ordinance  No. 
82^6  as  follows: 


l£  £2Z- 

M/JIUGLIANO, Louise  Window  breakaga  and 

shade  danape  - 
1936  Powell  St. 


Date 
6-19-56 


Amount 
f;8.90 


M 


% 
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i'^^.W.  ,1 


^:^uCTIONS  (cont'J) 

(7)  Orders  for  Service  or  Work 

On  motion  of  Commissioner  Herz,   seconio'J  by  Commissioner  Moore, 
the  following  resolution  was  adopted: 

LyJers  for  Sorvico     RESOLVED,   that  for  the  best  interests  2x1^.  proper  conduct  of  tho 
'tf.-v  Recre'ition  ind  P?.rk  Department,   the  Controller  be  rj\d  is  hereby 

'■^  requested  to  approve  the  following  Service  Orders: 

(p)  To  Leslie  Cupples,  A51  Montgomery  Street,  for  an 
InJepenJcnt  appraisal  of  lots  in  connection  with 
the  purchase  of  land  for  the  Hayes  Valley  Recre?.- 
tion  Center  (For  Dlrec.of  Propcrty-Scrv. Crier  #297)  "-500.00 

(b)  To  Yi/lQ  Forb«B,  Consulting  Entiiicer-Geclorist,  to 
make  borings  and  tests  pni  submit  '^ns.lytical  report 
at  site  of  McLaren  Park  Swimming  Pool  (W.G.Korchant- 
Architectural  Contract  #333?)   not  to  exceed  the  suk-£U60.00 

(c)  To  Hyde  Forbes,   Consultin,-  Eneineer-Gcolorist,   to 
make  borings  and  tests  and  submit  analytical  report 
«t   si  to  of  Larsen  Park  Swimninc  Pool  (V,G,Ilerch.'\nt- 
Architectural  Contract  #3331)  not  to  exceed  the   sum  C-UbO.OO 

(J)  To  C.R.Reichel  Enfineerinr  Co.,   718  Katona  St.,   S.F,, 
Low  Bidder,   to  nr.kc  Repair 3  to  Domes  ic  Hot  Vfator 
Supply  at  F\inston  Playground,   tha  sura  of !'^1,3P9.00 

(e)   To  Associated  Engineer?,   Inc.,   3606  El  Ciniro  P£il, 
Palo  Alto,   Calif.,   Low  3idier,to  Remove  Shcrt 
Sections  of  Existir.r  Irrigf.tion  Supply  Miins  r.t 
Harding  I^rk,   thu   sum  of ^375.00 

(e)   Raauosts  for  Fun:^.s 

On  motion  of  Commissioner  Herz,    seconded  by  Conir,i'5'='ioner  Moore, 
the  following  resolution  wr..T  a''cpted: 

bluest  for  RESOLVED,   that  for  tho  best  interests  ar.-^  proper  conduct  of  the 

|.»ci8.  Recreation  an^'  PP.rk  Department,   the  Controller  bo  ind  is  hereby 

requested  to  '\pprove  the  following  Requests  for  Fluids: 

(r.)   ALLCniENTS 

1)    To  provide  for  seasonal  purchases  of  materials 
r.nd   supplies: 
6.651.300.000  Matl3.4  3upplies-G«n.Div. -Allot  ^10,000.00 


2)  For  forage  and  food  for  animals  at  Zoo: 

6, 652. 385. COO  Forage  Sc  Food  for  iinimRls-ZJ-lot 

3)  To  provide  for  seasonal  purchases  of  meterials 
and  supplies  for  c-olf  courses  &  Kezar  Sta:'ium- 
6. 65^. 300. OX  J^atis.i  Supplies  - 


l)   For  telephone   service: 

6.311.232.651  Telephone  i  Telegraph  - 

5)  For  fuel  oil  and  gasoline 
6.311.321.651  Fuel  i  Lubricants  - 

6)  For  Camp  Mather  Taxes 
6.659.870,000  Texes-Camp  Mather  - 

7)  For  taxes-Sharp  Park  Lr.nds-  '1,139.64 
6.651.870.000  Taxes-General  Division 

(This  item  contM  next  page) 


Allot 
Allot 
Allot 
Allot 
Allot 


2,000.00 

2,000.00 
850.00 

1,A00.00 
797.80 

1,005.00 
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Kv-^\"^^"V  v-;:.^-^,.'- 


i^m 


jTl^^    TOANSACTIONS   (cont'd) 


S«s.  No.2476 


7)   (cont'd) 

(b)  m^Ms, 

6.653.300.001 
Matls.i  Supplies 
Reaale-Comml ssory 


I2 
6.651.870.000 

Taxes  - 

General  Division 


muM 


»«»«««««•« 


(9)  yacht  Harbor  Mooring  Licenses 


t^,  ;to.2^77 
Iicht  Harbor 


On  motion  of  Coraraissioner  Moore,    seconded  by  Coraniasioner  Zimmer- 
man,  the  following  resolution  was  aifoptad: 

RESOLVED,   that  this  Coiiimission,   on  recommendation  of  the  General 
M-inagor,   does  hereby  approve  the  I«^surnce  and  Cancellation  of 
the  following  Yacht  Harbor  Mooring  Licenses: 


(a)  pppinp^nt  License 
flWNER 

EGEHf.RG,    Lansing 

(b)  Ts'^Mr^r^  Licor.se 
VAN  A3IEREN,  E. 


Effective     Name   of 
Drite  Boat 


9-1-56 
8-1-56 


CAHIICE 


CAVU 


^erth  No. 
132 


83 


(c) 


rJVfJCF.LL.\TION 
TTempcrary) 
LAZARUS,  Dr.   Jack 


11-1-56      ED-AN-JACK 
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«««««««««* 


^'yj^ijgHEp  BUSE^ESS 


^g.  ?'9.^79 


(1)   Apr^r^v^l  of  rrf>i^r^""n  ^""^  ^"^  Fleldhoyy   -  perpm   pinFT^VBl 

Mr.  Ralph  N.   Ftollack,   Architect  for  the  Fieldhouse  at  Bernal 
Playgrounil,    submitted  for  Comnission  approval  ft-eliminary  Plana 
an  J  cost  estimates  for  its  construction,   in  the  rjnount  of 
tA0,825.O0.  S2, 500.00  of  this  amount  would  be  used  for  rt^qulrod 
demolition  of  portions  of  the  building  in  accordance  with  the 
plans  for  its  modification  and  reconstruction. 

Mr.   Punke  reporter  that  the  plans  had  beon  ^^°^°^g^'^y/°;;i°^i 
by  the  Recreation  Division,   ind  Mr.  Harmrin  rcconmondcd  approval. 

On  motion  of  CoTrdssiorer  Coffman,    socondad  by  Commissioner 
Zimmerman,  the  following  resolution  was  adopted: 

R.-;.;^rlutior.    Mo.    2L'^8 


.     ,     ,       A  nvc-oTWr,     that  this  Commission  hereby  approves  and  accepts  the 

.:nnis3ion  Appva.       RSSOLVSD,   that  tnis  v.ji«u  ^     j.       Construction  of  Field- 

'.nd  Accepts  Prelim.   Freliminary  Plans  and  cost  °f^^^^  ;°5  ^  ^^  r^i  h  N.Pollack, 
Plan,  fo?  Construe,  house  at  Bernal  f^J^f  ^^'   ;  .^^f  SiJa,1hf  irchitocts'   esti-' 
of  Fieldhouse  at         Architect,   associated  with  Master  ^  Murc, 
acnial  p/G. mfito  of  cost  being  .AO,a^^. 

(2)   Approval  of  Final  Plans  for  Balboa  P.rk  Swinming  Pool  and 
Pi'irr'?^^^""  Corter ^ — — 

pool  anc".  fieldhouse  boinE$a5, 085. 00. 

..  ^  A  ♦v^ot  *ys^  nVna  hnvo  received  State  of  Califor- 
S=;Dl^".l'n^of  AicM.:rjJi;roval.  =n1  that  the  pl.n,  con- 

form  with  existing  laws. 


li 
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-n  Ryi^tNSSS  (cont'd) 

OD  notion  of  Conmissioner  Hcr«,    aeconoeJ  by  Cocuiissioner  Coffmnn, 
the  following  resolution  wns  -x-lcpted: 

RflsnlutioD  No.   2^79 

RESOLVED,   that  this  Connission,   on  roconmendntion  of  the  Genernl 
Ser.   doas  hereby  approve  the  Pinnl  Plans  an'^  Specifications 
Tor  ?he  Balboa  Ru-k  SwiLing  Pool  nni  Recreation  Center  os  sub- 
niitte".  by  the  Architect,  Frederick  H.  Reisers,  to  be  constructed 
at  an  ostinated  cost  of  ''415.085.00,    subject  to  approval  cf  the 
/\rt  Comnission. 


■anl33io°  Appvs, 
hJnaiPlans  & 
Specs,  for  Balbo:: 
Urt  swiniming  Pool 
'^safrt^atinn  Ctr.  ■ 


(3)  Award  of  /^chitcctural  Crntract  for  Master  PUin  cf  Zoo  Made  to 
;,    Prtmcis  Ward. _ — 

Conmissioner  Moore,  Chaiman  of  the  Zoo  Connittee,  reported  suc- 
cess in  obtaining  tho   sun  of  '7,500  by  special  appropriation  of 
the  Board  of  Supervis-rs  to  finance  a  Master  Plan  of  the  Zoo. 

Consideration  has  been  given  to  the  s-^lection  of  an  rrchitect, 
including  the  reconcendations  sutalttoJ  by  Dr.  Heral^  Curator, 
Steinha^  Aquariun.     It  was  the  corrdttco's  firr.  r.cor^.endation 
that  the  architectural  contract  be  awarded  to  Mr.   J.   Francis 
W«rd.  who  has  prove  '  through  his  previous  services  in  zco    .evcl- 
opmunt  that  h^  has  unusual  knowledge  an  1  experience  of  the  prob- 
lens  involved. 

On  motion  cf  Ccnnissioner  Hera,   seconded  by  Connissicnor  Coff- 
the  following  resolution  was  adopted: 


nan 


Saa.  No. 2^80 


P?r?"^4 '°  ^°-  ^^^Q 


:«l83ion  Appoints  RESOLVED,    that  this  Cor^.ission,   on  f  ^^^f  f  ^^^^^.f  ^^^1"""^"^ 
I.FRANCIS  WARD  to       Manager,  hereby-  approves  the  appointment  of  J;  J^^"!i^%^^J-^;^^ 
P^epaifeKaster  Plan     Architect,   to  prepare  a  Master  Plan  for  the  d^^J°P^^-^J%:^ 
SDTvelocniont  of     San  Fr-ar.cisco  Zoolo^cal  Gardens,   for  a  fee  not  to  exceed  -  7500. 
f7.Wo.^ral  Gdns.qgpropriation  6.656.5U.000  -  Master  Plan,  S.   F.  Zoo). 


«  « 


«»«»«««» 


U)     Request  for  /^^propriation  of  C12,500  fron  19A7  Bond  RinJ  for 

F.m:inr^nt  at  Anpfil..   J.   Ry^*^^    Sulnming  Fool _ 

Mr     PUnko  reporter'  that  the  Recreation  staff  h^.1  prepared  a  list 
^'eqSpLrt  necessary  for  the  Rossi  Swirurdng  Pool.     Iho  complete 
list  con^stc-^   -^f  all  items  necessary  for  tha  operation  of  the 
list  consisx^  .     X  ^f.f.cc     as  well  as  janitorial  and  custo- 

S?^l'li:ns°'  Se  "^'^  r     i"  cins Lu'  cf  50.  lockers  =t  ar,  esti- 
^UdTost-ofTs/sM.     1^-^  ten  csttoUJ  cost  for  .11  .qulpnc* 
is  :i2,500. 

p«n„>/1nff  1  review  of  the  Itcns,   on  Tjotlon  of  Cocclsslonor  Coff- 
S"^c'n3a^S  Cc°;>lasioner  U^rr^n,  the  following  resolution 

was  adcpte.1: 

|ji3.  Mo. 2^81  P.-^..^1ntion  No.   ZA^X 

i  <„„  -^n*.Q  harebv'  request  the  Mayor,  tte 
■rn.sion  Requests  FESOL^TED,  that  this  '^^'^^^Jf  .;^'  ner  to  a^rove  .n  appropria- 
-^.Approp.'of         Bor.r:  of  Supervisors,   and  tneoontrollert       PP  ^^^^  ^^^^ 

U.  00  f.r  Pchse.     tion  of  ^12,500  fron  ^^^^^I'^^^^^^qzI   (Equipnent-Rcssi  3win- 
fSquipt.  for  to  the  credit  of  -PP^^Pfl^^i^^^^I'^r^qSpLnt  required  for  the 

^si  Svlnnin::  P-ol  ning  Pool,   to  finance   ^^^P^^^^'^/'the  Rossi  Swi^dnc  Pool;      the 
proper  operation  an^  ^^""^TJ^ZtLZ.  set  forth  in   inter-deparU 
jetTilei  listing  of  the  ^^^^^     ,^^"^,^7 approved  by  the  Cor^s- 
nental  nemoranduni  of  ^ovenber  1,   195b.  ana     pp 

sion. 


1 


»  »  »  »  « 


«  «  «  «  « 


11-8-56 


■^liwIWLninij^ 


fP^ 


harney  Gouli  & 
licvboat  Asso- 
j:iates  Grar.to'! 
Ihrther  Tine 

|lll0W»IlC3    to 

to.. 11/26/56 


(cont'd) 

(5)   Barney  Gouli  Granted  Rirthar  Extension  of  Two  Weeks  t°  Comply 
^^'  y^Y  ^-nm^nl-  ^•""'^-'tions  re.  S?n  OCX)  Bond  -?^^wh9et  fT,$VTOft 

MP  Goul.^  appocrod  before  tho  Cornnission  this  iny  (^o^^'^^f.f » 
Sing  Se  eviration  d.te  of  the  90-^*7  extension  of  time  ^ich 
The  Commission  had  grrintcd  Mr.  Goulc!  under  J^^^l^^J^"^'  2353. 
in  which  to  furnish  020,000  cash  in  escrow  or  \^20, 000  surety 
bond  as  a  guaranty  for  the  removal  of  the  rivorboat  Fort  Sutter 
in  event  Mr.  Goult^  did  not  complete  performruice  of  the  Commis- 
sion's conditions, 

Mr.  Gould  reported  that  he  did  not  have  the  required  cash  in 
Ts^row  nor  the  require^,  bond,   but  thnt  he  hp.d  r  new  .nd  inter- 
ested group  of  showboat  associates  who  planned  to  P^J^^^J^' 
boat  and  then  will  retain  him  r.g  theatar-producor.     Mr.  Goul. 
introduced  hr.  Kent  Diehl  as  a   spokesman  for  the  group,   and 
Mr    Dlehl  spoke  at  length  of  tho  group's  ambitious  p.ans  to 
refurbish  the  Fort  Sutter  and  place  it  in  oper-.tlon. 

Chilrm^j^  parr  hn.ndod  each  Comnlssioner  n  inemorandum  which  he  hnd 
propped,  which  Identifi.c.  the  individuals  in  ^he  group  and  out- 
lined in  clear  detail  the  pl.^ns  and  proposals.     Tl^e  rain  point 
if  'is  ussion  dealt  with  the  question  of  the  ability  of  the  now 
^oup  to  furnish  the  Conmission  with  the   sanie  financial  guaranty 
that  Vx,  Gouli  had  so  far  been  unable  to  obtain, 

in  the  discussion,   Conunissionor  Coffnnn  clarified  f°^  ^1^^°"" 
cemed  the  question  of  a  liquor  license  for  the  Fort  Sutter, 
He  referred  to  the  early  agreements  and  understandings  that 
liquor  would  be   served  in  conjur.ction  with  the  rost.urant  but  it 
v«ii    not  be,  in  sense,   a  bar  operation;  "^'^J^^^f  V  J^"'.^^ 
natter  of  obtaining  a  liquor  liconso  woulJ  be  up  t°  f^  ^°"- 
boat  operators  without  participation,    .^.onsorship,   or  onrorse- 
mcnt  of  the  Cora.als3ion, 

Following  several  indirect  replies  to  tho  Com^rdssioners'   ques- 
tions es  to  the  length  of  tin^  the  group  would  require  to  fur- 
nish the  requiroc:  financial  guaranty.   Mr.   Diehl  -^°f  ^f  ^^,^^_ 
two-week  period  should  be  sufficient  and  he  requested  an  exten- 
sion of  time  allowance. 

Mr     G«orpe  Baelln.  Deputy  Citv  Attorney,   infonrwd  the  Commls- 
fiinlh't  iffhe  ;ven?  of  any' further  default  ly  Mx.  Gouli,   the 
natter  woul3  return  to  trial  in  the  Superior  Court. 

With  general  agreement  by  the  Commission,  Mr.  Gould  and  his  asso- 
ciate!,  and  on  motion  of  Commissioner  Herz.    seconded  by  Commis- 
sioner Coffman,   the   followirg  resolution  was  r.dopted: 

RTr«;nTWn     that  this  Ccnmission,    in  considoraticn  of  the   informa- 

Showboats  Inc.   an  extension  ux    ^^ -^         „<+v«t.  '■^n  nno  f"i«?h  or  a 
2fc     iqs6     to  deliver  to  tho  Commission  either   .20,000  casn  or  a 

Ko     2^53       In  such  event,   said  bond  or  cash  in  escrow  shall  be 
rh:%":7or«^'-T?:oXu"ictrSTr  Le  vessel  -^T  SUrm", 

(6)   >-T--^<.-^  .^'  SettVront.  -  D.mKe  t9..B5r-^  ConcoHTse  aAjstr^^a. 

♦    ^  ♦vot  Mr     John  R.  McCarthy  of  80  Santa  Ana 
The  Secretary  reported  J^f  ^^-   f^f /;^ttlemont  of  claim  for 
Avenue,   San  Francisco,   ^^^P^^^^-^^^f^sP  result  of  his  auto- 
iamage  to  the  Band  ^^^J^^f  ,f '^;'r     T^e  pro^rty  damage  to 
mobile  collision  on  October  12,   1V5D.      in«  p     p-     / 

11-8-56 


.■-. 


«  0 


m^ 


SM 


CoDipromiae  &  Set- 
tleinont  of  lAOO 
j^ppvd.  for  Repair 
to  Band  Concourse 
Balustrade  Daraftged 
w  John  R.  McCar- 

tbv  on  loZiaZsi 


SEWJ 


;SS  (cont'd) 

*v       ^.r.f  nf  i/00  is  to  be  completely  restored  to  the  satisfflc- 
U^ff  the  Cot^ssiJnrtS:  CitJ  Attorney  recon„«niing  accept- 
ance    of  the  offer  to  repair  the  danpge. 

On  motion  of  Commissioner  Coffm^n.   seconded  by  Commissioner 
Hera,  the  following  resolution  was  adopted: 

acainst  Mr.  John  R.  McCarthy,  as  a  result  oi  ^i^  ^"  ^ 

0)   A-ard  of  contract  -  Rocf  Hepnlr,  -  to  V>;.   J.«,^ERSO»  ROOriNG  00. 

Trr,  frr  pi"«^-oo  — ■ — —  ^ 

r,.   secretary  noxt  ro.d  the  ^.Isd  bids  received  -nd  opened  ^ 
hlB  on  November  1,  1956,  ==  fdK""' 


Rase   Bid 
$1,916.00 


^ffelS?^  ANDERSON  ROOFIITG  CO., INC. 
29Z0  Sa;  Jo^  Avenue,   San  Francisco  25. 

nt.hny  Bidder; 

^Sf  SeT^Ttrfors^n  FVancisco  2. 

on  motion  of  Co^ssioncr  Herz.    seconde^^  Commissioner  Coff- 

Snrthe  following  resolution  was  adopted. 


$^.573.00 


R.«,  |in.   2A8/. 

Contrict  Awnrdcd 
toWM.J.ANDERSON 
ROCFD'G  CO.,irC. 
in  Amount  of 
t2,08i  for  Various 
Roof  Repairs  on 
nopt,  Proportion 


P"r?^i^1"r  '^"-  ^^^ 


HESOLVED,   that  this  Cojni-ion     on  reco^^^^^^^^^ 

al  Manager,  ^ocs  hereby  awnrd  the  ^°^^^         Buildings  (excepting 

of  Sharp  park  Golf  f^^^°"f!;L^d  Stern  Grove  Dressing  Room 
convenience  station)  -"^  Sigmund  Stern       ^^       ^^^^  29^°  ^an 

Building,   to  WILLIAM  J.   ^^^^^3^  regulr.r  and  reaponsible  bid- 
jose  Avenue,   they  being  the  l°«-f  ^/^O;  and  further  "pproves 
ders  therefor  in  ^he  amount^ of  J^O^^UO^^^^  ^^^^T^'t  "''an^b^ 

■"    irgai^a-il^blrt^p^^^the^^-r^  °^  '^'^  ^^^^'^^'^  ^"^''^ 
It^K  P.SOLVED,   th.t  the  G^eral  --r  ^  ^^^ 

r.rRr.7eaUon^rrr^K  Zr^^o.^  ^-^  ^  ^ 

tarv   shall  file  notice  of  approv- 
FURTHER  RESOLVED,   that  ^^a  Socre     ^     ;^^^^^^rxl  newspaper  of 

rSi^t^^'-i^V^rkln^Lco. 

(a)  ,,,,,t,.,.s^r^Ui..Ois^S^l*^^-i«-^--^^ 

^  Seoret^ry  read,  letter  ------  -f,::^roUe1!; 

tforort^eTat^^-rr.^^^^^^^^^^^ 

tionai  use, 

o^^f  U"lker.  Curator  of  the  Mu- 
Hr.  McDevltt  reported  "'^'t  Kr.  Bert  W-lkor,^^  ^^  ^^^^^_^   _^^. 
^^,  had  examined  the  collectlonj^co    ^^^^^^^_ 
-LI-,ra^rv??;:  "a"rthe«rrr  reco^endea  acceptance  of 


-JfiSaeSfcJJLJ!.^ 


sr"  y 


(cont'd) 


tho  full  collection. 

On  motion  of  Connissioner     Coffnan,    saconded  by  Connissioner 
Hert,   the  fullowiug  resolution  wr.s  cdoptad: 


CoBinisaion  Appvs. 
icceptanca  of  Gift 
tc  City  of  U  Vol. 
Staiip  Ccllection 
fro-n  Heprd  Founda- 
tion, Ire,  Subject 
to  A?pvl.&  Acceptce 


y» Glutton  Wo.  2^85 

RESOLVED,   that  this  Commission  Joes  hereby  gratefully  accept 
the  gonercus  offer  of  the  Heard  Fcundritior,   Inc.  tc   ion^te  ps 
a  gift  to  the  City  and  County  of  Sr.n  Pranciscc  the  staiap  ccllec- 
tion of  the  Icte  Mrs.  Dwight  B.  Henri,   ccnsistinr^of  thirty-fo«- 
voluiMs,  having  a  cr.tnloff  velue  of  .-ipproxinately  -6,000  (Scott 
1955);    such  acceptance  to  be   subject  to  the  terns  cf  the  offer 
that  proposes  the  plrcenent  of  the  collection  in  the   Josephine 
'd.  Randall  JUnior  Museum,  with  the  sole  stipulation  that  the 
gift  be  put  to  recrcRtionrl  use,   and   subject,   also,   to  the 
approval  and  acceptr.nce  of  the  B^ard  of  Supervisors. 

♦  »«»»««♦«• 

(3)   R.q,.P.t  for  Nev  Ppr..onnel  t~  '^t.ff  Kew  Korth  Pe^.rh   Swir.-Tiing  ?ocl 

VT.   Funke  reported  on  the  new  permanent  positions  that  are  re- 

q^rcd  for  the  proper  operation  of  the  new  North  !f^f  Swij^ir? 

P^ol,  with  a  detailed  explanation  fron  Mr.  Hcyt,   Business  Mrma- 

ger. 

On  motion  of  Connissioner  Kocrc.   seconded  bj-  Ccmnissioner  Herz, 

the  following  resolution  was  adopted: 

ap.,  V0.2Z86 

.       n  ♦,  wt?qnr/ED     that  this  Conmission,  in  order  to  properly  stnff  and 

•^i^nlr.r  Pcols.  i^g  perrianont  positions: 


2  RIH  SwLnninr  Instructor 

2  RllO  Lifeguard 

I  R112  Matron 

1  ClO^  Janitor 


$3 50, CO  per  month 
280.00     "         " 
230.00     ••         " 
280.00     "         " 


AND     m   IT  FURTOER  RESOLVED,   that  the  Msy-r.   the   Boar J   ^^ J'^P^^" 
trsirf  S/the  Gontr-^ller  be  and  they  are  hereby  rcc.uoste.tc 
Ip^ro^  a  Supplenentr.l  Appropriation  fr-^n  the  J-J^e^tion^nd 

^h  rc^oroft'rifs^^^rti:  s:rrmrti4^- ^;:a^;"  r^ 

Tirns'^url^^'the  ;;i-i:v:%^-ncing  January  2,   1957,  through 
J-one  30,  1957. 


«  »  «  « 


«««••« 


(,)   Raqu.st  for  A  Supplor.nt.l  Appropriation  cf  C550  for   m^ur^ncc 
^^^   -.l^n^  rnr.n-.rtr-r*  f— Y  --^  <^^^urities) 


^3-  No.  2A8V 


aate  of  tho  insuranco  poUcy  ^^//^^j"™^- ^.^.j^,  .  previous 
the  iepartnent's  ^r"!!f;>J,crOT?  to' tho  extent  rf  :,18,0C0 
3-yuer  period,  provided  '^l"'^*:f ""  „"  ji^  vith  Iti  rperotlon 
d  ^op.-rtcent  los^,  ,u,t..ine  ^n^onnecU^o^  ^ 

Tt  ^^  rZ  Z  ruS^nt^year  v.,  ael.tod  t,  the  Bo.rd  ^f 
Supervisors. 

Peuowih.  a..«u,sio„  or  the  ^^^i^^ii' zTt'^onZ^r:: 

T:J:T/I^^X^  foxI^S'nrresolutioh  «a,  adopted: 

I^-riiitlT  r.  ^^'^ 

1-8-56 


C' 


I  :  u 


■■  I 


£^jj^.  ^n„i,-t),   -  \iinMAi^VU£iilUtfk, 


r._BUi£51i  (cont'd) 


r-.tir.--.eJL 


=50  for  Prcniun 
-f  Mpncy  *  Securi- 


hewby  -luthcriM  rai;.  iir«ct  th-.t  --  raquaat  for  wch  insur-^ce 
be  nov  re-subnittei  to  the  Boar.'  of  Supervisors  ir.  the  font  of 
-.  Supplencntil  Ippropriatior  Hcquo3t  Ln  th:   --T^o-urt  cf   ,5»  rro.^. 
such  funds  ?is  ire  lerUj  ''-vtiil^ble,   to  the  -re-it  cf  Ap^ropri  - 
tion  6.65^.600.000  (Wjced  Chorpes,  Recreational  Units),   to  pro- 
▼Ido  a  throe-yoar  oxtor.sion  of  the  noney  z.T.i  ».caritles  ir.sur- 
ance  policy  carried  by  this  Coocdssioc,  cow  -hie  to  exjtre  on 
Deceabcr  l',   1956. 


(5)  l^yprts  of  Copnltteeg 

(a)  Oon^ssioner  H^r»  reported  thnt  It  hri  Uc-r.  bro^rht  to  hts 
^   '   attention  th-t  the  Senior  Citiien,'    Sent^r  et  .qu.tlcl^ry 
h-.l  poor  acoustics,   -nd  also  th-t  tho  r:*->*rs  of  the   c.^ter 
dcslpad  pji  pd-.itioiial  ioorway,  as  prevlo-asly  reque-te-   of 
tho  Cocnission. 

Following  iiJ^cussiou.   Ch-ir:^.  P^rr  referred  tha  i^-tters  to 
Yx,  Coff^i£r.»8  Ccrrdtteo. 

Cb)   :«x--issic«er  Kooro   su^ga^tad.  with  the  Cc^s-tt's  corrir- 
^   '   re-e     th-.t  -.  ielepete  fro=  the   5ar.  Pr-^ciscc  Zoclo^ic-x 
Society  be   invitci  to  attord  Zzarlssiov.  nest.r^s. 

(c)  Cd^ssioncr  Herz  offered  a  -^l^-f^^^S:^.^^ 
th--t  phot^aphs  of  forrtr  nenbers  cf  the  ;f;-f  s..or  te 

stably  f^-rSd  -.:.d  displayed  in  ^'-^/^^y^'^rr^^rorr  -f 
C:rT:issl«:'s  offices,     ^^reco-rer-at.or-.  c  f^-^^ 
a  notion,  was  3e=cr.ded  by  Sor^iissioncr  .^^rr^-.   —     P" 
prcved. 
(■*^   '5— Issitror  Hcrz   sub^tt-^    -s   -  r^F— -    -i   «-.  .        , 

\^}     .0._  J.55X-i  -i  .j,^i    <..^*r^,-r    ti---     thfc    only    3CiUtl3t.    -'C 

ft^wf.ys,   his  ==^side«:c  cp^-i.^  ^-..  tafc  o  ^  ^^^ 

the  cross  tr'ffi':   ^^  Sclden  Gite  P»rJ:  T*-i.i.   ae  «3-^ue 
use  cf  su^»»7s. 

(e)   Ibe  sug^sti^  of  5-^^^=^;^^^^^  1?:  ^J^"' 


C-ciisslac  in  ejection 
repair,  was  approved. 


these 


properties  in  7Ti''U9t  ii! 


..    ■   ♦>-♦   t*v   next  r-Pil'r  raectin*    "--t 
oc  Sorember  22,   I*: -nksgivinr  -^y,  -      ^.v^^ul^d  tbe  r^ext 

parr,  with  th.  -::f:j^;-  f,;:i,r;f rj^f:;!..^  Meetl--:.   tc 
i-E-ul'-r  resting  of  the  Coarisrtc       -     ^^.^/  . 

■oe  held  ot.  Honday,   !Jcve>ter  26,    1.56,    -t  ..X   r..  . 


f-.lls 


2.  '■  ^"^^ 


th*  Cowtisslcc, 


-^re  -oeir^:  r:o  further  t«^^«   -^  T^^^-r.^:  rt  5:X   P.^- 


hilTESir.  Pirr  ^c^srs 


1 


rjeope^ 


:fullv  autcitte- 


/ 


5ecre  t'.ry . 


11 


w 
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San  lYancisco,  California 
November  26,  1956 


UiJiyi&fl 


^^^ 


The  One  Hundred  and  Thirty-third  Regular  Meeting  of  the  Recreri- 
tion  and  Park  CoBBission  was  called  to  order  on  Monday,   November 
26,  1956,  at  3jOO  P.M.,  Vice  President  Fred  D.   I*irr  presiding. 

The  following  Comnissioners  were  present: 

Mr.  fred  D.   Pirr,  Vice-President 
Mr.  William  M.  Coffman 
Rev.  Eugene  A.  Gallagher 
Dr.  Prencis  J.  Hert 
Miss  JBine  E.   Zinneman 


iPPROViL  OF 


M?yT^^'^^°^ 


There  being  no  errors  or  omissions,  the  minutes  of  the  regular 
meeting  of  Novenber  8,  1956,  were  approved. 


(1) 


Cdkission  Appvs. 
I  uithoriies  City 
Utcmey  to  Settle 
Litigated  Clain 
of  ;:RA  McUeill  V. 
:it|  4  Co.  of  S.F. 
for  |l,50C.OO. 
(0rl4,  Clair,  w*is 


Prom  Dion  R.   Holm,   City  Attorney,  recomnending  the  settlement  of 
an  injuiy  case  of  Cora  McNeill  vs.   City  and  County  of  Sen  Fran- 
cisco, et  al.,  Superior  Court  No.  U103^. 

The  City  Attorney  recommends  settlement  in  the  sum  of  11500. X 
of  the  ccplaint  which  alleges  injury  due  to  ^/^ll  i"  «;f 
women's  ?^?t!room  at  Fleishhacker  Playfield  and  stating  damages 
in  the  sm  of  $67,303.08. 

on  motion  of  Comissioner  Hen,   seconded  by  Commissioner  Ziianer- 
mn,   the  following  resolution  was  adopted: 

WIEIBAS,  on  August  31.  1952,  Cora  McNeill  suffered  ^  f^J^a 

|??.^\?^^i^rS  ^se^uCd^lh^  Z\r  n5^C.;  ^.thcre- 

for,  be  it 

^im>,  that  this  Co-^"icn  does  apprcve^^^co^n* 

of  the  City  Attorney  ^^^^/f !^„;^S  fs  ^  ^^tfand  County 
settlcmcrt  of  the  case  of  ^^J^^'^^^^^^X.r^ .J^^e  amount  of 
of  San  Francisco  (Superior  Court  No.  431C3Z.>,   in  tne  amoun 

I150C.00. 


^nnisiion  Appvs. 
:.V8  PLat  to 
toate  ftrrtions 
C  28t:-.  Av2.     -  - 
^tceste  k  Vawona 


(2) 


prom  Sharnan  P.  Duckel,  Director,  ^^f  ^i^^^.^^Ji^t^nt  has 
inquiring  whether  or  net  the  R^J^^^^'.^^^^f^gu/K^  be- 
aS  obJ^Jtion  t.  the  -f^tion  f  ^ ^'^Z^^Tor'lZT.te  .-^k 
tween  Vicente  and  Wawono  Streets,   i«e  oouiw 
(Rirkside;   abutting  the  area  In  question. 

*  ,..».     r^,.w.l   wirnc?er.   and  on  notion  of  Con- 
on  rcoomcndation  cf  t>.e  Gener-^  !^^ff  Gall-^er,   the 

=issi3ner  Zi--ner^n,    seconr^bT  ^^'^bsioz^  ■*- 

following  resolution  was  adopted: 

4-^«T,     hftvin«  reviewed  the  vacation  of 
RESOLVED  that  this  '^^''^^^'^'^^"^  vi^nte  and  Wa-ona 

portions  of  -^-i^-^'^^'lTZt^Ttt.  Depart^nt  of  Public 
Streets  '-s  reported  by  the  .^ecror  .^^^^  ^^^  objection  to 

Wcr>:5,   does  hereby  find^d  f -J^^^^^^^v   Avenue,   r-s  descrited 
thev^xattoof  •jitP?r^^2^J^°f  I^  entitled  -^n  Showir^  Request- 
in  Dep^rt«nt  of  ?^^  =^«°f  Igtf  ^ver.-^.    north  of  W.wc.',  Street- 
ed  Vecetioc  of  a  porx-iai-  u* 


^^. 


», 


11-26-56 


FJT^remrini 


^ry^.^TIOHS  (cont'd) 


(coctiniiei] 


(File  Se.  SDR^7);  tncl,   be  it 

■FURTHER  RESOLVE),   that  ir  approving  s^id   street  vacation,   it  is 
understocvd  and  p^ed  that  this  Comisaion  shall  be  given  Jv^s- 
Sictior  over  th3  easterly  portion  of  the  proposed  v^-cat^d   street, 
and  thet  its  rights  as  abutting  owner  shall  be  fully  protected.- 


(3) 


ft.on  Maurice  Perstein,  Chairmen,  1957  Lions  ''-°^^'^^J°^' J'lf^ 
held  in  San  Francisco  in  June  of  next  year,  requesting  pcmi»- 
toi  to  r^  the  Prlace  of  Fine  Arts  Exhibit  Hall  for  ^  conven- 
tion  breakfast,   on  Ftiday  aomir^,   June  28,   I'i'^f. 

T^  Secrefjy  reported  that  ^.  sirJ^liir  request  w-.s  grarted  in 
SL  tc  the^rUan  Mining  Cor^ss  for  the  P-^f  ^^^  ^^^^^ 
a  ctuck-we^on  dinner  for  cor.ventior.  delegates,  with  the   stipu- 
laSd  Wfl  ch^u-ge   cf  *1X.00  per  day.    ^dcqu.^  in^^nce   ccv- 
eSe     and  clearance   of  the  Division  of  Fire   Preventior.  --nd 
In^siigation  of  the  Sen  ft^cisco  Fire  3cp'.rt=^nt. 

Oe  action  of  Co-aissicner  Coffnan,    seccrded  by  C:«^.slcner 
Heri,   the  follcwing  resclutior  was  adopted: 


Coosissioc  Grtxts 
Psraission  to 
195?  Lisns  Int'l 
:xTeEtioo  to 
Held  CocTentior 
Bretikfist  in 
Pil.of  Fine  Arts 
:c  Pri.y.rming, 
:-jne  2e,l«>5- 


U) 


M^ 


3CX 


Jt^ 


i2L. 


J^ 


leSOLVSD,   thit  this  Caxlssicc, 


subject  to  cle-r'-rcc  by  the 


-•    •    .      '^T^wr^^verti-   and  Investigations  of  the  >an  FTar- 
ace  cf  FU.  Arts  Exhibit  HaU^^  the^^ons  ----,-  ,--- 


'.xrlssizT.  Ap^Ts. 
S-Ieir  Becewal 
iireeaent  with  th<e 

:l:i  1AV57  - 
aeital  25t   rf 

JC33  =£:ei2-.s. 


F^on  Fred  G.  Dc^ilney,   Agent.   The  ^^^^^'^'ZllS^^Z^-r^^'^ 
re^l-sti^g  the  --^ J^^^r^^r^^^'-r;^"^- 
as  tbe  existing  ::greer5ent. 

>■  rot-'cr:  -'  Cccr^ssirr^r  :icl>-gber,    seccr-derC  by  ::cru.3sic«.r 
&r«,   tht  fcllcvire  rescluticr.  v.s  '-^oft^d: 

'mr'^ ■ '-  ^^* 

-=-^,»r     ♦>,.♦  ♦>'-  "cmlssia:,    i::  rec-^/-itior-  of  the  part  satis- 
SSXJBC,   that   — t-  -"^'r;  -:,_^  tfc^  rer-e-wel  cf  t^-^   •^'*- 

cf  ti 


i  tir.-.<ri>r  vie-^-r^  ntthlnes  c^::  var- 


^■1   « ' 


f^txi  said  acciiinss;  ar^i,  be  it 


TJBTS^.  jsacL"; 


t:-t  tr*  ien^r--!  fcrJ^.'^r  -^^    ^  ^'^rT^^ 
f'.r  ..^  -x.  :*h  If    -f  t^i3  :.c^-.si'-r. 


-ii^j?^-:- 

> 

:ir;Tr-T- 

r 

r:i=-*.-3w- 

-i 

-2r  ?«nc 

"  a-«^  -     - 

2«rerred  -. 

:  Fr«<s- 

vsy  C-cosit 

^ee  f-T 

?:2-iier  It 

...    -      -A^^*.T     >^r*-3B'-.  '-f  ?-ili=  'rfcrks.for- 
5        *^ —  jfc*;.^^-   -.  .,»,^    ,^  ♦>-,  -iroc-cae-    -r^i»-t':!'%«.  5r*ei#.7, 

_^-j^--c  •  — r»li^irex^   see  ten  cr  ^*i«  yx  jy^^  -     *  « 

w«*dix€  a  ,,re-..^-^'^i^.  ,— .^^  -'  --'flitJ'.  bet**5r«-   tne   frt^r^n 

^i  ti*   Silver  :i-^  >-7  >-^   -   --^-  '^''   -^^^     • 
-•    -*  t;^*    5l-»^*r   .r**  •»*/    -^  -^ 


|^2jj3il£AlI2fiS  (cont'd) 

expressed  their  opposition  to  the  routing. 

Coiwissioners  were  in  unanimous  support  of  the   strff  rtJCoHBBend^- 
tion  that  the  freeway  route,  as  presently  proposed,   be   strongly 
opposed. 

On  motion  of  Coinnissioner  Zianennan,    seconded  by  Conriissicner 
Gellogher,   the  Connission  expressed  its  uneniaoua  oppositior.  tc 
the  proposed  Cross-town  Preoway  because,   is  preaer.tly  planned, 
it  is  routed  directly  through  the  Glen  Pirk  Cinyon  and  would 
render  useless  the  area  now  used  for  the  Silver  Tree  Day  Caqp 
?.nd  would  onalterr.bly  dausnge  present  plans  for  the  further 
developoent  of  this  most  ijn)ortant  recreption   service. 

The  ap.tter  was  referred  to  Ccnedssioner  Herz,   chiirman  of  the 
fteevtvr  CoMdttee,  and  to  the  Gener-1  >fcm:ger  tr.d  staff  for 
Investigation  and  further  study  with  the  Department  of  Public 
Works,   to  the  end  that  a  satisfactory  re-routing  of  the  freeway 
can  be  obtained. 


A'>' 


hoggestion  of     (6) 
tf.J.C.Jenson 
that  ft.Winfield 
Scott  be  ft^serv'd 
!5  NP.tl.Moruaent 
:r  Park,  Referred 
I  to  CocBlssloner 
jjallagher's  Cocziit- 
Um  for  Report  it 
jBccsnerdation  at 
Uit  "eetir.g. 


ProB  His  Honor  )teyor  George  Christopher,   tranailtting  to  the 
Genertil  Mcnagef  for  his  cor.siderr.ticn,    corre spender ce  relating 
to  the   auggestlGT  of  h^.   J.  C,   Jensen  thit  Port  Virile  Id  Scctt 
be  preserved  as  a  ^tetionr.l  Honuaent  or  Park.     !'-=yor  Christcphtr 
requests  the  General  Man^^r's  views  and  reco=nend«.tlar.s  en 
using  Port  Scott  for  park  purposes. 

At  the   direction  of  Chairman  Itrr,    this  setter  was  referred 

to  CocEiissioDer  GeU?^her's  corrsittee  for  report  zrA  rccorr^r.da- 

tlon  at  the  next  regular  raeeting. 


LErrgRS  OP  {yrPHRMATTOy  -  acknowledged  by  Secretary  ax^<i/zr  referred   tc 
General  Hfx-uger  for  r.pfroprlate  action: 

(1)     Pro*  Joseph  H.  Dyer,    Jr.,   Secretary,   Art  Coooissioc,   adviatr.g 
that  the  following  rcticia  were  V.ken  or  prelects  sutcltted  '.\ 
their  Boveaber  5  neotlngi 

(a)  r^«>  >4.>ther  -  Sve^e  ar.j  Pire  Circ^  -  ^7^1^^'^^'^^'  *^ 
netal  work  be  G'»-l-/ar:i»ed.     Pesolutlcc  !.c.fcSC5 — 955-3. 

riir^  aIbS  Sdsi.p  ;i^  bj  qualified   ^^^>^]^r^V^'^ 
to  be   subcittej  with  final  drawings.     Res.  ).=  .6c<to-*95«>--. 

(c)  ^}^  ?>^rk  ?.^.r....tler.  Tenter.-  Aprrcred  working  irawiz*'5. 
•le solution  »c.  6807-1956-3. 

(d)  u.;.r>^   f>-rk   ^^r.^  reel  -  Froliriiivary  n''5  'T,d  r^rjjpec- 
utS^^PT^^ved   subject  to  =oq:rerKr.siTe   .'-nescap*  --VL^- 
qualiried  iar.dsc.pe   archiUct.  oesclutitt:  :rc.<>?C3-195e>-J. 

(e)  ;-r-  ^---^  ^^-^  ^-'-^  -  ^-^^^  ^^:z^^'^^ 

five   -pproved  subjc-t   t-   cc-rre.-iensiT-   .er.cs-a;:^.  ?-r-j^. 
q-iilifie^  larisc-pe   ^^-..i.^e.-w.      -tKlutlcr.  Kc.t»3C^.95<>-a. 

3pectiv4  and   rrelir-ir-ary  ?i'-^3   '^r-r-i    ^:...        .    .     ^rc-*?- 
Sve  landscape  pl^r.  by  y^lLTUi  Uniscape   arcr^t^ct.     .^sc- 
luticn  ?fc.  6?10-195<>-3. 

subject  to  iardsc-pe  pl'-r  by  qu"-..r.e- vz-pn    ^ — .-c.s.. 

Besclutioc  Ko.  6eii-i95<>-S. 

-pprov«<i.     lie  section  v-.   *>rx^--.y5^-. 


:-2t-56 


)  '^'it- 


^rfj  1-  -fi,  ~i^\ 


■f».>'Ki',%t*>J-*'«.''- 


ftvSr^k^i^^^S^t: 


^ 


'i) 


■jrsss  ziF  ri^nRw^rrTi    rocid^. 


Ci)   JiOaiUt  J^rk  Ij^zy. 


:•»  -  ipprc*^:.  ntf.lic.ti£l>-1956-S. 


^TOT! 


iiric 


ir<   iir=i^- 


''•.<» 


tt».w» 


Liar  ^: 


:i« 


rrjarrtRt* 


:.:  1^ 


3C.  lij*  fi-riDu*  prt;««r^».     i  *^ '  ^ . •<►  - 


ie?»Er*ta«m  iaj  it-«  ?«r  *»»11- 


arat. 


t.as    Mp£J- 


pBtct.::.si 


kn 


&£1 


:3T 


it  * 

rittirr 

HC 

JJSJi. 

Z.-.1KK,§u- 

r.ij   L 


5«rf     •!:«»-?:=  VST 


.ftslae.. 


(2)     Ifc'nE  r«D»ept  ?.  •teiati 


D« 


-uar   rr 


■jc-bfg    ji"-e   IC.! 


?r*:    V?^.    TT^! 


'rr   r^rtf 


■smatl   aeroe   ^:   r«  ntlr   li  -Lit  »i:r  iia=:.V2r-.jiL, 


3^».:;r.   -re..*' 


"-^afeT-i     _«ic. 


t£  1^  »*.lz   arii 


?af  t.^=r«r,   far   r:.rr  = 


1=^.     iEtin».i 


3)     ?^aK   .7!j»f  I 


"f^aerMz-t   aff^• 


-tnr  -.  rx  ar   ast*    r_f   rr 


trr»: 


■-LZji  iCjUKL^   rill   ^Tk,    i   1-ff  Bncir    ?u: :  rir»-»*rt, 


:*=rf~».rT   arr' 


U: 


15) 


'aoE^   .ttx.   .A. 


r.l»,    aciSfftrti^  tr** 


y:'T-io*  ptrcLnf  ftrilittsi   rt  L«s*r  5'i«.±:.au       at^i: 


5.nx»r  -rrr 


Tca— ■^•lg>6 


,-^ 


sr  »T 


^r*   rsacrt-1   rl£«r_j_n£Sf  t^  tae   jo«a  Seftiir  tre 

^l*tr»r  51    3f   "lot    S 
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Jrjcr.  I. 
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L-  Sarr  ?ir* 


'j:^ 


utrrjitrT."!*: 
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•,n":i3r.    r>t:- 
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riniatf 
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^M    iW      f  — i^ 


trLocierr   5^rx,    »rraT. 


g-Tt-Tj   i:*i  ft_rRC-r^  rtB-__i-^n.  rf»i 


^L&L«: 


-±1*21 


'rr  i:«    r;tr:   ir-v*7^rif 
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■■i   •^-jr-^'S  T^^T'^'J'.   ZrL^j^'jr::^ji^ .    '.'^T- 


TT    - 
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PBrlcNi  ending  11/'1V5<>. 

To  Jlunes  I.   Bftrres  CcMistrucUvvi  Cv>.  -  lOth  P\vi.-  f  ^^,7il.^^ 
Pirlod  ending  10/^V56. 


To  J,W.Glo«  -  for  .\rc.hitec'l  3»>rv.R*niior*Nl  - 
Period  oniln*.  10/^l.,/5<i. 


m^ 


^ 


^^ 


(g)  RALR.3A  n^.RSCREArroK  CIR.-Archiicciurftl  Conirncl  i}i^^^^ 

To  Prodorlck  H,  Hoiraora,   for  Aroh'l  Sorv.K*noor\aK  \>»v>n. 
Psriv^d  andlng  lO/ft/56. 

(h)  STLVRR  reR.BLRACtgHa-KTchitcctural  Controcl  #33^1 

To  Charlo?  F.   Strv>thoff,   for  /o-oh'l   Sorv.Uc>nvlpr<-v1-  Jl.J^JO.Of* 
Poriod  ending  10/1V56. 

(I)  GARFiSLD  >acREATroK  CIR.  »  Contrria  ^57  >  Contraitr' a  I23k2 
To  Ohlll  Construction  Co,   -  First    P\\Tw»nt  -  ^^<,,?7^.'>^ 

Parlod  ondlng  10/31/50. 

(J)  LINCOLN  n;. GOLF  CliSE.IRlvKA.  SYS. -Cont.^.^Ot-Coraf.  K'^'f'^i 
To  Associntod  Enclneors,  Inc.  -  Fln.nl  p^ynort  -  v«,0<W,3H 
Pwrlod  ending  ll/lV5<>. 


(2)     Modificationa  of  Contr'\cta 

On  notion  of  ConnlBflionor  Hen,    ««<»ctmdcd  hy  Coimlswlonpr   r,»mim>r- 
nnn,   tho  following  roaolution  wns  ndoptodt 

[■ba.  No. 2^93  TftiirI»U^?n  Mtf.  ^(^9J 

IWificntions  RESOLVED,   thnt  for  the  bout   Intorofitn  ntv\  propor  comluct  of  thr 

:f  Contract  a  Rocrontlon  nnd   pnrk  DopnrtrKinl,    thp  Control  lor  N'  nnd   \n  horphy 

roquoatod  to  npprow  tho   following  Hxllflontl.Min  I'f  Contrnotai 

(n)    CAMP  M.\THEn  DRAINAGE   C0NTRPL-3T;.GE->C  .'nU/yjiil.Cfertif  .IJJ?^ 

To  Covington  A  Wdvorton  -  Modi  f  lontl-<n  ^1   -  Ic 

romcnlol  wlndowa  Id  on<!   cnbln,   nn<l  t.>  onncol 

ronovnl  of  1   true  -  M  INCltEAJE  of f  155.00 

(b)  UPPE^t  NQE  P/G  &  FLDH3E»Contrnct  ^lfcO»Controllor' a  #Ji;91>lluiLL' 
To  JrTMJH   T.nnrrn'n  ^mislruo'n  C",   -   t>i  oi<n«fr(ii't, 
53   lln.ft.   of  high  or ncroto  curb  on  nnflt 
property  lino  -  M   V CltEAJE  <  f UV^.-'f' 

(c)  CENTRAL  AGTIVITIE3  ULDG.  (UECKEA'L  AUia)  .C'JUUn^S-^tfrtlf  Jl^l 
To   Irn  Lnroon  Cfi.  -  Mod  If  lent  ion  #4  -   '•••   f"r  "ut 
woot  wnll   of  roho'irnnl  room  t^  ruiol'i«o  f>»»  mnt 
iron  rain  wo  tor  londor  -  Ml  ;N'^ii£A3E  -  f ^K^^'.Oft 

(d)  prTCH  ^  PUTT  cpi.F  ciLqK.mHTOA  nY«t.»Cont.<y^Q«-UurUf«  ^JJitg — 

To   Aut-nvitl'-    rrrlKntl  .ri   C".   -  n^'WTjl    -   I"   rorro.-f. 

nddltiona  mndo  to  orlglnnl   lrrl»:itl'n   nynUm,   ri't 

includod  in  contmct  -  ^^   l\tCHEUE W/^.W 


(3)      RtQuoat  fnr  Whrrnnta  t'T   P^vnont  'T  LmTU'i   <A']irAa 

On  motion  of  Conrnlml^nnr  Mrrz,    n-r  r,''.-,!   f^  O.i-inJ  «nl '.„..r  r.'^Un. 
f'her,    tho  foll-jwing  ros'-iutlon  wm  idopt«di 


]  l-2h-'jf, 


* 


•iV4i2^^ 


22' 


jP|^.  TfifNSACTIONS  (cont'd) 


p^p.^1ntl«n  No.  2L^L 


^    for  Warrants  RESOLVED,  that  this  Commission,  having  investigated  to  i^s  f^^^^*" 

?'»;  Danace  faction  thr.t  the  following  claims  for  damage  are  fully  Justified. 

^;  ^'      ^ does  hereby  request  the  Controller  to  issue  warranto  to  pay  said 

^***""^ ■ claims  in  accordance  with  Ordinance  No,  82A6  ns  follows: 
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FAMA,Loi3  &   Window  breakage  and  merchandise 
PAMA, Anthony  damage  -  1675  Silver  Avenue 


Date 
9-13-56 


?76.95 


KATHERINE  DELMAN 
BURKE  SCHOOL 


Window  Breakage 
195  -  32nd  Avenue 


9-26-56      023. 00 


jPff,  Wo.  2iL95 

Bequests  for 

Mis 


U)     Rij^qi^^flta  for  g\ind8 

On  motion  of  Commissioner  Gallagher,    seconded  by  CoramisBioner 
Zimiaerman,   the  following  resolution  was  adopted: 

Rg solution  Ho.   2A95 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of  the 
Recreation  and  Ffark  Department,  the  Controller  be  and  is  hereby 
requested  to  approve  the  following  Requests  for  Funds: 

^OTMENTS  ^S2lM 

(a)  Allot  additional  funds  for  Stationery  withdrawn 
from  Stores,   account  of  seasonal  activities  - 
Approp.6.311.375.651-Stationery  Withdrawals  ^.^  ^ 
from  Stores 5A00.OO 

(b)  iUlot  funis  for  purchase  of  towels  and   swinming 

suits,  etc.;  ,     ^,    .r^  ^^ 

Approp.6.311.3A0.651-Dry  Goods  &  Wearing  Appnrol     .1,^70.00 

(c)  Allot  W:;ges  for  part-timo-as-needed  P/G  Directors, 
account  of  seasonal  activities:  ^ 
Approp.6.651.130.001  -  Wages-Directors v-J5, 000.00 

(d)  /aiot  Overtime  for  Commissary  Division  for 
seasonal  activities: 

Approp.6.653. 111.000  -  Allowance  for  Overtime- 

Conmissary  Division olE3.00 

(o)  Allot  Funds  for  Judgments: 

Approp,  6.651.80^.000  -  judgments 5393.00 

(f)   Allot  Funds  for  Order  for  Service  for  Lining 

Hot  Water  Storage  and  Pressure  Tanks  -  Pl^^y ground 

Fieldhousos; 

Approp. 6. 656. 511.000  -Various  playgrounds  -  ^,    ,,-  ^ 

Fteroline  6  Hot  Water  Tanks  -  vl,A17.0O 


TR/iiSfER 

(g)    To  Transfer  Surplus  in  appropriation  for  Past 

Control  Service  to  Contractual  Services,   S.F.Zoo: 


From:  Iz-  _ 

Oll.256.652  6.652.200.000 

Itest  Control  Service-  Contractual  Services  - 

S.   F.   Zoo  S.   F.   Zoo 


'^300.00 


(5)     j^nq.p^t  fr.r  A  -}.ipmomontcl  W^rk  CYdQr  -  Hs^lep  VUXg  P/Q  ^T^^TDS^Ti 
On  motion  of  Coimissioner  Zimnormnn,    seconded  by  Commissioner 


Gallagher,   the  following  resolution  was  adopted: 
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(cont'd) 


p^ffn;i.itton  Mo.   2A96 


,.  toT  A 
JJpleaentcl 


RESOLVED,  that  for  the  best  interests  nnd  proper  conduct  of  tho 
Recreation  and  Ftork  Departnent,  the  Controller  be  and  is  hereby 
requested  to  approve  the  following  Supplemental  Work  Order: 


(a)  To  Real  Estate  Departnent,  Supplemtal  Work  Order 
required  for  Services  and  Expenses  in  connection 
with  tho  purchaso  of  land  required  for  the  expan- 
sion of  the  Helen  Wills  Playground.   (This  is 
Pdditional  to  the  C 1,000  Work  Order  requested 
under  Iten  (d).  Res.  #2^1.  Mtg.  of  9/27/56). 


U, 000. 00 


(6)   \neht  Harbor  t^nip^i:>g  Llcen 


Ischt  Harbor 
:Tirg 

ismi — 


on  motion  of  Conniissioner  Herz,  seconded  by  Commissioner  Galla- 
gher, the  following  resolution  was  adopted: 

"?{!^M^""  No.  2A97 

RESOLVED,  that  this  Connission,  on  reconnnendation  of  the  General 
Manager,  does  hereby  approve  the  Issuance  of  the  following  Yacht 
Harbor  Mooring  License: 


(a)  Y^  mVi?"^   ^^^^^SE  Effective  Name  of 

Owner  — 2Si2 22-5; — 

CALIPORNU  COMPEl^'SATION  ,,„,«tt 

Sc  FIRE  COMPANY  12-1-56       WOLOLI 


Perth  No. 
5 


(7)      fieouest  for 


.i»r^pt.»l   Anor^r^^Ation  of  r?^    R70  -  ^r.KJ^e'^lW, 


Sea.  N0.2A98 


iq,  for  A  Sup- 
•JeBBntal  Appro- 
sriatlon  of 
Kl,870  from 
1955  Bond  FVind 
far  Engineering 
l^rsonnel  for 
1/57  to 


km. 


On  motion  of  Commissioner  Gallagher,  seconded  by  Commissioner 
Heri,  the  following  resolution  was  adopted: 

Pri'ffiiM^^""  No.  2Z>98 

RESOLVED,  that  this  Commission  does  hereby  request  the  Mayor, the 
Board  of  Supervisory  and  the  Controller  to  «PPr°^«  ^f^PP^^'"^:^'^ 
^ropriation  of  <^21, 870.00  from  Appropriation^990  (Unappropria- 
ted Bklance  1955  Playground  and  Recreation  C«"^«"  ^"l,,^'^^'^^ 
Appropriation  6.656.110.817  (Permanent  Salaries,  Bond  ^r^i)   tor 
eSkineering,  accounting  and  clerical  personnel  "««%"'*^^^°^.  ^^« 
administration  of  the  various  1955  Bond  Fund  project.,  for  the 
period  January  1,  1957  through  JUno  30,  1957,  as  rocaestud  in 
Resolution  Ho.  2^9,  nicetlng  of  September  27,  195b, 


bffistfip  Bv?ag$§ 


(1)  c.r^i..inr.   Term.tn-^rr  ^i*>^ntiation9  w1  t.h  Barney  Go^d 

Mr  Barney  Gould  appeared  before  the  Commission  in  connection  with 
Ze   2cond  e^^nsi^of  time  which  the  Commission  had  granted  him 
at  the  previous  meeting. 

the  planning  of  his  ?^^^^^°°?r  ?J     ^j  simplify  his  financial 
lllll^Zr^lf^^Xo'^TXT....l  ?»  ^U   group.,  spo>,e. 

man. 

«-  1  «^  +vva  rUr^rt  Question  as  to  whether  or  not  Mr. 

n     knT^lan-       Se^^ntioned  f  ^^^^^^f  f^i,^:?^'^  ^^  ^"'"'^ 
investors  under  the  rivorboafs  present  condition. 
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^THT^iHrn  P'^qTMRgq  (continued) 


3£i.No.2^99 


rerainating  Nego- 
tiations with 
Barney  Gould  & 
Issociatcs  i  In- 
itructing  City 
Itty.to  Pro ae cute 
ts  ^dgrtent  the 
kqj. Court  C«i8« 
?o.U4769,  City 
iCo.  of  S.P.  vs. 
irney  Gould  and 
>-lifomi6  Show- 


Chairnnn  Parr  nontioncd  to  Mr,  Diehl  that  tho  Commission  h^d  boon 
very  patient  ovor  the  yoiira  in  endeavoring  to  help  Mr.  Gould  ob- 
tain financial  backing, 

Mr,  George  Baglin,   deputy  City  Attorney,    stated  thnt  tho  Comaia- 
sion'a  terms  were  clearly  stated  to  Mr.  Gould  in  195A;   that 
Mr,  Gould  had  accepted  them;   that  numerous  extensions  hnd  beer 
granted  even  to  tho  point  of  granting  extonsiona  on  the  lawsuit 
for  the  removal  of  the  boat  from  Aquatic  Park,     His  suggestion 
that  Mr.  Gould  and  Associates  agree  to  a   stipulated  judgment 
that  the  City  has  tho  right  to  remove  the  boat,  was  objected  to 
by  Mr.  Gould, 

Mr,   FVinke,   when  asked  for  his  reconmondations,   referred  to  tho 
Commission's  previous  official  actions,   and  noting  that  Mr. Gould 
has  produced  no  guaranties     but  hPs  offered  hazy  propositions 
instead,   recommended  thnt  tho  matter  return  to  the   court  for 
decision^. 

Chairman  pRrr  reminded  Mr,  Gould  that  from  the  beginning  tho  Com- 
mission had  told  him  of  tho  prerequisite  conditions  that  must 
bo  mot  before  tho  City  would  give  him  an  operating  contract.     Ho 
said  that  the  Commission  had  never  asked  to  be  a  partner  of 
Mr.  Gould's  proposition.     Each  Commissioner  oxprpflflod  his  opinion 
and  was  in  full  agreement  that  no  further  extensions  be  granted. 

Commissi onor  Coffman   said  he  had  examined  the  background  of 
Kr.  Gould's  proposition  from  its  beginning,   and  that  he  had  never 
heard  of  or  served  with  n  more  kindly  or  more  pationt  Commission. 
He   said  that  no  progress  had  really  been  made   since  the  90-day 
extension  which  stoppe<i  the  court  "ction;   that  Mr,  Gould  has  not 
produced  a  bond;   that  there  is  a  court  action  ponding,   and  it 
should  be  brought  to  r  conclusion. 

Or  motion  of  Commissioner  Coffmrn,    seconded  by  Conmiasionor  Her», 
the  following  resolution  was  adopted; 

Resolution  No.   2A99 

WHEREAS,    the  two  extensions  of  tine  granted  under  Resolutions  No«, 
2353  and  2^82  to  Barney  Gould  and  Associates  of  California  Show- 
boats,   Inc.,   have  expired  without  Mr.  Gould  or  his  Associates 
having  met  the  requirement  of  furnishing  either  cash  in  escrow 
or  suitable  bond  in  the  amount  of  $20,000  to  guarantee  removal 
from  Aquatic  Park  of  the  riverboat  "Fort  Sutter"  in  the  event 
that  Mr,   Gould  and  his  Associates  could  not  complete  pjerformanco 
of  the  Commission's  conditions  referred   to  in  Resolution  No. 2353, 
now,   therefore,   be  it 

RESOLVED,    that  this  Comnlssion   Joes  hereby  terminate  negotiations 
with  Mr.   Gould  and  Assoolntes  of  Cnlifomia  Showboat-?,    Inc.,    and 
tho  City  Attorney  bo  and  hereby  is  instructed  to  proceed  with  and 
vigorously  prosecute  to  judgment  that  certain  action  now  pending 
^fiefore  the   Superior  Court  in  the  m'\tter  of  the  City  and  County  of 
San  Francisco  vs.   Barney  Gould  and  CalifornlT  Showboats,    Inc. 
(Sup*»r3or  Court  No.  W*7(^) , 

»  «  « 

In  answer  to  Mr.  Diehl' s  question  on  the  possibility  of  further 
iealings  with  the  Commission,  Commissioners  Herz  and  Coffnan 
clearly  explainei  that  the  resolution  severed  negotiations,  onH 
that  following  a  court  decision,  proposals,  if  any,  could  be  dis- 
cussed as  new  business. 


(2)   Hodificatlop  of  Cortrac|  ^  Cagm  Mather  Tclephore  Lines  -  Approved 

Mr.  Punke  reported  that  the  Pacific  Telephone  4  Telegraph  Company 
wishes  to  attach  additional  lines  to  the  telephone  and  power  polei 
at  Cany  Mather  and  that  this  desirable  action  would  require  a  modi- 
fication of  the  existing  contract  with  the  Telephone  Company,  as 
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^n^mmix^mm^  ''^•»»»-«^;iV-'''-.-." 


eyi ' «; 


dL^gLe^ 


-.^;  ?-;«(i*A^ffifri*K-^ 


iWMOMn  -JL'll   J.  I    'It      I  I    J      '    III  "Iji  T    I       u    '~~  y— ■•»»« 


'>'• 
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'soBlssion  Appvs. 
modification  of 
Sxisting  Contract 
«ith  PT&T  Cover- 
ing Operations 
♦  ^.nnn  Mather 


,  (cont'd) 

«il  „.  .  Change  cna  elorlficatlon  cf  the  rental  charge,. 

0„  «tlon  of  Cc»l..lonor  Hor.,    needed  by  Co™l,.loner  GeUe- 

^h.^  S  foUovlng  reflation  «a.  adopted, 

I1u7li'ii';l7n  y"-  '^°° 

HE30LVED.  that  this  ^o:^^^o. ^.s  he^^  ^ppro-^a  .^difica- 
tion  of  that  certain  agree^nt  dated  Augu^^  ^^j  ^^^^  Conunissinn 
the   pacific  Telephone  and  Telegraphy  opny^^^^^^^^^  ^^  ^^^_^ 

authorited  under  R««°if^°J,^°:Jif;f Additional  telephone  lines 
tract  to  p.^ovide  for  the  ^ttachioent  ^^  ^^J^^J         .^^  ^^  provide 
to  the  telephone  and  power  P°l^«^tf'2P  '^hedulod  on  the  number 

per  year  per  pole;  and,  be  it 
behilf  of  this  Commissior. 


^  T>TT5;nJESS 


(1) 


Res.  No.  2501 

Cocrdssion  Appva. 
Submission  of 
Capital  Irapvts. 
Progran  to  Dep't 
of  City  Planning 
in  Order  to  Meet 
Deadline  Date  of 


„..  P^e  reposed  to  the  Co^,,,ion  that  the  O^Pj^-.^rX 

Mats  Program  report  which,  ™°^'  !"°"^„t  i,ter  thrn  November  30 

ff'r.^h%S:  ^hrd='b:irpi:^a?:rrtHe  "st^«  a.d  ...  r..^  ror 

submission. 

Con^a^loner  Oallagher  posted  ttat^na^^cha^^^^^^ 

Inpro»enent3  Program  outlined  "e  propose  ^       ^^^ 

zi:s.zi:\ir:^er.^^^^^^^^^^      -3  su^is^on. 

With  the  Novenber  30  deadline  only  ^^-///J/revloiVtJf  c"o^ 
sion  agreed  to  approve  the  report     ^^JJ^f  ^^°co^;i„i^er  Her., 
mission  Conunittoe  chairmen     andon  '^"^^"J^jJ^^^^^J'golution  was 
seconded  by  Coranissioner  Zimmerman,   the  foiiowing  r 

adopted  s 

Rpffn^ytion  fin.  2501 

RESOLVED,   that  thl,  Co^nlasloa  doea  hereby  «^-;^^^,%-^,;=*°" 
of  the  Copi"!  »^°'™^f  =  rSll«  date  o?  November  3C,   1S56, 

-vC.^rf . If  ^1  n  M  z  ^asriT-e 

nents  Program  shall  bo   subject  to  ^he  review  P*'         g^ggcgted 

Sir:?  ri^f  sSS^rbrfu^^-o  S^  t^^J^o.'il  .ttea. 
tion  for  decision. 


li 


Dep't  City       (2) 
Planning  to 
Hold  Public 
Hearirg  or. 
tester  Pl-r.  at 
City  Hill  or 
:aur3..NQV.?9.'5b 


«  « 


«»«•«••» 


^.   F^^ke  reported  that  the  '>XZT:^lf  ^"Z/ZfTor'^^oVX" 
uled  a  public  hearing  ™  f  "^^"^/i'tJ^^^^Jf  Noienber  29,   at 
rci?     Sli!'   «:  r^pfal^ef  I  Uhe  Master  Plan  la  baae^  on^tho 

l:%^^l  "  or  nan^i^!  f  rpy"f"vhrchVa  Jnt  to  each 

Commissioner. 

„r.  r^o  advi«d  that  - /"^'"^  "f  Jrty'naSrDepirtnrttr 
tlon  with  the  public  hearing  ^  **^=  "'',3'^™ "f  „ould  attend 

ZX.^Vl^rAlTr  H:^.r/6oJSariiL  Oanagher  al. 

expressed  their  intention  to  attend. 
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(cont'd) 


pornal  Appvl.  (3) 
nrelininary 
Plans  for  KEZAK 
STADIUM  IKPVT3. 
md  BALBOA  BLEACH- 
crs  (T.F.ChQCc) 
Postponed  to 
rig.,13.1956_Htg. 


Prollninary  Plnn3  -  KEZAR  IMPVTS.  and  BALBOA  BLEACHERS  -  Post- 
poned  to  Dgcenher  13  Mooting  for  Conaiderp.tion  , _____ 


Two  seta  of  Rreliminary  Plana  prepared  by  Thomas  F.  Chace,  Engi- 
neer, one  for  Koaar  Stadium  improvement  and  ono  for  permanent 
bleachers  at  Balboa  Stndiun,  were  submitted  for  approval. 

Connlssloner  Cnffnan  requested  an  opportunity  to  review  the  plans 
in  greater  detail,  and  on  notion  of  Commissioner  Herz,  seconded 
by  Commissioner  Coffman,  the  action  of  formnl  approv-1  was  post- 
poned to  the  next  regular  meeting  on  December  13,  prior  to  which 
tine  Commissioner  Coffnan  would  make  his  review. 


(4)   Reports  of  Conmittoei 


Conn'r  Parr's 

Snail  Boats 
Harbors  Report 


(a) 


Com'r  Gallagher's  (b) 
Reports: 

(1)  Supp.  App'n  of 
$58,500  for  Hayes 
Valley  Property  Appvd. 
to  Meet  Total  Acquisi- 
tlon  Cost  of  ?128.500. 

(2)  Crocker-Anazon 
/iTca  RoDort . 


Res.  No. 2502 

Commission  Appvs, 
Submission  of 
Crocker-Amazon  Area 
Report  to  Mayor 
ChcMtqphoy 


Small  Boats  Harborsi  Chairman  Parr  reported  on  his  attend- 
ance at  the  annual  conference  of  the  California  Shoreline 
Planning  Association,  held  in  San  Matoo  the  previous  week. 
He  said  that  he  had  beon  re-elected  as  a  director  of  the 
organization,  that  Mr.  Punke  had  attondod  the  business  ses- 
sions of  the  conference,  and  that  he  would  continue  his 
efforts  to  obtain  the  Association's  stamp  of  approval  for 
San  Francisco's  small  boats  harbors  plans. 

Commissioner* G*allagher  reported  his  attendance  at  the  meeting 
of  the  Finance  Comnittoe  rf  the  Board  of  Supervisors,  at 
which  they  approved  the  supplemental  ^PP^^^P^^f  J?"  "^oJ^S  500 
required  to  meet  the  total  acquisition  cost  of  $128,500  for 
the  Hayes  Valley  property. 

Commissioner  GalLIher  reported  that  he  had  f°";'j;^^'^^;l^^°  !^^^ 
Conrdssioner  copies  of  the  conrdttec  report  on  the  Crockor- 
Amazon  properties  which  he  and  Commissioner  Moore  had  pre- 
pared. 

All  Comnissionors  agreed  with  the  report's  r*^^^^'^"'^^^^^"^ 
and  conclusions,  and  approved  its  submission  to  the  Mayor. 

On  notion  of  Commissioner  Herz,  seconded  by  Ccmnissioner  Zin- 
morman,  the  following  resolution  was  adopted: 

ppj^olution  No.  2502 

RESOLVED  that  this  Commission  does  hereby  approve  for  sub- 
SsS  to  His  Honor  Mayor  George  Christopher  that  certain 
^onmi^Lrrenort  dated  November  26,  1956,  which  covers  the 
Sr^nt  need  ?or  the  roturr.  of  the  Crockor-;.^^zcn  area  for 
recreational  use. 


»  « 


»»»»#«»« 


ball, 


ball. 


Conm'r  Coffr.an's 

Reports: 

(1)   Aima   jpvockels* 

Exhib.The-trical  & 

rjrer.a"'  icai  ftrt.i 


#♦««»»»»«» 


M^   Connissioner  Coffnan  reported  on  a  request  which  had  been 
^'^   SSf  tf  hi^:  r^sking  tho'co^,ission  to  --Jf  ^/^^  J^.^al 

pomanont  display  the  Alma  SP^««»^«i.^??^^^V^ldIn  Gate^rk 

Knd  Dranatical  Arts  in  the  Sharon  Building,   Golden  G^^e  park. 

At  his  request  the  natter  was  referred  to  Corr.issioner  .in- 

nerman's  committee  on  recreation  programs. 

that  the  City  proviJe  parkin^  iacii.ii-- 
referred  to  him  for  proper  disposition. 


i',  i 


11-2M 


^  BUSINESS  (cont'd) 

(5)     Bay  Vjvm  park  Report 

Joint  Report  Mr.  Funke  ronindod  Connissioners  that  the  Mayor  had  asked  for  '\ 

0"  Bey  Vlcv  Park      report  concerning  Bny  View  Iferk  and  the  proposnl  which  had  been 
Ci>en  Each  Conn'r     nade  to  lower  the  hill  to  obtain  fill  natorial  for  the  Hunters 
for  Review  -  Point  Roclanation  District  and  the  possible  expansion  of  the 

Com'r  Gnllrgher's  park  site  for  n   stndiun. 


Connittee  to 
Make  Rcconnondi- 
tion  Thereon 


Mr.   Punke  subriitted  a  written  report  which  he  had  jointly  pre- 
pared with  Paul  Oppemann,  Director  of  Planning  and  covering 
the  nany  f-'.vnrablo  "^-s  well  ::3  inverse    fr.ctors  affecting  the  str. 
dlun  proposal,  as  well  ns  estimtes  of  the  value  of  the  fill  na- 
terial, 

Mr.   F\inka  stated  that  the  report  set  forth  certain  conclusions, 
but  that  p  policy  detemlnr.tion  would  require  a  decision  of  the 
Connissioners.     He  asked  that  the  report  bo  reviewed  and  that 
fomal  action  be  t-iken  at  the  next  meeting. 

Connissioner  Pn.rr  requested  e^ch  Cormissionor  to  review  the 
report  and  referred  it  particularly  to  Connissioner  Gallagher's 
connittee  for  ivconnendation. 


(6)     Mr.   F\inke  reported  on  the  following: 

(a)  Meyor  Christopher's  acceptance  of  the  cherry  tree  presented 
by  the  Japanese  under  the  nuspices  of  the  San  Francisco  World 
Trade  Association  of  the  San  Francisco  Chanber  of  Cormerce,   on 
Monday  afternoon,  Dcconber  3,   1956,   Japanese  Ten  Gardor. 

«  »  « 

(b)  Mayor  Christopher's  defalcation  cf  tho  now  erclcsod  I'orth 
Beach  Swinnlng  PdoI,  North  Bench  Playground,  Wednesday  afternoon, 
Deconber  5,  1956. 

«  «  « 

(c)  Conncncoment  of  tho  dcpartraent' s  night-lighted  Christncs 
decoration  progran,   including  displays  at  Union  Square,  nain 
entrance   to  Golden  Gate  Park,   and  shephorJ   scene,   Lindley  Meadow, 
Sunday,  Deconber  16,   1956, 


ADJCUP?.^t^^7 


(7)     Connissioner  Parr  Thanks  Connissioners  for  Help  rnd  Co-opor.?tior. 
During  His  A-nonth  Terr:  as  Acting  Conniasion  President 

Connissioner  Parr  noted  that  Mr,  Sutter  would  return  fron  his 
^-nonth  tour  of  Europe  in  tine  to  preside  at  tho  next  regular 
neeting  of  the  Cocnission,     Ho  thanked  all  ner.bers  and   sfff  per- 
sonnel for  the  co-operation  and  support  which  he  had  received 
during  his  tenure  as  acting  president. 

All  Connissioners  roturnod  Chaiman  Parr's  expression  of  thanks 
and  conplinented  hin  on  his  leadership  and  discharge  of  his  du- 
ties as  tenporary  chairman. 


ITiere  being  no  further  business  to  cone  before  tho  Connlsslon, 
Acting  President  Parr  adj'-^umed  the  neeting  nt  5:00  P.M. 


Respectfully  subnltted, 
Secretaiy 
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TTie  On?  H^in<1r*d  «r.?  'Hilrty   ('.Miv*tl*  TJ^^  I"!-  Mprtln^  nf  th^  Tier, 

her  13,    1<>5I),   (xt   'iiC<'  P.M.,    ?¥»»nld^r'.t    Iy^nl!^  !S>]tt<»r  pr^pid^rifc-. 

The   following  Conmlssiorflsrs  wpre  prewnt: 

Mr.   Icul"  J^itfer,   jVf»p<.1«»rt 

Mr.  Wlllf^in  M.   Coff>««Jr 

H*v,  l^jujwtip  A.   0«ll'\|?h«r 

I>r.   fp-nci!<  7.   Wpr? 

Mrs.    .TodtpV   A.  Voorc,    Jr. 

Mr.   Firei  D.    P^rr 

Miss  Jhr*  t.  Zlwwprwnn 


meeting  held  November  26,  1956,  werr  npprovei. 


Mktk¥kt¥¥U*¥ 


M'^Jnrity  of         (\) 
Cowmlssloners 
jt  Gnrirril   MftT. 
to  Att<»n<i  5;.F. 
^gljtlntlw   Delr- 
gntlon  Mt^.    or, 
W.«1.,lVr.l0,    J   P.h. 
In  SupervljK^r^ 

9iiMbtrn 


^VotT\  Hip  Honov  M-vy^r  (^hvA  ntophpi-,    InvlUnR   ''11    jnrmbflr?   nf   thr 
Commission  to  attend  «  rK^ptlng  .>f  thf>  ?nn  PjTnri«»rp  l,PS[l!«l'<tl-c 
IV»lop"t1on,   ftt  the   flnftr<1  of  Shiprrvlflcm  ChnmberT,   City   ^^\\ ,   ft* 
2iO*t  P.M.,  Wertrrndriy,   DecemTv'r  ^^ ,      TVirp'-'flp   "f  tho  i^rpfipp   is 
to  flrrlVT  ^t  ^.   "ooriiin'^toii  pvogr'^i'i  for  th'^   •1o\-"1oj^'oyi1    rf   <^pv  . . 
•^1  projects  whl.h  rtv\y  rocolvp   Stnte   flrnrdng;    thof^e  rroj^rts 
nro.    (i>    po^-ry  PiiUf'Inp  P^rV:    (2^  K^rltlnir  M>i«»r(iip  ap-i   ^q^iptl'- 
P^rV  projoct;    (3)   P<?hnHllt!\tlpr  of  tho   i^lPrr   -T  Flr^-   Ajt?; 
(4)  >*?mi^ll   bcnt^  hnrborj  nnt^   (5)   JV''r1«»h  Mornptorj'  for  Orl'inr 
Cfltr    P^rV. 


A  majority  of  I'ornmlgsl oners,   "^s  'w^ll   ^-^  Mr 
(T'r,   will   •it,ti->nf1  tho  mooting. 


F>rnVo,   (Vnpr"'!   "*'' 


«      M     «     «     tt     K     « 


Mr.   Klmbell  (2) 

to  Represent 

P.*  P.Pep't   Mt 

Mi«.    12/19/56 

Tf.   Piny  ground 

♦  Rnorestlor   P>^clir 

ty   in  %nth-or- 


FVom  John  R.  t'rOr'th,   Clerk  of  tho  Poor-l  -.'f  '^npQi  vlflirr",    sirr' lr«i 
notion   nn<l  roqniptlnR  ittondince  nt  n  meeting  of  th"  Pcnr'l'fl 
P^rVf  onrl  Roorontlon  '^onrniitt'^e  on  Wo-lnoHoy,   PooomhoT    10^    l^r 
nt  ?t(X^  P.M.,    Rm.   22rt,    nty  Hhll.      nirpo-^^   of  tht>  me-:  ting   1p  to 
dlsrnsj*  tho  nporia  for  "   pHyPi'^'in'l  "nil  reor«'"tlon   f'^oHlty    in 
•the  flonth-of-Mnrk'^t  nrei. 

On  rerommenrjitlon  'if  Mr.    F^inko,    the  CommlFiplon  fUrorlf^   Ih^t 
Mr,   RnjrmnnH  S,   Klrtiholl,   Recreotlon  '^iporlnt^^nd^nt,   pror^^re   " 
roport  nnH  ropotnmonrl'-tl  onfl  nnd  rrprosent   the  Oepirtmont   ''t    th 
meeting. 


iii.  ip.'isy^? 


(3)      From  H,   K.   Wonp,    Publicity  Ch"trm'^n,   Chinese  fJew  Tent   ^stlvl 
Cnmrnfttof,    ro^noptlnff   the  p1''or>Tv>nt  of  "    floril  pl'"jyc    In   thr 
Honsorvntory   O"-"  I J ,   M<^ln   frlvo,   Qol'lpn  'iTt'.'    ^^rk.    U<   oli''ervnnr° 
of  the   trndlMonnl  Dhinene   Mew  Tenr   fefltlv^l,    the  w^ek   'f  ?tebr"- 
^ry   I,    )T^y. 

Tho  9eor"tiry  pr^soiVer?  "   letter  front  Mcy^r  Chrlstoth^r  f^om- 
nrirr^inK  -^pproTr"/   nf   tho  rofiest  or   tho  b^slg   th"it   the  Hhlnese 
FVjstlv^l   hroii«»ht  nnMoTtl  ittertlon  to  Ser   Fmnclsco, 

On  moftlon  of  CoinnHTlfTT-or  Moore,    jonooflo'l  by  '^Dnril  ^slor.er  thrt, 
the  foil  owl  n(?  resolution  w^s  Tfopto^j 


"'-M- s^rvi  tory  flor^J  38301,78^,   thnt   tMs  Commission  hereby  "ppro7"3  the   lr!9t'\Il.'?tl«"'i 

P^'^THift  App^l.^iOr.  of  1   florn]   pl^Tiio   In   the  Conservntory  T)^!!,  OoJier  Oote  iSrk, 

■f  ^/l/'J7-r,hlro9e  ♦jrlrt   ^hA  w»«»>  of  fov^-tf^ry    F,    1957,    ->  ^  pTt  of  the  obsefrince 
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llflfMrnT^ATiowa  (cont'd) 

Res.  No. 2503  of  the  Chinese  New  Year  Festival, 


General  Manager 
to  Prepare  and 
Present  Cost  Ac- 
counting Report 
for  Calendar  Yr, 
1956  Expense  and 
Individual  Cost 
for  Floral  Plaques 
at  Next  Commission 

tinning.  W^V^ff- 


Request  for   In-  (A) 
elusion  in  Master 
Plan  for  Zoo  Ez- 
ponaioD  of  !^m« 
Day  Camp  Site  for 
Camp  Fire  Girls 
Referred  to  Com- 
missioner Moore's 
Committee 


Rea.    N0.250A 

Comni salon  Grate- 
f\ill7  Accepts  end 
PWds,  to  Bd, Super- 
vigors  for  Formal 
Acceptance  the 
Gift  of  the  S.F. 
Zoological  Society 
in  Cash  of  $500, 
to  Pay  Tranaportn- 
tion  Costs  lYon 
Boston,  Mass.   of 
Zoo's  Nowly  Ac- 
qy^r^d  fthj,agg«re9 


»  «  » 

In  a  discussion  on  the  general  policy  regarding  the  Conservatory 
floral  designs.  Commissioner  Cofftnnn  asked  that  a  cost  account- 
ing report  be  prepared,  giving  the  entire  cost  for  all  plaques 
installed  during  the  calendar  year  1956,  as  well  as  tho  indivi- 
dual cost  of  each  plaque. 

Commissioner  Gallagher  asked  that  tho  policy  statement  previoua- 
ly  drawn  by  the  Commission  be  made  available  for  review  and  re- 
examination. 

President  Sutter  directed  the  General  Manager  to  prepare  the 
cost  accounting  report  and  submit  tho  policy  statement  at  the 
next  meeting. 

«««««««««« 

Pron  Marshall  H.  Kuhn,  Member,  Bonrd  of  Directors,  S.F.  Council 
of  Camp  Fire  Girls,  requesting  that  the  Commission  consider  the 
inclusion  of  a  permanent  day  camp  site  for  the  Camp  Fire  Girls 
in  the  general  area  being  considered  In  the  Master  Plan  for  the 
Expansion  of  the  Zoo, 

Mr.  Kuhn  was  present  in  the  interest  of  his  request  and  explalrod 
that  while  they  preferred  the  Zoo  area  for  a  day  camp  site,  ho 
did  not  wish  to  give  the  impression  that  other  locations  wero 
excluded  at  his  request. 

President  Sutter  referred  the  matter  to  the  Zoo  Committee  Chair- 
man, Commissioner  Moore,  for  investigation  and  exploration  of 
other  possible  day  camp  ireas. 


(5)  From  Dr.  Joel  F.  Gustafson,  Secretary,  Sar  Francisco  Zoological 
Society,  nnking  a  gift  in  the  amount  of  $500.00  to  defray  trans- 
portation expenses  of  bringing  the  newly  purchased  rhinoceros 
from  Boston  to  San  Francisco, 

On  motion  of  Connlssloner  Moore,  seconded  by  Commissioner  Coff- 
man,  the  following  resolution  was  ndopted; 

Resolution  No.  250Z. 

WHEREAS,  tho  Sar  Rpancisco  Zoological  Society  has  generously 
offered  a  gift  in  the  eaiount  of  1500.00-  cash  to  the  Recreation  - 
Pirk  CoTmlsnion  to  defr'^y  the  transportation  costs  of  brirging 
a  newly  acquired  rhinoceros  from  Boston,  Massachusetts,  to  this 
city  as  an  addition  to  the  collection  of  the  San  R*ancir.co  Zoo, 
now,  therefore,  be  It 

RESOLVED,  that  this  Comnission  hereby  accepts  the  generous  offer 
of  the  San  Prrncisco  Zoological  Society  in  the  amount  of  $500  to 
pay  the  transportation  expenses  for  the  newly  acquired  rhinocer- 
os and  to  meet  other  costs  incidental  to  the  upkeep  and  mainte- 
nance of  the  animal;  and  does  forward  and  recommend  to  the  Hon- 
orable Board  of  Supervisors  its  official  acceptance  for  and  on 
behalf  of  the  City  and  County  of  San  Francisco. 


LETIERS  OF  ^JPORilATIOK  -  acknowledged  by  Secretary  and/or  referred  to 
General  Manager  for  appropriate  action: 

(1)  From  Dion  Rr  Holm,  City  Attorney,  copy  of  Opinion  No.  1123, doted 
November  28,  1956,  advising  that  money  from  the  Pari-mutuel  F\ind 
could  be  used  to  rehabilitate  the  palace  of  Pine  Arts,  provided 
a  portion  is. used  for  a  Hpll  of  Flowers,  a:?'^  that  both  the  itec- 
reation  and  park  Commission  and  the  Board  of  Supex*visors  would 
rescind  previous  actions.   (TTils  opinion  was  rendered  subsequent 
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.jrr.;: 


235,^ 


(oenttd) 

^jyraiRS  OF  I^!roRMATION  (cont'd) 


to  tho  final  decision  and  approval  of  the  Golden  Gate  Park  loca- 
tion for  the  Hall  of  Flowor3).( Piled) 

(2)  Fron  John  R.  McGrath,  Clerk  of  tho  Board  of  Supervisors,  placing 
Boards  and  Comnissions  on  notice  to  adhere  to  the  htinlclpal  Code 
regulations  in  reporting  changes  of  iiivontories  or  requesting  ad- 
JU3tnents  of  inventorioa.     (Referred  to  General  Manager  and  Busi- 
ness Manager), 

(3)  Fron  His  Honor  Mayor  George  Christopher,  forwarding  tho  sugges- 
tion of  Eugene  M.  Levy,   that  a  plaque  honoring  the  First  Mayor 
of  San  Francisco,  John  W,  Geary,  be  placed  in  Union  Square. 
(Referred  to  Naning  Connittee), 

(A)     Fron  W,  Elwyn  Dunstan,  Chalmcn,   Park  Coramission,   Oakland,   in- 
viting Commission  nenbers  and  st^ff  personnel  to  attend  sessions 
of  the  annual  raeeting  of  the  California  Society,  American  Insti- 
tute of  park  Executives,  to  be  held  in  San  Jose,   January  20-23, 
1957. 


(5) 


(c) 


(6) 


(7) 


t.ter.q  of  thanks  fron  the  following 

arK-on  tho  San  Rpancisco  Examiner,  thanking  the  department, 
and  especially  Art  Whittenore,  for  assistance  in  the  Olympic 
Basketball  exhibition,  xw  «,<  « 

(b)  ft-on  the  Students  of  San  Francisco  State  College,  thanking 
Mr.  Roy  Hudson  and  Mr.  Shannon  for  assistance  In  their  zo- 
ological studies. 

From  Mrs.  Tevis  Jacobs,  Chairman  of  JACKIE  Week,  thanking 
the  department  and  llr.  Ralph  Murray  for  the  Jackie  Day  Pro- 
gran  at  the  Band  Concourse  on  November  25,  195o. 

Ffon  Richard  Saverl,  Deputy  City  Attorney,  thanking  the  depart- 
ment personnel  for  their  competent  testimony  in  the  personal 
injury  suit,  titled  "Thomas  Draper,  Jr.,  a  Minor,  etc.,  ys.City 
and  County  of  San  Francisco,  et  al.»,Superlor  Court  No.  430832. 
(Potrero  Hill  Playground).  This  suit  in  the  amount  of  V35,A00. 
received  a  verdict  in  favor  of  Defendant,  the  City  and  County  of 
San  ftranclsco. 

From  Joseph  P.  McQaalde  Post  No.  1205,  Veterans  of  Fore Ip  Wars, 
subraltting  two  applications  for  rental  of  Beach  Chalet,  both  or 
which  applications  were  approved  by  the  General  Manager: 

(a)  Use  of  Small  Auditorium  by  Hastings  Law  Graduates,  for  pw- 
dinner  dance  and  cocktail  party,  December  1,1956,  7-10  P.  M. 

(b)  Use  of  Main  Auditorium  by  St.Mary's  Graduate  Club,  for  a 
dance  on  December  1A#  1956. 

Both  of  those  requests  were  ratified  by  the  Conmission, 


(1)   Anandnent  to  ^fJ^9^r^t   wlt^^  H^vle  Plaza  Parking  Corp'P  /tPPfgvp^ 


Re; 


J^ 


Mr.  Al  Schleslnger,  member  of  tho  Parking  Authority,  Mr.  Vinlng 
T  Fisher,  Manager,  and  Mr.  Jerry  Cohen,  Deputy  City  Attorney 
appeared  and  presented  a  resolution  for  adoption  by   the  Commis- 
sion of  an  amendment  to  the  agreement  with  the  Civic  Parking 
Authority. 

president  Sutter  reported  that  he  had  attended  a  meeting  in  the 
Mayor's  office,  when  the  proposed  extension  of  time  had  been 
p.greed  upon  by  City  Officials, 

On  motion  of  Commissioner  I^rr.  seconded  by  Commissioner  Moore, 
the  f<  llowlnc  resolution  was  adopted: 

T^»^n1rtion  No.  2505 

WHEREAS,  there  has  been  filed  ii.  the  offico  of  this  Conmission 
and  brous^.t  to  the  attention  of  the  Members  thereof  a  form  of 
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[flKflr?!^^  raAMSACTIONS   (cont'd) 

(e)   BAND  C0NCERT3»G.G,p;jK   ^A  D-Controller'a  Certification  /)<2$11 

To  Rilph  Murray,  Director  -  5th  Pnyment  -  6  2,297.00 

Pariod  ending  11/30/56. 


mi.  No, 2507 
I  [«,yp^^nued) 


(f)  G/JIFTELD  REGREATIO^?  CTR.-Contr^-t  ^ISV-Controllers's  #33^3 
To  Cahlll  Construction  Co.  -  2d  JPyraent  -  161,464.60 

Period  ending  11/30/56. 


(g)   UPPER  NCE  P/G  &  FLDHSE.-Contract  #160-Controller ' a  #3291 
To  Jaaea  I,  Barnes  Construction  Co. -11th  Payt.       .v41,298, 
Period  ending  11/30/56. 


To  Hartinolli  Construction  Co.  -  3rd  I*iyraent  026,982.67 

Poriod  ending  10/31/56. 

(1)   A.J.RQSSI  RECREATION  CTR.  -  Contract  #203-Contron9r '  s  mU 
To  Martinelli  Construction  Co.  -  Ath  pnyment  -      *59, 809.62 
Period  ending  11/30/56. 

(J)  AQUATIC  P/JIK  DEVELOHIEI'T  -  Archltoctural  Contract  i<^33A5 

To  Lawrence  Halprin  for  arch'l  sorvloos  rendered- S^SaTZO 
Period  ending  11/20/56, 

(k)  UPMR  KOE  P/G  and  FIELDHOUSE  -  Architoctuml  Contract  #3053 
To  Ted  Moulton  for  nrchitoctural  aervicus  rendered-  S934.42 
Pariod  ending  ll/u/56. 

!lRaplac«d  t^  rt«m  (h)   O)  NORTH  BEACH  RECRE/.TION  CTR.-Cont.#175-ContrQll9r'|  #3282 

Res. 2524-Mtg.  12/27/56,        To  Joseph  L,   Brumes  Construc.Co.-Pinal  Payiaont-    043,755.35 
tb9.715.A5))  Iterlod  onding  11/10/56. 

«««««««««« 

(3)     Requost  for  Warrant  for  Payment  of  vindow  BroP.k'-.gQ  Cl^lpi 

On  nujtion  of  Commissioner  Gallagher,   seconded  by  Commissioner 
ZiramormRn,  the  following  resolution  was  adoptodt 

Resolution  Ko.    2508 

RESOLVED,   that  this  Commission,  having  Investigated  to  its  sat- 
isfaction that  the  following  claln  for  window  breakage  is  fully 
justified,  does  heroty  request  the  Controller  to  issue  warrant 
to  pay  said  claim  in  accordance  with  Ordinance  No.  8246: 


Req.for  Warrant 
for  Paytnent  of 
Window  Breakage 


la: 

Babettn  Schnidt 


For 
Window  Breakage  - 
1391  Hanpshire  Street 


Date 
10-11-56 


Amount 
C8.52 


««»«««»»«« 


U) 


Req.Appvl.Use 
Iterm.Sal.Fyands 
for  Tanp.Replace- 

oent  EniployTients 


T-1985 
T-1959 
T-1984 


Request  Controller's  Approval  of  Use  of  Pomanent  Salary  Appropri- 
ation  Rinds  for  Tennorarv  Replacement  Enplo'-ments 

On  motion  of  Connissioner  Gallagher,    seconded  by  Connissioncr 
Zimraenaan,   the  following  resolution  was  adopted i 

Ro.-^lutiQn  No.  2509 

RESOLVED,   that  this  Commission,  on  recommendation  of  the  General 
hfcnagor,   does  hereby  request  the  Controller  to  approve  the  use 
of  funds  in  Pamancnt  Salary  Appropriations  for  filling  the  fol- 
lowing positions  by  Temporary  Replacement  Enploynents: 

(a)  C-lOA  Ji'J-rrOR        Reason  £eri£^  kmnit 
WATSON,  Hernan  Sick  Lv.w/o  Pay       12/  5/56-  3/  4/57  C840.0O 

(b)  Q-58  G/J^EIER                                              ,      ,            ,      , 
IAGGiT^TTjT              -<?itto-  12/  7/56-  3/  6/57  930.00 
CHRIS:a;NSE]I,Frcd       Suspon-iod  11/17/56-12/15/56  294.50 
VARENGO,  M.         Sick  Lv.  w/o  Pay  12/  5/56-  2/  4/57  413.33 

(MORE) 
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£n|AWCIAL  TRANSACTIONS    (cont'd) 


Ras.  No. 2509 
l^gntinuadl 

T-1965 
T-1964 
T-1943 
W962 
T-1961 


T-1967 


(b)  Q-58  GARDENER   (cont'd)  ^jm 

Sick  Lv.w/o  Pay 


JACQlES.aernard 
RSESE^John 
Ba;EN,   John 
OWENS,  Wm, 
SIMON,  Carl 
IBALY,  Mnurlce 


-ditto- 
-dltto- 
-dltto- 
-dltto- 
Lv,  w/o  Riy 


;/56-12/l8/56    «I 


12/  V56-12/18/56 
ll/27/5e>-12/31/56 
11/20/56-12/31/56 
11/  7/56-12/  6/56 
11/  8/56-12/  7/56 
12/  1/56-  3/31/57 


smiu 


142,21 
366.32 
iU6.81 
310.00 
620.00 
1,240.00 


(o)   W-2Q6  ANIMAL  Ktl^ff 


C03ANI,  G. 


Lv.  w/o  Piy    12/  3/56-  3/15/57  1,087.50 


(5)  Qrdera  for  Service  o^  Work 

On  motion  of  Commlsaloner  Hers,  seconded  by   Commissioner  Moore, 
the  following  resolution  was  adopted i 


Bea.  No.^SjLft 


Orders  for 
Ser/ice  or  Wo^k 


Reaolution  ;!o.  2'ilQ 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of  the 
Recreation  and  I^rk  Department,  tho  Controller  be  and  is  hereby 
requested  to  approve  the  following  Orders  for  Service  or  Workj 

(a)  T.   C.R.Reichel  Engineering  Co.,   718  Natoma  Street, 
San  ftrancisco,   low  bidder,   for  installation  of 
cementitious  lining  in  storage  tanks  at  various 
playground  fieldhouses  (Approp.  6.656.511.000)  -       11,417.00 

(b)  To  Anchor  Post  Products,   Inc.,  935  Linden  Ave., 
So.   San  ft-nnciaco,   low  bidder,   for  alterations 

to  fence,   Junipero  Serra  Playground  ft652.00 


(6)     Reqyeg^  fgy  fi^n^g 

On  notion  of  ConmissionQr  Parr,   seconded  by  Cocimiasioner  Coffban, 
the  following  resolution  wng  adopted j 


Bfg.  y9.??u 


Requeat  for 
Funds  (Tranafe^) 


Resolution  No.  7^) 

RESOLVED,  that  for  the  best  Interests  and  proper  conduct  of  the 
Recreation  and  Park  Department,  the  Controller  be  and  Is  hereby 
requested  to  approve  tho  following  Request  for  PUndst 

(a)  IBMSSfi 

QUM  Appropriation 

6.653.300.001 
Materials  i  Supplies- 
Re  sa  le  -C  onral  s  sa  ry 


Ifl  Appropriation 
6.654.2OG.0OC 

Contractual  Services- 
Recreational  Uhits 


AqsuoL 
^25.00 


(To  provide  funds  for  Immedlato  contr^'-ctual  services,  recreation- 
al units,  pending  receipt  of  supplenental  appropriation  of 
♦1,000.00). 

('^)     P^qW98t  for  EKSRGErCY  ounnloner.tal  AnTyroDrir.tlon  nf  M.m.gff 

On  motion  of  Coirmissloner  Parr,    seconded  by  Conralssloner  Cofftnan. 
the  following  resolution  ima  adopted i 


fiea-  No. 3^^^ 


Req.  for  EMERG. 
Sup.  Approp,  of 
»1,000  for  Payt. 
Contractual 
Services-Re  crea- 


Resolution  No.   P'^,1?^ 

RESOLVED,   that  this  Connission  does  hereby  request  the  Mayor, the 
Board  of  Supervisors,   and  the  Controller     to  approve  an  EMERGEN- 
CY Supplenental  Appropriation  in  tho  anount  of  ^1,000.00  from 
such  funds  as  are  lef-ally  available,   to  the  credit  of 

Appropriation  6.654.200.000^ 

Cor.tractual  Services-  Recreational  Uhlta  -  $1,000.00 
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'gmpr^  TRANSACTIONS   (cont'd) 


ilti.  No.2512     (7)  Rag,  for  EMIRGENCY  ^uppTprent-i  AprroprLHlon  of  ^1.000  (cont'd^ 

to  provide  QddJtionQl  flinda  required  for  cortractual 
services  for  Coit  Tower,  Kezor  Stodium  and  the  Golf 
Coursest : 
(Services  such  as: 

Elevator  Ihspeotion  Service-Coit  Tower 

Stanqas  and  Post  Cards-Golf  reservations 

Sign  lettering 

Equipment  repairs 

Miscellaneous  services 


0 


268.00 
110.00 
100.00 
350.00 


ci.ioo. 


00) 


(The  appropriation  of  C-l, 38^.00  has  been  exhausted  and  additional 
funds  are  required  immediately). 


L'HFINISHED  BUSINESS 


Preserva'n  of 
Ft, Scott-  Post- 
pone^ to  ?\ituro 
'feeting 


Lowering  Bfiy 
View  Park  Hill, 
etc.,  Hennins  in 

Cotgnlttee 


The  following  actions  wore  tnken  on  pending  mattersi 

(1)  Conmissioner  Gallagher  requested  postponement  to  a  future  meet- 
ing for  his  report  and  rocomnendation  on  the  con*espondence  re- 
ceived fron  Mayor  Christopher's  office  regarding  the  preserva- 
tion of  Fort  Winfield  Scott  as  a  national  monumont  or  state 
park, 

(2)  President  Suttor  reported  that  the  proposal  regarding  the  low- 
ering of  the  Bny  View  pirk  hill  and  related  projects  would 
rer/iin  in  committoo  awaiting  the  report  of  other  departments 
and  officials  concerned. 


General  Kgr's  Re-  (3)  Mr,   FVmke's  report  on  the  operation  of  golf  sales  services  ren- 
dered by  Mr.   Ted  Robbins  at  the  Pitch  and  Putt  Golf  Course, 
Golden  Gate  Park,  was  referred  to  Coimnissloner  Gallagher, chair- 
men of  the  Golf  Comnittee,   for  reconnendation. 


port  on  Ted  Rob- 
bins' s  Services 
Pitch  &  Patt  Golf 
Crse.-Refd.   to 
fr.  Gallagher 


U)  Report  on  Status  of  City  and  Co.   of  S.P,   vs.   Barney  Gould,   et 
al..    PORT  SUTTER 


Judge  Michel  sen 
Iran tod  Extension 
of  TiiDQ  Uhtil  Mar.l, 
1957,  in  Which 
Barney  Gould  May 
Remove  Showboat 
Pt..  Sutter.   If  Not 
Renoved,   City  May 
Destroy  or  Remove. 


The  Secretary  reported  that  a  judgment  had  been  given  on  Decem- 
ber 12  by  Judge  Twain  Michel sen  of  the  Superior  Court,   in  the 
case  of  the  City  and  County  of  San  FVancisco  vs.   Barney  Gould 
and  California  Showboats,    Inc.     The  order.   No.  ^U769,   declared 
and  decreed  that  the  defendant  had  no  right  to  leave  the  rivor- 
boat  in  the  Aquatic  Park  Lagoon,   that  it  constitutes  a  public 
nuisance  and  continuing  trespass.     It  ordered  the  removal  of 
the  boat  forthwith,  allowing  until  March  1,   1957  for  such  remov- 
al,  and  after  that  date,   the  Plaintiff  shall  be  entitled  forth- 
with to  cause  its  removal  ty  burning,   destroying,  ra«ing,  or 
dismantling,   or  other  satisfactory  neans. 


(3)   Apprpyal  Qf  Plr^-ns;    D-'JVTS.to  KEZAR  STADIU>t  and   BLEACHERS. BALBOA 

Commissioner  CoffriP.n  reported  that  he  had  reviewed  the  Prelimi- 
nary and  Pinal  pi-^rs  for  the   Iiprovement  of  Kezar  Stadium  and 
the  Preliminary  Flans  for  ParmaiiOnt  Bleachers  at  Balboa  Stadium 
which  had  been  referred  to  hin  at  the  previous  meeting.     He 
rccomiaended  Commission  approval. 

Or:  motion  of  Conmiasiorer  Coffnan,    secon'^ed  by  Commissioner 
Pirr,   the  following  resolutions  were  adopted: 


^8-  "°-2'^^? 


Comnission  Approves 
Pr^llm.4  Pinal  Plans 
for  Inpvts,   of  Kezar 
Stadium  ?.$  Prepared 
by  Thos.P.Chace  Engr. 
Sstimted  Construe. 
Cost,  -fep,->.o,or, 


RESOLVED,   that  this  Commission,   on  recoramendr.tion  of  the  Gener- 
al Manager,   does  hereby  approve  the  Preliminary  and  Pinal  Plans 
for  the  Improvement  of  Kezar  Stadium,   as  submitted  by  Thom.i8  P, 
Chace,  Engineer;   the  total  estimated  cost  for  the  work  being 
568,750.00,   comprising  the  construction  of  a  new  women's  conven- 
ience  station,   the  modification  of  the  existing  convenience 
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JirBfKHB?  B"SDgSS  (cont'd) 


AB8.  No, 2513 


station'?,   the  Inst^llr.tior.  of  ri  <>-inch  wnter  line  In  the  western 

eectior,   nr.d  th«  x*c:^obilit~-t,i -r,  of  t>e  runninr  trnck. 


l^^^  K0.25U 

Codmlssirn  Appvs, 
PrellE.  Plams 

for  Pernftn«nt 
Plaachers  as 
Prepared  by  rho», 
?.  Chace,  Engr.- 
istln.Cost  is 


•  •  • 

RESOLVEL,   thftt  this  Cottaissior,   on  rocorrjend-ition  of  the  General 
Kfenaper,   does  hereby  approve  the  Prelininary  Plans  for  Construc- 
tion of  Iferaanr.rit  Bleachers  ^t  Balbor.  Soccer  Stadiun,   as  sutevlt- 
ted  by  Thosaas  F,  Chase,  Enpinoer,   the  total  estinjatod  cost  for 
the  work  being  '213,500. 

•  •  • 

Conmissloner  CoffnrTi  reported  thr.t  the  completed  plan  for  the 
Balboa  Stadium  would  provide  press  and  television  accoraaodations. 
He  stressed,  however,   that  first  priority  on  the  Tonds  should  pro- 
vide adequate   seating  capacity;  after  that,  within  the  funds  avail- 
able,  the  press-box  and  the  television  fncilitias  should  be  pro- 
vided In  that  order. 


SV  ggSfiggg 


fiBa.};o.2515 


(i)     4DDrov--li   Prelininarv  Plans  for  Cor.gtruction  of  Corporation  Yard 

The  Contnission  next  ccnaidercd  the  ft-oliciinary  Plins  for  the  Con- 
struction of  the  Corporation  Yard  at  Golden  Gat©  I*irk,  as  subnit- 
ted  by  H.  C.  Baunann,  Architect,     This  project  will  enlarge  and 
rehabilitate  the  existing  Corporation  Yard. 

Comissionor  Gallagher  had  previouslj'  reviewed  the  plans,   and 
Mr,   Haman  used  the  prelininrjry  sketches  to  dononstratc  the  pro- 
posed use  of  30,330  square  feet  for  repair  shops,   cenent,  plaster, 
carpenter  and  paint  shops,    stox^sroons,   offices  and  car  shelters. 
The  total  estinated  cost  of  the  work  is  "181,800,  and  the   speci- 
fications will  be   so  drawn  that  alternate  bids  will  be  called  for 
to  pemit  adjustoents  in  the  'u^ount  of  construction  to  be  under- 
taken,   should  the  low  bid  exceed  funds  available, 

to  notion  of  Comaissioper  Fferr,    secondod  by  Coanissioner  Moore, 
the  following  resolution  was  ndopted: 

Resolution  No.   2515 


CocEZiission  i^pvs,  RESOLVED,   that  this  Coanlssion,   on  reconnenJatir^n  of  the  General 
Prelin. Piers  &        Mar.F.gor,   does  hereby  approve  the  Prelininery  Plans  and  Specifica- 
tes. &  Construc-tions  and  construction  cost  estinctes  of  ^181, 300,00  for  the 
tlon  Cost  Esti-      Enlargenont  and  Fujhabilitation  of  the  existing  Corporation  Yard 
nates  for  IMFVTS.   in  Golden  Gate  Park,  ?s  prepared  by  H.  C.   Baunann,  Architect. 
to  Corporation  Yd., 
G|SiP^rH •• 

(2)    ApPTOVBli  BcwUnlnory  Plcnw  fnr  Rfthnhillto. Jackson  P/G  ic  Fieldhae. 

Preliminary  Plans  for  the  Rehabilitation  of  J&ckson  Playground  and 
Fieldhouse  provide  for  the  relocation  and  refurbishing  of  the  build- 
ing, and  a  con^jlete  rehabilitation  of  the  playground,  Hot/ever,due 
to  Increased  construction  costs  of  the  past  five  years,  the  origi- 
nally proposed  floodlighting,  while  shown  Ic  the  drawings,  will  be 
elliDinated  from  the  bidding. 

On  motion  of  CoBjmissioner  Zimraerman,    seconded  by  Coomlssloner  Her*, 
the  following  resolution  was  adopted t 

Resolution  No.  2516 

CcBimission  i^pvs.   RESOLVED,   that  this  Coraaission,   on  recommendation  of  the  General 
Prelim. Plans  for     Manager,   does  hereby  approve  the  Preliminary  Plans  and  Speclfica- 
Rehabilitation  of  tiers  for  the  Rehabilitation  of  Jackson  Playground  and  Pleldhouse, 
*cksor  P,G,   4        as  prepared  by  Schubert  and  SViedman,  Architects,  at  an  estimated 
Hdghse, cost  of  $118,000.00, 
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(cont'd) 

(3)     Award  of  CortrRctt   HEATriG  S7S" 
H.   GOLDllAN  A  SON  -  ft^.Pl^.on 


"ootract  for 
3F!Jl3y»T  SIS  AM 
?rj£3  ^  RETURNS 
•  n?}  GAS-FIRED 
►KIT  HBAUR  IN- 
TALLATIONS, 
«LEISHHACKER 
3A7BHODSK, 
Awarded  to 
■i.  GOLDMAN  &  SON- 
^2-215.00 


PIITSHHACKER  BATHHOUSE   to 


The  Secretary  next  read  the  eealed  bids  receiwd  and  opened  by  hin 
or  Tuesday,  Deoeither  11,  1956,  for  the  abcvie  aentioned  work,  as 
follows t 


LOW  BIPaR 

H.   GCLDMAK  ^  SON 
35^  Divisadaro  St.,   S.P.17 

Other  Bidders 

2:^7  ire  H^:.tir-   i-  Plunbinr  Co, 
Scott  Co. 

Golan  Heating  and  Sheet  Metal 
Company  (did  not  quelliy) 


^ 


705.00 


$2,785.00 
3.205.00 

t3, 859.00 


Deduction  for 
175,000  B.T.U. 
Heater-Bcys' 
Locker  &  Show- 

sr 

.00 


*50C.00 
^5^.00 

iek40.oo 


Oa  notion  of  Comissioner  Moore,    seconded  by  Coeiaissioner  Galla- 
gher,  the  following  resolution  wcs  '^doptedi 

RESOLVED,   that  this  Coanission,  on  recostaendation  of  the  General 
Manager,  does  hereljy  award  the  contract  for  REPLACE>f:NT  OF  STEAM 
PireS  AJa)  RBTDRNS  WITH  QAS  FIHKD  m^IT  HSAIER  INSTALLATIONS,   PLEISH- 
HACKER  BATHHOlia,    SAN  FRANCISCO,   to  H,   GOLDMAI.'  i  SON,  354  Dirisa- 
dero  Street,   they  being  the  lowest  regular  and  responsible  bidders 
therefor  in  the  aiaount  of  «2,215.00  (the  Base  Bid  of  ^2,705.00, 
less  deduction  of  ''490.00  for  onisslon  of  heater  in  Boys'   Shower 
and  Locker  Room);   and,   be  it 

FURTHER  RESOLVED,   that  the  General  Mf^nager  and  the  Coamission  Sec- 
retary are  earpowered  to  execute  this  contract  on  behalf  of  the 
Recreation  and  I^rk  Cormission;  and,   be  it 

FURTHER  RESOLVED,   that  the  Secretftrj-   shall  file  notice  of  approval 
in  the  official  advertising  of  the  official  newspaper  of  the  City 
and  County  of  San  Francisco. 


1 


Award  of  Engr^4) 
Contract  for 
Sep.  &  Rehabil. 
Heating  System, 
jlen  park  Hec- 
f«ation  Center, 
Postponed  to 
lAter  Meeting 


Hea.  No. 2^18 

-oomission  Ap- 
pv3.  Revocable 
Permit  to  PG4E 
^*   to  Replace 
°;nd  Install  Light 
Standards  on  So. 
^rive.  East  of 
Qreat  Highway, 
golden  Gate  fft^'l^ 


bilitfltion  Helping  Svstem-Glen  Park  Recreation  Ctr^ 

On  the  recooinendation  of  Mr.  F\inke,  General  Manager,  consideration 
of  avard  of  an  engineering  contract  for  Repair  and  Rehabilitntion 
of  the  Heating  ^ysten  at  Glen  Park  Recreation  Center  was  postponed 
to  a  later  zoeeting. 


(5)  CcBBiission  ^pvs.  Requert  of  PG<flS  CO.  to  Replace  Standards,  South 
Prtv?.  Golden  Gate  I^rk.  Bast  of  Great  HH^hwr.v. 


On  reconaaendation  of  ^fr.  Harman,  Supervising  Engineer,  the  follow- 
ing resolution  granting  further  permission  to  the  Piciflc  Gag  and 
Electric  Company  to  install  lighting  standards  on  South  Drive, 
Golden  Gate  Park,  was  adopted  on  notion  of  Commissioner  Zinanerman, 
seconded  by  Commissioner  Her«: 

Resolution  No.  2518 

RESOLVED,  that  this  Commission  does  hereby  grant  a  revocable  permit 
to  the  Pacific  Gas  and  Electric  Company  to  replace  and  install 
lighting  standards  in  the  section  of  South  Drive,  Golden  Gate  Fhrk, 
immediately  east  of  the  Great  Highway,  as  requested  in  their  letter 
of  November  15,  1956,  Drawing  3-U94,  this  revocable  permit  being 
granted  under  the  following  conditions: 

(a)  If  any  damage  is  done  to  Park  facilities,  the  company  repeirs 
and/or  replcces  the  sane. 

(b)  The  arc",  affected  shall  be  left  in  a  condition  acceptable  to 
the  department, 
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BM  BUSINESS  (cont'i) 


Res.  No, 2518 


(6) 


■=^3-  »o»2519 

Connl38lon  Appvs, 
Generftl  Schema  tic 
Design  for  STORY- 
L'tNT  Project  at 
Fleiahhncker  Pl?.y- 

thM 


(c)   Tho  pomdt  in  insuol  wHli  tho  uivler standing  that 
subject  to  nry  conditioi    thnt  rcy  develop  from  a 


it  will  bo 
study  now 


being  nP-ie  C'n  park  p.nc*  pliy^Toiuii  propertiaa  in  regard  to 
lnsti=»llntioii  of  utilitios. 


Corj^lssion  Approves  Genornl  Schon«tic  DesltTi  for  STORTL\ND 

Mr,   J,  PVoncis  Ward,  Architoct  for  the  propoeod  Storyland  pro- 
ject at  Floiahhackor  Playfield,  presented  a   schematic  design 
ahowins  the  location,  boundaries,  traffic  flow  and  parking 
facilities. 

On  motion  of  Conmi  sal  oner  I^.rr,   seconded  by  Commissioner  Here, 
the  following  resolution  wp.a  adopted i 

RESOLVED,   th'-.t  this  Commission  '.'oos  horoty  approve  the  general 
schonatic  design  of  the  proposed  Storyland  ft"oject,   to  be  locat- 
ed rt  Pleishhackor  Playfiel^!,  as  prepared  and  submitted  by  J, 
Pirancls  Ward,  Architect,    said  schenrtic  design  describing  the 
boundaries,  and  setting  aside  fcr  devclopinent  an  area  of  approx- 
imately si"  acros  in  which  it  is  cortenpl^.ted  to  accomplish  the 
first  stage  of  dovelopnent  in  a  2^,  acre  section  immediately 
west  of  the  merry- 7o-round,  and  to  develop  as  a  parking  facili- 
ty the  area  adjacent  to  Sloat  Boulevard,  which  iffutiire  circum- 
stances warr^int,   can  lator  bo  ro-f'osigned  and  incorporated  as 
an  integral  part  of  the  Storyland  oporntion. 


..   .1 


Res,  N9.?^2(? 

Commission  Ap- 
proves Exchce, 
of  2  Elephant 
Howdahs  for 
2  Qranfc-out".ncs. 


(7)  fr9Cfga;  ^9  ^?t<?hanf:e  TVg  ^lep^ai  t  ^gv^hig  f9r  TVP  gr^-?^h?Ut^^Pha 

On  motion  of  Commissioner  Koore,    seconded  by  Commissioner  Herz, 
the  following  resolution  was  "doptedj 

RESOLVED,  that  this  Commission,  subject  to  making,  sa.tisfactory 
netictiatiorewith  Ir,  Louis  G  ebol,  of  Thousand  Oaks,  California, 
Joes  hereby  approve  the  proposal  and  recommendation  of  Mr. Carey 
Baldwin,  Zoo  Dlroct-^r,  that  two  (2)  City-owned  elephant  howdahs 
be  exch".ntced  with  Vx,  Goebel  for  two  (2)  orangoutangs,  as  Rn 
advantageous  disposition  of  svurplus  property  and  a  valuable  ad- 
dition to  the  Zoo  animal  collection. 

(8)  Secrot-T\''3  Rerort  or  Mount  Olvr.ous  Prorortv  Accepted  and  Fllei 

'.ffect  of  Private  The  Secretary  reported  that  the  construction  of  homes  on  pri- 

Home  Construction  vately-owned  property,   adjoining  tlie  city  park  atop  Mt. Olympus, 

on  Scenic  View  ^^-^  'been  invo  stifle  ted  as  the  result  of  complaints  and  inquirios 

from  Mt.OlvTPPUs  He.  recoivod  from  residents  of  the  area. 

Research  disclosed  that  the  G.H.Po\wll  Hamphrey  real  estate 
firm  had  voluntarily  inclu.'e ":  hoi^'ht  restrictions  in  Its  deeds 
to  the  rrlvate  prcrcrty  gr.  that  tho  panoramic  view  will  remain 
unobstructed  and  uni;:.p?irc  1,     'I^.o.Te   deed  restrictions  are  sot 
forth  in  the  Recorder's  Office,  Book  6966,  pages  130  and  131, 
filed  November  29,   1956,     The  report  was  accepted  and  ordered 
filed. 


i''; 
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!SW  BUSINESS  (contM) 


(9)     Son  Frrxclsco  Opera           Afl3ocir.tlnn«3  Request  for  Use  of  Ffalooe 
of  Pine  Arts  Exhibit  Holl  Referrod  to  Dr.   Horz'sConmltteo  for 
Inv^atlgntlon  anr^  RQC(;.;yieniat|9n  


Request  of  S.F, 
^ern  Is  sec,  for 
Use  of  Bil,   of 
nne  /iTts  Exhibit 
Holl  Referred  to 
Conmissionor  Hort's 
Connittee  for  In« 
srestigQtlon  and 


ConnJssioner  Pirr  reported  that  Kurt  Herbert  Adlur,  Director 
of  the  San  Francisco  Opera  Association,  hnd  requeatef^  on  n  con- 
tinuing use  basis,  a  portion  of  the  Pt'.lnco  of  Fine  Arts  Exhibit 
Hall  for  stora^  and  rehearsr.l  purposes. 

In  view  of  the  fact  that  the  Cormission  has  established  a  policy 
of  refusing  the  use  of  the  buildinc'  for  public  assonbly,   the 
request  of  the  San  IVancisco  Opera  Association  was  referred  to 
Conmissioner  Bert's  Connlttee  for  invostlcation  and  rocomnen  lo- 
tion at  the  earliest  practicable  time. 


AP^OVTMSNT 


There  beine  no  further  business  to  come  before  the  Cooai salon. 
President  Sutter  declared  the  mooting  adjourned  .it  ^i20   P.M. 

«  «  « 


Respectfully  submitted. 


Secretary. 


■^^5^ 


■- 


12-13-56 


■  ^-'i^k 


-rrsa 
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r:r"i  iiiiimi   .f^^^^y^afp'T'-^-j  ^ — 


,:ir  fr-T.:ii>:'c.   Calif crnia 


^IlllSi 


.■t:LL  CALI 


Ibe  One  Hundred  tiz.d  Thlrty-fif^^.  Segulir  .'■teotinp  of  the  "ecrac- 
tior.  ac3  park  Camlssior  wes  cr.llcd  to  crdar  on  Tl.ursc.-y,  3ccon- 
bdr  27,  1956,  at  3:00  P.j:.,   ft-esider.t  Lou:s  Sutter  pres  iir^. 

The  following  Connissl'ncrs  were  present: 

Mr.   Locis  Sutter,   President 
>a-.  Villim  M.  Ccffaaii 
R«v,  Eu^n«  A.  G«lls.gher 
Dr,  Pi-ancis  J.  Her« 
Mra.   Joseph  A,  Mocre,   Jr. 
Kise  Jane  K.  Zimeraar. 


Af«07AL  07 


Tber«  beis^  nc  errors  or  orlssicns,   the  -inutes  cf  the  regul 
reeticg  held  ::«oBt:ber  13,   1956,   were  apprcred. 


:3yr?'icjLTi:y^ 


P-esident  Sutter  directed  that  the  fcll?v,ir.g  cr  -r.^.icationy 
fror  His  Scr.cr  ><aycr  Georg:  Christ -^phcr,   the  S-..-   >?-'?l  «o  Libra 
nr  Cocr-lssior.,   ard  the   Riblic  Utilitios  C-~lssioc  be  read  anJ 
entered  ic  the  rinutes  a?  a  iv.ttcr  of  record: 


(1)   •OFFICE   CF  T.-Z  HJJrOR 
San  Pirarcisc3 


OEDRC:  CHRISTCPSR 


r  20,   1956 


•Riblic  Library  Co=Eissi?r. 
Public  ITtilities  Conrdssisr. 
Recreation  and  Park  Concisalsn 
San  Pranciscc,   Calif orcia 

■Honorable  Me-bers: 

■T^i3  Is  a  joiut  report  to  the  hor.-rable  nenbers  of  your  ro^pec- 
tive  ccaclssicns  in  connection  with  sevtral  nattei  ?   .'•.at  ha  -e 
been  pending  before  ne,   effecting  your  jurisdicticr.. 

"The  Crocker  .'.natcr.  Playground  Area 

"I  havi;   visited  thi ;  area  and  ha\-e  er.de.^.vrred  to  dvtemiL=  p 
course  of  action  that  will  best   s'jit  the  needs     f  Sen  Fr«inci8co, 
not  only  at  this  -.ooer.t,    but  in  the  foreseeable  Tature. 

■The  ccntertiDn  of  the   Pulrlic  Ccilities  Corr-^ssi?n  thtt  thi'?  land 
should  be   srld  in  view  of  the  fact  that  i.  is  aijaoent  t.-  the 
large  McLaren  :^rk  ai-?a    .as.    cf  course,   be^n  c^viji  very   various 
ccrsideratirr..     However,    I  an  ".Isr  -iEc;^il   .-f  the  f?.;t  t>.at 
there   is  a  large  invesurjent  in  *he  Crocker  /jiazor.  section  which 
today  woiild  cost  upwards  of  a  zilliDn  dollars  to  repl-ce  ii    .x. 
were   to   construct  -thcr  ber-eball  diaarr.ds.     Wc  hcve   onl"  i^ver 
baseball  di«:2crds  in  Scr.  ft-arxisco,  which  ir.  =7  cpir.i-r.*  aie  ".iJird 
Ij  adequate  to  foster  c  continued  interest  in  hard  baseball. 

■It  is  tilsc  ny  thought  that  if  5an  Prnncisc:   is  tc  continue  ♦? 
aspire  tc  the  acquisition  cf  a  najor  league  franchi3e  in  the 
future,   San  PJranciscc   should  be  in  a  pcsiti^n  to  suhnit  nore 
than   :ne  Iccaticn  within  the  brundaries  :f  the  City  and  Ctunty, 
Otherwise,   it  is  quite  possible  that  the  naj'-.r  leapnje  tean  night 
gc  beyond  the  county  line  in  establishing  ".  stadiun. 

■Per  these  reasons,    I  respectfully  suggest  that  the  Publi  •:  Utili- 
ties CcoBlsslcn  pernit  the  Recreation  and  Park  C-xoission  to 
re-establish  the  Crccker  Anaton  Playgr-^und  area  53  a  recreation- 
al fucility  with  the  reconstruction  of  eleven  baseball  diamonds, 


ird 


n<^. 


>rtM) 


!«  ."?^n  fV/^mM»^,^,   tM«  .^tv^  vUl  K   nnde  •^v-il/^bl.    if  \t   ^^  „ 

r.^r  the  pui-pope  of  ro,vn.MUnp   m,,-).  -Hf  fV,.'nce«   i,.  my  oxif^t 

North  ^,.,oh  f ,)«trM.«f   H,P   !.,,«  .1.1.^-.'   MV^-tv.     n.-  -...«,<?"« 

I.  .'«tl.<n    <•     ihr«'«  r-'flfllMp    ntfnfli 
"i.      Thp  trHuMjlflt-  pnro.^1   -f  pr  i^-rh     l.H-<itH  '  ».-f,w»^.M 

on  n   tnnp      f   t,h«    |.M,r«^ry   ('..»«.,» -•I- ..  .U-^wImr-  kr^Wfi 

"This  nr-rrmlMo.,   c.m,.f.r,f |r«nlljr  r..J«r'tPfJ  ^nv   f.  M^H-.r^M-^rt    .f   f.h^ 
pqt.«Ml«hn-,nf.     -r   iho    I|l^i,r.y    r«"mf.y    i;.  Wr,,j.lnp>..t,   fl-tM-r.    jv,^^, 

"Tn  npp<,ir,f,inB   M.lo  ..,«.r. I ♦,♦»«,    r    pt-kn-l   th».fc  It  w^,  ,w  r— r  m*4.. 

n«    o„.r,J,„M.,  r    ..f    qJI     «»ff..rf^    ih"f     jr,U,H,     -ffar-f    ^ty     .  i^,    h,^ 

t,h«c«  -nrr^rm.r'-a.     n.  fp  ,„  th«f  -^p«r)iy  t^f  r  -r^  ^n  .et<»„» 

njjth  rpf^rnnr.^    I"    '^'««^'''»"^'   ^'".    '    •"•'•"•,    It.    !«  ry      rfni  -m    f.f.-.i 
W-     «,ho„|.     rr.t    f,/..i^    r,r,y    ,»,rc>^f    }„     fhU    'T^B    r,,    ihf-    f!^w   -f    f  f-- ^- 

flr  w',i,M   >-,   f«,p«i»,i.      iTurfhAr,    .»,,.   ,.,,,,,.,♦,..,    ..,    »^,   ,  ^,„,;^ 
77.  «  «hoMj..    K,  ov.P,..   ,.  ,„«  .,^  ,,.  ,.,.,  ^^,^,   i,,-.  M«.f,.  i.e. 

»r/}.«fftlrvr^f,Ty    ,Kym^    HMcfT-yr,    ^^  r-Hrm'    -?-*...:-    ,,. -,^    ^j^^): 

I'l'"''    """1"'''   "^   '-"^  r^i'>-'^^-r,M.   -M  ;.itf,"f,  ^^..iln^  'r'^'  *'' 
^^r  ^^-r'->^l7  -r^^  /^l    fth^fc  fthi,  ^«,i    *,^h%^   .-.rv^/v^t  ^f 

1,4,^jy    .-<*^   pr^o^r  ^^+,i^   V.   d^^-io^   fe^.^   f,^  n«tf,i»*  i-Mt 


mmssms^^'*- 
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COMMON ICATI0K3  (cont'd) 

(1)    mvor  ChrlstoDhar'a  Letter  of  Dec. 20. 3956  (cont'd) 

"It  la  ny  opinion  thnt  the  nbove  solution  is  the  best  thnt  can 
be  offered,  and  I  urge  you  to  proceed  forthwith  to  aco -^uplish 
those  desired  purposes. 


"'Hianking  you,    I  an 


"Vory  sincerely  yours, 

"GEORGE  CHRISTOFflER  /a/ 

"George  Christopher 
Mayor" 


»  n  tt 


(2)  "SAN  FRANCISCO  PUBLIC  LIBRARY 
"CIVIC  CENTER,  SAN  FRANCISCO  2 

Decenber  20,  1956 


OFFICE  OF  CITY  LIBRARIAN 


■r.-tnorable  Rocroation  and  Park  Con-Tlaaion 
McLaren  Lodge 
Colder  Gate  Park 
San  Francisco,  California 

"Gentlenen: 

"The  Library  Coraniasion,  at  a  special  session  held  on  Friday, 
December  21,   1956,   considered  the  reconnondatior  of  His  Honor, 
Mayor  Georpo  Christopher,   rolntivo  to  n   site  for  the  North  Bcadi 
Branch  Library  which  was  the  result  of  the  reconncndntions  sub- 
nitted  to  hin  by  resident  of  the  North  Beach  District, 

"In  pursuance  to  his  reconirondation,   the  Library  Connission  has 
rescinded  its  former  action  instituting  condemnations  procoed- 
ings  against  the  Post  Office  Building  nt  16^0  Stockton  Street 
and  has  passed  the  following  resolutions: 

Resolution  #20 

'RESOLVED,   That  the  Library  Conraission  hereby  rescinds  the 
following  Resolution  passed  at  its  meeting  '>f  August  7, 
1956: 

'RESOLVED  That  the  Director  of  Property  be  advised  of 
the  Library  Commission's  Interest  In  that  real  p->.py^or- 
ty  located  at  16a0  Stockton  Street,  which  has  been 
evaluates  at  $ii7,500.   by  hin,  and  which  is  presently 
occupied  by  a  branch  of  the  United  States  R^st  Office, 
as  a  site   for  the  proposed  North  Deach  Branch  Libia- 
ryj  and  be  It 

'FURTHER  RESOLVED  Thnt  the  Director  of  Property  be  re- 
quested  u"   commence  nogotlations  f^r  3<iid  parcel  and 
prepare  the  necjssnry  resolution  authorizing  proceed- 
ings in  erdnent  domain  to  acquire  the  same.    (Unaxii- 
mously  approved) .   and  be  it 

'FURTHER  RESOLVED  That  the  Honorable  Board  of  Supervisors  be 
advised  of  this  course  of  action,' 

Resolution  #21 

'RESOLVED,   That  in  conformity  with  His  Honor  Mayor 
Christopher's  letter  of  December  20,   1956,   the  Honor- 
able Recreation-I^rk  Commission  is  hereby  requested 
to  ?!jake  available  approximately  5,000  square  feet  at 
the  West  end  of  the  North  Beach  Playground  for  the 
purpose  of  erecting  a  branch  library,' 

"We  indeed  appreciate  the  consideration  of  the  Recreation  and 
park  Department  to  this  resolution  and  trust  that  it  will  meet 
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gi;^niNICATIQN3  (cont'd) 

(2)  Library  Connlaalon'a  Lottor  of  Deconber  23.   ]95fe  (oont'i) 

*vlth  your  approval, 

"We  would  also  like  to  thnnk  tho  Recroaticn  and  Park  Connlasl'^n 
for  tho  cooperation  which  has  existed  between  the  two  depart- 
ments heretofore. 

••Yours  very  truly, 

/s/"ALBERT  E.    SCHWABiVCHER,    JR. 

"Albert  E,  Schvnbacher,   Jr. 
"Acting  President 
"Library  ConniSv'jlon" 


ft     »    K 


(3)  "PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  FVnnciscn 


December  26,  1956 


Office  of 
Man.-ger  of  Utilities 
28"  City  Hall 


"Subject!  Water  Departncnt 
Crrcker-Annson  Tract 


"Recreation  and  F*irk  Comnission 
KcLtiren  Lodge 
Golden  Gate  Fnrk 
San  Francisco,  California 

"Gentlenen: 

"At  its  neeting  of  Deconber  iU,   1956,   the  Public  rjtilltios  Ccr- 
mission  considered  Mayor  Christopher's  suggestion  that  the  Pub- 
lic Utilities  Comnission  permit  tho  Recreation  and  Park  Commis- 
sion to  re-establish  the  Crocker-iVnaton  Tract  as  a  rocreationn] 
facility  with  the  reconstruction  of  eleven  baseball  diaironds, 
the  Recreation  "ind  Park  Comnission  to  ackn->wledge  by  policy 
resolution  that  if  and  when  a  raojor  league  franchise    is   3ought 
in  San  lYancisco,   this  area  will  be  made  available,   if  it  is 
requested. 

"The  Conoission  unanimously  approved  of  the  Mayor's  suggestion 
and  directed  the  Mar.agur  of  Utilities  to  prepare  the  necessary 
documents  t^  effect  the  desires  of  the  Mayor,     At  a  verv  early 
meeting  a  resolution  granting  the  Park  and  Recreation  Co-mid- 
sion  the  rifeht  to  occupy,   use  and  iiaprove  this  tract  will  be 
submitted  for  Riblic  Utilities  Ccnmisslon  approval. 

"Very  truly  yours, 

/s/"j.  H.  Tny«n 

"J.  H.  TURIfiR 
"Manager  -^f  Utilities" 

«   «  « 

The  Secretary  then  read  a  written  statement  received  from  absent 
Commissioner,  Pred  D.  Parr,  in  which  he  reviewed  the  studies 
that  had  been  made  by  special  committees  of  the  i'orth  Beach  Li- 
brary situation,  noting  that  the  Conmi salon  staff  and  the 
Recreation  Conmittee  of  the  1956  Grand  Jury  had  recommended 
earlier  that  no  portion  of  the  playground  should  be  given  up 
for  library  purposes.  As  the  Mayor's  committee  of  North  Beach 
residents  had  reccMoiended  the  playground  as  a  possible  site  and 
the  Mayor  recommends  its  selection.  Commissioner  ftirr  did  not 
feel  that  the  discussion  should  be  prolonged;  that  is  thj  Mayor 
as  the  elected  leader  of  the  community,  has  accepted  the  respon- 
sibility for  selection  of  the  library  site,  there  is  no  other 
course  for  the  Commission  to  follow  than  approval  of  the  Mayor's 
request, 
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COiHUNICATrONS  (cont'd) 


les.  No. 25;^; 

Granting  Pemis- 
iicn  to  The  ruh'ilc 
Library  Conmlas.ron 
to  Occupy  a   Portion 
of  North  Bench 
Pliyground  for 
^anch  Librarj' 


vonmissioners  then  hoard  from  two  organitation  roproaentativos. 
Mr.   H.  }:.  Wong»   Chinese  Chamber  of  Coiraiercc,   and  Mr.   H.K.Moffctt 
of  the  Forthcrn  California  Tennis  Association,   appeared  to  pro- 
test the  action  on  the  grounds  that  tho  library  buildir.e,  would 
olljninate  one  of  three  tonnis  courts  at  the  playground, 

Commiasioner  Cofftean  expressed  the  opinion  that  ho  believed  the 
Corar-issioners  did  not  wish  to  prolong  the  difficulty  nnd  that 
the  Mayor  is  taking  the  responsibility  for  the  acticn,   -ind  the 
Conattisalon's  only  course  under  tho  clrcunstancos  is  to  comply 
with  the  Mayor's  request. 

Following  a  study  of  the  Ubrary  Commission's  blueprints,   on 
raotlcm  of  Commissioner  Coffnan,    seconded  by  Conmissionor  Hcrz, 
the  following  resolution  was  adopted: 

Resolution   No.    7^2^ 

WHEREAS,   It  is  a  matter  of  record  that  this  Commission  after 
serious  deliberation  ard  study,   has  refus'd  the  Librarj-  Conmis- 
slon's  past  requests  to  use  part  of  the   North  %  ich  Pltyjraurd 


Tor  Jocrtlon  of  a  branch  library  -xni  has 
be  in  iirect  conflict  with  and  detriment. 
pu  -pc^e  of  the  property,   and 


.Old 
.  to 


su-*^.  occL'ijCncv  to 
tho  recrcrtiouil 


WHSREAS,   His  Honor  Mayor  George  Christopaer,   following  an  inten- 
sive  study  and  investigation  of  the   several  possible  iocatior.s 
fcr  the  construction  ol"  the   long-delayed   ^ranch  public  li'rary 
in  North  Beach,   has  expressed  his  considered  Judgment  that  tho 
Recreation  and  Pa^^k  Commission   should   Innediateiy  make  available 
to  the  Library  Coram! s-^ior.  a  portion  of  the  Korth  Beech  playground 
for  the  erection  and  maintenance  of  a  branch  Horary,   an]  has 
urged  this  Commission  to  tako   inraedlatoly  the  proper  action  a;  i 
grant  the  necessary  permission  to  the  Library  Comnlsslon,   and 

WHEREAS  this  Commission,   based  on  sound  recreation  prin-^iples, 
unanimously  agrees  that  it  would  prefer  to  retain  nil  of  the 
North  Beach  Playground  for  its  originally  Intended  recreation 
use,   but  fully  recognises  and  respects  the  Mayor's  responsibili- 
ty to  coordinate  the  efforts  of  his  Commissions  in  best  sorv'ng 
the  public;  now,   thoreforo,   be  It 

RESOLVED,   unanimously,   that   this  Commission  shall  txxlly  comply 
with  the  request  received  from  His  Honor  the  Mayor  and  does  her"- 
ty  make  available  to  the  Ubrary  Commission  for  the  purpose  of 
erecting  and  maintaining  a  branch  public   library,    thnt  part  of 
the  North  Beach  Playground  moro  particularly  described  and  re- 
ferred to  on  the  Library  Commission  nap  is  Scheme  01     Jo*-  928 
dated  JUly  11,   1956,    consisting  of  an  area  ^5  feet  by  100  fe^t 
rr  a  total  of  4500  square  foot  in  the  western   section  of  t^p      * 
playground  and   bounded  by  Mason  Street  and  Columbup  Avenue:   and 
be  it  '  ' 

FURTHER  RESOLVED,    that  in  accordance  with  Section  42  of  the 
Charter,    the  Board  of  Supervisors  be  and  arc  hereby  requested  to 
-approve  by  ordinance  tho  parmit  tn  the  Library  Connlssion  for 
the  use  of  said  part  of  North  Beach  Playground  for  public  library 
purposes. 

«   «  « 

Di  connection  with  the  Mayor's  suggestion  that  the  Crocker-Amazon 
Tract  be  reestablished  as  a  recreation  facility,  Comnissionor 
Hers  stated  that  it  should  be  considered  independently  of  tho 
North  Beach  situation,  as  they  wore  two  separate  and  distinct 
matters. 

Mr.  Coffnan  was  of  the  opinion  that  the  return  of  Crocker- Amazon 
to  public  recreation  use  would  be  an  expedient  action  and  that 
it  would  undoubtedly  provide  excellent  service  for  some  t^me  in 
the  future,  mentioning  particularly  that  the  restoration  of  the 
area  would  be  the  responsibility  of  the  San  ft-ancisco  Housing 
Authority,  ^ 


% 
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COMMUNICATIONS  (cont'd) 


Establishing  as 
CopmiBsinn  Policy 
That  in  the  Evor.t 
3  Major  BaaebQll 
franchise  is  Sought 
In  S.F.,   tho  Crock- 
ev-Anazon  Tract 
Will  at  Such  Tine 
3c  VAio  Avnilablo 
If  It  Is  So  RequcHt- 

iii 


On  notion  of  Coimnissioner  Ckillaghar,  seconded  by  Coramissioner 
Mooro,  .he  following  two  resolutions  were  adopted: 

Resolution  No.  2522 

'VIEREAS,  at  its  nesting  of  Dooenber  2/,,   1956,  tho  Public  Utili- 
ties Connlssion  unaninously  approved  l^ayor  Christopher's  sugges- 
tion that,  subject  to  certain  conditions,  tho  Public  Utilities 
Con-nission  pei-nit  the  Recreation  and  Park  Conriasion  to  rtostab- 
lish  the  Crockor-Ainason  Tract  as  a  public  recreational  facility; 


Re?.  No,;??2^A 

Resolving  That 
the  R.i  P.Conmis- 
aion  Joins  With 
The  Pub. Utilities 
Coinnissior  in 
Effecting  Speody 
Eviction  nf  the 
Housing  Project 
frr'n  the  Crocker- 
Aritcn  Tract, 


now,  therefore,  be  it 

RESOLVED,  that  this  Coranission  does  hereby  gratefully  accent  tha 
offer  of  the  Mayor  and  tho  Public  Utilities  Cnimissicn  to  rotu*-:; 
•the  Crocker-Anaaon  Tract  to  public  recreation  use;  and,  ho  it 

FURTHER  RESOLVED,  that  in  reestablishing  tho  Crocker-Ana zon 
Tract  as  a  public  recreation  facility,  it  is  understood  and 
agreed  and  shall  be  the  policy  of  this  Comlssion  that  in  the 
jvent  a  major  league  baseball  franchise  is  sought  in  Sen  Fran- 
cisco, the  Crocker-Ana zon  Tract  will  at  such  tine  bo  made  avril- 
able  if  it  Is  sc  requested, 

»  «  « 

Rosolutlon  Ho.  2522A 

WHEREAS,  Mayor  Christopher  and  the  Public  Utilities  Connlssion 
have  approved  the  request  that  the  Crocker-Ana zon  Tract  be  oade 
available  and  returned  to  this  Comission  for  reostnblishnent 
-^a  a  public  recreation  facilityj  now,  therefore,  be  it 

RESOLVED,  that  this  Coranission  urges  the  Public  Utilities  Connls- 
sion to  take  the  imnodlnto  and  necessary  steps  to  terralnnte  the 
San  Francisco  Housing  Authority's  occupancy  of  the  Cr^ckor- 
Amason  Tract,  and  to  require  the  Sr.n  Prnrcisco  Hcuslng  Authority 

'ipon  vacating  the  premises,  to  restore  and  rehabilitate  the 

entire  Crocker-Amazon  Aroa  to  its  original  condition  as  •?.  recrea- 
tion facility,  all  in  accordance  with  the  terns  of  the  jrieinal 
igreenicnt  with  the  Pbdcral  Govornnent  when  upon  no^'-irg  into  the 
Crocker-Anazon  Tract  in  May  19^6,  the  Sr.n  Francisco  Housirg 
Authority  cssuned  all  liabilities  and  responsibilities  fci-  tho 
complete  rehabilitation  of  the  area;  and,  be  it 

FURTHER  RESOLVED,  thnt  this  Coranission  offers  to  join  with  the 
Public  Utilities  Connission  and  give  earnest  and  active  support 
in  any  action  seeking  the  removal  of  the  San  Francisco  Housing 
Authority  fron  the  Crocker-Anazon  Aroa,  and  the  fulTillr.  nt  of 
tho  San  Francisco  Housing  Authority's  obligations  to  restcro  the 
area, 

LETTy.Ro  OF  INPORIJiTION  -  QcknowleJged  by  Secrot-Ty  and/or  referred  to 
General  Manager  for  appropriate  f.ction: 


1  _ 


2  - 


3  - 


^  - 


Fron  George  E.  Baglin,  Deputy  City  Attorney,  forwarding  a  copy 
of  the  Judgnent  of  the  Superior  Court  -  No.  ^^4769  -  CITY  A'iT 
COUNTY  OF  SAN  FRANCISCO,  Plilntiff,  vs.  BAWEY  GOULD,  CAI-TFORNTA 
SHCWBOATS,  INC.,  ET  /iL.,  Defendants.  (Piled) 

From  City  Attorney  Dion  R.  Holn,  copy  of  his  Opinion  No.  1127, 
dated  Decenber  12,  1956,  affirning  the  vr.lidity  of  contractual 
procedure  followod  by   the  Recreation  and  Park  Coranission  in  re- 
gard to  the  Kezar  food  concession. 

From  the  1956  Grand  Jury,  a  copy  of  its  report  on  the  operation 
of  the  Recreation  and  Park  Department  during  the  calendar  year 
1956.  (Copies  sent  to  all  Conmis si oners). 

R*om  the  1956  Grand  Jury,  a  copy  of  its  report  on  the  Library 
Comnission's  operations  during  1956,  and  containing  considerable 
comment  with  re^sect  to  the  North  Beach  Library  Site.  (Copies 
sent  to  all  Coranis si oners), 
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t^QMMUNICATIONS   (cont'd) 


LETTERS  OF  INypRh-ATION  (cont'd) 

5  -     FVon  Honcrfihle  Supervisor  Eugene  HcAteor,   .isking  the  Cornlssion 

to  givo  Imrcefiiate  ^nr'  ccireful  attention  to  the  situ'^tior  at 
Koarr  Stadium,  wherein  spectators  crowd  on  the  pl'iying  fielf^, 
and  sugc'Gsting  the  erection  of  wire  fence  or  other  barrier  to 
separate  the  stands  fron  the  playing  field     and  asking  to  be 
informed  of  the  action  taken,   (Referred  to  Coimrissioner  Coffnan's 
coranittoe), 

6  -     ^H^rg  Sl  Itioclu: 

(n)  Fron   Benjamin  H,  Swig,  Chairman,  1956  Tree  of  Lights  Rind, 
Salvation  army,  for  the  cooperation  extended  in  the  lecorn- 
tion  of  Union  Square, 

(b)  From  Dr.  Francis  D.  Quinn,  President,  Marina  Civic  Improve- 
ment and  Property  Owners  Association,  expressing  apprecia- 
tion of  the  excellent  work  performed  by  Mr.  Clifford  Robin- 
son, former  gardener  at  tho  Palace  of  Fine  'Jrts,  who  was 


recently  transferrc 
concerned) . 


(Acknowledged  •ind  sent  to  personnel 


««««»««««« 


RsreEsprrTAyivEs  and  delegates 


Hes.  No. 252? 

Conoisaion  Appvs. 
Vacation  of  Por- 
tions of  LarkjT  & 
Jefferson  Str- ats 
as  Proposed  by  S.P 
MaritixQf    Kusem.. 
Assoc,   St  Requests 
Dir.Pub.Works  to 
Submit  ft-.^per  Le?- 
islr.tion  to  Li. of 
3upV8,   f  r  its 
Fin."^  Approval 


Mr,   David  Nelson,   Assistant  to  the   Rresidont,   San  FVanc.1  sco 
Maritime  Museum  Association,  appeared  to  request  the  Commission  's 
approval  of  a  plan  to  closo  portions  of  Jefferson  Street  west  of 
ifydo  Street,   anf'  portions  of  Larkin  Street  in  Aquatic  Park,    so 
that  the  Museum  Association  will  be  able   to  commence  the  devolop)- 
nent  of  the  transportation  center  exhibit, 

Mr.  Nelson  explained  that  while  city  naps  show  thj  affecte  ]  por- 
tions of  Larkin  Street  and  Jefferson  Street  as  doJicat-]  streets, 
they  have  never  been  developed  and  are  merely  portions  of  r> 
large  empty  lot  east  of  the  Aquatic  Park  Building. 

Commissioner  Coffhan  observc<'  that  as  a  matter  of  policy,   the 
Commission  has  Given  full  support  of  tho  Miiseum's  plan  to  de- 
velop the  eastern  section  of  Aquatic  Park  as  an  ontst-^nd'ng 
exhibit  of  the  history  of  western  transportation,   and  that  the 
closing  of  the  streets  is  necessary  for  the  full   jovjlopment  nf 
the  area, 

Mr.   PVinko  explained  that  approval  of  the  Director  of  Public 
Works  and  tho  Board  of  Supervisors  woul  1  pIso  be  required . 

On  notion  of  Cnnmissioner  Coffman,    seconded  by  Commlpsionoi' 
Moore,   the  following  resolution  was  adopted: 

.^■e solution  Ho.   252? 

RESOLVED,  that  this  Comnission,  having  reviewed  tho  vacation  of 
portions  of  Jefferson  Str.^et  and  Larkin  Street  in  Aquatic  Park 
as  proposed  by  the  San  Francisco  Maritii.io  Museum  Associatior, 
does  hereby  find  and  declare  that  it  has  no  objection  to  sail 
.vacation  as  described  in  Maritime  Muaoura  r.ap  dated  December  21 
1956;  and,  be  it  * 

FURTHER  RESOLVED,  that  in  approving  said  vacating  of  portions  of 
Jefferson  an'^  Larkin  Streets,  this  Commission  will  request  the 
Director  af  Public  Works  to  review  the  proposal,  an]  proviJeJ  it 
meets  with  his  approval,  submit  the  proper  legislation  to  the 
Board  of  Supur visors  for  its  final  approval. 


"T^rv 


251 


(1)       Progress  and/or  Find  Paynenta 


Progress  and/or 

final  psym^ptg, 


Res.  1:0.2^/^5 

r.xt'-nsions  of 
'Tin 


On  motion  of  Conwiissioncr  Her»,   seconded  by  Connlssloner  Zinurer- 
mar,   the  following  resolution  wis  ftdoptod; 

Rfgrlut^9n  ^91  SS^i4 

RESOLVED,   that  for  the  best  interests  and  proper  conduct  of  the 
recreation  and  ftirk  Coinnission,   the  Controller  be  nnr*  i?  hereby 
requested  to  approve  the  following  Progress  and/or  Final  pay- 
montst 


(*)  MEMffiRSHII^AMERICAK  INSTITinE  OF  PARK  EJECmjW.<^ 

To  Anerican  Institute  of  Park  Executives  ^35,0 

Membership  duos  for  period  ending  12/1/57. 

(b)  G.G.PARK   IRRIGA.SYSmM^ont.#20Q-CQntrQllers  Certif ..  3368 
To  Watkin  and   Sibb"  Id  -  1st   Payincnt  -  iil,i9*!,0<l 
Period  ending  12/10/56. 

(c)  CAMP  MATHER-MrSC.IMPVTS.&  CONSTR-JC.CAMP  3TAGE-Con tract  #2n- 
gpB^r^HQT'  8  CerttficryiQp  /^??72 


To  Covington  &  Wolverton  -  1st  Payr-i  nt  - 
Period  ending  11/30/56. 


«>P,9  0.^^4 


(d)  NORTH  FEACH  REC.CTR.-i'g-chltcctunl  Contract-  Certlf.j»]^8 

Tc  Wn,    G.   Merchant  -  Pinal   Pnyimnit  -  ^^,139.1C 

For  architoctural  services  rendered  - 
Period  ending  12/18/56. 

(e)  MCLABEN  PARK  aWimm  POOL  -  Architec'l  Cont.-Certif .^13?? 
To  Wm.  G.  Merchant-  for  architectural  services 

rendered   (Prelim. Drawings)   Period  ending  12/18/56-^4. 20*^,00 

(f)  LARSEN  PARK  SWimiNG  POOL-Architoc' 1  Cont.-  Cert.lf.  #^331 
To  Wn,   G,   Morchant-for  architectural   services 

rendered   (Prelim. Drawing 9)    Per .ending  12/18/56.  -  $4,^00.00 

(«)   ^fPER  NOE   PLAYGROUND  &  FIELDH^E.-y'rch'l  Cont.-Certif    ^953 
To  Ted  Mculton  -  Services  rendered  -  5j11.^7 

PBrlod  ending  12/U/56. 

(h)   NORTH  ffiACH  RECCIT^.   ^  »f^OT   pgffI,-nQnt.#175-Certif .^28^ 
To  Joseph  L.   Barnes  Construc.Co. -Final   Pnyt.-       '^69,715.4'^ 
Period  ending  11/10/56. 
((This  final  payment  item  rpv](,a9e8  ind  i^  ^n 

iiSil  SL  item  (1)  for  1^3,755.35,  Res.  2507, 

meeting  of  12/13/56)). 


( 2 )       Extensions  of  T|r.e 

On  motion  of  Commissioner  Zimmerman,    secor.dod  by  Conmissionoi 
Gallagher,    the  following  resolution  was  rJopted: 

Resolution  No.  2^2^ 

RESOLVED,    that  this  Commission,    on  recommendation  of  the  Gener- 
al Manager,  approves  the  followinfj  Extensions  of  Tine: 

(n>  rORTH  ^ACH  RECREATION  CTR.-CQnt.^7'i-nontrollcr '.g  fpft:> 
To  Joseph  L.    Barnes  Construction   Go.   -  nr\  extension  of  10 
calendar  days,   thru  November  10,   19?6,   due  to  financlil  an  1 
departmental  technicalities. 

(b)    INSTALLA.riEW  FENCING-SH/JIP  PARK  GOLF  CR3E. Cont. #210     Con- 

troUer's  Certification  ^3?73 ' 

To  Wulfort  Company  -  an  extension  of  60  calendar  dnya,   thr^i 
March  11,   I957,   due  to  delay  Incurred  until  approval  i^s 
received  from  Art  Commission  in  accepting  plans. 


^ 


12-27-56 


252. 


?]TIAHCIAL  TRANSACTIONS  (cont'i) 

(3)   Modifications  of  Contracts 


Modifications 
?f  Contracts 


On  motion  of  Coranissioncr  Gallagher,  seeondod  by  Conmlssioner 
Herz,  the  following  resolution  was  adopted: 

p^g^lution  No.  252b 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of  the 
Recreation  and  Park  Department,  the  Controller  be  and  is  hereby 
requested  to  approve  the  following  Modifications  of  Contracts: 

(a)  NORTH  glACH  ppn-CTH.-Cont  ./t>175-CQrtlf  .<t<32e?   -  HodiJ. -1. 

To  Jos. L. Barnes  Construe. Co.  -  to  delete  cener.t 
plastering  of  concrete  walls  of  boiler  room  - 

a  DECREAg  of vOO.OJ 

(b)  CENTRAL  ACTIVITIES  BLDG.(REC'L  ARTS)Cont.#135,Ccrtif  .,;'3U1- 
^od^fi cation  i»fe 


To   Ira  H.Larsen  Co. -to  install  a  Door  Call 
System  on  emergency  exit  doors,   an   RJCRfi^SE  of  - 


^271.22 


(c)    UPfER  NOE  PAf  e  Fr.pHqEr-Cont.#l60~CpT.tlf  J<3291-Modif./}>7 

To  Jaa.  I.  Barnes  Construe. oo,-  to  'nstall  iO-ft. 

chain  fence  -  aa  INCREASE  CF '528.75 


(^)   Orders  for  Service  or  Work 

On  notion  of  Commissioner  Moore,  seconded  by  Commissioner  Zim- 
meman,  the  following  resolution  was  adopted; 


R«5*-Ksu2527 


Orders  for 
Sorvice  or  Work 


I 


p»ffpJ»t1on   No,    2^27 

RESOLVED,   that  for  the  best  interests  and  proper  conduct  of 
the  Recreation  and  Park  Department,   the  Controller  be  nnd  here- 
by is  requested  to  approve  the  following  Orders  for  Service  or 
Work: 

(a)    CENTRAL  ACTIV.  gTI^G.  (REG'L  /-T^T.q^-Cont.l55-Cnrtificatior   ?U1 
To  S.F.Wator  Dept.  -  to  install  6-inch  water  .-nettr 
connection  on  Scott  St.,   for  fire  sprinkler  systom 
service  -  estimated  at ^1,197.K) 


(b)  To  C.  R.  Reichel  Engineering  Co.,  718  Nntom  St., 
low  bidder  -  for  Installation  of  Rccirculatins 
Hot  Water  Lines  to  Shower  Rooms  in  Lower  Field- 


house,   Ocean  View  Playground, 


'^.1,991.  X) 


(c)   To  Hyde  Forbes,  Consulting  Engineer-Geologist, 
to  make  test  borings  and  submit  analytical  report 
on  soil  conditions  at  the  Silver  Terrace  P/G,   in 
connectlc.  with  Architectural  Cortrf.ct  #3351  - 
Plans  for  Bleachers,   Silver  Terrace   P/G  (presently 
being  preprxed  by  Cha3.F.Strcthoff),%£I  TO  EI3SEP.  ^' 


^23.50 


(d)  To  Ifyde  Forbes,  Consulting  Engineer-Gcolr,gist, 

to  make  tost  borings  and  submit  analytical  report 

on  solid  conditicns  -^t  FVinston  P/G,   in  connection 

with  Architectural  Contract  #3350  -  Plans  for 

Bleachers,   Punston  P/G,   presently  being  prcip-xred 

by  Chas.   F.Strothoff)  :M  IQ  EXCEED ^1, 590.00 

(e)  To  Love  and  Haun,  395  Collingwood  Street,    low 

bidders,   to  Instc.ll  Sidewalk  and  Mi  seel. Work  ,Eiarcka  Vnlle/, 

in  connection  therewith  on  Diamond  Street 

(188  feet)  and  19th  Street  (200  feet)   - -^1,679. 00 

(f)  Work  Orders  to  Recreation  and  Park  Departnent-for 
Services  of  Engineers  and  Draftsmen  during  Jan- 
uary,  February  and  March,    1957  as  follows: 

19^7  Recreation  Bond  Fund  Projects *  18, 000, 00 

1955  Playground  &  Roc, Ctr. Bond  F\ind  Projects  36,000.00 

(MORE) 
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nUABClAfif  Tn^t'SACTIONS   (cont'd) 


Rq8.  No. 2527 


{a\   Work  Oriors  to  Furchnsing  Departnent  - 
^^^  Rerroiuction  Buro^u  -  for  blueprinting  minoo- 
grnphing,  and  photostatic  work,  during  Janur^ry, 
February  and  March,  1957  as  follows:  *L  2  000  00 

19A7  ^creation  Bond  Funi  Projocta  ^^SoO  00 

1955  Playground  &  Roc. Ctr. Bond  Rind  Projects    l.%0OO.uu 


miirTMjR|ff;n  BUSINESS 
(1) 


Rc3.   No. 2528 

Conmlasion  Appvs. 
Pinal  Plans  & 
Spocs  for  Rohalili- 
tation  of  Sproc:.ol3 
Band  Stand, G.G.Park 
at  Est.  Cost  of 
f?5,000.00.     Cr.il 
for  lid 3  /^^ithoria'd 


Final  Plans  &  Specs. -Rehabilitation  of  Spreckols  B^nd  Stand, 
golden  Gate   f^'TK-  A"°^°^Q^ " '  ' 

tforornor»i":^s^i-°,^i:"tofai™pUL.tei.?.5,ooo.oo. 

on  notion  of  Co-l8slon.r  Her.,  aeoondo,;  '^y  Cor^lsslonor  .*=ore, 
f'O  following  resolution  wf.s  ndoptod: 

pft^].ytlor-  No.  2628 

s^^^^^Ss  ^sSeii^ffc^tro^rorthrR^hri^^^^^^^^^^  "-  sTr^Lis 

Srd^randfG^iderStri^rk,   as  submitted  b.  Thomas  F^  Chace 
E^ineor,    said  work  having  an  estimated  cost  ol  ^25,000.00,   and, 
be  it 

FJRTHER  RESOLVED,  that  the  General  Manacer  an^^  the  Secretary  ^ro 
hereby  authorized  to  caU  for  bids  or  this  project. 


(2)         It^^7-1Q58   g■|^-^pet  Appr^nvRd   bv  CoTnmiggiQB 


Rca.    No.2^?9 

Ccnxasion  Appvs. 
D6i.artinent 's 
]  957-58  L.iiF^ot 
Iibqu  .  jt  for 
?,7J:()8^1P.^Q2_ 


(3) 


Mr     Flmke   submitted  tho  proposed  Budget  for  opej'^tj^"  "^  ^^^ 

in  sevortl  conferences  between  nenbers  of  tho   staff  and  the 
Comnission  held  during  the  past  two  nonths. 

Patterned  after  a  procedure  which  has  been  used  by  the  Deparc.- 
^nt  of  Public  Works  for  a  na-nber  of  years,  the  budget  inclu<  d 
Til  i^Lrciisidered  necessary  to  bring  the  physical  prcportxe. 
UP  to  acceptable  standards  and  each  item  was  g.ven  a  pr  or  -y 
rating  bas^d  or.  urgenqr.  The  Budget  Request  showed  an  in. re  se 
of  53  additional  permanent  salaried  employees  and  10  a^iit.on-l 
wa^e  employees,  the»3  positions  being  required  to  staff  and 
^orfseLral  new  recreation  units  being  place^^  n  ^perati  .n 
S?ing  the  coming  year.  Totaling  -7, 608, HO. 00,  the  1957-58 
ft^dgel  Request  amounted  to  a  ,1.571.517  increase  over  the  cur- 
rent 1956-57  Budget. 

On  notion  of  Commissioner  Gall^^'her,   seconded  ty  Comnissioror 
Moore,   the  following  resolution  was  adopted: 

Rpao1nt^.on   No.    2529 

RESOLVED,   that  this  Comnission,  having  reviewed  and  studied  the 
report  of  the  General  Manager,   does  hereby  approve  for  submis- 
sion to  the  Controller,   the  ^yor,   and  the  Board  of  Supervisor., 
Jie  Recreation  and  F^rk  Department's  1957-1958  Budget  Roques. 
in  the  total  sum  of  ^.7,608,310.00. 

«««««««««« 

Rflouost  ffr   ^lae    of   prlnco    of  Fine   Arts 

Commissioner  Herz,  committee  chairman  for  the  Palace  of  Fine 
Arts,  reported  on  the  San  JVancisco  Opera  Association's  request 
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iaiP2ij2HS^.ja2IIE5§  (cont'd 

(3)     Raouest  for  Uao  of  PnlAc^  of  Fine  Arts  (ccr.t'd) 


Cc-^iss^Ti  Pe- 
fe-rc     Ary  ucti  ir 
or  Position  or 
Requests  for  Use 
of  Pcilacc  of  Fino 
Arts  Ohtil  Such 
Timo  as  It  Re- 
ceives Report 
Reiucsboc'  of 
Dj rector  of  Plan- 
ning by  Mayor 
rhrjgtrpheT' 


for  the  use  of  the  Rilace  cf  Fine  Arts  for  rehenrsnls  and   stora-o. 
Dr.   Horz  told  of  his  personal  visit  nnd  inspection  of  th«j  property 
ith  Mr.  Kurt  Herbert  Adler,  Messrs.  Funke,   Harmun  p.nd  Merchant. 

;.'hile  at  the  site,  all  parties  generally  a-rroor]  thf.t  nny  perma- 
nent use  OK  the  property  wouli  require  extensive  reconstruction 
at  prcit  expen-^e. 

According  to  llr.  Adler,   the  Opera  Asscciation  could  not  m-ke  rny 
definite  offer  of  n  rental  payment,   but  he  would  rapcrt  the   situa- 
tion to  his  Board  of  Directors. 

At  the  suggestion  of  Conunissioner  Coffman,   the  Comnissi^n  deferred 
any  action  or  position  on  the  matter  until  the  Director  cf  City 
Plinning,  Mr.  Oppermann,  has  subnittei  the  report  uhich  Miyor 
Christopher  has  roquestec'  on  the  Palace  of  Pine  Arts  anl  other 
possible  State  Park  projects. 


:; 


(O     Cro-B-twon  Trnfficways 


F\irther  Discus- 
sions by  Dr.Herz' s 
Connittee,  Gen. 
ll£T.  &  Staff  re. 
Cross-town  Traffic 
Thru  G.G.P^.rk  ?■>- 
ward  RequesCiinfi 
Traffic  Div.,Bu. 
of  Hngineerinc 
Conduct  Study  of 


Ij;V-   DU^DE'S 


(1) 


Cor.'-.issioner  Herz,  comrittoe  chairr.nn  -^n  freeways,  conr.:,ntod  on 
the  undesirable  heavy  flow  cf  business  traffic  through  the  p/'.rk 
jnd  the  flagrant  disregard  cf  the  25  n.p.h.  speed  lir.j.t.  He 
asked  that  the  Comnisslon  consider  making  a  cross-town  triffic 
study  of  Golden  Gate  Park  and  ietcmine  if  it  docs  not  justify 
the  conclusion  that  subways  across  the  park  will  bo  required  in 
the  future  in  the  vicinity  of  Thirty-sixth  Avenue  anc^  Nineteenth 
Avenue . 

It  was  agreed  that  Commissioner  Herz's  conmittee  woulJ  have  fur- 
ther discussions  with  the  General  llanager  and  staff  with  the  viev 
toward  having  the  Traffic  Division  of  the  ftireau  of  Engineering 
conrluct  a  cress-town  study  of  Golden  Gate  Park. 


Award  of  Contract  -  CONSTRUCTION  CF  BALBOA  PARK  RECREATIOr  CENT^R- 
tr  SHGSTRIM  »  NOURSE  -  ^^.^2. 300.00. 

The  Secretary  road  the  following  biis  received  and  opened  on  '?ie::-' 
day,  December  18,  1956,  for  the  above  mentioned  work: 

^  0  v'  u  c  t  i  o  r.  _g 

ALT.#1  iiL  f^. 

Delete  Fldhse.-  AspL.Ccn-.Pc  e- 

Substitute   Plant 'g  rts  i;.  liei    ^f 

(Sy-eet  A-ll)  Ptld.Crpr.ent  "nx. 


KAlJi    '^T)  ADDFvESS 

EI•G:^TRU^■  4  NOURSE 
252  Fifth  St.,   S.F.3 


B^§EJgiD. 
"^,466,000 


C:her  Bidders 

K.J  state  Conatruc.   Co, 

Ro-3rt  L.  Wilson 

K  ^  K  Corporation 

Ira  H.  Larsen  Co, 

I'artinolli  CDn.Co.Inc, 

Jos.   L.   Barnes  Cons. Co.  ^512,^^70 


Ci;69,P33 
C^79,695 
^^79,700 
0499,211 
C 511, 000 


$39,000 


?37,000 
039,264 
''31,000 
<•  36,000 
!536,000 
C37,735 


C4,700 


C4,500 
^5,066 
o7,&00 
•^3,000 
"5,700 
C6,189 


On  motion  of  Commissioner  Moore,   seconded  by  Corniiissi<^nor  Herz,   the 
fi-llowing  resolution  was  adoptel: 


1 .18.   --.2510 

Contr?ct 
Awarded, Subject 
to  Avail.  Rinds 
&  60-day  Exten. 
to  ENGSTRUri  & 
NOURSE-;r>A22.300. 


Resolution  Vo.   2530 

RESOLVED,  that  this  Comnission,  on  recommendation  of  the  General 
M:inagor,  and  subject  to  the  availability  of  funds  as  set  forth  in 
Itesolution  No.  2461  (Meeting  of  October  25,  1956)  does  hereby  awari 
the  contract  for  Construction  of  Balboa  Park  Recreation  Center  to 

12-27-56 
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MEW  BUSINESS  (ccntM) 


Res.  No. 2530 
(continue  0 


ALMiLO^eiil 


ENCSTRUM  &  NCUTvSE,   252  Fifth  Street,  Sar.  Ftanciaco,   they  leirg 
the  lnw(  <3t  ronilar  nn'  re3pcr.«5ible  bJJders  therefor  in  the  nroii.it 
.->f  ;'ii66,000.00,   less  thu  Cciuction  of  Alternates  1  and  2,   tctal- 
in?  r43, 700.00,   or  a  totnJ   awnr:!  of  "422,300.00;   r.ni  th-i  do-r^ 
f  Supervisors  be  nnJ  are  horoLy  roquesteJ  to  (Tant  Qn  oxtonslor. 
of  sixty  (60)   crlendar  Jays  in  which  to  awarJ  the  contract. 


There  being  no  further  business  to  cone  before  the  C-r.-nir-irn 
Presiiient  Sutter  Jeclared  the  meetinc  adjourned  at  4:05  P.f:. 


Respectfully  subnittod. 


'(^ll?   tiJj  A 


Se  ere  tar-'. 


12-27-56 
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I  N  r  E  X 

RECREATION  AND  PARK  COmiSSION  MINUTKS 
JANUARY  THROUGH  DFCCMB'^R  19^7 


ACCIDENTS 


DATE    PAGE 


APy^INISTRATION  3i;iLDIN0  (See  McLnr«n  Lod^e  for  ontrlea) 
ALAMO  S-^UARE,  Hayes,  Pulton,  Scott  and  Stelner  Streets 
ALICE  C-LALM.-RS  PLAyGROUND.  Brunswick  and  '.Vhlttier  Streets 
ALTA  "LAZA,  Jackson  and  Stelner  Streets 

Res.  2719,  to  Malott  k   Peterson-Grundy,  1st  '■   final 
payt.  ;^3,2'  7.0n  (3  units,  J.Kahn,  Alta  "laza.  ^'Lsslc 
Park), 

ANGELO  J.  ROSSI  PLAYGRCHND.  Arruello  Blv-].  v  •■'^^,9^.^  g.^ 

Res.  2537,  to  Mertlnelll  Constr.  Co.,  Increase  :';2U3. 7a  l/lO 
Res.  2514.9,  to  Martlnelli  Ccnstr.  Co.,  ^th  nay^r^it 

•E"05,9q]  .65.  »  ^   .  J 


.on 


6/13 


Res.    2561|,    to  Martlnelli   Constr.    Co.,    6th   navr'ent 

^14.0,579.23. 

Res.    2590,    to   Vartlnellj    Constr.    Cr.,    l-^rr^ase  .3l2l|..] " . 

Res.    ?60ft,    to   ;'artlnelli    Constr.    Co.,    7th    oay-iont 

$23,932.05. 

Res.    2626,    to  Martlnelll   Ccnstr.    C-- . ,    1  rcreflse  $358.00. 
Res.    261;5.    to   Martlnelll    Constr.    Co.,    "th   payn«nt 

Res.    2667.    to   r.TartJnelll   Constr.    Co.    -   Decreases: 
ei09.08,    1790.56. 

Res.    2685,    to   H.    C.    Ba.nann,    l|th   pay-nent   $t|., 200. nn. 
Res.    2685,    to   Martlnelll    Constr.    Co.,    Oth   navr^ipnt 
^30,767.19. 

Res.    2686,    to  [I.    C.    Beumann    -   Increase   ;'5, 250.00. 

Res.    2719,    to  Martlnelll    C.    Co.,    10th   paynent 

v28,677.23. 

Res.  2721,  to  T/nrtinel]!  C.  Co.,  Increase  ;^309.05. 

Res.  ^721,  to  Martlnelll  C.  Co.,  Incrpr-s^  ';l6l.lO. 

Res.  2721,  to  Martlnelll  C.  Co.,  Increase  s!;i38.li3. 


1/^1; 


Res.  2721,  to  Martlnelll  C.  Zo.,    Increpse  |;3,3'''0.77. 
Res.  27U|.,  to  Martlnelll  Ccist.Co.,  "     ,336.61-. 

Res.  2767.  to  Martlnelll  C.  Co.,  11th  payment 
'^-l",  705.98. 

Res.  2767,  to  Martlnelll  C.  Co.,  l?th  navmynt 

$17,91^5.07. 

Res.  2769,  to  Martlnelll  C.  Co.,  decrease  :-3,'OG6.02. 

Res.  2769,  to  Martlnelll  C.  Co.,  Incr-Tse  -5519.95. 

Res.  27914.,  to  "artlnelll  C.  Co.,  Tine  Ext.  ""J    'ays. 

Res.  2795,  to  "ertlnelll  C.  Co.,  Increase  ;;130,87, 

Dedication  date  Rcssl  Swl-nnlnp:  ^ool,  Sunday,  9/22. 

Swimning  Pool  dedication,  Septe-nber  22,    1957. 

Res.  2833  to  Martlnelll  C.  Co.,  1 Hh  oavnent 

5:5. 573. '46. 

Res.  2851  to  'Martlnelll  C.  Co.,  -  Increas*-  ■;119.87. 

Res.  2891  to  Mohrdlc>  i;iec.  Co.  ;;l.'4.7.O0. 

Res.  2915  to  Martlnelll  Constr.  Co.  -l'4th  and  final 

payrient  +14.8,252.38. 

Res.  2916,  Time  Ext.  (15  calendar  days)  pranted 
Martlnelll  Constr.  Co. 

APTOS  PLAYGROUND.  Antos  and  Ocean  Avenue 

AQUATIC  PARK.  Eoot  of  Van  Necs  Avenue  (See  S.  E.  Maritime 
?.!useum) 

Bd.  cf  Pub.  ,Vks  .  is  Inves  tlr'^  tlnr  •^rrncsed  closlnrr  o\ 
portions  of  Jefferson  and  Larkin  Streets, 
Res.  2570  to  Abbot  A.  Hanks,  Inc.  m 35.^0.  (Test.«') 
Buf? ,  V^crp,    to  f^o^lv**  cost  ''Stl'^ates  *'rr  r''*'"i~val  '"*' 
Eort  Sutt<=>r. 

-nore- 


8/e 


l/2k 
2/lk 

2/2^. 


I2I1 

6 

13 


2/114. 

2/2  8 

25 
39 

3/II1 
3/^0 

50 
61 

I4/II 

70 

V?5 
5/9 

86 
101 

5/9 
5/9 

101 
101 

6/13 
6/13 

125 
125 

6/13 
6/13 
6/13 
6/27 

126 
126 
126 

i:+3 

158 


3/8 

158 

8/8 

159 

Q/O 

159 

0/^2 

175 

8/22 

176 

8/22 

\^2 

9/12 

191 

9/26 

202 

10/10 

213 

11/11; 

238 

12/12 

255 

12/12 

2SS 

13 
27 
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A.^UATIC  PARK,  P\)ot  of  Van  Ness  Avenue  (See  S.  P.  Mnrltlnio 
MuseiJinT  (Continued) 

Res.  P605  approves  vacntlnr  pasterly  50'  of  Larkln  St. 
(DPW  Sur-23)  5c  requests  revocable  oermlt  from  Bd.  Sup- 
ervisors for  occupation  of  r^-nalnlng  areas  of  Jefferson 
and  Larkln  Sts, 

Res.  ?606,  final  plqns  for  landscape  development  of 

Eastern  Portion.   Call  for  bids  deferr<*d. 

Res.  2609,  time  ext.  to  3.G,  Oer-virk,  Inc. 

Gen,  Mgr.  to  seek  City  Attorney's  opinion  re  removal 

or  destruction  of  Ft.  Sutter. 

Petition  of  Sunbathors  at  Aquatic  Park  referred  to 
Gpin,    Mgr, 

Art  Commission  approved  Landscaping, 

Res,  2621^  to  Lawrence  Halnrln,  2nd  oayt.  '^1^65.20, 

Res,  263i|.,  C,  Atty.  advises  procedures  re  removal  of 

Pt.  Sutter;  Barney  Oould  .sent  letter  by  regis teredmall; 

Fire  Comn,  to  Inspect  rlverboat. 

That  part  used  by  sunbnthers  to  be  favorably  considered 

If  affected  by  nearby  construction. 

Res.  26li.S    to  B,G.  Berwick  Inc.  -  1st  oayt.  yl3,976,33. 

Request  of  Marine  Committee,  C,    G,  Trade  't   Varitime 

Fast,  postponed. 

Time  ^t.  to  Lawrence  Halprln,  L.  Arch. 


DATK   PAGE 


3/11;     i|8 


3/IU 


3/28 
3/28 
3/28 


Res.  2691,  permission  for  G. 
to  be  held  May  26,  l'^57. 


G.  Trade  '^c  Maritime  Povt. 


3/28 

U/11 
':./il 

k/2S 
V9 


Res.  2701  to  B.  C.  Cerwick,  Inc.  -  2nd  pay t.  |23, [4.^0. 22.  5/23 
Res.  2719  to  E.  Elmore  Hutchison  '^  J.  E.  hayes  vij-90.00.  6/13 
Res.  2720  to  B.  C.  Gerwick,  Inc.,  "^xt.  of  30  cal.days.  6/13 
Res.  2721  to  B.  C.  Gerwlck,  Inc.,  increase  i;i;,  "14.0.00.  6/13 
Res.  27i;2  to  B,  C.  Gerwlck,  Inc.  -  3rd  payment 
$18,[;;^R.75.  6/27 

Res,  2759  Victor  Abrahamson  awarded  '■■.^OO.OO  orch'l 
contr,  for  new  entrance  to  Aiu'  tic  ^k.  Center.  6/27 

Telephone  Company's  request  for  installation  of  booth 
referred  to  Comr.  Ccffman's  Comm,  8/3 

Res. 2767  to  B.  C.  Gerwlck,  Inc.  -  ij-th  "<   final  -^aymont 
$6,211.70,  ■       8/8 

Res,  2802,  Comm.  approves  telephone  booth  Installation 
at  Beach  Sc  Hyde  Sts.  requested  by  Public  Utilities  Comm ,  ^/22 
Res.  2^.27,    Bd.Supvrs.  asked  to  adopt  resolution  urging 
State  Pk.  Comm.  to  approve  in  orin.  :4>2,0O0,OOO  alloca- 
tion of  Tldeland  Oil  Woney  for  °roj,X  Development.      9/l7 
Copy  of  Supv.  Rolph's  letter  re  I0/18  mtg.  to  consider 
developmt.  of  Proj.  X  (Finds  to  be  derived  from  State 
Tldeland  Oil  money.)  9/26 

City  Planning  Comm's  r?es.  1^776  declares  °roj.  X  (Mar- 
itime State  Historical  "onument  at  Aquatic  ■'''irk)  con- 
forms with  Master  Plan.  10/21\. 
Statement  of  Purpose  from  C'^lif.  State  Div.  Beaches  ^ 
Parks  re  establishment  of  'Tarltlme  State  Historical 
Monument.                                           ll/li^. 
Res.  2907,    Comm.  approves  plans  and  poecs.  for 
improvements  to  Senior  Center. (Cost  Est.  v^SOO.OO).     11/29 
Res.  2909  Contr,  award  Malott  "c   "eterson-Grundy 
$8,1+76,00.                                          11/29 
Res.  2910  Contr.  award  3.  C.  Gerwlck  Inc.  ■;3935.00.     11/29 
Barney  Gould  submitted  new  "^reposal  for  op-Drr^tion  of 
"Ft.  Sutter".   Comm.  wants  substantial  evidence  of 
sound  financial  support,                             11/29 
ARCHIT'XTIIRAL  SivRVICES 

Res.  27^8,  Wm.  G.  Merchant  awarded  arch'l  Contr.  for 
Services  in  preparation  of  plans  '^  specs,  for  new 
stage  "c   Improvem.ents  at  Stern  Grove  amphitheater. 
Res.  2759  Victor  ^.brahamson  awarded  '?500."ii^  arch'l 
contr,  for  new  entrance  to  Aouatlc  Pk.  Center. 
Res.  2760, contr.  awarded  Thos.  F,  Chace  for  Improve- 
ments to  Kezar  Stadium, 

-more- 
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69 
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155 
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179 
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ARCHITf^CTTTRAL  SERVIC^IS  (Continued) 

Res.  2761,  Prank  L.  Nemec,  V,    K, ,    awarded  contr.  for 
rehabilitation  or  replacfl-ront  of  Vientlnp^  system  at 
Glen  Pk.  Reo.  Ctr. 

Res.  2^*59  approves  agreement  with  L.  S,  Mosais,  Arch., 
for  plans  and  soecif ications  for  tennis  clubhouse, 
handball  cts,  and  rehabill t^tion  of  bowlin;^  p;reen 
clubhouse.  (Constr.  est.  .vllO/^00.00;  f ee  P%  of  cost.) 
Res.  2fi61  atrreement  with  Chns.  P.  f^trothoff  for  plans 
&  specs,  for  approx.  v6n, 000.00  in  park  "c   n.p;.  im- 
provements. (Fee  T/o)  . 

Res.  2675  approval  of  plans  "c  specs,  cf  Trancls  Joseph 
McCarthy,  Arch.,  for  '.Vashingtcn  Siuare;  bid  proposals 
to  be  received, 
ARGONN^:  PLAYHROIIND,  iHth  Ave.  nr  Oeary  and  Anza  Rts. 

Res.  2767,  Cyclone  Pence  Co.  -  Int  V,  final  payment 
$1+79.00. 
AR'T^  COMMir^SION 

Approved:  (1)  Vittorio  di  Colbertflldo's  Christopher 
Cnlumbus  Statue  for  Teleg.  Hill;  (2)  Prel.  plans  for 
Jackson  i^.G.  with  proviso. 

Requests  that  all  bldg.  projects  be  accompanied  by 
landscaoe  plans. 

Approved:   Portola  P/o  Fldhs.  Alt.;  Silver  Terrace 
P.O.  Bleachers;  Funs  ton  i^/O  Bleachers;  Storyland, 
Pleishhncker  !oo;  Frarrance  Gordon,  0.  G.  ^k. ;  Rernal 
Fldhs.;  Balboa  Pk.  Soccer  Stni.;  Anuatic  Pk.  Land- 
scaping; Kezar  Stni.  Improvements. 

Res.  26i|3,  ArtComm.  Fest.  n-ithorized  for  Washington 
Sq.,  9/26-29,  with  proviso. 

Art  Comm.  approved  prel.  irawin^?s  for  Hall  of  Flowers, 
submitted  by  Appleton  "c  ,'^olfard,  Architects. 
Art  Comm.  approved  prel.  drnwln<?s  for  No.  Beach  Library. 
Approved:   Portsmouth  Sn.  T'nrknr  ^  Text,  commemorating 
lat  Pub.  ich.  in  Calif.;  Jksn.  ^,G,    'c   Fldhs.  wkr. 
drawings;  Fragranc-  Tflr-len,  S.A.,  wkr.  drawings ;  Corp. 
Yd.,  C.G.Pk.,  appd.  prel.  Plans,  bldg.  ':  landscapinp,. 
Approved  wkg.  drawings:  Corp.  Yd.,  a. G. Park;  Altera- 
tions, Portola  t^.G.;  ;.'ashlngton  Si.  Improvements; 
Larsen  Pk.  S.  Pool. 

Approved  prel.  dr^iwin-ts  Russian  Hill  Pk. 
Approved:  (a)  Final  '.Vkg.  Drawinf?s.  ^'cLaren  Pk.  Swi-^mlng 
Pool;  (b)  I'.kf-.I^rflwing  STORYLaND,  Fleishhacker  Playfleld. 
Disapproved:  Driving  Range,  Har'^lnr  '^k.  Gclf  Cs. 
Approved:  (1)  Golf  Practice  Ran^^e,  Hording  Fk.; 

(2^  Market  in  Vt.  Lake  ''k .  commemorating 
Juan  Bautista  do  Anza's  Camp. 
Rec.  V  Pk.  Comm.  approves  requests  cf  Art  Comn.  for 
installations  it  '^rt  Festival  in  Washlngtcn  Square 
9/26-29/?7. 

Appd.  on  0/3/57:  (a)  '.'/kg.  drawings  for  New  Stage. 
Stern  Gmve;  (b)  Tpxt  -cr  P   plaques  at  baseball  dia- 
monds,  Balboa  Pk.,  honoring.  August  L.  Sundbarg  ^ 
Maurice  J.  Sweeney. 

Art  Comm'f.  r^»?.  60?1  approved  vVashington  Square 
worklnc  drawings. 
For  TAKER'S  BFACH  see  S^  CLIFF  iJrACH  l-C'ted  at  ^^each  »c 
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i?^th  Av^nup  (Undeveloped  arsn} 
EriLBCA  PARK,  Ocean  and  San  Jose  Avenues 

Res.  25U9  to  Frederick  II.  Reimers  ^8,595.80  (Arch.) 

Res.  2566  to  Frederick  11.  .^eimera  -  Increase 

:in,i67.l5. 

Res.    2572   approval    final    plnns   for  Soccer   Stadium 

^216,697.70,    and   Consulting  Engineers   --ayt.    a  ithor- 

1  zed. 

Res.  258^  to  Thos.  F.  Chace  C'll  ,^)^'6  .on. 

Res.  2612,  /Jk.  0.  to  Abbot  A.  Hanks,  Inc.  1^3, 600.-^0. 

Art  Comm.  approved  Soccer  Stadium. 
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BALBOA  PARK  (Continued) 

Res.  2630,  basoball  di amcnis  at  Balboa  Pk.  to  be  ^cs\ r- 
nated  as  "August  Sundborg  Diamond"  ^  "Maurlco  J.Sweeney 


DATE   PACJ'^ 


1 


3/2fi 


Res. 
RTg. 

Res, 

Res, 

Res , 

Res 

Res 

Res 


Diamond" . 

Res.  2bk^    to  Fnp;strun  "i   Nourse  -  1st  payt.  $11,961.00. 
Res.  2611.9  to  y.'m.  Rrower  'c   Assoc.  -  soil  tests  V  rept. 
Rec.  Ctr.  and  Swlnmlnr  Pool  site  i^l900.no. 
Res,  267I1.,  Contr.  award  Soccer  Stad.  Bleachers  to  C.J. 
Colllns-;;ellnltz  k   DeNarde  for  .:t22i4.,6oe.OO. 
Res.  26B6  to  Enrstrum  \   Nourse  -  Increase  ^');1,R12.07. 
2691;, S.  i'\  Rooflnr  Cc.  substituted  for  Anchor 
Co.  (NatatorluTTi) 

2703,  to  ^.ngstrum  Sc  No'.ATse  -  Increase  vl37»76. 
2719,  to  Engstrum  Tc  Nourse  -  2nd  payt .$22,825.86. 
2767,  to  Rngstrum  ?c  Nourse  -  3r*d  payt .T;38,i;30.00, 
2767,  to  F.  H.  Relmers  -  ^^th  nayt.  ;678.6)4.. 
2767,  to  i^lncTstraTi  'c  Nonrse  -  Uth  nayt.  "37,^^80.00. 
2767,  to  C.  J.  Collins  Co.  -  V:el]nlt2  V  DeNarde, 
1st  paynent  •!''25»i4l2.22. 

Res.  2769,  to  Frederick  11.  Relmers  -  Increase  |;136.U9. 
Res,  2773,  to  Abbot  A.  Hanks,  Inc.  ''2,000.00. 
Texts  of  Pasebfill  ^llamond  f'lanues  honcrinc  Maurice  J. 
Sweeney  V  Au.-TU«?t  L.  Sixndberg  submitted  to  Art  Comn. 
Res.  279^3  to  Kngstrum  k   Nourse  -  Increase  3239.16. 
Res.  2813  to  Rngstrum  >,  Nourse  -  5th  nayt .  ■  3'^,1^7.'^0. 
Re".  2B3I,  Mayor  Christopher  requested  to  transfer 
surplus  Fire  Dept.  nrop.  arijolnlnc^  Balboa  Pk.  to  Rec. 
'c   °k.  Comm, 

Res.  2833  to  C.  J.  Colllns-Welnltz  Sc  DeNarde  -r.nd  payt 
^17,5:77.00. 

Res.'28l4.5  Rental  of  Soccer  Stadium  by  5.  F.  Football      , 
LP.  inc.  for  19S;7-1958  Season.  Wi^ 

Res.  2«U9  to  Fnpstrum  ^  Nourse  -  6th  nayt.  ,>U5 ,95l4..00 .  IJ/iu 
Res.  281^9  to  C.  J.  Colllns-wellnltz  ^c   DeN'ir-^e  3^  payt- 
^2B,66l.9ij.. 


k/2S 
5/9 

?/9 
5/23 

6/13 
P/8 
8/8 
8/8 

8/8 
8/8 
8/8 

8/22 
P/2? 

9/12 


9/26 
9/26 


Res.  2B50  Time  •xt.  of  Si    days  to  :;ngstrum^V  Nourse. 
Res*.  2869  to  i:ngstrun  .'c   Nourse  -  decrease  ^9^8. 98. 
(Vodlf.  ^*h) 
Res.  2869  to  Enrstrum  »■•  Nourse  -  Incroase  :;,i223.0P. 

(Modif.  -^5) 

Has.  2869  to  Engstrum  k   Nourse  -  increase  ?S29.n3. 

(Wodlf.    ffh) 

Res.    2869   to   Fn^strum   k  Nourse    -  decrease   ^^H.^^. 

(Mod  if.  '^7) 

Res.  2369  to  ^nrstrum  k   Nourse  -  decrease  $512.20. 

(Vcdif .  '^8)  ^   ,  ,^ 

Res.  288I1  to  C.  J.  Collins-Jellnitz  k   ^eNarde  l^th 
payt.  "27,01+2.66;  to  ^ngstnim  k   Nourse  7th  nayt. 
e73. 21+2.00. 
Res.  2885  to  Fnrstrum  k   Nourse  -  Increases:  •;-191.22, 

$517.05,  $ll|1.3^. 

Res.  2Q02  to  C  J.  Collins-Wellnltz  k   DoNar^e  - 

Increase   ^1,639.00. 

Res.    2915    to   Fnc.str>nm  k  Nourse    "/t^,  ;^"y5,-^?'^'^-^'' 

to   C.J.    Colllns-A'ellnltz    k  DeNarde   .,i+l,  331.96. 

Res.    2917    to   ^ngstrum   k  Nourse    -    increase    «;361+.i>.0. 
BAY    7IF.V    PARK,    Fnd   of   Jamestown   Avenue 
-av   view   '^k.    pl«rs    -^ferre-l   to   Gen.    ?.^gr.    ^-or   rept. 

Mayor's   mt r- .    2/15/57.        Comm.    directed   oostinp  of 

"Dancer"    sirns    at    Ray  View   Lapoon   k   requested   Gen. 

to    req-.'.est   Dept.    Pub.   Wks.    to    fill    lagoon. 


10/10 
10/10 


10/21+ 
10/21; 
10/21; 
10/21; 
10/21; 

11/11; 

ll/m 

11/29 

12/12 
12/12 


to 

Mrr 


63 

70 


90 
102 

105 
112 

12'^ 
158 
158 
158 

158 
159 

161 

172 
176 
186 


200 

203 

210 
213 

213 
213 

223 

223 

223 

223 

221; 

2  31; 

235 

2U7 

255 
256 


2/11; 


*■    ^f>   r^oo   T   Hnrnev's  nroncsal  to  exchange 
Pn«i t noiiemen t  ci  ^ nas  .  i_.  .ini  'i^ y    o    < n  ^^ ^  ^  ^    -. 

o^operlJtes  with  City  in  Bay  View  Park-Cnndlestlck  Poinl 

Decision  on  :)uarry  Operations  adjoining  "ay  View  "ark 
postponed. 

Further  postpcement  of  iocislon  on  Quarry  Onerations. 

-more- 


l;/25 


29 


3/28    58 


82 
101; 


.miiui-wwiwAnitupi 


4 

I 


BAY  VI ^  P^HK  (Continued) 

Further  postponement  of  icclsion  on  Ciu»irry  Operotlons. 

Postponement  of  conalderfitlon  for  quarry  on  south 

slope  of  B.  V.  Dk.  hill. 

Postponement  of  Gen.  Vpr   .  rept.  on   ivjquest  for  Major 

Lg.  Baseball  Stad.  in  Bay  View  ^k .  area .( relates  to 

Harney  propopal). 

Res. 2826,  endorses  use  of  portion  of  Bay  View  Park  for 

Ma  lor  LfT,    Baseball  Stailum. 

In  view  of  City  Attorney's  Opinion  -  Application  for 

QUARRY  P^RWIT  and  ACCESS  ROAD  at  Bay  View  Park  to  be 

negotiated  separately. 

Res.  ?B29  Comm's  ^eclarotlcn  of  Policy  re  Terms  for 

Leasing  proposed  P.ay  View  Park  Stadium,  (Co-nmr.  Parr 

-  official  rep.  on  Major  Lr.  Baseball  matters.) 

Progress  Rept.  from  Com"!.  Parr  re  securing  New  York 

Giants  Baseball  Team  for  S.  r. 

Res.  2856,  Conm.  anproves  K.     rinore  Hutchison's  plan 

to  improve  eaatorDy  end  of  Day  View  '-^k.  for  rec.  nur- 

poses  provided  satisfactory  access  Is  nrcvlded.   Gen, 

Mgr.  to  present  final  nltms  k   specs,  to  Ccmmlssion. 

Comm.  Coffman  -lesignated  Official  Ren.  on  Wajor  Lf. 

Baseball  matters  during  Co'rm.  Parr's  absence. 

Res.  2^73,  Comm.  approves  nlans  ■'<   snecs.  for  removal 

of  336,^00  cu.  yds.  of  -material;  Sect'y  authorized  to 

call  for  bids. 

Res.  2^91,  0.  for  r-erv.  to  C.L.  Harney,  Inc.  -.33.^^. 

Request  for  leaslnnr  Boy  View  Park  land  by  ^r'!nk  Tol- 

cott,  Realtor,  for  radio  oeam  station,  (ienled. 

Res.  2fl99  acquisition  by  eminent  domain  of  prop.  adj. 

B.  V.  Pk.  for  Baseball  Stadium,  est.  =;i4.0 , 000 . 00 . 
Res,  2900  Controller  requested  approve  :;:.UO,000.00 
supole.  approp.  for  property  acquisition  for  Bay  View 
Stadium. 

C.  L.  Harney,  Contractor,  acknowledged  S.  C.  for  grad- 
ing easterly  portion. 

Res.  2028  approval  {?)    3?  7^.  lease  agreements  with 
St.  of  Calif,  for  street  'c  R.H.nrcp.  at  Bay  View  .Stad. 
Res.  2«i29  Supple,  approp.  r.«quest  of  ,.26,l4.1?.$0  for 
payinr^  lease  with  St.  rf  Calif,  for  B.V.  Stad.  site. 

SAY  VIr?iV  PLAYGROUND,  3rd  and  Armstrong  Streets 

B^R\\A.L  PLAYGROTniD,  Andover  Street  nr.  Cortland  Ave. 

1  filial  pl^ns  for  improvements  to 


DATR   PAGr; 


8/8 

166 

8/22 

179 

9/12 

189 

9/17 

192 

9/17   193 


Q^23 
o/?6 

10/10 
10/10 

10/2lj 
11/11^ 

11/29 
11/2^ 

11/29 
12/12 
12/12 
12/12 


ee . 

CcoY  o^  '^ir,  of  Property's  ""-tter  to  Mayor  requesting 

approval  of  jurisdictional  transfer  from  -^  1 ,  of  ^duc. 

to  R,  ^z   Pk.  Com. 

Art  Comm.  aoproved  Fieldhouse. 

Res.  2665,  Time  :xt.  (1^7  ^ays)  to  ''as ten  'c   Ilurd. 

Res.  2692,  Contr.  Award  to  A.  Petersen  »c  Sens 

$311,385.00  'Alt.,  -tc.  to  Fl^ldhs.) 

P,d.  Supvrs'  Res.  177^3  fransferrlnr  jurisdiction 

Pernal  R.  Ctr.  from  '^i .  "^'C.  to  R.  k   ''*    Comm. 

Res.  2793  to  Antone  Petersen  »x  Sons  -  1st  payment 

$8,55U.^^>. 

Res.  28i;9  to  Antone  Petersen 
$8,827.70, 

Res.  2869  to  Antone  Petersen  ^ 
$11,617.25. 

Res.  288L^  to  Antone  Petersen 
Res.  2886  to  '\ntone  Petersen 
"BIG  R-:-C'\  GOLn'^N  GAT-:  '"ARK 
BOARD  OF  EDUCATION 

jen.  '^^^r.  to  vevort   on  '31.  oV  ,^,.  ,  t.   t  v  «. 

clnal  Swimming  Pool.=3,  after  conforrinK  with  ochool  S.int 
Decision  on  Bd.  Fducntlnn's  nro-rata  share  of  Cost  cf 
Swimminc  Pool  Oporation  def«rre^. 

-more- 


Sons    -   2nd    payment 

Sons    -   increase 

Sons    -    3d    oayt.  1-^382.80. 
Sons,    time   ext.    30    ''as. 

•education's    use   of   *'uni- 


3/11+ 
3/28 

!;/25 
5/9 

5/23 

P/22 

10/10 

10/21^. 

]i/m 
11/m 


.  1/10 

l/2k 


198 

206 

216 

216 

22S<> 

2''8 

2kk 
2h$ 

25U 
262 

262 


Res.    P^73,    approval    final    pl^ns    for   ^^^'^^^r^"^'*,  ,^^\  ,, 

h\^^,    Ui^3.000.00)    and    payt.    of    (Arch.)    Ralph  Pollack's      ^^^^  ^^ 


1;8 
59 
81| 

109 
175 

213 

22I4. 

231; 

235 


1 

17 


^«<«ym" 


P'^'W** 


IWIMII 
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BOARP  OF  EDUCATION  (Continued) 

'     Lakeahore  Pk.  Imp,  Club  submits  letter  to  Hch.  T-apt. 
requesting  lund  In  Lakoshore  Dlst.  for  p.g.  constr. 
Bd.  Supvrs'  Res.  177^3  transferring  jurisdiction 
Bernal  Rec.  Ctr,  from  Bd.  Kd.  to  R.  &  Pk.  Comm, 
R.  V  ?k.  Conm.  postponed  action  on  ro^uested  use  of 
Dept.  properties  by  Cooperative  Nursery  Schools. 
Inquiry  abt.  Ol?0, 033,76  due  3d.  i-Muc,  from  Reo.  & 
Pk.  Dept.  for  /'est  Sunset  P.O. 

Res.  277B  supplemental  approp.  of  >.120,033.76  to  reim- 
burse S.  F.  Unified  School  Dlst.  for  West  Sunset  ».G. 
lend. 

BOARD  OF  SUPERVISORS 

r.en.  Mpr.  authorized  to  arrange  for  weekly  floral  dls- 
olays  In  H(i.  Sunvra '  Chambers. 

Renvxosted  enact  ordinance  establishing  procedures  for 
Rec.  "^  Pk.  Stores  Revolving  Find. 
Appreciation  for  weekly  Floral  Display. 
Res.  269B  R.  ^   Pk.  Comm's  objection  to  Increased  tax- 
ation on  Sharp  Pk.  Golf  Cs . ,  ond  support  to  S.F.  Bd. 


8/B  163 

!;/ll  68 

I4./II  77 

k/2S  83 

5/23  loR 


5/P3  119 


8/8 
8/8 


9/17 
ll/li+ 


12/1; 


2/?8 
3/11+ 


li/U  7k 


Supvrs. 

RfH,    2713,  Com'T.  accepts  gifts,  "c   requests  3d.  Sunvrs. 
to  formally  accept: (1)  Steam  Locomotive  from  S.P.  Co.; 
(2^  Sh3eiY  Dravape  Co.'s  offer  to  move  engine  to 
Flelshhackor  Playfld. ;  (3)  ^1,000  -Uft  from  Teamsters' 
Unions  for  safety  measures. 

Finance  Com,  recommends  getting  Assessor's  advice  on 
assessments  of  City-owned  property  outside  of  City  s 
boundaries. 

Regulations  nrescrlblnr  submission  of  measures. 
Res.  2827.  Bd.  Supvrs.  asked  to  a.iopt  rj>solutlon 
urging  State  ?k.  Comm.  to  approve  In  prln.  52,000,000 
allocation  of  Tldeland  Oil  Money  for  Proj.  X  ^^oveloo- 
ment  at  Aquatic  '"ark. 

Bd.  Supvrs'  proposed  resolution  urging  enuestrlan 
center  in  G.G.Pk.  referred  to  Comm,  '^arr. 
Res.  18512,  City  authorized  to  lease,  from  State  of 
Calif.,  Bay  View  Dlst.  areas  for  the  nulti-purpose 
stadium. 
BOND  ISSUE  OF  1955 

Action  postponed  on  Supnle.  Anprop.  o^,  ;l'j:"»^!^^:^'^„ 
for  gV  G.  Pk.  tennis,  bowling  k   handball  facilities. 
Res.  2612,  P. 3.  '<  Rec.  Ctr.  nrojects  ;$12, 30^.00 
Rea   2652.  19^<  Bond  Fd.  aoprop.  :m+0,000.00  for 
TenAls,  Bawling  "c   Handban  Facilities  G.G.Park 
Res.  2672,  Comm.  anoroves  final  plans  Sc  s.::jcs.  for 
Jackson  P. G.  rehabilitation,   "st.  cost:  ^^0,500.00 
grounds,  ^37,500.00  blr?g.  .  W-.4  V,  :?  r.^ 

Res.  2695.  Civil  Service  ^^;^'»«^f«^/?^^?^\').?  ^ 
tlons  of  FUO6A  Asst,  Eng,  II.  Civil  to  6/30/57. 
Res.  2697,  C.S.  requested  est.  2  positions  Fl^06  Asst. 
Eng. II.  Civil  (Boni  Fd.  Projects). 

rii-v  Attv,  Coin,  1167  states  requirement  for  securing 
SajL  lelgue^fr;nchlse  cannot  ^e  ^li-lnat«d  from  Bond 
Issue  for  construction  of  a  baseb«ll  f  «;^1^- 

Res.  2725.  Reproduction  Bur..  0.  ^^^^^^fp')  7P;?ro; 
Ra«   p8?-t   Sunole.  anprop.  request  of  .•5l4.2,t;7U  (from 
Ills   Bond'F^d)  ti  award^ontr.  to  Engstr.im  'c  Nourse 
for  constr.  of  pool. 

^^^es.  2553.  new  1957-58  budget  $7,710,717.00. 

Central  Council  of  Civic  Clubs  offers  to  support 

Deot.'s  Budget  request  for  ?,^»    equipment. 

Res   2635.  Lpple.  Budget  Request  1957-1958^253.593.00.  3/28 

Re   2636  supple.  Budget  Request  1957-1958   Increases 

m  salaries  .'.  Retirement  ^4.330.00.  3/^" 

Bd.  Supvrs'  Flnnnce  Comm.  to  hear  lent' s  budget  on  I|/lP. 1^/11 

Gen.  Ma^r,  to  submit  rent,  re  convention  delegates. 

(For  1958-1959  Budget)  ^ 

-more- 


262 


5/23 
6/13 

9/12 

1/21+ 
2/lU 


1 


180 


\ 
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BUDOET  (Continued)  DATE 

Res.  2810  Comm.  refers  S.  F,  Polo  A:  Racing  Club  pro- 
posals  to  Oen.  Mgr.  k   staff  for  rgpt.,  including  cost.  9/lP 

BUF.NA  VISTA  PARK.  Halght  and  Buena  Vlata  Avonu© 

CABRILLO  PLAYGROUND,  3Bth  Ave.  nr.  Cabrin©  Street 

CALIFORNIA  ACADrCWY  OF  SCIHNCES 

Res.  2883,  ComTTi.  approves  orel .  plans  for  library     ll/lM- 
memorial  to  Alice  Eastwood  prepared  by  Arch.M.T.PfleufTer. 

CALIFORNIA  PALAC::  LI:GICI<  CF  HONOR 

Conmlaaion  Pnproved  P.G.&  E,  installation. 


11/lU 


CAMP  WATHER.  TUOLUMNE  CO. 

Res.  25':^,    to  Covington  5e  Wolverton, 


"2?357 
35.96. 


2d   and  final 

tl,535 

Decision  postponed  en  19^7  Camp  Mather  rRt'»s. 

Commission  tentatively  approves  Increase  In  adult 

rate,  191p7  senscn,  with  proviso. 

Res.  2596,  adult  rate  Increased  to  $6.00;  Bus  Mgr. 

directed  to  maintain  cost  accounting  cf  campooeratlon. 

Res.  2660,  approval  3  957  agreement  with  Yos .  ^k.  'c 

C.  Co.  for  saddle  horse  services. 

Mayor  reiueata  re-phraslng  of  letter  tc  unsnccessful 

applicants  for  assistants  at  C.  Mather. 

Res.  272^,  Emor.  Renalra  to  Knulp.  by  P.  Utilities, 

Res.  2797  to  Evergreen  Lodge  ^l,93l4-.l|.f^» 

—   "  Cowan  about 


1/10 
1/2U 


6/13 
8/?? 


Letter  of  appreciation  from  Jos 

services  and  accommodations. 

Comr-.  congratulated  by  Ralph  H.  Shaw,  Supt.  Parka  k 

Rec,  Co.  of  San  Mateo,  for  procram,  facilities  and 

menaKoment  at  Carap  Mather. 

Appreciation  for  hospital  steward's  care  of  a  Camp 

Mather  visitor.  z./-,r>/c;q 

Res.  28814.,  Taxes  pd.  to  Tuolumne  Co.  7/l/57-b/30/b^ 

Bus/Mgr's.  rept.  of  C.  Mather  for  years  1956  and  '57.  ll/lU 
Bus.  ?!gr.  submitted  supple,  rept  en  C.  M.  cneratlons.  11/29 
CAYTJGA  PL.\YG^^CUKD,  Cayuga  and  Nagloe  Streets 

For  CE!?TRAL  ACTT7TTIES  PUILT^ING  see  nECR7ATIC"AL  ARTS  ^inG., 

Duboce  Park. 

For  GlIANN-^LI NATION  see  TRAFFIC  CMAN!rXir.ATION 

CHILDREN'S  CAMP  routsldo  cf  San  ?ranclsco)  (A  form«^  ^^n- 

sidoration  was  ike  f)ye  Placq,  Tuoiunne  County) 

CHINESE  PLAYGROUND,  Sacramento  and  Stockton  Streets 
CHINESE  R^CREATIOM  CEMTF.R.,  Sw  cor.  Mason  V  ■.Vashlngton  Sts. 
r     /Res.  251i^.  City  Atty.  reiuest^d  to  file  petition 
^  ^r^iieftlng  legal  Interpretation  as  to  use  of  Stryblng 

F.uids  to  aend  expert  to  Europe  for  new  nlants.         l/?4 
City  Atty.  advises  nrocedures  re  removal  of  Ft.  Futter, 
Barney  Gould  sent  lett'.r  by  registered  m«ll;  /Ire 
Conr.  to  Inspect  rlverboat.  (Res.  ?b3i;) 

Redevelopment  Agency's  letter  ^\"«^Ji^°^,";^^-^^ in- 
drawn -  resubmission  to  conform  tc  City  AttornAj's 

Opln.  60^,  8/2Q/??.  ^  .   „^^, 

Onln.  3166,  R.  'c  Pk.  Comm.  structures  cannot  be  Jsed 

-   for  cooperative  nursery  schools, 

0<  Opln.  1167  states  requirement  for  securing  l^^^v 

Z\    league  franchise  cannot  be  eliminated  from  Bond  Issue 

••  ^  for  construction  of  a  baseball  st.^'Hum. 

ODin.  1166,  5/10/57:  R.  3c  °k.  Comn.  cannot  allow  use 

of  lis  rec.  bldgs.  ^  facilities  for  Cooperative  Nur- 

sery  Schools. 

Requested  to  rive  Opinion  on  Senate  Dill  999  re  use 

o?  public  recreation  properties  for  co-opcrntlve 

nursery  schools. 

^^cretary  directed  renuest  Opinion  of  City  Atty.  re 

Installation  of  gate  In  protective  fence  at  Sham 

Pk.  Golf  Cs. 

-more- 


T 
Y 

A 

T 
T 


233 


232 


9/12   185 


201 


'01 


3/28 

5/r3 
5/23 

5/23 

5/23 

6/13 
6/13 


1 


132 


-p-i 


CITY  ATTORNHY    (Continued) 

Rept.    on   lawsuit  of   Carrleo  &  Gaiitler   vs   City  ?c  Co. 

of  S.F.,  Sup.  Ct.  14.1^021. 

Sftct'y.  dlrect«d  to  request  City  Atty's  Onln.  re 

legality  of  leasing  Sharp  Park  prop,  for  constr.  3c 

oper.  of  a  Boys'  Club, 

Res,  27514.,  City  Atty,  to  prenare  shcrt-term  rontr. 

for  Horticultural  or  Botanical  Consultant  for 

Stryblng  Arboretum. 

Letter  from  C.  A.  on  Sharp  Pk.  G.  Cs.  Assessment 

referred  to  Pres.  Sutter. 

City  Attorney's  Opln.  1191;  states  Illegal  to  grant 

use  of  portion  of  Sharp  Park  to  Coastslde  Boys' Club. 

Opln.  1183,  Comm.  may  lognlly  rent,  lease  or  grnnt 
use  of  apace  to  cooperative  nuraery  schools  on  non- 
exclusive basis  subject  to  rules  Comml salon  nayadoot. 
Res.  2790  Comm.  to  petition  court  re  $'2iU<.6.71  remain- 
ing in  Beardslee  Bequest.  (City  Atty.  requested  to 
represent  R.  'c  Pk.  Dept.) 

In  view  of  City  Attorney's  Opinion  -  Apnll cation  for 
QUARRY  PFRWIT  and  ACCESS  ROAD  at  Bay  View  ^ark  to  be 
negotiated  separately. 

City  Attorney's  opinion  requested  as  to:  \vhether  or 
not  title  to  Pal.  of  Fine  Arts  nrop.  could  legally  be 
transferred  to  State  under  assembly  Pill  li;00,  and 
proced'ires. 
City  Attorney's  opinion  on  Assembly  Bill  ll^OO delayed. 

CITY  PLANNING 

Res.  2^li2,  Comra.  approves  proposal  that  Old  Ft.  Point 
become' Nat '1.  Monument  or  ^tate  Park;  requests  Plan- 
ning Comm.  to  further  develop  recommendations. 
Inquired  if  flee,  k   Pk.  Comm.  is  interested  in  ffqalr- 
tng  Assessor's  Block  iBOi,  nr.  3r.  HiP^^t^.^^jf^^ij^^^" 
Way.   Gen.Vgr.  to  Investigate  •%  rept.  at  10/10  mtg. 

Res. 2857  Com.n.  rejects  Blk.  1^0l;( vicinity  of  ^'j;.'"P|;- 
way  Sc  western  extremity  of  G.  G.  Pk.   as  unusable  for 
pub.  nark  purposes.   Secfy.  to  so  aivlae  C. P. Comm. 
City  Planning  Comm's  Res.  i|776  declares  Proj.  X 
(Maritime  St^te  Historical  Yc nament  at  Aquatic  . k. ) 
conforms  with  Master  Plan.  ^ 

City  Planning  states  oropoaed  transfer  "^/^J®^,®^^* 
prep,  at  San  Jose  ±   Ocean  Aves.  conforms  to  M..ian. 
CIVIC  CENTER  PLAZA,  Grove  and  Larkln  Streets 

R«a.  ?5U5  Comm.  reaffirmation  re  redesign  of  Plaza  s 

surface.  (ti|,000  aoprop.  request). 

Res.  25l;6  Comm.  anproves  Revised  .^rel.  Plan  of  C.C. 

UnderPtround  Garage. 

Dept." Pub.  Wks.  incluied  funds  in  1957-195B  Budget 

for  redeslfrn  of  Civic  Ctr.  Plaza. 

Civic  Plaza  Corp.  -  ccntr.  termination  extended  to 

llsl   2Bkl»   Comm.  reaffirms  proposal  th«t  fun^p  be 
aooroorlated  for  a  re-deslgn  study  cf  C.  C.  Pi.  sur 
?ace;  mr.  Dept.  Pub.  /.ks.  submitted  aporop.  request 

of  eU»o'^^-'^'^- 

CIVIL  SERVICE  COMLSSION 

Res.  2533,  temp.  non-C.S.  aopointnenta  macie  period 

12/13/56-1/10/57,  ratified. 

Res.  2556  Supple.  Approp.  vl. 957.50  for  Oner.  ^ng. 

r{s!"25631o;.C.S.  .  .rempt.  Apptmts.  l/lO-^A^  -P^' 
Res.  2607,Non-C.S.  'c  "Exempt.  Aoptmts.  2  'II4-3/IU 
Comm.  requests  postponement  cf   C.r>.  hearing  re  Hxam. 
for  Arboretum  Dir.  (Res.  26314.)  •  /m /r? 

Res.  26l4i;,  :;on-C.S.  ^   "^ixenpt  noptmts.  3/l-^-il/il/^  ^ 
approved.  , . «, 

R.'c  Pk.  Comm.  spec.  mtg.  U/I6  to  .determine  qualifica- 
tions for  C.£.  exam,  for  Arboretum  -^r-^ctor. 
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CIVIL  SKRVICE  COMMISSION  (Continued) 

3on,  Mpr.  to  requftst  Civil  Service  Commission  for 
Indoflnlte  oostpon«nent  cf  Its  nubile  hoarlnp-re. 
exa*^.  ronulrem*^nts  for  ?!rlc  V/alther's  position  nt 
Stryblnp  Arbor'^tiun, 

■Examination  for  Director  of  Arboretum  to  be  consid- 
ered:  R.  X:  Pk.  Comm.,  5/23;  C.3.Comm.,  5/?9/57. 
Res.  26fll^,  approved  non-C.S.  .»£  exempt  apntmts.  made 
by  Sect'y.,  c'i  Oen,  Wgr.  for  pd.  I4./II- 5/9/^^7. 
Res.  2695»  Civil  Service  renuested  esta'-llsh  2  posi- 
tions of  Pi4.06A  Asst.  EnR.  II,  Civil  to  6/30/57. 
Res.  2697,  C.S.  requested  est.  2  positions  FkOS   Asst. 
Kng,  II,  Civil  (Dond  Pd.  Projects). 

Res.  2710,  C.  S.  Comm.  requested  postpone  examlnatlcn 
for  Dlr,  of  Arboretum.  Roc.  &  Pk.  Comm.  to  contract 
for  Consultant  Services. 

Res.  271O,  Aopd.  non-C.S.  i  exempt  apptmts.  made  by 
Sect'y.,  "c   Gen.  r.!gr.  for  pd.  5/9-6/13. 
Hes.  2735,  request  for  a  Supnle.  An-irop.  of  ,^32,1;00 
to  cover  retltling  of  positions:  (1)0-71;  Dlr.  of  the 

Arboretum  'c   Botanical  hardens  ;i^9,000 

(1)  R  in6a  Supervisor,  T^roniatlcs  'cDanclnp  7,5'iO 

(1)  R  ]06d    "       Aquatics   715^^0 

(li  Y  100  Dir.of  ^^.F.Waritime  Vuseum..   Jl.ik22 

.v32,l;00 

Res.    27lil   Non-C.S.    anl    exe-^pt   apptmts.   r^ade   by    Gen. 
Wpr.,    'k  Sect'y.    6/13-6/27,    approved. 
Res.    2766,   Non-C.S.    i  Exempt  apptmts.   6/27   throunh 
8/8/57    approved. 

Res.    2812,   Non-C.S.   3c  Exempt   apptmt,^.   8/8   through 
9/12  approved. 

Res.    2fii4.8,    Non-C.S.   !i  '^jcempt   apptmts.    9/13   through 
10/10  approved. 

Res.    2911j.  Non-C.S.    3c  Exempt  euptmts.,    lO/ll   through 
12/12,    approved. 
CLET/^T   T''-^'NIS    COURTS,    30th  Ave.    nr.    Calif.    3t, 

CO  IT   TO;.'"R    (On  Telef^raph  Hill) 

RmT"P763,    Demission   ^.rant^d  Cclu'^tas  Vonunont   Co->.n. 

to   Instcil   sidev»alV,    'c  lay   conduit,   with  proviso. 

Commissioner   Herz    to   rept.    en  new  murals    nroposAd  ^or 

C.  T.  by  S.  F.  moral If t. 

Com-^.  approves  Arthur  Godfrey  Show  (TV  K^IX)  from 

top  of  Colt  Tower. 

Letter  commenting  on  murals  referr'-d  tr  Commissioner 

Herz. 

Com^.   Herz   made   a    progress    report   on  Colt  Tower 

murals. 

Gen.  ^tgr.  to  obtain  estimates  cf  rehabilitation  of 

the  murals  Sc  of  stationing  a  guard  tr  protect  th3m. 
COLLECTOR  OF  INTERNAL  R*^ VENUE 

Res.  27i;2,  to  Dlr.  Internal  R-v.  -  Retail  rait  -e^ler 

Tax  Stamp,  Har  llnp  ?k.  Cafe  ■:^22»^^, 
COLU'>'BIA  S:-^:JARE  (Now  Board  of  Education  Property) 
CONCESSIO:;S  AIO  ^^:RMITS  (Sce  Lease  Arreemonts; 

Res.  2696,  Comn.  anproves  revocable  nermit  tc  C.  /.'. 

Y-ager  for  operation  Seal  Feeding  Concession  at  Zee. 

Consideration  cf   Renewals  of  Golf  Professional  Cou- 

cesslcns  ?-t  Sharp,  Har-^ing  -^  Lincoln  Parks  postooned. 

Res,  2803,  Comm.  directs  the  fellcwin/-  to  submit  for 

a-pl.  ^f.tos  to  be  Char^re^i  for  Servlcss  and  to  submit 

certain  financial  st^.tements:  A.H.SchoiiX  wolf  Pro- 

fesslonel.  Sharp  Pk.;  R.de  Haven.  Golf  Prof.,  Lincoln 

Pk.;  F.  Venturl  »e  J.  A.  Rey,  t'rof essional,  Hardin,-  "k 

C.  V.  Tllden,  2tg.  '<   ^efreshmts.  Stow  Lake. 

Res.  2330,  Pac.  Caterinc  Co.  permitted  to  Increase 

price  of  Eastern  Beer  at  Kezar  Stsdium,  on  9/29/.-^7. 
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CONFERENCES.  CONVENTIONS.  C  OMOR^SSFS  2f^  H2^ 

Res.  2781,  authorlzQ'1  attendance  of  Gen.  Mp;r.,  ?c 
Asst.  Hoc.  Supt.  at  Rec.  Congress,  Long  Baach, 

9/29-10/5/57.  ^f^  ^^^ 

R«s.  280U,  R.H.Hoyt  to  attend  Nafl.  Conv.  A-ner. 

Inst.  Pk.  Kxec,  Minneapolis,  Mlssesota, 9/21-27/57.    8/22   lf30 
Res.  2879,  Comn.  Sect'y.  authorized  to  attend  con- 
vontion  of  Cal.  Assn.  of  Harbormnsters  'c  Port  Cap- 
tains in  Snn  Mateo,  II/8  'a  9. 
CONST' RVATORY  DF^LL.  GOLDEN  OATE  PARK 

Res.  25I4.7,  Cop"i.  apnrovns  Conservatory  Dell  floral 
plaque  honoring  Golden  Jubilee  of  CetholicCharities . 
installation  of  floral  nlaque  in  C.  D.  for  United  Pod. 
of  Doll  Clubs  8/7-31/1957  an^rove^. 
Res.  26i|0,  Floral  plaque  aonrovei  for  ^Iks  Nat'3. 
Conv.,  7/11^-18/57. 

Res.  2717,  PlorPl  pla-tue  arprovei  for  35th  Ann. 
Season,  S.  F.  Opera,  9/l7-10/2i;/57. 

Res.  2717A,  Ploral  ^lanue  aporoved  for  Amer.  Vunlc- 
ipal  Assn.,  12/l-l'yi957. 

Flora]  Plaque  to  b»  Placed  in  Conservatory  Dell  for 
Nat'l.  Ccnv.  Amer.  Kunlrip?-!  Assn.,  Dec.  1937. 
Conrn.  denies  request  of  City  of  Hope  for  Floral 
Plaque  and  Concert,  June  1958. 

S.  F.  Opera  Assn.  thanks  Comm.  for  anprovinp  Con- 
servatory Dell  floral  planue  re  35th  Annual  oeascn. 
Denial  of  Danish  Brotherhood  In  A-ier1.ca's  request 

for  '^loral  ^Iniue. 

Denial  of  Nat'l.  Bisiness  Women's  Croup's  request 

for  Floral  Plaquo, 

United  Fed.  of  Dolls  Clubs  thanks  Comm.  for  plaque. 

Res.  2808  Conm.  denies  Floral  ^laque  in  Conservatory 

Dell  for  United  Bay  Area  Cr.isa^o. 

S.  F.  Oprra  Assn.  exoressos  thanks  for  Conservatory 

floral  plaque. 

Res.  281;i4.,  Floral  Plaque  approved  for  Y.M.I.  Diamond 

Jubilee  June  28- July  3.  1958. 

Conmission  denies  Floral  ^^laque  in  Conservatory  ^cll 

for  Ice  Foll5  3S. 

Res.  2882  Floral  ^laque  approved  for  Nat'l.  Letter 

Carriers'  Convention  Aup.  1958. 

Pos.  2898,  reauest  of  S.F. Council,  Na^ry  L^.  of  U.S. , 

for  floral  plaque  appd.  with  proviso.  (May  195^) 
CONTRACTS  -  0^:^ERAI. 
Res.  256i|  to  G.  R.  Reichel  ^nt?.  Cc .  -  1st  \   final 

payt.  ::;ll4.17.DO. 

Res   2576.  H.  Goldman  'c  Son  .^7.901;.'^^,  sell  steril- 
ized G.G:Pk.\  domestic  water  suoPly  Mission  -ocl. 

Res.  2597  -  To  Walott  "c   Peterson-Orundy;  Tennis 
court  resurfacing  >3»2"7.DO. 

9«ii   2619  Pnrin^erinp  Ccntr.  to  F.  Elmore  Hutchison 
for' proposed  McLaren  -..  Golf  Cs.  (-at.  cost  of  work 

ei5o,ooo.oo). 

Res.    2'^25,    rejection  of   bid   -   installation  aluminum 

roofinp   on   five    nnrk    bldgs. 
CONTROLLER  . 
i?;Ti;sted   approve:    Res.    2535.    window   brenka^o  "'^''^"^ 

?.63.2l;    Res.    2536,    -erm.   Salary   Punda   for  T.mp.Sm- 

ployments,  ,    «.   ». 

Res.    251^9  Wm.    J.   Anr^orson  Roofing  Co.    repairs,    Ist  & 

final  payt.  ^.2,081^. on. 

Res.  2552,  requested  approve  Fund  Transfers. 

Res!  2567,  requested  approve  permanent  salary  funds 

for  Temp.  Replftoenonts . 

Requested:  Res.  256^  approve  transfers  '«  allotments. 
Res.  2569,  pay  damap.e  claims. 

R^«.  2^77  requested  annrove  supple. aporop.  ...^,  rJ"."' 

?or'ertIbli2hment  sub-frrenan  ^ariener  nosition. ,U/l6.  2/^ 

-more- 
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CONTROLLER  (Continued) 

Res.  2S7^t   requested  aoprove  sunnle.  aporop.  C'750.00 
to  Reproduction  Bureau. 

Res.  2^79,  requested  anprove  sunnle.  anoron.*7,000.00 
for  towels,  swimming  suits  k   trunks,  three  pools. 
Res.  2580,  request  for  supple,  approp.  of  $7,276.^0 
for  temp,  employees'  salaries. 

R(»8.  2581,  requested  approve  sunple.  anorop.  of 
;^-63,6l2.00  for  ?/T  P.O.  Directors  ^c  swimming  Per- 
sonnel, bal.  fiscal  year. 

Requested  approve:   Res,  ?592  -  Hequosts  for  Funds; 
Res.  2593  -  Damage  Claims. 
Res.  2600  -  Supple. Approp.  yiilj.,  1+5 0.00. 
Res.  2611  -  Requested  approve  Requests  for  Funds, 
Rea.  2627  -  Requested  approve  Perm.  iSal.  F'onds  for 
Temp.  Henlacements. 
Asked  approve  Res.  2637  for  Supple.  Aporop.  for  Lt., 

Ht.  &  Power  "z   Soav.  Service. 

Res.  26I4.8,  requested  to  pay  window  breakage  claim 

^8.82, 

Requested  approve:   Res.  26?7  for  Supple.  Anprop.c. 

$1236.00  -  Holiday  pay  for  bal.  carrent  fiscal  year. 

Requested  approve:   Res.  265?  for  Supple.  Aoprop. 

of  ^11,100.00,  to  complete  fiscal  year. 

Res.  2666,  2667,  266^^:  Requested  approve  Requests 

for  Funds;  Modification  of  Contracts;  Permanent 

Salary  Funds  for  Temp.  Employments. 

Res.  2669  -  Renaested  aoorove  Orlers  for  S/v;k. 

Requested  approve:   Res.  ?687.  Hei   7unds ;  Res.26r^7A, 

Transf.  Funds  to  aupment  deficiencies;  R«s.26HH. 

window  breakage  claims  $23.?0;  7.s.  ^^S'^'  ^^^^^^^;  ,  ^ 

Approp.  $1^.500  animal  food  'c  forage;  Res.  ?690,Suonle. 

Approp.  $3,000,  Commissary  Div, 

Res.  270^,  Requested  to  pay  window  breakage  claims 

1,20.56. 

Res.    2705,   Requested   approve  Fund  Request,   Arrronne 

?.G,  $1479.00,  ^ 

Res.  2706,  Renaested  approve  0.  for  ^'J^^.l^y^,    ^^r.. 

Trl:    P.C.V^L79;  McL.  Pk.  :,1,000;  Bond  Fd.Prcj.  .1.000, 
Eureka  V.  ?/G   ^200;  Kezar  Pav.  ^788.00. 

Requested  approve:  Res.  2722.  •'^'"^,^«^,^^/?j/5?^' ' 
-»  «  nvo-i      ;?o^  !A««t  to  Pav  damage  Claims  jp.5.7f, 
llV    nil'    Us2  C?  Per^n! lal.  pLis   for  T™..  Reolace- 
""isf  Res.  2725.  irder-s  for  s/'Vk,  .Vk.O.  '.   -ncoM- 
brance  Req. 

Res.  2725.  ^-nc.    Req.  ^^or  Petty  P.Os.  l3.0  O.OO. 
Res   27U5,  Comm.  requests  that  Controller  carry  for- 
ward 1956-1957  Anorop.  Dal'incos. 

Rea.  271+6,  requested  to  nay  window  breakage  '.  damage 
claim,  total  i,?1.78. 

Rea.  2770  rnquesf^i  approve  use  of  perm,  salary 
approp.  ^or  T^np.  Replace-^ents. 

Res.  2771,  requested  nay  Dama.-e  Claims  rf  vllU.52. 
Res.  2772.  allotments  k   funti  transfers. 
Res,  2796,  requested  annrove  Requests  for  Funds, 
Including  Fund  Trrnsfers. 
R^3,  279«,  requested  to  pay  '^Ir-lms  -  total  PM-^k- 

Res.  2800,  requested  approve  5;j;'!:l'^-  f  ^^.JP%^?;  ^^J 
Flanists'  increased  Va.T.es  -  addit.  «"^^:-\^, 780.0 
Res.  2815.  requested  approve  Requests  for  Funds 
^7. 3*^0.00.  ,    „  ,„  ^^„ 

Res.' 2816  requested  approve  Perm,  Salary  Funds  for 

Temp,  ^ploym'^nts,  -^ir,  to 

Hes.  2^17  requested  pay  ^9;nage  ^^^^^^'J^^^f  * J,^*   ,,  . 
Res.  2818  Or-^er  ''or  S  or  V.k.  to  Leslie  R.  Cunnles 
aopraisal  ;;500,  McLaren  Prrk.         .  r^   ^   r.« 
Pes.  2819  requo.t.d  apnr-ove  Transfer  of  Funds  for 
Eng.  Dept's.  Oct.,  Nov.,  ^^ec.  needs. 
'■  -more- 


DATF 


2/11;  33 

2/28  39 

2/23  kh 

3/lU  ^1 


U/25 


5/9 

5/23 

5/23 


5/23   113 


6/13 

126- 
130 

6^3 

129 

6/27 

lUh 

6/27 

Ikk 

8/8 
8/8 
8/8 

159 
160 
161 

8/22 

176 

8/22 

177 

8/22 

178 

V12 

186 

9/12 
9/12 

186 
187 

9/12 

187 

9/12 

186 

1 


>  ^'  ■ 


> 


\ 


■MH 


-Ic- 


QNTROILER  (Continued) 

Res.  2828A  $14.6,151.73  Sunple.  Aoprop.  r^p^uest  to 

award  contr.  to  Kngstrum  &  Nourse  for  McLaren  Park 

SvrlTnwln?  Pool  • 

Requested  approve:   Res.  ?635,  Transfer  of  Funds; 

Res.  2836,  Window  breakage  claims  ■;;l4.7."'2. 

Res.  28$2,  requested  anprcve  Transfer  of  Funds  and 

Req.  of  Funds. 

Res.  2853,  requested  to  pay  damage  claims  02l4.«65. 

Res.  2%k*   requested  approve  0.  for  S.  or  "'k.  to 

C.  R.  Reichel  $514.2.00. 

Res.  2855,  requested  to  use  Per-n.  Salary  Funf^s  for 

Temp.  Renlacements, 

Res.  2861  agreement  with  Chas.  P.  Strothcff  for 

plans  t  snecs.  for  aonrox.  ^^60,000  In  oerk  ^  n.g. 

Imorovements  (Fee  7^) 

Res.  2^70  Reouested  anprove  Fund  Reiuests:  fa)  Fees 

&  Spec.  Comp.  Part-time  Pianists  .i;1250.00;  (b)  Over- 
time Rec.  Units  ^900.00;  (c)  Contr.  ^Serv.  LakeMerced 
$136.00;  (d)  Inspection  Kezar  concession  sfil«9  ^;>1^3, 
(e)  Mat;rlals  ^  Supplies,  Gen.  Dlv.  ^^^OO.nO;    (f) 
Consolidate  approp.  for  wa,'7es  iiln35.00  ^   J#J,jro.jn. 
Res.  2871,  Requested  anprcve  Transfer  of  Funds  for 
M.  3.  S.  Pool  equip.  ir300.00. 

Res.  2387,  requested  approve  f.ind  transfer  for  nam- 
ing temp,  replacements. 

Res.  2898,  requested  aoprove  damage  claims:   Pine- 
lake  "k.  ^  windows  ';:'35l.63. 

Res.  2889,  reouested  aonrovc  fund  transfers  for 
Camp  J'ather,  Sharp  Pk.,  'c  damnce  clclms. 
Ras.  2900,  requested  approve  i?i4.0,000  supple,  anorop. 
for  property  acquisition  for  Bay  View  Stadium. 
Res.  2918  to  approve  Transfer  cf  Funds  snd  Request 
for  Funds. 

Res.  2919,  requested  approve  use  permanent  salary 
funds  for  temp,  reolacement  employments. 
Res.  2920  Requested  pay  Damape  Claims  $1^.85. 

roRnUA  HFIGHTS  GROUNDS 

Res.  2681,  Cor.  Hts.  lot  declared  surplus  "c   °rop. 

Dlr.  to  sp]l. 

Res.  27I4.7  to  Fav  Imn.  Co.  *1, 9/4-5. 00. 

Res.  292U.  contr.  award  :'^28, 31^2.05  to  V/atkin  k 
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^f^baiHir^servlc:  r^ad  reloc;.uin  .  erosion  control. 

CORPORATION  Y^RD,  South  Drive  nr  3rd  Ave.,  0.  G.  ^<*rk 
(Proposed  in  1955  Bond  Issue) 

Res   2531;  to  H.  C.  Baumann  -  ^.rrh  1  Services  .'^2, 310.00.  1/10 

Res.  2612,  '.'/k.  0.  for  tests  to  Abbot  A.  ilanks  Inc.      ^^^^^ 

(0^  000  00 

;«;.    ?61;7'to  '.vatkin  '.  Slbbald    (Irrlg.   ^jn.)    Increase 

$1,381.35.  ^  ,  r/a 

Art   Comm.    a.prcved    prel .    nlans.    bldr.    'c  landscapinr  h/9 

r.r-:  vot.T.O.V   PLAYOPOUND,    O^f   Baker   bet.    Filbert    i   nr-nnwlch 

CROCKT-R-AVft^oN,    Geneva   A"**.        J.^oscow   Street  r^^„^4. 

Pub.    Util!    com..    He«.    16,Q19  re   Croc.er-A.azon   .r«.t 
use    to   be   studied  by  Rec    »c  Pk.   Comm.  ^/ 

Res.    2^51;.    comm.    arrees    to   terms   of  P.U.C.   Res.    16919 
for   Recreational    'Xt-   rr   Crocker-Amazon.  V-^i 

T>ept.    not    lnter--ted   in   nurrhaslnr  old  Housing  Auth- 
o?lt;  "?mn.sl,xm  building  or   Cr^^ker-A-azon.  c/ll; 

commissioners    Gallagher   :^J^:^^:::^lZrX^'      lO/lO 

h:^°%o   2':;r^:rntu     n^    -uth!    to^stcre  Crccker- 

Aml;on  tLc?  to   orir.    cond.    as    a   recreation  facility.    U/U 

DEFARTV?:!JT    PUBLIC   ^I-IALTH  r»,»,nVflther     ^/13 
He5.   2725,    ;..   or.,    Services   Hosp.    Steward,    OamnMather.    -/13 
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DEPARTM^NT  OF  PUBLIC  vVORKSCSee  Real  Astute  Dent.)  ] 

"■^   Res.  2^51  to  Dept.  Pub.  Wks .  -  Wep  of  "Pig  Rec" 
Irrigation  Syst'^m  ;i!;2,2no.OO. 

Res.  2551  map  of  Hayes  Valley  Rec.  C tr.  project 
$1500.00. 

Res.  2669  to  Dept.  Pub.  Wka .  -  repair  earthnuake  dam- 
ape  (sev.  units  .-n^OO):  Aouatlc  Pk.;  Plelshhackor 
Bathhouse;  Hamilton  ^.C;  Balboa  Fldhs . ;  J.D.Randall 
Jr.  Museum,  etc. 

Res,  2715,  Comm.  approves  prel .  plans  ".•  snecs.  cf 
Lincoln  Way  sidewalk  prepared  by  D.Pub.  A'ks . 
Action  postponed  on  proposed  vacation  of  Hampshire 
St.  bet.  I6th  k   17th  Sts.  (Adjacent  to  Franklin  ^q.) 
Res.  2725,  -Vk.  0.  for  Glazing,  ^loc.  ?c  Wise.  Renalrs 
&  Services  Ol^^.OOO.OO. 

Res.  2725,  0.  for  S/Wk.  Asphalt  Surfaclnp  on  ''ks.  & 
P.Gs.  0lf5OO.OO. 

Res.  2725,  V/k.  0.  for  sewer  eaaement  at  J.D.Randall 
Junior  Museum,  $327.00. 

Res.  2750,  Comm.  approves  D.^.»/.  nlan  for  closing 
Hamnshire  St.  adjolnlnr  Franklin  Sq. 
Res.  27fi7,  Com-T'.  annvs .  DP'.V  specs,  for  Fire  Alarm  3c 
oollce  Communication  Conr«ult,  0,0,  °k. 
Res.  2797  -  Kezar  Stad.  Llf^^tlnp  Expenses  ^1,960  «nd 
$1,170.00.  .  ^   ^   u 

Res.  28'+:!,  Com^.  re^flrms  ^^^r^^^V^l    th^t      ^"^^^^^.^^^ 
appropriated  for  a  re-deaipn  study  o^  C.C.Pl.  sar.aco, 
Dlr.  Dept.  Pub.  Wks.  submitted  approp.  request  of 

$[;,000.00,  ^^^nrs    OA 

Res.    2921   painting  at   Children's    -garters    ,li;70.00. 
DIAMOND   HEIGHTS    (South  of   ^ortola   Drive   and  east   of 

C'Sheuphnessy   Blvd.) 
DISAST^.R    CORPS 

D0L:)RES   STRTuET    (Center  Strip) 

DOUGLASS    PLAYORDTraD,    26th  and   Dourl«ss    Streets 
DRAMA   CE::T^:R,    P-k3^   Sacra'^iento   Street 
DTnoCE   P^.RK,    Duboce   and   Stolner  Stroet 

Res.    2733,    Contr.    awarded    to  L.    J.    McDermott    f^cr 

fieldhoase   alterations    :3.213.^'^» 

Res.    2767    to   L.    J.    McDermott   -   1st   payt.    ;^715.17. 

Rps      2P33   to   L.    J.   McDermott    -   2nd   nayt.    ,,li4-^1.^3. 

R^s'    2B6P,    60-day   tim^  ext.    to  L.    J.   r'cDermott. 

Res,    2901,    to   L.    J.    Mc-crmott,    3d   ^  final   payt, 

$1,016.28. 

TT-r-rT-iOR    PLAVGROTtTD,    Russia   and  Madrid   Sts, 

.^^L.-ivn    -L..-- *  Flo'fers) 

T'lXHI'^IT    A^TD   F.XP0>^'TTI  •..    ^'XDo .  »    G.    G.    -  &rK    v-->b 
PATRMOUNT    ^ARK,    Fairmount   and  S'-in  Miguel 


P^^E 


9/26 
12/12 


F-'R^Y  PARK  PROJKCT 


Action   'io!'e 


7?ed  on  Ferry    ^ark   -ortil   after  Mayor's 

«r"y  31dp. 


cfibinet  meetlnc  9/20/57. 
Rept.  en  poss.  nark  develc-nt.  west 
(Cost  estimates  included.) 
FIRF  T^F.PART""^■T 


-.  f   V 


9/12 
9/26 


City  n.r^^n,  .t.tes_.^^»^:^^:i^^'^:i:^i,^, 

pron.  at  San  Jose  'c  ocean   Ave^.   o... 


lD/21^ 


Rps.  2609,  Tir-e  ^^xt.  to  "rs .  Dcrot^y  .ravrth   Restor 

ation  Mothers'  Hs,  Murals. 

Res,  261,5  to  Dorothy  Cravath,  1st  ^^Y^..  1.00.00. 

Rps   267«   Co--,  accents  S.P.Co.  Locomotive  '-•  .ts 

Playfield  incladiiig  the  installation  of  a 
not  ive. 
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T^I.EISHHACK^.R    POOL  AND   BUILT^IIIG.    Greet   Hlpbway   and   Sloat 
Boulevarcl 

Res.    ?536,    use   of    pool    rranted   3/l?-20/'?7    tc    t>.A.A.II. 
for  Hungarian  Relief   Swimming-   iilvents. 
Res.    2589    to  '1.    Goldrran  j:  3on   -   Ipt  k  final    payt. 
$2,215.00. 

USO    pamUtod   tc    Issue   50  weekly  nftss«s>    to   Anred 
Forces    to   v\se  Pleishhacker   Pool. 

Res.  26^3,  funds  tc  provide  wlndbreok. 

Res.  2713,  Oorrm.  acc-rts  gifts,  k   nenuests  Bd.Sunvrs. 

to  formally  accept:  (1)  Steam  Locomotive  from  S.  p. 

Co  -(P^  Speedy  ^rav«pe  Co .  • a  cf^^r  to  move  enrine  to 

FlUshhacke?  Playfld.;  (3)  51,000  gift  fro^  Teamsters' 

Unions  for  safety  measures. 

Comm.  invited  to  c^-r.  house  of  Rec.  Ctr.  for  Handl- 

ca^;d.  Inc.  (Day  Camp)  at  Pleishhacker  Area  3/28/57. 

PQLSOV  PLAYGROUND,  21st  and  Folsom  Streets 

tinAMVTTM  "^cn.RF.  Bryant  and  lf)th  Streets 

'"'  Actio^  po^toonld  on  proposed  vacation  of  Hamrsnire 

St.   bet.    I6th  '^  17th  Sts. 

Res.    27^0.    Comm.    approves   D.P.W.    plan  for  closing 

Hampshire   St.    aijcinin,'   Xr^nklln  ^i. 

G-n.   VFr.    to  mnko   recom-.endation   re    the    sellin;   ol 

Hampshire   St.    property    (adjoining  Franklin  ^q.) 

FH^VJAY^  approval   nr^l .    drav/ln^s   for  rercutinu   oT 

Grosstc-vn   Freeway,    reducing  Glen   PL.    t^/-  ^>.  ^ay   oan, 

en'^rcRchment . 
vniTo:]   PU^vrROUND,    27th  Ave.    and  Fulton  Street 
vimoTOTl   ^I^\YC??UND,   Buchanan  «nd  Chestnut  ^tr-ets 
Res.    253U    to   C.    R.    Reicbel    I^np.    Co.,    1st   and  final 

nayt.  -^17399.00.  ,        ,  , 

Res.  251,9  to  Chas.  F.  Strotboff  i'^^^O.OO.  (Arch.) 

Res.  2551  to  Dent.  Pub.  Wks.  Ol^OO.'-n. 

Res.  259P  to  T.^artin  Fried  !''4.,1''1.'^0. 

Art  Commission  approved  Bleachers.    _^ 

Res.  2685  to  Mertin  Fried,  ^^^^l^l'    'V    ]lf^[u^-   5l  6/27 
R^s   27k2,  to  Martin  Fri-d,  2nd  k   finnl  nayt.  .1U3  ,■  .SI.  WC[ 
Res.  2m»    C:nntr.  Award  to  Morris  ^aley  for  concrete 
bleachers  c;l69, 6^^.00.  pon-iosted  to 

:-; d1^^tr!^?^^?;r^?rD^ief  f o^ co^2;ete  o5e..ber.  . 

nARFI-LD  SQUARE,  25th  and  Harrison  Ttreots 

Hes.  2537  to  Cahill  Constr.  ^c .increase  ^l5^.b6. 

Res.  251,9  to  MartinelU  Gonstr.  Co.,  3d  -^"-yt. 

il2.0li'2.00. 

D^«   oc^Ac:   Time  •-•:xt.  to  Cahill  Constr.  Co. 

Res.  2'^"<9  to  Cahill  Ccr.str.  Co.,  Uth  nayt.A^,bl(^._  . 

R^s   2621,  to  Cahill  Coru.tr.  Co.,  5th  Psyt..21  OU  30. 

Res.  2626  to  Cahill  Constr.  Co.  -  ^^^^^^^^^^.f ^^f  ^^   h^?^ 

Res.  2661;  to  Cahill  Constr.  Co.  -  ^^^^/^^^f  ^^^^^^i:.'*  t/2. 

Res.  2667  to  Cahill  Constr.  Co.  -  ^"^^^^^^  V^6  31^>. 2n.  ^/9 

RP..  26R5  to  Cahill  Constr.  Co.  -  7th  ^^y^-^^^'^J,  '^    ^% 

h:::  26B6  to  Cahm  CoP.tr.  Co.  -  In---  ^360..1.     , 

Res.  2703  to  Cahill  Constr.  Co.,  inc. oases  .M-^c.   , 

re3.T703't;  cahill  constr.  Co.,  increases  ^323-32, 

R:^n72i'^;  cahill  constr.  CO.   -^ se  ^1  962  7B. 
-.-.-/       >4-iir.-T  rivll  Porvice  Comm.  ro  up^iiuw.. 

H  "  2767  to  Chill  constr.  Co.  -  '  ^^  -f^-^f,^  '/;^-  7/. 

R„.  2769  to  cahill  constr.  Co.  -  ^""'''.j^p;; 3,^.30.  1/2? 

R.,a.  2793  to  C»hlll  Ccnatr.  Co.  "  l'l"'^^"f  !^f  ,^n.7i .  .,/26 

R.a.  2S33  to  cahill  Constr.  Co.  "  ll^Y"^*' -^^^•^;  .ayalO/lO 

Res.  2650  to  Cahill  Constr.  Co.  -  .ime  .i-t. 

-more- 
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r.ART?TELD  SftUARg  (Continued) 

■ rTI.  2851  to  Cahlll  Constr.  Co.  -  Increase  rl^J-^^- 

Res.?B§l  to  Cahlll  Constr.  Co.  -  Incrp»ase  ?il«b.Ot.. 

ne8!2867  to  Cahlll  Constr. Co.,  l?th  n«yt .$2fl,9l|0.U0. 

Res. 2881^  to  Cahlll  Ccnstr.::©.  -  13th  '.  final  payt. 

$113,256.59.  ^^  ^ 

Res. 2386  to  CahVll  Constr. Co.  -  Tlm«  ext.  20  days. 

R«s.2891  Order  for  Serv.  to  Loon  Carlen  $291;. 00. 

-■■    oL^i   n>st"a"te  Pept.  to  reoolve  leasing  bids  for  oil  ^ 

ras.    (Property  part  of  Fuhrman  Bequest   to  R.^Pk.DertJ 
Oil  ?c  Oaa   lease  of  Fuhrman  Beqne3l    lands    to   "ac.    wll 
3c   Ghs   Dov.    Corp. 
Master   Plan  for  r'.constructlon  of  Washington  oquare 

presented  to  City.      Referred   to   con-nlttee   for  rept. 

Gift   of    $1,000  froT,  Mrs.   Mary   0.    Layman   to   tho    Jose- 
phine  D.    RandPll   Jr.   Vuso'im. 

Proposed   -1ft   of   S.    p.    steam  Locomotive    to   City,    re- 

f^r?ei   to   Comm.  Voore's    committee   for  recomrnondatl^n. 

Llewelle   lewis    I3enuest   shares    Incre'.sed   by^    . 

Rfls   ?676.3(i.r>apvrp.    asked  to   acept   gift   r.       J--'^  ; 

Jro^   Collop;   Clty-Lakeslde   Pr^sby.    Church   for  19^^? 

llrhtlnp  of   Mt.   Davidson  Cross. 

R«s.    2678.    Comm.    accents   ^-^'CO;  Locomotive   ^  t^ 

delivery  by  Sheedy  rr«^yflge   Co.    to  FlelshMcker      i    xa. 
vli^ern^aclflc   Co.   esKed    to  hold   Its   Gift   Locomotive 

lentil   City   rietermlnes    If   can   usefully   accept  It. 

Res.    2680.    Guardsmen's    rift   of   ^3.000   for   Silver  Tree 

17  Va«v*H     Lavman  advises   her   $1,000  rift   for  the 
^eAen't^f'the^ose.hlne    -.    RandHll   Jr.    Mu.eam   to   be 
reissued   to  credit   of  :.!ase,xm  A-xxlUary. 
3-«      9711      Pr«s.    Sutter   directed   to    recommend  amts. 
Res.   Zfll,    i^  ■°'    ':^.''^.   t^,.-o4-«^   In  n.S.    ?,onds:    Sect 
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U/25 
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r^;;  T;"^t   runds    to   be    Invested   In  U.S.    P-onds;    Secfy. 
'to   orlpale  rent!    on  Terns    .  Conditions    of   .enue.  ts. 

Res.  .-713.    Com^.    accents    -^Ifts,    ^r  r3nuests   TJd      f^upvrs.^ 
1  TT  .^    •^'^team  Locomotive    from  .  .",^n,, 

Flelshhacker  ''la^'fld.;    (3,'    vi»-"J^J   '^■^^  *- 

Unions    for   safety  mays  iroa.  ^      u      r. 

Dividend   received   from  Llewelln   Lewis    benurst.    (J.    ^. 

Rnndftll   Junior  Wuseim) 

T,«c   ?709      citv  Trensurer   to   p-rchase  v;lth  Penuest 

Fo^df  ;9/;.000\n  U.S.novt.Treasury   Certlflcn  tes 

maturing  l|/l5/58.  ^^^^^^^   r.f   various   Bequest 

Secretary's   rent.    ^^^i^^J 

Funds,    totaling  ^91;, 000. 00, 

Col^!    Gallagher  renuost.   recommendations   for   use   ^f 

Fuhrman    Request   Funis    In    u.    0.    .  srK. 

Bd.    Supvrs.    Res.    17590   authorized  R.    V,   pK.   o. 

recalve   locomotive    from   o.      .    of . 

Rent      on   ^uhrman  Denuest  Fan-Is    nostponed. 

«epTi.    tn    .  u.ii  ,,,»*-«   rri    Mar   Onrden  Club   for 

Res.    2780.    G'ft   from  Vlsta  Del   ^ar   uRrnou 

Stryblng  arboretum.  -01,1, A   71    re-eln- 

R«/    '>7qo   Co-r.    to   -etltlon   court   re    '^^U'i^.?!    ^e   «i-n 
Hes.    i-(^'    o...    .     i'^  .^.^         ttv.    r^TUOSten    to 

Ing   In  Eeardslee   Bequest,    (wlty  -tty.    r   q 

renresent   R.    'c   :^k.   Dept.) 

Gen.    V.r;s    recommendation  aopd      -     hat^.lft^of^   ^^^^^^ 

Gondola    frcm    /enico,    I^-Hiy   r)_    PJ^  ^  \rtsLa(-oon. 

maritime  Mas.    ^.  ultimately  .t    "'^l;^^   "^^    ^J^^      _- 
R.^.    ;.e63.    Gondola   accented   from  Venice,    Italy        t. 
b-"  Alr.^c;^    In  lee.    X  -k.    Co-nm's    custody. 
Oil  «   gas    1-serecomm.Med   to   Ud      supvrs      tc.;^.ch. 

Church  i   --11-(J^^^-^^^"     IJ-'SiVp.^.p^/L.      '--wis 

aporcves    arrenilture  o^    vl.01^.-r   ^  rf  t. 

Bequa^t  Fd.    for   Jr.    I/.useum  equipment. 

Co^.    Gnlla.her's    co^l  ttee    to  ^^'j ^^^^ ^^:^'''' 

Tvj-iaest  Funds    to    improve   G.    0.    r'^.    (B«1..74.J.-       ^ 
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JILMAN    PLAYC!ROUNn.    fJllman   nnd    'Irlfflth   Streets 

Br«t  Harte   Imp.   Club  renueets   Conrr.    to  retain   tide- 
lands   Bdjacent   to   ?/Ci, 

Chaa.    L.   ilarney,    Inc.   wants   to   fill   In  city-owned 
prop.    nr.    Bay  View   Pk.    ar^a   -   reforred   tc  Ccn-^.Ccff- 
man  as   nart   of  "fljor  l,*?.    3flseb«ll   Stad.    I'rrject. 

GLFN    PARK   PLAYGHQimP,    Chenary  pnd   Klk   Streets    (Also   see 
■  Silver  'i-'ree   Cnrrn) 

Res.    2566   to  /.atkln   "t  Sibbal-*   -  Inci-oRPe    .;659.1;0. 

Res.    27i|2   to    E.    G.    Pirn  lldwd.    Fl .    Co.    0^3^.00. 

Res.    2761,    ?rDnk  L.    Nenec,    TJ.    E.,    awarded   contr.    for 

rehablDltaticn  or  replncoTient  of  heating  syst.en  at 

Glen  Pk.   Rec.    Ctr. 
GOLDEN    OAT^   PARK   ANP   P/.NHA^IDT  !■    AND    rXOOP    GJOA    AN'H    R^ACH    CllflLTT 
'  't^QS.    'k^-i^Xt   U-  yr.    lease  renown!   of  Junanese  Tea   ^nrden 

wlih  S.^Alan  A^-'new.    (isxplratlon  I4./196I). 

Res.    253I1    to   T.    r.    Chaco,    1st   rayt.    C>2.0l;n.OO. 

•^es.    ?^hl *    Com'^.    flpnroves   Corisorv'ttory  D«ll   Floral 

Plaque' honoring  Golden  Jubilee   of   Cetholl''   Charities.. 

Res.    ?5!iO   to  Watkin   Sc   Glbbald    -   2nd   r>ayt .^BT.^l?."^^. 

Installation  of  floral   nlaiue   In   Conservatory  ^ell   for 

United  Fed.    of  DoU   Clubs   ^/7-U/l957  anproved. 

Res.    2^h$,    ti'^e   ext.    to   //Htkin    '<  SVbbald. 

Permission    to    use   Beach  Chalet   granted  Veterans'    Club, 

Univ.    rf   S.   F.,    3/V57. 

Res.    ?6o8    to  vVatkln  >'c  Slbbald,    3d   pnyt.    vli;,  32^.00. 

Permission  granted   Mniv.    of   i:.    F.   Veterans   Club   to 

use  B.    Chalet  !|./l3/57. 

Res.    ?6i;.0.    Floral    -^laoue   annroved   for  F.Iks'    Nat'l, 

Cor  v.,  7/li].-l''^/57. 

Res.  2652,  1955  Bond  I^d.  apprrp.  :ni^0.000.00  for 

'T'Pnnis,  Bowling  'c  Handball  Facnitios,  .^ .  ^.  ^ar'i^. 

Perrrlsslon  to  use  Beach  Ch"lot  granted  to  Cyrano  Club, 

and  The  Asnirlnc  Models  on  May  11,  1957. 

Res.  ?66i;,  1st  payt.  tc  H.  Goldnan  ^c   Son  for  enulp- 

rrent.  (2  units  $2,fiO2.60). 

Res.  2667,  to  .Vatkin  "c  Slbbald  -  ^ecrea^^e  ^::^l,5ia4-.^f^. 

Res. 2635  tc  Watkin  c  Slbbald  -  5th  payt.  ;>5,h.2l4..07. 

Fes.  ?699  Renewal  award  tc  Calvin  V.  Tlldon  '^.b.a. 

Stow  Lake  Co.  for  Boat  Rental  >  Refreshment  Booth 

June  15,  l'^57  through  ^ec.  31.  19S9. 

Res.  2703  to  Watkin  'c  Slbbald  -  D'-crease  ,,1,^2?..  ^. 

Res.  2715,  Comn.  apr>ro/es  prel.  nlans  'c  specs,  of 

Lincoln  "/ay  sidewalk  prenared  by  D.P.W. 

Res.  2717,  Floral  =Uanue  approved  for  ''5th  Ann. 

Season.  S.  F.  Ooera,  9/17-  10/2I+/57.         „   ,  ,   ^ 

Res.  271 7A,  F]nral  Planue  approved  for  Amar.  Vunlclnai 

AssA.";   12/l-i;/l957.  ^  ^  .    ,    ^- 

Commission  ratified  ^our  anolications   for  rental   of 

the  Beach   Chnlet.  .   ^,    .  z.i     1  ■> 

Res.    2739    to  ^Vatkin   and   SibbaH,    ^th   nayt.ei,4t>i;.i;3. 
Res.    2720   to  ;ietkin  and  Slbbald,    ext.  ^?  ''a^f ^ . 
Res.    2721    to   Gold-nan   'c  Son,    Increase     70^.50. 
Comm.    thanks    the   CJoa  Found«tlrn   ^or  ^^-«tlng  their 
services    in   oaintlnE   '.  renalrinc   the  hlctori-    sh?p. 
Comm.    ratifies    use   of  Beach  Chflot   by  Crig. Cavillers 

Flortl'nanue   to  be   placed   in  Crnservntory  r>el  1   ^or 

the   NHt'l.    Conv.   Amor.   MunlclnaT     «af.n.    Dec. 1957.^ 

Res.    27Iv2    to   V.'atkin   V   Slbbald   -   7th3c  final   n"" 

*11  '^''7.39. 

Commission  denies  reraest  of  CI ty  of  I^ope  for  Fl-ral 

"laque  and  Concert,  June  1958. 

Annroval  to  S.F.  Model  Yacht  Club  tc  hold  Radio- 

controlled  Boat  Contest  on  Snreckels  Lake,  Seot.  i 

S.F.  0:,era  Assn.  thanks  Com-..  ^^^ J-^-'^^ji^J^.^^'^^inen 
tory  Dell  floral  nlaiue  ccrnmenoratlng  35th  Ann. Season. 

-more- 
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-UD'^N   nAT^    PARK   ANT)   PAWHAnDLK   AN^   SLOO^ 


OJOA  ^Nr! 


Rental  of  3each  Chalet  on  B/21;  approved  by  Comin. 

[\6S.  2782,  Contr.  aword  to  Frank  L.  Nenec  -  Irrigation 

system  $li|,OOn.OO. 

Res.  2787,  Conm.  anpvs.  DP?/  sneca.  for  Pire  Alarm  fc 

Pollco  Commanicoticn  Conduit,  C .  n ,  Park. 

Res.  2798,  Ccmm.  appvs.  Gen.  Mgr's  reconnendetlon  - 

closing  of  "near  Pit  Road". 


Res.  2805  Comm.  aoovs.  installation  of  underground 

elec.  facilitl-.  by  P.  H.  ^..  :^.,  with  proviso. 

Res.  2808  Comn:.   onles  Floral  Plaque  in  Conservntory 

Dell,  for  ITnlteu  iay  Area  Crusade. 

Res.  2859  approves  agreement  with  L.  S.  ^  ^s^^^'  •^'^^^l^: » 

for  nlan^  and  srecs.  for  tennis  clubhs.,  handball  c tr . , 

X   rehabilitation  bowling  preen  clubhs . (Cons tr.  est. 

$110,000;  fee  8^.  of  coat.) 

Ro3.  2B62  ooutr.  awarded  to  '^^^^c.  Kn.'.ineerlng,  Inc. 

for  mech.  equipment  f"or  lrri.%  system  ^■^»Be6.on. 

permission  granted  :^cho  La^^-^^ivic^  .^S.Club  .  Don 
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156 
167 

169 
169 
l8o 
18U 

218 
219 


Fisher  Se  Rbt.  Tallman  ^or  use  3.  Chalet,  ii/^ 
11/21  resnoctlvely. 

Res.  ^858  resurfacinr,  of  tennis  cts.,  ^.  '-'•   "^^^ 
Ala;o"sn.  t5. 987.00,  awarded  to  Yallot,  Peterson- 

Se^''2882  Permission  for  Nat'l.  Lett-^r  Carriers' 
Conv.  to  be  held  in  Beach  Chc,let  area. 
Letter  d'sapprovlnr  nroprsal  to  move  "'t.  Francis 
Letter  ^^"i-''-'-^*   >,  r      vie      r-^frrre  !  to  Conm.  Parr. 
Ridinp  Academy  to  ...  G.  PK.  rsi^rre  .   ^^ 

Rentel  of  Beach  Chnlet  to  99th  ^n^r.  Co.  of  the 
Presidio  en  11/9/57  noproved. 

Gr.  Highway  Club  protests  establishment  of  '.ark 
ridinp  stables.  ,    ^    ,, 
Rental  of  Beach  Chalet  to  l-;est  of  Twin  Pks .  Council, 
Knirhts  of  Columbus,  12/20/57,  Q-^proved. 
Permission  granted  99th  "n,.  Co.   '^t  f  ctt,  -'residio 
of  r.  F.,  for  use  of  Beach  Chalet  12/cl/b/'. 
riOTDFN  gItT^  PAPK  R.tr>  AMr  BhTTD  ^'^^[''^^'^          .^ 
Hes.  253U,  to  l«lph  Furray,  6th  ^«^t-  '^'-»^^^•,^;• 
Permission  for  Robt.  "nmott  Day  -'^l^<^\^l''    ^'^^^^  " 
Res.  2561+  to  Ralph  Murray,  7th  -^ayt.   1513.0'^. 
Hes.  2575,  Contr..  f-  rehabilitation  of  bandstand, 
awarded  L.  J.  McDermott,  •13,79  .o). 
Res.  2608  to  R.al.^.  Murray  -  "th  nayt.  .:^ '^^^•^^• 

Res.  2^5  to  Ralph  Murray  -  ^^/!?,';^f  ^^f  iif  ,t  An 

P-^rmi^sicn  to  u^e  Concourse  0/15/57  for  1  Am  an 

American  Day"  f^rarteS  ^ 

Rps   2A0S  to  Ralnh  Murray,  10th  nayt.  -^2,9^1.01. 

Res!  2685  to  L.  J.  ^^cDemott   1st  nayt.  reh.Mlitn. 

tion  Snreckels  Bnndstand  $9,1+17.06. 

permission  to  Pac.  Sinpin.  Societies  to  hold  concert 

ll';T,oTZr:':   -^'^-t:      mcreas..    (a)....^.5l, 

^eL'2^19l;  Ral.h   -— ,^^^^^^1  ^^'.^^^^^^o. 
Res.    271.2    to  I.    J.    ^'cDermott,    .rnd    nayt.     ,i,^'?^- 

(Bardstand  Rehabll.)  .     'oUt?   ^ 

^Dar.nsu   i  „   ,    y^  Murray,    12th   '    final    -n7t.,3b77.t 

III:  frtu  To  ^  ^r^-  ^:J-^i"S.,^-  '»  '••-'•'^^' 


10/21; 


''22 


.51|. 


cancelled  because  cf  rain,  ,  i  qcr  -o 

Res.  2767  to  Ralph  T^.irray  -  1st  nayt.  x^fj^^'^o* 
Res   2^13  to  Halrh  Murray  -  2nd  payt.  ^2,7-1.^^. 
S.F.  Examiner  thanks  dent,  ^or  co-operaticn  on 
nn  A  Tier.  Day"   Pre -ram. 
Hes.  2333  to  L.  J.  McO..--«tt  -  3ra  ^  final  P«yt. 

tVf'f^!,   -   TO  L.  J.  ..■ooernclt.  .xt.  of  7?  .'aJ»- 
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r.nr.n^N   GATT?   PARK  PAND   AM^   BANT^   CO>\XOIIPS^   (Continued) 
^=^        "t^es.    2^31^.  to  Ralph  Murray   -  I|.th  'inyt.    -ja, 272.^0, 
Res.    2915    to  R«^lph  Wur-ray   -   5th   nayt.    3:3A35.'^^» 
R'?s.    2923,    Contr.    award   to  Arthur  '.":  .^  Baum,    for 
rehabilitation  Spreckels   Bandstand    "i^^,  14-69. 00. 

GOIPr.N   GAT?    PARK   OOLF   QURSE 

Res.    2^\\'^t    to   Automatic  Irrlg.    Co.,    2nd    pnyt .  ^3,26l4..0  ,.  1/24 
Res.    26214.  to  Automatic  Irrlp.    <:.o ,  y    3rd   \   final    -^nyt. 
$2,067.20. 

GCLDHN    QATK   PARK    ST^DIUM 

Res.    2^83,    agreement   renewal   with  3.    P.    Polo  ^  Raring 

Club  -'1957  Season  3/2^-12/1/57. 

Permission  granted  S.  F.  Polo  ^  Racins;  Club  to  use 
area  nr.  °olo  Field  for  practice  h   exercise. 
Res.  2B2I  Com-n.  grants  rental  fee  waiver  at  Polo 
Stad.  for  Garden 'Hoso.  benefit;  but  in  19r,0  to^pro- 
vide  for  elimination  cf  any  waivers  of  rental   ees. 
Gen  Mcr.  \   Sect'y.  to  make  reconmendatlon  ov.   rcTxept- 
ed  5th  lAn.  nog  Show  for  Sun.,  7/6/58.  ( CG. -v.  Polo  S. 
Res.  2906,  G.  C  Pk.  Polo  Stniium  to  be  rontcd  tc  u.^. 
Kennel  Club  7/6/58  with  provisos. 
GRAM^  JURY 


12/12    259 


3/28 

2/14 
8/22 

9/12 

^  10/214- 
ll/i?9 


Grand  Jury's  1957  Hec.  S:  Fks .  Committee  receives 
Commission's  Welcome. 
GRAND  VI "<V  P--^iRK,  Mcraga  and  lli-th  Avenue^ 
r.RATTAN  PLAYCROIP^^D,  Stnnyan  rnd  Rivoli  streets 
GREAT  !IIGir-"AY  (Along  Ocean  Beach) 

Res.  2614.2,  ?.  G.  i  ^.  pGrmlttod  wake  nole  installa- 
tion at  Gr.  IlifThway  \   Noriega. 

Action  oostponed  on  nropcs'^d  narkln;?  and  channel -3a- 
tion  on  Or.  Highway. 
HAIT  OF  FLOWERS  (Strybln?  Arboretum,  0.  G.  Park) 
"  To  '.Ym.  ^«  ."Brewer  (Consulting  Foundation  Engineer) 

*i  875  00. 

The  S.'f.  Slower  Show   re-u'^sting   early   construction 

of   Tlall   of   Flowers.  ^        ti      ^f   p        _ 

Qac      P^P-^     Comm.    noproves    orel.    plans    for   M.    01    t., 
est!    cost'0^65"aOo!oO.      Architects    directed  to   receive 
^rt   Con^.    apnt'cval. 
Art  Com:,     an>rov.i   pr,l.    drav,lnRS    for  lUll  of   iao««rs 

R03.    26B2.    I.n.   -sr.,/.  Secfy.    to   .ubnlt  prol.   Plan, 
Tor   H      o^   Flowers    to   St.    -xpo.    :•:   i-nlrs    Jiv.    v    ''« 
reTae;t"p2e:000   from   the   St   Dlv      of    Finance    for   final 
drawings.    (Con.structicn   cost    est.    .,1+6,-^,000.00) 
Ch^ef. 'Fairs    x  Expos,    ^v.,    St.    Calif.    ar>od.    plans    x 
sk;?ches    of    proposed   S.F.    Hall    of  Flowers. 
Res.    2719    to   Appleton   k  V.'olfard,    1st   'c   final   nay-ent 

Rer?2720\o  Appleton   .   A'olf.rd,    ext.    of   516    calendar 

Rrs!'27l|2,    to    .Vm.    U.    Brewer,    1st   '^   final   payment 
?;i.735.00.    (Borings    ^T.i\   terts)  ,^      ^  v. 

Re;!   '27B3.    contr.    aw.rd   to   Appleton  .  '.olf.rd      arch- 
itpcts,    for   f^nal    nlrms    and    specs.    (    -^'^ ^"'        '  ^^ 

HAVTI^nM    ^LAYGRO-rin   AM->    POOL,    Jf^^^^^;!^^?^^^^^:^      with- 

Redevelopment  Agency's    letter  ^".^^'I  "  J;''".^^;;;^^  r  3 

drawn   -   resubmissicn   to    conform   to   City  Att(  r..e, 

Opin.    601;,    V29/52. 
HARDING   PARK,    Skyline  Blvd.    nr.    Sloat  Blvd. 
Rps.    250S    to  Ar-go   ^ump  Co.,     '^''-^J"  •  ^^' 
Use   granted  U.S.    Golf  Asan.,    7/7/57. 
Gen.   r^gr.    authorized  Proceed  with  pl^ms    -or  new 
ac";ss   r^.d    to  Hardinc   -^^rk   Golf    Co-xrse. 
Res.    2719,    to  Ar-Go   "^amp  Co.    -   1st   and   final    pa:ment 

Rl;^^2725*to   nept.    Electricity   -  Installation  at 
golf   course    •?29i4..87.      .^^j.^. 
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T7A;=?niNC  PARK  (Continued) 

'  Res.  28li6,  Hardlnc  ^nrk  Golf  Clab  re-opened  'ner.ber- 
ahip  to  all  qiallfied  nonlicants,  and  gr«»nted  tour- 
rpm^nt  dates. 

Res.  288U,  Cn  S'ale  Boer  License  ;9t,00. 
permission  rrented  United  Vol.intary  Services  to 
stage  exhibition  -^ntch. 
Res.  2921  to  Dept.  ?  ib.  Wks .  "^260,00. 
ILV.'^'^F'^  VALL^  RDCH'^ATIO-'  C^Nf^H.  Hayes  anA   ?uch9nfln  T-treets 
Res,  2582,  award  Prch.  contract  to  John  A'.  Gloe  - 
fei  'i;-?, 950. 00. 

Bids  to  be  rec'd.  by  mv.   of  ^ron.,  lO/Q,  for  removal 
of  8  bldgs.  on  the  II.  V.  H.  site. 

Res.  28i;7,  contr.  awarded  ^assettl  Truckinr  Co.  Inc. 

for  ^5,910.00  for  razlnp  H.  V.  R.  C.  bldgs. 

Secretary,  and  Bus.  "rr.    to  handle  Assignment  of 

Clel'^s  of  prchitect's  contract. 

Stained  t^lass  windows  of  old  center  to  be  sslvaped 

and  may  be  sold  at  public  auction  by  Purchasing  Dept. 
HKL-^N  WILLS  PLAYnHOTIND,  Broadway  and  Larkln  Streets 

TT.xpanslon  of  playground  protested. 

^dxic.  T>k5.  ■'   Rec.  Com.  cf  Bd .  of  Supvrs.  requests 

rept.  from  Commission  re  nrotests  af^^.lnst  enlarging 

Helen  Wills  P.O. 

Public  hearing  on  proposed  expansion  of  nlaypround. 

Additional  consi'^eratioa  of  P/G  expansion  set  for 

Postponed  consideration  of  P/O  expansion  to  ^/l.lA?. 
Proposed  expansion  of  P.G.  postponed  to  June  27. 
Res   27-9.  ^ir.    Prop,  requested  proceed  with  n>ninent 
Dom;inPriceedin.s,'adjoining  Helen  Wills  P.O.,  unier 

Sup.  ^t.  Condemnation  Action  L|.fo3.3ii"» 

Bd'.  Supvrs-  Kd.,  Parks  'c   Rec.  Comn.  onnosed  to  Helen 

\711l8  P.O.  expansion. 
HOLLY  PARK,  Holly  Park  Circle 
?;rr2559,  Supple.  Anprcp.  request  for  ^00.000.00 

for  rehabilitation. 

tTOnSING  AUTH0^:-TV  AM^  PROJ^CT^  ^v.,lnc  \uth- 
nent.  not  int-rostcd  in  -urchaslnp'  old  .cusing  .uth 

ority  gymnasium  bldg.  on   Crocker-Amazon. 

Res.  2608,  cost  of  utilities  Hunters  Pt.rroject 

Nov.,  Dec.  '56  and  Jan.,  7eb.  '^7  ^507.7.. 

Res.  27U2,  cost  of  utilities  Hunters  Pt.  Project 

var.,  Apr.,  ?.'ay  '.  Jtme  >35i4..6'^. 

Res.  2767  to  H.  A.:   1  year's  rental,  Rid.^e  Pt.  o-m. 

S^'^^'  ^1'rZl.  -^llarh-r  and  Coffman  to  take  up  restor- 
^?T^i^o^^Cr^cke;^I:;k^o^  Tract  with  Housln.  ^^^^^^^ 
Pes.  2851;,  reimbursement  tr  !!sr.  Auth.  for  use  Hunte.  . 

Pt. 'utilities  0^13.51.  n»r.nU^r> 

Re..    2^92  urr,ea   Housinr  Auth.    to  ^^^^^''tion   ^^cl'ltv 
Imaion  '?ract   to   crir..    ^■--''^'^^^'fZT^ll''      faciUty. 

H'JNTINCT:N    park,    California   and   laylor  ^tr«-T:s 

IN^'^'r.lATIOU   ^'JR'AU    (Rec.    3.   Park  Dont.) 

to   iiiiOjOOO   for   purcb.nse   of    },b^   acres.  ^u„,„. 

Addlt.    land  acquisition  for  I.G.B.    r^^l^^^'l"^  ,;X' " 
nian   Pub.    Pks .    "c   Sonnres,    Comm.    ''res.,    and  ^;^^'    Y"-' 
:,,,.    255c;    sunports   City's    nrcpoaal    to    acquire    three 

parcels    of   land.  ^    or^n- 

Actlon   delayed   on  Grace   -orero's    offer   tr    sell      r   n 

^    2?6/s:;;.i::  A;ir;n.  of  ,175,000.00  from  .e^t.'s 

xrUn^i:?' imn.  Assn's  t..nks  for  Commission 
sunport  of  Int.  Or.  Belt  nrc.lect. 

commissioners  inspected  seedier  of  I.G.B.  and  urge^l 
other  member?  and  staff  to  'rlsit. 

-more- 
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— "^ — City  Planning  '^i  rooter  ndvlses  ^^nrcela  h ,    ^  f    '^   ''on- 
form  to  Wastor  I'lan.  ^ 

Con-'lsslon  to  visit  T^ontgor-.ery  nronerty  {1?     acres) 

on  3/21/57.  ^  ^ 

Res   ?662.  Rpn.  of  Dlr.  of  ^ron.  nnp'H.  for  sub- 
mission  tJ  Bci.  Supvrs.  for  ,ourch«ao  8.06  arrps  cost- 
ing 1^175, 000. 00.  T  f   "n   Rp]t 
Res.  ?n3q,  SuDPl'..  A-prop.  ;:.62r.?0  fron  Int.  .r.  Belt 
arct.  for  lard  narrhpse  foes. 

P.  G.  X   E.  Co.  -Iven  perTnlsslon  to  l';^^^^ J^,  P2;^^^ 
anchor  In  green  belt  (^.G.  'x  -J.  .ir^wlnp  1-6071) 

■TA^TC'^.O^T  pi^YGROUKD,  17th  anr?  Carolina  £ts. 

Art  Comm.  approve^'  prel.  nlans  for  Jk^^r.  ".G.,  vl  th    ^^^^^^ 

ZTzli^   to  Schubert  .  Prled.an  ^;1U^1.-  Urchltects)  l/2l. 
Res   2566  to  Schubert  :.  rrlolman  -  Increase  ^20^.  .00.   ./ ±4 
Res.  2672,  Comn,.  approves  final  olens  ;'c  snecs.  for 
Sfckson  P.O.  rehabilitation   -St.  cost:  i.^O,  00.no 
groonr^s,  :;37.500.00  for  huililn^.  ^/  ' 

Art  Corr^n...  approved  v;k,.  dr.wln^s  of  ^.0.  V  fleldhs.     5/9 
Res.  2785,  rejection  of  all  bids  for  Ja-'.ron  V"  c  ^^^ 

Fleldhcuse  Rehabilitation.  '  , 

Res   ^917  t-.o  Schubart  !>.  Frledn,an  -  Incr'-a.-'e  '''^- '^    I'^^Z,    ^ 
jAVVc,  r.   PHVLAN  3CACH,  -No.tonly  end  roQ  Cliff  Ave.  nr .  c.th.\v^ . 
">M^c;  QMP"  JR.  Pi;'Y~R0'>nO,  Potrerc  Av^.  and  Army  Street 
JVF^^RSO^T  gCj.ITAR^:,  ^Mdy  and  Ooufrh  Streets 
j^T:r:V.  MURPIlfTLAYCROIJNT),  9th  Avenue  nr.  Ortega  Street 
Tn^-PM  LEF  R^CH-AT10>^  CKNTKR,  Cakdale  and  'Wendell  ots. 

'  J..,.T--.  -   "^--^^'^T  J-^-  "^^'^'^^*  Roosevelt  '.Vay  and  l6th  -t. 
JQ^>    HiMt.  .;.  g   TTTT^  ^  Girl  Sc^ut  Co'incll  on 

2n  -ears'  service  tc  S.  ^' '  s  youLn.   lu  ^ 
Introduce  program,  to  UK-SCO  in  ^^urope. 
G'ft  of  -1.000  frcn  Mrs.  Mnry  D.  Laynan  to  the 
j;sephin;  -..  P<^ndan  Junior  Museam. 

Res.  2773,  to  C.  J.  Collins  Co.  ,1,^^.?.^'- 

V  Cor.    Hts.    P.O. ) 

J.   0.   a.   Jp.   -'.us.  A.vxnl.ry  th.nk,   "tafr  for  con- 

tinued   coorer-^tlon.  .,  4..,-»   of    *T    012.27 

frn-l   L.    l-nls    Bequest  P'l.    fo"   '■'^'    "'-'"-'^  ^ 

nnrn.  ^.H«   PT.AY-BO';:ir.    °"="1°  r^««rv.tlon  bet.      -rac. 

and   Locust   Streets  ^«.,„^^      iqt    and   final 

Res.    2719,    to   valott   '^ J^^f -,%^'^?^^;    naz^^vissicn 
payt.    '"•3,2^7.00    (3   units,    J.    .<8hn,    ..jx^a 

t...tp^'o''^v^p:    PL^vGRO-n,    ^  Block   7?37.    Stonecrest. 
Denelowe'and   Lyndhilrst  drives 

KFZAR    PAVILION  T«r>«eTl   Eas^-th-U    0*.-.-.  P/U 

•mo. on  r'^ntal   charge   for  Israeli  EasK-t..    jx 
vii?u.^.    ^  '  o   «.^   o,,cq«n    ^'inton  Co.    for 

Res.    2655.    contr.    ro^'^'lc^^'r,-'^^^"    '^"^  U/H 

nalntln?   oavlllon    ..»^f^'}->*  ^^^3 

Res.    2703   to  R.    Hlnton   Co.    -   Increa.,.    .2^^0.00.  5/    . 

Res.    2769  to  R.   Hlnton   Co.    -  'ccr^ase   ^i.B.      0. 

Res.    2793   ^c   R.   J-    ''i-^-  "   '''   '  ''"^'    ''"'•  V22 

fe7.270.00,    and    v7">»00.  o/PP 

si;!  27^U  to  a.  iimton  CO.    -  t-,  .xten^lcn.  -/2? 

c«v      c-B^'otv   ''J^fol    R';vi<ir, 
Perrr'isslon   for  Ann.    Teh.     -fi    '»"C7    ^''- 

-Tor?- 
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DATE   PAG^ 


\/?\  IB 

?/ll;  30 

3/3  U  ?i^ 

3/?B  58 

3/29  59 

I1./11  70 

1^/25  90 

5/23  110 

5/23  111 


KE^AR  ST'VniUM  (Continued) 

^^-^ — Res.  25^7,  Contr.  award  to  Robt.  L.  Wilson  for 

^rrprovements  f;f>3,7fe2.00. 

progress  rept.  on  proposed  Junior  Spectator  Section. 

Res.  2616  ^:?9^0   Emer.  Suprl«.  Approp.  for  enclosure 

fence.  ^.w  -n 

Res.  2622,  Stadium  rental  for  Canar^lan  Football 

Game  li  August. 

Art  Co'n-n.  approved  Stailum  Improvements. 
Res.  261^5  to  Robt.  L.  Y/llson,  1st  payt.  ^5, 028. 88. 
Res,  2675  Comm.  apnroves  6/5  r'intal  to  S.  F.  foot- 
ball Lg.  Inc.  for  exhibition  soccer  football  game. 
Res.  2701,  to  H.  L.  Wilson,  2n^  payt.  .^l^.,  1+09. 10. 
Res.  2703  to  R.  L.  Wilson,  Increase  «3,U01.00. 
Res   270f^.  1957  Season  Football  Schedules  annroved: 
?nVAAA9>25 -10/26;  (b)  Rlorrian  Hlfh  9/20-ll/l5; 
i?ly  Collefe  Jf  S.F.  ^/28-ll/^  (d)  20/3O  Club  of 
S.F.  a/23;  (e)  ^'^*   Football  I, p.  Inc.  b/S. 
Res   2709  Comn.  annroved  U.<^^.v   Football  Schedule 
8/1^  -  12/15,  with  provisions.  „.  mVf 

Res.  2712,  Contr.  awar.i  Anchor  f:^^^  Prod,  of  CaUf. 
for  Installation  of  fencing  v'^, 595.00. 

Res.  2719  to  R.  L.  Wilson  -  3^^  "^^'^•/"^•^^il  ^^^pcro  00  6/27 

Ra^  -^Tlili  to  Anchor  J'ost  Prod.  Co.,  increase  ,25^."^^*   ^   <•( 

Hes.  i.(iu\-    ^'^   Miiuiiwx        mu^»   ^->   r'ViorA  for  Imrrnve- 

Res.  2760,  contr.  awprrled  Thos.  ..  ^nace  i  or  xmr  1 

ments  to  Kezar  Stadium. 

Res.  2767  to  R.  L.  Wilson,  l+th  nayt.  ,17,075.0^. 

Res.  2767  to  Anchor  Post  Products,  Ist  h   final 

payt.  32,31+5.00. 

Res.  2769  to  Rbt.  L.  V'llaon  -  decrease  °^  -30.00. 

Res.  27'^3  to  Rbt.  L.  Vvllson  -  5th  n.yt  -^^^'"^^^'^^ ' 

Res.  2791;  to  R.  L.  Oilson  -  20  day  time  ext. 

Res.  2795  to  R.  L.  Wilson  -  ^^;-^««««  '  ^f^So'ao 

Res.  2313  to  R.  L.  /.'Hson  -  6th  nayt.  -^6, 320. HO. 

Res.  2813  to  R.  L.  \Vilson  -  7th  and  final  nayt. 

!,?6,670 » "" •  -. ->i  0  00 

":,:  zm,   approval  or  l-.ay  Te.t  of  Portable  .no.- 

T«o«»t«*  it  Kezar  Stadium. 

«::  anjo:  »ac.  C,t.rln.  Cc  J^r^Ut,.  to  l„c:..a,o 

^'^:^^  ^^:":^^   -:--%f  .r'- 
.i;™!  w!  CofOian,  •■:  suitable  bronze  ola^ue  to  .e 

f:::%T^Z^^n.   ^-.t-vest  rootban  0.ne  to  b,  b.ld 
i«!''ifl8ll  to  Thos.  F.  Chace,  2n^  ^  "nal  o.yt. 
ReL  2935  to  Thos.  F.  Chace  -  :^«''-:«"\ /^_^:f '^  ,^^ 


5/23 
6/13 


6/27 
8/8 

8/8 
8/8 
3/22 
8/22 

9/12 

9/12 
9/12 


11/11+ 
11/11+ 


Res. 
imnro^ 


) 


2Q05,    CcT.m.    aoprove^    final   ^^^l""^    '1.^''%^ ^r^Zr^r, 
!«.«    ¥rs   Ve.7pr    Stad.    (Constr.    est.     „'^  f  »^     >• -> 
„orove™,nt     ^^^^ ; ,,,^:,,,,,   to   call  for  «^.. 

„,ct  7-'    »"  ^  a-iend-ients    to   th^lr  rental 

^'4'":  nt   r^?:rrea  ?o%on.l..lor.r  Coff.an-a   conn. 
;el.    2.30  Sapole.    an.rcp     ;:or  ^7.U0  ^or   tenp. 
salaries    nt  Kezar   'c   (..rlf   wOirses    . 
T.At^AY^T^   c  .TMHH,    V.ashlnFton  and  La^t'ona   Streets 

^'"^  ;?rWt.    -.b.    ;;...    -  Man  and   survey  ^500.00   - 

p:r;iss!c;   .ranted  Marlpo.a   Eo.t   Clu.   tc   hold   ann. 

Outboard  yotorboat  f  ^f  ^J;    ;{[;   ^^    ^^^3,   .,^   increased 
pn^tpcnement   of  Aurle  V.   /vunt-'s   r-Tue.x, 
rates   on  boat  rentals. 

,.  ^   r^      vrTM-tarilv  vrithdrew   request   .or 

Lake   Mercefl   Co.    vc  i  i-.tarix^ 

Increase   in  boat  rental   ^J^^^"^  •      ^^^  ,...   g„j.v«y  ^c 
Res.    2669   to   Der^t.    ^ob.    ''^J-    %^^^'^^'''"   ''^"^^  ^ 
map  of  L.   ^'.    Srorts   Ctr.    -500.^0. 

-•rore- 
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I/NK^  VF-RC^    (Continued) 

"   Res>  "671  Gcnn'.    ppprovee    Schemetic    Plan  for  L»»Vo 
Wercftfl  Hf»rreHtloii  Ctr. 

Res.'    2702,    Time   Extension   to  Welhe,    FrIrW   'x  Kruse. 
R<9S*.    2''25,    Fnc.    Req.   Assoc.    Socrts'^on  of  Calif., 
Petrol 'services   -v^^,  200.00, 

Comm     approves   Catboard  Votorbrat  H"-^""    '^"/^^^'V^, 
Lake',    l! %!,   Sept.    22.    19^7.    (Aus.lcaa   Mariposa  Boat 

cJii!!!    ^res.    (^ir.cts    that   after  V2?A7  ^«  ^-f  ^.J^f 
;rto;boat  races    be  held  on  Lajce  Mero.d   .ntll   th. 
..rovien  has   be^n   reviewed  w^  th   offlcl«^3s. 

Cont^ltte.s  of  Conn.  Zimnorman  ^.  ?:;'^.Mi:n'''^'tondard" 
tlate  re  Pub.  Tltll.  Corn's  r-pt.  en  ''l'}*  -^°"^^;^„ 
to  Maintain  V/ater  ^iuallty  In  Lk.  T-'erced  Reservoir    . 

South  Fnd  Rowing  Club  protests    ^^'lo^^^^e/.^^^'^''^ 
Merced   to   recreation  and   boating  activities. 
Mariposa   Boat  Club's   letter  o^"   thanks    for   co-opora- 
t'on  -eceivod   for   the    7th  Ann.    Regatta. 
Comprcnlse    solution   reached  w^th  Water  -^ept.    .n 
use*  of   Lake  T.'erced, 
^r.r^  LAND'S    -^^r,   --^    '^-'I^'^   LO^Q"    ^"^^^   ^^^'•°  Helrhts) 

TAacT:^  PARK,    19th  Ave.    k  Ulloa   Street  .a,.   qc;i   /i>q 

^ a^, :;7iq      to   .7^.    G.   Merchant,    2nd  nayt.    .,13. "^^l*^^* 

Re"      2721,    to  Wm.    0.   Merchant,    Increase     1,33^.^.. 

Res!    2731,    final   nlans    Sc   snecs.    for  Larsen     k. 

SwlnTlng   Pool   approved. 

^^r  '^^7kli  tc  V.r-.    J.   Merchant,    Increase   ^20.96. 

o  ;ft^     Contr     <»wqrd   to   Fnpstrun   V  Nourse   for 

Res.    2822,    Contr.    -'';^"    *'*^tro  830    (60-dav   exten- 

Larpen  Pk.   Swimming  Pool   ^3i>U,ooJ    ^c- j    .  . 

slon   In  award   requested).  . 

Res.    2^23,    supple.    ^^^lY''.^      to    ^n^strum   'c  Ilo-arse 
1955  Bond  Fund)    to   cw%;rd   contr.    to   .1,2:31.1  uj 

for   constr.    of    pool.  .^   nt,,-    f;i-      v  "^uclid  Ave. 

TA-'R^l    HILL   ^LAYORO^TNP,    Vicinity   oolllns-    .t.   A   ^uci-. 

-  .\^   A "P-TTAf-^TTS    (Cee    Concessions) 

-  V^f    ?^U      U   yr.    1-^se    renewal   c^  Japanese  lea 
in?IhhSrAlan  A.ne.      i-J^;--?,      ^L.a. 
^t^;   ?^2:  Srfoi  ^^^.e^f  ^  y;es>..nt    Booth 

TnriA  it^     1957   through  Dec.    3x,    i-^i?-^. 

June  -i-i?,  A  7^  I  »•*."*   t^  <-ii  V,  ^r  TaoQA  t.orr"ln— 

T'   r7/7°'r':ew:r  »;of     '  -.:::;  I,-ree/ent  to 
Res.  2727,  renewa-  ^L  «   -^^r  ut   Var  line  ?k.,from  7  1. 
Fr-d  7ent>arl  'c   Joseph  ^.  ney  at  ^^^^'-J'^-..'    „ 
rr.u  ;«iii^-"         -,^^r   -nlf  T^iose  to  Allen  H. 
Res.  272'\  renev/al  ?ro^.   oir   es-^ 
Schoux  at  Sharo  Perk  fron,  7/1/57. 

"^''"^l^'l^.,    to  sub.it  recommendations  on  Assembly  . 
c:n;t.%ill3  affecting  R.  'c  -k.  ^e^t. 

B..  Supvrs.  requested  ^^^^^^^^^^^ 'devolving  Fund. 
procedures  for  Rec.  ^  P^.  ^^^^^,    ,^  ^rc-,  Garrico 

i  Gautier  vs  City  x  Ccj.^^^^l/aontractor' .  claim 
ment  of  aonrox.  ^l«,oyu,  adp 

r^.r.    ....:...  PT,AYnROnND,  Valencia  nr.  l^^^f-^%,  . 
i^ Pes.  2881;,  to  Levi  Strauss  Co.  -  Rental  3,  1,  .  ^ 

:it;COLN  PARK,  3':tv,  ..^  Clement  ^,^^-^  ^    ^^.^  ^„^,a- 
PermlEsion  for  Lxamlner's  hole  ^n 

:::',7'^i!':^^;^  v^.^-.^om^.  r^^lden  cat.  Ave.  3c  Laa.ma 
VAR3ARl?r  S  -  "AY'  -R!^  !  ^  tI  ■  ^«staurant  Oper^-tion  nr. 
;jc,  Rctlou  tak'-n  in  proposed  Restairan   h 

plnygroond. 

WARIKA  P^-.PK,  »^nrlna  ^l''J\.  ^.  .  o^^.  to  Calif,  ll^it'l. 
Comm.  grants  use  of  Carina  .  ^c.  i.^ 

Guard,  2/10/57. 

-more- 
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M^rjTTIA  PARK  (Continued)  ^^r-A?  nn 

^^^^^^^lhr^55«.  contract,  r.wnrd  to  Loon  CarlonJ,.3567.0O. 

Se/  26^^  to  Leon  Carlen,  1st  p.yt.  :-?H7^.00 

Res*.  2701  to  Leon  Cnrlen.  2nH  ^c   final  pay t .$1,092.00. 

Tlm«  Ext.  to  Leon  Carlon  -  H«8.  ?7'^2. 

Permission  to  Varlna  Merchants  Assn.  to  -.ae  for 

Tiilv  li.  1^57  cel'^bratton. 
otm";  p^vrRr^nNn  (Proposed  for  Prosldlo  of  S.  F.  adjacent 
!i^^3ili^/^|l|^;,n^^       (19^5  Bond  issue) 

^^^^.^'''v.r%'starf'trlnvertlgate  the  .tayor's  nronosal 
?ha;  D^pi.Vldgs'  be  used  fo?  co-operative  nursery 

Cu'proceedlnr  with  rent,  on  use  of  Mdgs.  for 

nursery  schools.  ..n^^r  r*»  '^9^0. 00  annrop- 

Commisslcner  to  ^-^'^^^^/'^J^.^^rin  Sl'ty  b^slnoss. 
«<Qtion  for  use  ompJ^y^es   cars  m  oi.i-j 
^r«nts  4on  for  employees'  autc  allowvnce. 

(Referred  to  Com-i.  CcTrman.)  .b!losophy 

for  rehabilitation. 
T.!cKINL2Y_S2TnRS.  20th  and  Vermont  Sts . 
"mmaR-N  LOD-irTnee  Administration  Rldp,. ) 

?.rr*tha  Rois  et  vlr.  (Total  ::^^3n.00) 
R^s.  2602.  land  purchase  ll^-J^l^^^^^l;   Jonathan  ^. 
et.  al.  (b)  Tay  T^  Burke  ^^^'^^^.^^  i6.) 
Phillips  et  al.  (.ctal  a.b,c  ^3^.^^^ 

Res.  2619.  engineering  ^^Trln  ,1^   oilf  Cs.  (Est. 

Hutchison  for  '^j:^"^^?'^^^^ 

cost   of  work   ^50,000.00). 

o    -      ?A^0      land  Durchases    (a)    ^ouls    i erre    . 

Res.    2639,    lana  yux         *  j^anson,  to  tal    v7,232.):>. 

(b)   "i.F.Cordes,    (c^    r'       'l^.      'le     wrLaver   ^k.: 

confirmation  of   ^^P^;,^-   lot'   ';    6.    7  Clk.    61^0; 

To  C.    «.  R.   C^f  ?,i/i;^Tict  1,   Blk.   6117. 

M.i  M.    Gonzales    ■•>1500        ^f        *  ^pker,    Louis 

Res.    2661   Land   .urch.se  ^X^'\.%ZTn? 

Kwartz,    -.    J.    f  ^^^^"   "  '^;'/,l   aeo .    3lannlnl    :250.00. 

Res.    2679B  ^-^^ ^%^^^^^^^,,rf rem   J.   L.   Gunning 
Res.    2700,    purchase   of    lann 

$850.00.  nj^r's    4ept.    on  TVXaren 

Secretary   tc   obtain   Prep.    Jir  ^^ 

McL.    ^k.    land   to    cost   «"''^°^-      '  ^^;^.    f^^^  ^'cLaren 
Res.    2732,    final   nlans   ^  snecs.    arr,d. 
Pk.   Swimming  ^ool. 
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Swimming  ^ool.  Louise   Pardlnl 

.    2736,   L-\r'Cr'Bernrc/cays3ials   .nd 
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MrLARTlIN   PARK,    Vlsltaclon  Vfilley   (Continued) 

■  Interested  orcanizatlons    to  attend  meetings   on  nark's 

development. 

Res.    27144   to  Aim,   G.   Merchant    (5itate  Arch. 

Res.    276I4.,    Land  Purchases:   V.   ¥unPon  ^^^2^1    .V.O.Vopel 

$^^00;    J.    nmberper  i^^,SOO;   St.    of  Cnlif.    -^l^;   M. 

Eldman  $875.  {$10,U10). 

Res.  2767,  to  />.  G.  Merchant  -  3d  Dayt.$12,600.00. 

Pes   2791,  Iflnd  purchnses:   R.  ^ranoeschi  Zf^OO.nO; 

C.  ».'.  Harnett  .137'?. 00;  K,   M.  ?oder3.eln  ^?271.00. 

($1,2U6.00). 

Res.  2828  Contr.  awfird  to  Enrstrun  '4  Ilourse  for 

swimming  nool  construction  $352,900.00. 

Res.  2828A  $l;6. 151.73  Supple.  Approp.  request  to 

award  contr.  to  Engstrum  !c  Nourse  for  T'cLaron  iVc. 

Swimming  Pool,  ^^ 

Res.  28I13,  land  purchnses:   M.  Gemmet  vl2,2?9.;;^0, 

P.  Brignardello  ,:;20,000.no,  L.  F.  Tederlein  -571.00 

Res°  286U,  iand'pu^ohase  from  P.  Gemi  gnani  ^0,000.0^. in /2l; 

Res'.  2866,  O.for  S/V:k.  -  Bcn.  V.ch.   -k.  Lend,  r^ion.on.  io/?U 

R«s.  2*^711,  Comm.  approves  realignment  of  roadways 

(Supv.  ^ng's.  -rel.  sketch  No.  3096)  makinF  laycvit 

of  Q-hcle  gcl^  cs.  possible. 

Res.  287I;A  Approval  of  Supv.  Eng's  sketch  for  9-hole 

golf  cs.  'c   authorized  prep,  of  pl^ns  "t  snecs. 

Res.  2881,  land  ourfi-aaes:   J.  Lahanior  -l^l.noo 

R.    F.   Sor'^es    •'825    -   total   2^,825.00. 

Hes.    28814.,    to   E.    Flmcre   Hutchison,   Arch.   Servlcf^s 

02,100.00. 

Res.    2805,    to   ^:.    Flmore  Hutchison,    increase 

Rcif  2901*to   J.   W.    R-infeld,    Tax   Collector       -^l^-^V  / 

Res.  2903  to  ^.  "I'nore  Uutchiscu  -  time  .xt .  I.Mays.  11/?^ 
Q^a  oo-tp  Land  ourchases:  S.J.  Kcrnl-wski  ;.  3t>fi  S  ,  _ /.  ^ 
rPa?bil'..nSoon6500,  n.  Pabbri;  Tc  tal^21,200.00.  l?/!^ 
Res.    2921    to   Calif.    Par.   Title  Ins.    Co.    va65.00.  ^^    i- 

M^^B^'^RSHIP   IN   ORaANIZATlc:;S    (Also    see  Orfranizations ) 

'-^ T^es.    27U2   to   i^'-«orelin«*    Planning;  Assoc,    of   Cal^f. 

I375.OO,    -  yearly  duos. 

Res.    2767,    l'-)57-19^'8  rre-T^bership   In   California  Marine 
Parks   »nd  Harbors  Assn.    v500.00. 

Res.    2915,      1958   ^'i-JS    to  Amer.    Iratltutr*   of   Park 
Executives   ^.35.00.  ♦.*««no 

VTrmim   IIT-IGIIT-^    ?UT:^--^1,    Byxbee,    Shield?,     .onticello 

and  Serpent   iitT»«<ec£. 
VICHPLANO^XO    PLAYGROlIT^r>,    Greenwich   and   J^"""    '"^''^.f.^' ,. 
y::^^I.O^'A    pT  AYniC'i::D>    3>^lla  vista,    cenuoia    V  Cnar  -sys 

Rockdale   Hrlvc 
MT.cT^-;    n^iWK.    18th  and   Doloros    Streets 

^^     Res'.    P^U^,    0    for  S   or   .Vk.    to   oeterson-Orun^y,    ^ourt 
r.surfacin,    .12^.00.      ,^  _.^,^^  ,        3,,   ,   .,,,, 

p:;L'>>3!207?ooirunits,    J.   KBhn,   Alt.   Pla.a, 
Rest'rnrto^Mnlctt    .  .etorson-Grondy ,    1st   and    fin.l 

^TISSIQ7pLAYGR0ITND   AND   PQ-^L,    19th  and  ^^f  ^^^';:^f  ^,^p. 
Res.    266i;.    l.'t.   payt.    tc   n.    Gold-^.en  3c  Son  fo.    e  ,uip 

ment.  (2  unlt.B  ,2,502.60) 

?.es.  2667  to  H.  Goldman  '.  Son  -  Incr.as«  v205.;^0. 

Res   271«  to  Goldman  S;  Con,  2nd  payt.  ,4,204.^^. 

Ros!  27U  to  Goldnan  1  Sen  -  "r^^;  f  ^   ^^3  ';19^0.r^0.  8/8 

Res.  2767  to  H.  -oldnan^  Son  -  3rd  ..  final  vlj   .- 
yONU?!T^TS  AND  MPMORIALl  (Includes  V.  .^.  .-^^^^^^  Ft.^'cint 
-'^s.  .-^^-I^Z,  ^o-^-.-Tnnro^'-  rronosal^th  t^l^^^^. 

become  N-^t'l  Mcnunent  or  ^.tnte  ^:^-  J^^'^^^"^^         '  1/10 

Comn.  to  further  develop  recon-n^n'^ationf . 
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MONmrNTS   AND  T-^^??^0:iIALS    (Continue.'^) 
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Letter   cf   approc.    from  ramlly  of  MHrtin  Ilanley  for 
dedlcfttlon  of   Memorlnl   Ring. 

CoTim.    Parr's   cnmnlllf»e   to   nass   on   ronn^st   thot   ^1 
Baseball  Diamond  ot  Tuns  ton   F.G.    bo  rnm'^d   In  honor 
of    tVio   lat-?   Zdv,    "w^.pik«"   IlennflRoy. 
MomJTAIN   LAK'^   PARK,    Pvinston  /.vo.    and   Lnko   Zt , 

Committee   on  namlnp  narks   >c  p.gs.    to  ccnsliar  '^''i'^^^ 
request   of   S.    F.    Chapter  Daa/rhters   of  Anor.    Cclonl.st? 

for  lit.  Lk.  Park. 

Res.  ?&31,  -.  ^*    C.,  ^aupbters  Aner.  Colonists  to 

place  commemoratlva  plaque  at  J.D.  De  Anza's  177b 

camp  site. 

Comm.  thanked  by  Pres .  Branch,  Y.M.C.A.  for  nae 

Mt.  Laka  Pprk  for  Summer  Day  C«^!^-  'rotrram. 

DedlcPtlon  Juan  Bautlsta  ie  Anza  m3mcrl«il  plaque 

9/lfi/57. 

Mn-mT  DAVIDSON   PARK,    nr.    Portola   Drive 

' ^^      ^656,    Pavocable    :^ermlt   to  Municipal  Rwy.    for 

bus *t-irn-Q round  loop   in  Mt.    Davidson  Park. 
R«s.    2676,    Bi.    Sunvrs.    asked   to   accf^pt   frlft  of 
$1300.00   fron  College   Clty-Lakosi'^c    ProPby.    Church 
for  IS'^?   ltf,htlng  of  Mt.    Davidson  Crrss. 

^rr.  ■^L'^TWJS,  'Jppor   Terrace 

i;^-T^n  or  30in^JM>ns.   r>u^r,r,om^^.  r^TTAR-^s  AND  PARK  a-^-:as 

Vtg.  of  Nnmlnr  of  '^Bygroun'ls  Com-^ittee,  1/.  3/57. 
Pes.  2630,  baseball  dlnmcnds  at  Balboa  Pk.  to  ba 
designated  as  "Aufust  Sundbf^r'.  Dlnmcnd"  c  "Maurice 
J.  Sweeney  Diamond", 

Res.  263?.  Horsemen's  riding  ring  at  Tiair  Drive 
6th  Ave.  to  be  named  "!.^artln  Hanley  lAemcrlal  Plr.r  . 
NOF  VALL-TY  T'-^NIS  CODRT^ ,  2!+th  and  Douglass  Streets 
'lORTH  BEACH  PTAVgROTrnP  AND  POOL.  Lombard  and  "ason  Sts. 

Letters  of  protest  re.  olp.cemont  of  library. 

Arch,  to  dr«T7  nl^^ns  for  North  B-ach  Library  to  Include 

recreation  use. 

Res.  2610  tc  '.Vm.  G.  flerchant.  increase  .51^.  {0. 

Anp'l.  pr-.l.  olans  for  N.  B.  ^ub.  Library  'Withheld 

until   r.ext   reg.   mtg. 

R.    ^  Pk.   Comm.    to   consider  N.B.   Library   dro:.inrs 

at  mtg.  in  Main  L'trpry,  ^/l/57. 

Res.  2679.  Comm.  approves  Alt.  Plan  ^y  Arch.t  jts 

Apploton  k   .'/olfard  for  Llbrp.ry  at  N.B.P.  ..,  with 

certain  provisions.  v_-.v«.  a   v^ 

>i   -<  T5^rqrv  Plans  to  be  submlttea  to 
Progress  on  A»    '5«  L-i^r^ry  i  j.oj»» 

R.  ■fe  Pk.  Comm.  for  approval. 

Art  comm.  approved  orel.  drawlmrs  for  No.  Eea.h 

Llbr«iry.  ...  _^^   , 

Llbra-r  Comm.  to  wcrk  In  close  h.rmony  with  Pec.  x 

Pk:'co^.  m  constr.  of  No.  3.  .Ibr.ry. 

Res   2837,  to  Wichel  and  Pfeffer  Iron  .'^^s.  ,953.00. 

tes.  ^Jj>f,  Tiv«or-  re'-'^.;  to  be  acted  upon 

Final  plans  for  1..3.  Li  ^rar^  re  -  . , 

Gt  Oct.  2L  mtg.  ^ 

o  -   o>>Ai::  9  \  Pk.  Comm.  authorizes  Library  Comm. 

Res.    2rb'?,  R.    ^        V,^        r    n   o    -  nr^d'c   to 

to    rorstr.  library  bldg.    on   N ^.  sc.i   g 

anprcved   plans.  ^ 

or.TTAK  VT^A-   PLAYCROTT^ID.    Ca-^itol   Ave.    V  r.!ontana   street 
O^F'^R  OF    ^RCP'^  :TY    (For   Sale   or  Exchange) 

-^"^-£tr--:ft  parkino 

0RCA\IZATIOi:S  (Also  soe  Membership  in  Organir a tlonsj 
^;rr^l.    S.  ^.  Ccunci:^^f  C-n  F.re  .  rl..  r^u^^ 

for  --!--^^,^;;;/;^,:'^;/i:   cn:r:lte.  .uarcnUed. 
anproved;  continuance  c.  »   ='>'     ^„,^ 

Permission  for  -Arl  Scouts'  ^^^^^^^  ^J^^  .^.^iita- 
Request  for  Un.  3nuare  use  by  Alcohclic  Rehablllta 
tlon  Assn.  disapproved, 

-mcre- 
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npr;.\NIoATIONS(Contlnuod) 

hftot.'s  "Paseball  ?rop:r&m   to  Include  Junior  Baseball 

(sponsored  by  Lions  Club  and  the  Jr.  Cha'^ber  of  C  cmm9rc«).l/2;4. 

Central  Council  of  Civic  Clubs  offers  to  sunnort  ^^P^"''''  ,  . 

piid,7*»t  r*»queflt  for  p/G  eiulpment.  -^/-l^ 

Calif.  Rec.  Society  awards  Fellowship  to  R.S.Klmb?*ll, 

Supt.  of  Rec.  ^ 

Telegraph  Hill  Neighborhood  Assn.  -nay  possibly  augment 

City  V'unds  for  Waster  Plan  of  Washington  Snuare.        ^/ '^^ 

COTT.  thnnked  by  Call^".  3p.  El.  k   Wild  Flower  Assn. 

for  ro-operatlcn  In  Ann.  Show.  4/'-? 

La'K'^shore  Pk.  I-nn.  Club  s-xbmlts  letter  to  Sch.  Supt. 

requesting  land  In  Lak^shore  Dlst.  for  n.P.  constr.     ^/^ 

DaleMtes  'V:  Alternates  appointed  to  serve  on  Group  ^k. 

Snd  Rec!  Council  of  United  Comm.  7nn^   of  S.F.'$7-'?fi.   6/27 

CoTTin.  thanks  the  GJoa  Fovindatlon  for  flc^^ating  their 

Services  In  painting  k   repairing  the  historic  ship.     W'l 

Res.  2765,  Comm.  approves  3  events  In  cjlebratlon  of    ^ 

United  Notions  V/eck,  Oct.  20-27.  ^ 

Commission  refers  request  of  Blrri  Guardians'  Lg.  to     ^ 

Police  Dent,  for  enforcement. 

Annreclatlcn  from  -ird  Gu^rdl.ns  Lg.  that  Po^c-  ^e-fs 

tttn!  w?ll  be  called  to  Park  Code  rcncernlng  treatment   ^^^^, 

of  smf'll  birds. 

Res.  2810  Comm..  refers 
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.F.  Polo  "c   Racing  Club  oro- 


pos;is  to  Sen.  Mgr.  and  staff  for  rept . ,  Ind'Hlng  cost. 
Gr.  Highway  Club  roiuests  th«t  Clt7  purrhpse  pi«ce  of 
property  at  La  Playa,  Irving  and  Ja^ah  Streets. 
Res.  2^2S,    commendation  to  i:.F. Flower  Show,  Inc.  for 
artistic' Flower  Show  In  City  Hall. 

/rpreclatlcn  from  Grthollc  Youth  Organisation  for  use 
Af  C.  T.  Pk.  site  for  Summer  Oay  Gamo.      ,   .  „  ^^^ 
Daughters  of  the  Amer.  Colonists  thank  Commission  for 
participation  In  de  Anza  ^1^'^^^  °«^™f  ^^» '    .  pj.g 
Letter  of  aonrec.  frcm  Sacramento's  pir.  Rec.  %  Pks . 
for  participation  In  L.'.  of  Calif.  Cities  -c:u  . 
L^ttor  of  thanks  from  S.  F.  Girl  Scout  Council  for 
co-operation  -Ivon  Day  Camp  Com. 
D.nt!  thanked  for  cc-cp.r.,tlc,.  In  trirxCO  -"V'"''*!^'-- 

fi«?«»1  «jtanr»e  render'^n  to  loiK  opnceia.   oi,a»/     ,„^^ 
vention  if  Foiv^  Dancers  to  b3  held  in  San  Francisco, 
Vay  23  through  June  1,  19r3. 
VAT  \'^^  0"  '^I"IK  ARTS,  T'arina  an-l  Lyon  Streets 

''NO  Dogs  Allovioc^"  sign  to  be  posted  nt    Palace  of 

thrcurh  Chairman.  ^    ^     r,      «  T,,i-or. 

Res   '71U,  Revocable  Permit  agreement  t^  Lions  Int  r- 
national  6/16-6/2^,  with  nrovlsc. 
^^.ot.  -.ib.  Vks.  to  .^rnnt  nemlsslon  ^or  Lions  Conv. 


10/10 
12/12 


bkfst.,  with  -revises. 

Res.  2737,  Permission  to  us«  ^l-^P*,^; 


d1 strlbutloa 


Permission  ^^'   ■*^-  .,*.r--  -         «itH 
^  -  T-T   »w  Tftlr.  Co.  .Urectcries,  wltn 
renter  for  Pac.  Tel.  ^  lexg.  u*.  . 

Z7.'Tr-9.   use  of  P.r.A.  prBnt.H  »„  M...I0.I  Socl.t, 

V  ?  p  rilo  V  -Isciln^  Club,  with  provisos. 

tn!  ;-;r  to  .s.  «ay^"  ir  he  approves  a  ;25.OO0  sopvcp. 

for  an' engineering  study  cf  '^.t'.A. 

Res.  2832,  Amer.  Mining  Conr.ress  oer-lttorl  to  hold 

dinger  or/ V23/s"^,  -ith  certain  nrovl  sos 

Gen.  M.r.  Instructed  to  rent  on  cost  ^^^^,,^ 

restore  ^.F.A.  V'^'vf  i^tnte'wo  Id  ^o^rcp.OP.OOO.OOO 
stctes  t«rms  under  which  ^tate  woaxa  «  j.  i  ^^  ,^  » 
Hs   matching  r^'Stor'^tlon  money. 


■t?d   as    tc:    --hother   or  not 


fltL'tc"r/'cr  ?  n;  Irrc;ul/io,»ily  h»   tr,.nsf,r.». 
title   tc      al'^";. .:""•,„  -.Ml    1!l09.    an^   --rocedureo. 

to    St 't 


,-^1er  Asse-^bly   Bill    31^-00,    an^^ 

-more- 
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11/29 


a/e 


p.\LACr  OF   7U1V:  arts    (continued) 

^ City  Attcrn'=>y'3    opinion  en  Asspnbly   Bill   ILi-Om   (delayed. 

Gen.   %Trr.    Siibmitted  written   reot.    en   conditions    of 

AsserMAy    Bill   li+OO.    (Heliabilitation   cost   oetinate 

bi4.,3UO,000.00). 

PPA.  Lk.  reo.  anpePred  r«  c«-npalrn  tc  secure  paasare 

orop.  r/ond  Issue  for  .lehabilitntion  of  P.r.  Arts. 

Sec?etKry  tc  submit  staff's  nemor^ndum  tc  V.ayor,  etc.  12/12   .^9 

P^::,K.?R?Slmo'   HLVD .  ( Gonnec ts  0.  u.  ^k.  with  Pres.  Reser-va- 

'^        tlr>n) 

►^■■\RK  rkvt:nu^.  UNITP- 

^ARKTTIG  AUTHORITY 

■ Lotter  of  appreciotion  th»nklng  Dept.  for  co-operation 

in  International  .Vorkshop  on  Of ^-Street  Parking.      1^/1^   23k 
r-.^KSIDE  SCrJARK  (Vicente)  26th  Ave.  4  Vicente  Street 

P-R'iir3  (Also  see  Concessions)  ^       ^,    .         nr 

"^       R^s.  2775,  pemit  renewal  Automatic  Merchandinlng  Co., 

7/1/^7-6/30/^'^,  at  >?'  locatlcns.  '' 

Re372776,  permit  renewal  to  Canteen  Service  Inc.  ^^^ 

7/1/^7-6/3^/59  Ht  3  locatJons.  -^ 

Ras.'2777',  n^rmit  renewal  tc  3ay  Cities  Automat  Co. 
?ro;  7/1/57-6/30/59  at  3  locations.  «^«    ^^^-^ 

Request  of  Catermat  Corn,  -f  America(milk-ven.xng      ^^^    ^^^ 
machines)  postponed. 
^-RSONNEI,   AS^T.  SUPT.  0^  R-QR-^ATION 

'     Res.  2763,  authorised  ^itter.d.noe  or  oen J^^r.,^  g^  t. 
Sunt,  of  Rec.  at  Rec.  Conr^ress.  Lon^  each  w/.v/r>r, 
to  10/^/57. 

— R;;rr  ?596,  directed  to  maintain  cost  ecmunting  of 

camp  operation. 

n^recter^  to  prepare  oermit  for  60-dny  trla] -period 

operation  of  ^00  sifhtse^lnp  vehicle. 

To  r-ceive  cost  ontimates  for  removal  of  Pt.  Gutter 

from  Aouatic  Park. 

R.3.  2S01;,  R.  M.  TToyt  tc  Pttnnd  Mat'l.  Conv.  ^mer 

Inst,  '^k,    -x-.c,   MinneaooJis,  Minnesota, 0/21-27/'5  .  . 

r^^R>^-,ONNT-L.   DIR'-XTCri  OF  TIIK  200 

P^rOKTI^L,   GSTIERAL  (r^iscellanecas ) 

Res   25?^T;Tc  -.Valther.  Dir.  of  S.  Arb.,  to  recc  ve 

*^?500  froA  S.  Fund  for  Cororean  trip  tc  procure  plant  ^^^^    ^^ 

material,  ^        ,      *i      v«..t   «, 

Roe.    2612,    2n.-ineers    i  Drr^tsn'on   for  April,   Vay   Sc  ^ 

jf.;;,  19^7  i^ec.  '^^.  Fd. ,§15,000.00.  3/14    - 

R^s   2697,  C.  S.  roTiested  est.  two  positions  .[,06 

Asat.  En..  II,  C?vil  ( I^oad  Fd.  ^^^•^'^^'^^^  ;.,,  v^Vhe.- 

Res.  273U,  com-pndin.-^  Fred  Levy  en  recel.'xnp  v^  phes- 

a^.rd  if  PhotoRraphic  P-oclety  of  America. 

Res.  2735,  renuest  for  a  Supple  ^,?P^Z}L%rVrtL 

to  cover  rotitlln^.  cf  Positions.  U;^.^,(|  -uoAr  ^.uper- 

Arboretum  Sc  Potanlcal  -;^j;'2°^«  ^■^^:  7j>^iin6d  Sunervisor 

:;J^^t^ia;ir^^"o;5;'r??^??o^'f?r?'o^^.e  S.  P.  Maritime 

Muse'.m  t^',tOO  -  total  •:32,J+00. 

Res.  2762  Commendation  to  ^:^; /^^   ''•  ^-"^^'  ^"^""-    6/27 

of  Music,  UTJon  rotir'^ment  ,/31/^N 

^r;arn;n?:?^r--ea::-^^s:3-^addit:^:;ni^:??o:^ 

^:?;mISr^ooir:;^;rcon^errln.^with  echool  sunt.  (See  ^^^^ 

Ba;  V^rPa^k^lans  referred  to  Gen.  .C-  for  rept  to 
M^yor.rmtg.,  2/15/57-   ^o^-directed  posting  of   Pan- 
S^r"  signs  at  Day  V5  cw  Laroor  «  requested  u.n..igr.  t.c 
?en..est^Dept.-ubV.Vks.  to  fill  la.joon.     ^  ^^,.^^  ^^^^ 

Res. 2592,  G.-pr.,  'c  Secretary  tc  rei;:est  controller    ^^^^ 
for  2^   reserve  f'onds  when  nee. 

-more- 
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'aen~  Vpr.    ^  staf^    to    Invpstlgat*^    tha  Ynyor's    oronosal 

that  Deot.    Pldgs.    be   used   for   co-operntlvi   n'ira«»ry 

schools. 

Gen  Mpr.  to  submit  rocornrendatlcns  on  ^sse'nbly  * 

Senate  ^bills  affectlnr  H.  'c    'k.  Heot. 

Gen  H^^r.  to  seek  City  Attorney's  opinion  re  romoval 

or  destruction  of  Ft.  Sutter  fro^  Aquatic  Park. 

Plelshhacker  windbreak  req\iest  referred  tc  Gen.V^^,r. 

Petition  cf  Sunbathers  at  Anuatlc  Park  referred  to 

Gen.  V.pr.  ,  ,   ,,    -, 

Gen.  Mgr.  authorized  to  arran,re  for  weekly  floral 
displays  In  Bd.  Supvrs '  Cha-ibers . 

Gen.  Wpr.  to  renueat  Civil  Service  Comm.  for  IndefJn- 
ItA  portponement  of  Its  nuhli"  hf^arinp  re.  exam, 
requirements  for  Eric  Walther's  position  at  o.  Arb. 
Gen.  Wpr.  authorized  to  oroceed  with  plans  for  nf>n 
access  road  to  Harding  ^k.  G.  Cs. 

Res.  2632,  Gen.  Mgr.,  ^.  S^cty.  to  submit  prel.  plans 
for  H.  of  Flowers  to  St.  ^r.po,    ^   ^"i^^,^^^''  %^° 
request  §28,000  from  the  St.  ^  J^' ■ -^T/^^^^^^/^^ 
final  drawings.  ( Cons  tr.  cost  ert.  ii.65,O')0.OO) 

Hes   27U0,  Comm.  dlr>3cts  Gen. Wgr.  to  Install  a  gate 
*n  perimeter  fence  at  6th  tee,  SViarp  Park. 
Res'.  2755.  O-n.  Mpr.  ?c/or  Bus.  Wgr.,  'c  Soct'y.  auth- 
ortied  execute  Com^m's  V.  Dent's  business  durlne  July 

Gen.  Mgr.  to  make  recommendation  reg-rdln?T  the  sell- 
ing of  H^moshlre  Street  oroperty  (adjoining  ^^rankUn 
Square )  •  ,  »   «. 

lAs   27S1.  HUthorlzed  attendance  of  ^'^'^-  '■P^'  ^^-^V^V 
Rec*.  Supt.  at  Rec.  Conrress,  Lonp  Beach,9/29.10/5/57. 
Gen.  T.'gr.  to  submit  rept.  re  convention  delegates. 
fFor  1958-1959  Budget) 

Cen.  Vgr.  to  ask  Mayor  If  he  anprovcs  a  .j^?S,-^00 
approD.'  ''or  an  en-lneerlng  study  of  ^.?.A. 
City  Planning  Inquired  if  Rec  'c  ^';^S°7'";/^4"'^^h. 

ested  m  acquiring  -«s^''«^^'.^^l?^^i^"^X;te  ^ 
way  and  Lincoln  Vav.   0«n.  'igr.  tc  lnvestU,ate  c 

rflnort  at  lO/lO  mtr.  _     j  ..« 

"Zllt   ror  inprovlnr  P..r.=  ton  ?.r..    P»t.hw,y  ref.rr,d  to 

Gen.   Mgr. 

:>n.    ^--r.    instructed    to   rept.    r-    ^^f ^^^^^A  "^^^^^^^ 

««r;nT.«   Pal      ^Ine    Arts    (Ass.    Bill    IV^^.    Chap.?3   6, 

restore    rai.    ^  ■lh'^  -ij  «"^    \  v,*  .,v,   <n-Qta  v7'>m1  1    ainr^n 

Stat      19'-7   states    t^r-s    Mn-^er   which  State  v;    ii      nnpi 

l2"66o,^00   as   matching  -ney   ^cr  r- st^-mtlon. ) 

..s.    28.6,   Comm.    a.^.cves   E     .Imore  Ilutchlson.s^ 
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G^n     M^r.'^trnr'es'.Pt   final    n^.ns    'c   snacs.  to   Comm.  lOAO 

Zl'ZT     I  Sert'y.    to  make   r.ccmmenditlcn  on  requested 
fth'^'nni'DoVshow'^or   Sunday   V^/58.(Polo   Stadium) 

orrjqrW^        gt7rr»trp^QV,    co^.'^'irr'Toii 

^^!s^'2592,    G.   M.:    ^^--^r.t^y   to    re.u.st    Controller 

for  2%  rer.erve    f.u.ds  -^-^J  -°;  Cnrnmlrslm's 

secretary   to    -^7-^,^^^,.^?    •co;mUte^^^      services    at 
aopr'^ciatlnr   or   riusic   .•;»«.. 

stern  Grov-.  „„„p„t8ry  to  «rr«r>K-  purchase.  4 

credit  S.  '•'•b-;^-;  P"';,.^^^^  ,,  j,i<,„,ii,  i,,,is  B.T.«t 

Dlrertpd  tc  deoosit  o  s.  >i  <^" 

shares  with  CI ty  Treasurer . 

Res.  2682.  .'.en.  Mpr.,  '.  ^-cfy./.o  submit  .r^^.-^l an. 

for  H.  of  Flowers  to  St.  -.xpo.^  ^  ^,i^?in«n;e"^f or  final 

request  ^22,000  from  the  ^^^  J.Z'    %   ^^nT"" '^  ?/9 

drawing's  (Constr.  cost  est.  v465,on  •   ;• 

sLt.v:  to  obtain  Prop.  Dir's.  R'^ot.  o^   McLaren  Park   ^^^ 

land  Acquisition.  ^^^  ..e.ommerd  amts  frc. 

Res. 2711,  Pros,  ^nzzer   ^n  lends ;  Sect'y  to 

Trust  I'uuds  to  be  invei.ted  in  d.^.^Jonia,  or--  j 

.rust         ^^  ^^^^^    ^   Conditions  of  requests.       5/2 
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PT^-ONN-X,      SECH-TT^^v,    C0^*>^ir.CI3N 

^"^ Dlrectpd   tc   ronu^st   City  Attorney   tr    ^^Iv--;    cnlrJon  en 

SenatA   3111   «399  r«»    ise   cl*  public   r-»creaticn  -proper- 
ties  for  co-op3ritlv«  nursery   schools. 
•Secretary  directed  roiuest  Onlnlon  of  City  Attorney 
re    !nst<:^llatlcn  of   gat-?    In   prrtectlv^    fence   nt   ^harr 
?k.    Golf   Cs. 

Secr-t'^ry   iir«cted   to   r«»i.iAst  City  Attorney's    pinion 
r-»  Toi.-pUty  of   loqsln^  Sharp  Park   orc:-erty   'cr   ccn- 
structloa  and   oper'.aion  of   a   3cys '    Club.  °/ *^  ^ 

1-s.    2755,    Oen.   Mgr.    and/or  3'is .  Vgr.    '•  the   I'ect'y. 
aathor'3'^d   tc    execute   Conn's    k  D^ft's   business    during      ^^^_^ 
CoT'*'''.    July  r'^coss.  ~' *"  ' 

aen.   yp:r..    o:  Sect'y.    tc   -ake   recormendatlcn  en  re- 
quested $th  Ann.   ::og  Show   for  Sun.,    7/6/5^.    H'.   ^'.  ^^^^^, 
?k.    Polo   Stell'un)  '  *"* 
R«s      '''^71.    Sect'y.    iithnrized   tc    "^jH    fer  bids   for 
r-mov^l   of   336. Onn   cu.   yds.    of  n,.9t,rlal    fro-.   3ay 
View  Perk. 

Secretary  tc    sib-rit   staff's   reoo«-?ndatlcn   to  Vayor 
TA  lehabllltatlon  of  o.   F.    A.,    etc. 
=r^c,nNN^L.     ?::^^Hi  :i— HIT  :--  ^-TC? 

^-^ oTTT   ^Qll   -'o-rcrlal   Res.    -   Julius   L.    Glrc?.    .ng^ 

a.^Journed    cat   C   resoect   tc   his    nassln?.^    {^<.     -"^vt. 
e-r.pleyee  1.3  yrs  . ) 

^"^^^^^t^r:  2560  authorized   to   attend   C^iTf.    .nee   ccnf.    in  ^^^^^ 

*^aeram«*nto    2/2ii-27/19  j7» 

;::".   hono/ar;  lifetime  ..,«berahig   IP   C,lir.»;..Jt- 

Teach-rs   Assn.    in  recepnltlcn  o.    ^^-y'*?''  mr  r.^v.  ^^^^ 

vouth  activities.  „    , .  ^        «„ 

Rayincnd   S.   Kin^b-ll   a^^ried  r..llc-.s'nip  in  oalifornla  ^^^^ 

p«cr<»atl'^n  Society.  \.«ti 

Res!\-633.    Con^-n.    extends    congratulation    to  H.Klnbell        ^ 
for   Certificate  frcn  Hat'l.   R«c.   Assoc.    ^ 

To    invest' r-ate    f-\rther    the   request   of   ?  -  •    ^-^^^^i? .    ^    o /o 
Coecerati;e  Nursery   Schools   for  use   of  .oot.pro.ertlos ..,  8 

p:-TOTC-Ra"pHY    C-JITT^,    i;5    Polk  street    (See   Rerreatlcnal    Arts 

?;otlcr^lvon   to   Calif.    C-'^ra   Ciab   of  L.ase   ter-nlna- 
t^en   at  kS   ^olk  St.    en  June    30,    1^57. 
.TM^r  T.^lC^  PLAYGRO-rm.    Cr-stlake   Drive   and   Aawcna   -t.    at 
2?th   Avanue. 
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19 


5/23       1^*? 


2/11^ 
2/11; 


2?th   Avanue.  ,     a    --i     oAp   << 

B«;      o?6A    to  V."n.    G.   Merchant   -   -ecrease   .,l+,67l;.n. 

IIV    ^%   to    -r..   •::.    Brewer,    Consulting  Foundation  ^  ^^^^ 

Engineer,    ^^00. 00. 

Res.    2608,    tc  VBrtinelll    Ccnstr.    -.o.,    1st    ^a.,r.,  ^^^^ 

Rj^.^pS^to  •Tartmelli  Co.str.    Zc.    2nd    payt.,  ^^^^ 

RA3?26^5*to  -artln-111    Constr.    C.    3rd   oayt..  ^^^ 

i21,122.1<^.  n.vt. -21.^6?. 96.      6/13 

Re«^      271«^.    to   Martln«lll    -•    -<>•*    '»^"        "^    'Xno   Ai  f«/P7 

R«:    275^;   CO-,-. requests   two  ne.   enployn.nts   tc-   st.f-      ^^^_^ 

Plrie  I,t:k9  Rec.   Are?.  .^^,f_  ^_   .  =;th  -nyt. -S.niiP.T^  3/8 

Ses.    r767,    t=  '■artlnclU   >,onstr..r.      ."       ■'^      ^^„  ^     ,/<, 
t^,      ?767      tc  "Sl-tnclli    Constr. Cc.-6thDa,,t.  .,oi    .;j. 
r":    2%7   to^artlnolU   Ccnstr. Co.  ,7th   -  final   .ayt.      ^^^.^ 
;7,3?9.li6. 
POINT   L0  30S    (Land's   ^nd)    (Near  Sutro  Baths) 

DOTT"'--  ■^^P'aRTV^'NT  (See  "ollcles) 

pjLx...  -^t^.Af^.i-.  .^r^  N-«    ^,,„,*  o'-  -'drd  GuprUane'  Le^.-ae  to 

Cc-nn^fslen  re^prs  r«iuest  o,  -ur,..  ^^  ^j^g 

Pnilr«  ^oit.  ^or  enforcement. 

Res.  2^^1»  ■  -;"'^^"^-';t<,5^ohhar'k-r  i»la^rf1«ld,  disapproved; 
continuance  of  seasonal  sites  guaranteed. 
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pnT.TrTVS   QF  R^CR^ATIOW    AND   PARK    COMMir.SI'N    (Contlnupi) 

' Rjis.    25PI4.,    Fees    for   uainp   ^hotopranhy  Pacilltlos    in 

Rec!    Arts    3ldg. 

USD    permitted   tc   issue  5^^  "'fekly  ppssf-s    to  Armed 

Forces    to   ase  Flelshhocker   Pool. 

Mornin?  Glory  Sandwich  Comrflny'p    t-eou^st   to   c«t^^   «t. 

Lions   lnt.3rn.    Bkfst.    «t   PRl.P.Arts,    6/?ft.    to   clear 

through  Chairman. 

R      \:   Pk.   Cc^m.    nostooned   action  on   requested   use   or 

Dept.    pronertle?    by   Cooperative   Wursory  Schools. 

Ros      2''29     Cit-"^  Tr-flS'orer    to   nurchppe  "with    "equest 

Funds    mloOO    in  IT.S.    Oovt.   Treas.    Certificates 

maturing  i/l^/^^. 

n'urther  nostnonement  r^n  requested  .ise  of  ^ept.  jjron- 

orties  by  Co-operative  Nursery  Schools  to  ..nf-.  (>» 

Commission  annrov.s  intention  ;^^f  the  J   ^^  R'.nd.ll  Jr. 

Mus.  Aux.  to  incorpornt-  as  a  Non-^rof.t  Orr 

Res.  ?765,  Comm.  approves  ?  event?  in  celebration  of 

United  Nations  V.eek,  Oct.  ;?n-27. 

Commission  denies  request  of  City  of  Hooe  for  Flor.l 

Plaque  and  Concert,  June  19-^  U 

Supt.    of   Rec.    to    inv-.'-i^rPte    ^-urther   the   ^^^uest   of 

S.    P.   Co.mcll   Coonerativ   IMrs^ry  Schools    ^cr   use   of 

D^pt.    orcperties, 

Postnoned    endcrse-ent   of   Ferry   -ark   Project. 

Postnonement  of   renuest   tc  7«iv.   19^.    fe^    on    .'olo   Gnme 

Admis-^ions    to  C.    C.    °k.    ^leld,    1-^/13. 

R^.    2R01   Comm.    endorses   Ferry   Park    Project   Plan   in 

Pri'iciple.  J 

Res.    2805   comm.    aopvs      installation   of   underground 
«lec.    faciliti^^s    by   ?.0.    -    ''.    ^^  G.   G.      <.,    Wxx-a 

Ictlordef erred  on  F-rry   Park   until   a'-ter  Mayor's 
cabinet   meeting.  ^    -,    t  « 

R*.^      PP-'l      Comm.    grants    rental    fe-  waiver   at    '  olo 
ctac'.    for'car^^n  Hosp.    benefit;    but  in  1'>5B   to   nro- 
"vlde   for  elimination  of  any  waivers   of   rentnl^fees. 
Res.    2^2k   annrova]    of   1-day  Test   cf    ;^ortabl«    ^<.c,c- 
rests    at   Kezar   'tp^l-im.  .   33^  v^  ev;   Park 

Res.    2826,    endorses    use    of   nortion  o.    Jay    ^--^ 
for  Tia  lor  Lr.    Baseball    Sta'ium. 

R.'.    2829   Co;m's   Declaration   of   Policy   re  Terms    for 
?:;;'n;    ■.-cpore'^    say  Vler    -ark   Ste^um.    ;Commr.      «rr 
:   official   ren.    on  v«jcr  L..    --seba    1  matters    ) 
Comm.    approves  Arthur  C;^. ^.frey  C  now    ( -.    K....)    from 
to-^  cf  Colt  Tcvrer,    10/2b/57. 

'.    M  TT«4„      o"  r^V^.   M«^.    Ctr's   renuest   for 

Decision  en  T,niv.    c.    oai_^.   r>  ■    •  „-.  ^.i    ^ ,,   „ark 

permission   tc    cultivate  oniur.  popny  n^  r  .    .n  nark 

n-ursery,    ^«^«^^;^^V  .       -  ^  ^   -.j,or  '--t-^-  for  hot-rod 
No   par^  land   suitable    for  a      rar    .  x,.  .  ..    x 

activities.  .tr.   withdraws   ^..uest   for   oer- 

ml   'sion    to   'uUlv.t;   opl^m   ocpy   nlant   in   .nrknur^^.y 
mission   to    ,u-^..v  ,       ,,to^.:    frr  f'sldhs.    removal 

TTes.    ?57:j  P.PPrcval   pr.3.    ']^^  Ji^:[J  ^}  architects' 
k  renovation   v1d9,S.J.  '"»    ""-^ 
f^e.    (Ryan    c  Lee) 
,  Art  Com-.    ..proves   r'oldhcus,   "l'""*^^;:-      ,^,,. 

5\ho£.    2730,    fln"l    ^1""=     '   ='""•    '  =  '"'°'""'   '^"'^      ■-'■ 
'house   rehabilitation. 
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Res.  .  cj  ^o  .yvij  ^  --^  «ii  bi^s  for  Pcrtola  '^.G. 
Ros.  2ft06,  re.lection  of  all  r^i  s  xoi 

Volterations. 


?ls!"e663.  aoprov«l  .cn.nent  '=  pla-u-  -'<'rkl..  sit, 
of  First  Pub.  Sch.  in  C-.U-l. 
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PORT?^TOUTH   SO.U;i?"    (Continued) 

^^       Art  Coni^.    approved  Marker  ^  Text   conm»»moratlnp  First 

Pub.    Sch.    in  Calif, 

Cor-'',    flrnrcves    Civic   Corsniony   by  F.    '^c  A.W.    of    Calif., 

Sent.    2?,    dedicHtinr  rnonament    x  nlariu«   ccnTift-icrpMnpr 

let    nubile   srhool    in  Calif. 

Dedication  -   nlaque  marking  First   i='.i>^]ic  School   in 

C«^llf..    9/2S/S7. 

Letter  of   aopreciatlon  frcT.   Gr.    Ldf.    Free    'V.  Accopt-d 

Masons   of   Cal .    for   co-oper-.ticn  in  public  school   -er- 

emcny. 
30TR:^R0   nil.L    ^I  AYGROUNT),      -2nd   flnd  Arkansas    Sts. 
-  ^^s.    2^01    to   C.    a.    aeichel    iilng.    Cc.    -   1st    c  final 

nayt.    ::5i4-2.00    (2    units). 
ppvRTT^IO    H'ZIGIITS    PLAYCROUNT^,    Clay   and   '/alnut   Sts. 

p-THT.Tr.    TTRRARY    CO}P'i:'Sl?V, 

Arch,    to   ''.vH-fi   nlPns   for  North  T^pach  Library   to 

include   recreaticn   use, 

R'50      2^70,    Con-',    npnrcvns   Alt^rnut?   ^iHn   by  Archi- 
tects Appleton   'c  .Yolfard   for  Library  at  N.   Bench 
P.C.,    with   certain  provisions. 

Procress    on  Ilorth  Bnarh  Libmry  plens    to  be   sub- 
Til  tted   tc   R^c,    k   ?k.    Ccn-'.    for  aonrovol. 
Librar'-r   c^r"-.    to  work  in  close  hamony  with  Rec.    "c 
^k.    Conn,    in  constr.   of  No.    B.   Library. 
Fl^al    nlsns    for  N.E.    Libra-y  rec'd.;    to   be    act-d 
upon   at  Oct.    2l+,    1957  '^^-S* 

Res      2"^^^     R.    ••    ^^«    Comm.    authorizes   Library  Ccmm. 
to    const'r!    library   bldg.    on  N.B.^.G.    accd'g.    to 
nnnycved   plans. 

Notlf^^'d    b-'   R*"^.     .:   ^^-    ^er^t.    that   no    funis    are 
available   for   landscape  maintenance   at  -erc3d    3renc>^. 

oubllc   Library   Corrr'.    «dvised   that   l;'!;''^^'^^!:^::;^;;;; 
"ten^nce   at  'Merced    Dranch  Library  'yIII    erst   .pr>roT. 

vl^60  yearly.  .    .   a\ 

PM^TTC   UTILITI^.S   COmZVSlO'J    (?.'ator   Dept.    included) 

P.;b.   Util  cor....    R^^s.    16, W   re  Crockor-A.azon  Tract 
use   to   be  studio^  by  Rec.    !c  -'^.    Conr.. 

Res.    255)^,    Co--.    P^-^^««    ^-    ^"^"    ^^    ^•^•"-    '^^^-^^^^^ 
for  Rocreatlcnal   uso   of  Crrckcr-A-azon. 

Res      ''^^e,    Rpvccable   ^ernit    to  !.Variclpal   Rwy.    for  b-is 
turA-ar'cund   loop   in  ^n.    Davidson   Park. 
Res      272-;:    Orders   for  S/v.'k   .Vat-r   Deot.    -'l.?      *   ..\i°„ 
Dept.Klo;.    ^1,000.00;    -nc.    Req.    I'.Util.,    Canp  .ether 

Pes.    27^7    to   '.'uny.    ?vry.    Cable    cars   -aint^d    -   t-tn 

tW'^^-'^l'^'    Co--,    anorces    telenhon-^   booth   installa- 
tion    Ht   Beach   i  Hyde   Sts.    ronuested  by   ".      til.    ^. 

Conm      "ros.    directs    that   <*^ter  9/?2/57   no    ;u^^-;''^ 
Comn.      r^s.    ^-[^-;:^^      ,,  r-v»  v«rc«d   until    the   -^rcb- 

motorbcat   races    be  held   on   Laj         .1^. 
1«T,  v^as    been   reviewed  with   cffida^s. 

Con^-nittees    of   Conn' ssioners    ''•^'^--^'"«"   '%,r;:i^"J^^f  ^^°a 
n-rotiate   re   Pub.   ITtil.    Con's   r-ot.    on     ^^' ^^^;^'y^^ 
Jo'vaint^m  .Vater  V^mty   m  Lk     ^'^^^''^^^^^^^''^/^'r,;. 
Comnroniise   solution  reached  with  .'.t-r    .ept.    in  us- 

of  Lake  Yerced. 

PURC?L\?^R   OF   SVPPLI^.S  ,.^„4.„*.<n 

^;7ri^I7r^^T^rintlnr,;^i-ogra.h.^ 

rcr^,  April.  May.  June,  l^i^7  R-c.  Bd.  .  n.  -^' 

Res.  2725.  ^/V<.  C.  to  -urch.  Cuoplies  -  Vise.  Repairs 

;;,7.'^''^0.00. 

•   Heal  -state  rapt,  to  receive  l-^^^^np  bids  for  ell  ond 
^as.  (Property  nart  c^-  F  >hrnan  -equest  tc  Pec  'c  rk. 
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Conn. )  ^  -,   J   4.^  n«/^ 

Oil  V  Gas  lease  of  Fuhman  '^e^uest  lands  tc  -ac. 

k   Gas  '^ev.  Corp.  ^  ,,  .    ^  -,,,  .  Tr, 

rnr,r»  r^«Mrn  o^  sur-lus  Ian-'  sale,  ''cLaren  "^k.:  To 
Conilmation  o*  sui  -x^o  .l       ^»   atcTo.  m   v  ". 

'c  R.  Closso  31;, 000  -  lots  7 ,6,7_  _l'<.bl59,  • 

Gonzales  '1500  -  lot  1, 
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PFAI    ytVTAT^  DIjIPhRTM'^NT    (Contlnufli) 

— ^-  '  t^aZ — ^x"^.  r^cowmenda  !^d .  Svipvrs'  «»xtend  leflse  to 
Union  Oil  Co.  to  3/3/^2  on  Korn  Co.  Innd . (yahrman 
Request) 

Ras.    ?662,    I^es.    of   Prep.    nir.    s^P''^*    ^^'l  ^ub- 
mis'^lon    to    3f3.    Gupvrf .    for   :virchfia«  3.06  arms 
costing  ,,17^.000.00.    (Int.    f'r.    3«lt) 
Res.    2681,   Cor.   Ilts.   lot  declared   sarplas    i 
^ron.    'llr.    to    sell.  /l /-i  i 

Real    2725,    i:ervloe   In  Rcoulrlnp  r.!cLnrpn  Pk. ,  ^^000.00.  VI 3 
P      V.    De.^t.    estlm«tes    acqiilsltlcn  of    b«l.    of  MpL.    pIc. 
i^nd   to   cost   apprcx.     ^^^OO.OOO  .00.  ^ 

Raq      P7-i9.    mr.    Prop,    requested   Mrcceed  with  -.nlnenn 
D:mlr"2oc";5ln6./.fljolnlm-  H«l.n  ■.nils   ?•<=.,    and«r 
Suo.    Ct.    Condennation  Action  i|.D3, 3'l» 
Offer   to  buy  Innd  for  r^^O.OOO.OO   in  Mldtc^n  Terrace 

to   be   Investigated   by  Reo.    V  Pk.   Cc-nm.  

R^.      ?p2n  ^Ir.    cf   ^rcp.    requofted   to    Inforri   Co-nn.    If 
"ny^ult^ble   nrop.    nv.llable    for   o.c.    purposes    In 
Twin   Pks,-?'l  JtO"/r!   Terrace. 

Tno      PP-M      Mayor  Christopher   reiuested    to    tr'^nsT^r 
llr^iplirlT/.t.    nrop.    ad.lolnlnr  -albca    PK.    to 

Rljects'Mldtov^n  Terrace   Prop,    'xnder    ^°f j^:;f' ^';J;:;'^\3 
for   ncss.    n.g.    site,    'c  Inquires    1^   suitable  land  Is 

R::''230;\cqulsitlon   by   e.l.ent    io.aln  of   .rop.    adj 
B  V      Pk.    for   Baseball   St^diu-n,    est.    ..L}.0,0on.    ,j. 
Re3*    2926.    approval   qultclaln   da-'    to   ^'rs..    A. 
Mossettl,    property  owner  on  Silver   xerra.-    . .o  a 
we J5 tern   bcun'^nry.  ,«    *       \ 

T^*  *onr^   ATect«»d   Vice-President    for    •.'7. 
pIc      P711      Pr-3.    S'ltter   directed   to    recomi^ond   n-'ts. 
fro-   trust    -unda    to   be   Invested    in   U.    ^■'-    ^?^^^^'    . 
Socfy.    tr    prepare   rept.    rn  Terms    '.  Conilt.ors   of 

Co^ls'i;nerB   Dr.    ^rancls    J.   li.rz  ^c  The  ^^v^.rene 
a!   Gnllfx-her  reappointed   for  U-yr.    t^rr.,    ^xplrln.. 

Ref''27^=^.    Provldinr   ^or^   conduct  of   Co^^.    b.slne.s    » 
r.^p;.g   c-r.tlrn   durlur  Co-^.^s   July  Recess. 
Invitation   to   see   n«c.    Ctr.    for  Ilandlcapp'^d   at 
I?l*>ishhacker   ^Inyfld.    i.ldg. 

»  »  4.„«   QntVinrl'^ed   to   recomenc    on 

Con^.    Parr's    comm.^tee   autnori-pj 

uniformity   o^    dent,    t'.^^ns. 

Res.    2'^-0],    Com-,    endorses    r«rry  Park    ^roject    nan 

In    Principle. 


02 


200 


261 


20 
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Res. 


2829   Con,-' s    -^eclar^-lcr.   of    I'olloy   re 


erms  ""or 


(Referred  to  Cc-^-.  Coffman. 

Res.  2SU2,  press  Box  at  Ke^ar  ^l^l\^,^ll,\ZTze 

honor  cf  Comn.  A'm.  T!.  Coffman,  £  saiiia.xe  ^^^^ 

plaque  to  be  placed  thereon.  -^-n^.-her  to 

committees  of  Commissioners  Zimmerman  i.,,..lla..er;^^ 

negotiate  re  Pub.  f^^^ '  $^^;\r'^'^rced  R;s;.vcir."   lO/l' 

to  Maintain  V/atcr  ^uel^ty  In  Lk.  >  - 1  ^«    .,„  .^^  ir 

o.r,^   "of-man  -^-slgnat-l  .facial  Rep.  on  W^Jor  Lf-. 

Ccmm.  oul  man   ^  ■^'^   ,         r^  "'npr's  absence,        -^•'/■i- 

^aseb-^l^    ratters'    Jar^nf:,  oo  .    .      '^i* 

^v,  r'   "or.n«v      Inc      «"mts    to    fai    in   city-owne! 

Ch3s.   L.    aarney,    Inc.        r^^  ^^f^vred    to   Comm. 

nrop.    nr.    3.y  Vi.^    '^\^^/Z      i>ese2      1    Stad.    -roj. 

Coffman  as    oert   cf  Vajor  L^..    wa^.o^j^^ 

^      .  i»-c.«^  VfitbPT'"   e'.   "Hocommendations    for   iJC- 

Repts.    on    "..amn  \athe:      e.     a   ;^  „  ^      submitted 

p^nditure  of  F'ohrman  3enue8t  .-unds      to   ^e 

Z^   rr^^^     r.  I.  n  fl -'h'T' r.    committer.  , 

to  Ccmm.    baiia, n.r    -    „«o^Viticr    ar^ln?  equestrian 

•«„    -    ^    Tir      referred   t.o  Oomm.      arr. 
center   In  u.^.'K.    i  -jmi 

-more- 
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3/li.  ^2 

6/13  1?^ 

8/8  161; 


«i/22       17!; 


i 


r^rT.REATION   ANF;    PivRK   C0W1L:^10N    (Contlna<=>'1) 

"^^^    I/eetlng   'lota   chsn^:fld  bocauao   vS   conflict   "-Ith 

T^i=»nks.rlvlnK  Day. 

Decision    to   postpone   tho    next   schedulci  Commission 

m'^eting  to  jBnaary  0,    3^'>^'.  .      .c-p      ,v   i  n  m 

B-idget  nicotlng  schedviled  for  J«n.    6,    'fK,    nt   1p.m. 

pr^C'r^wATI^^M    nON^   PirMD    (191+7) 

— ' Res.    ^612,    ^■inFlncers    ^  nr-ft3'^rn  for  April,   ^7ay  i 

Junfl,    10);7   aec.B'^.rund,    ^,,15,000.00. 

R.s.    2612,    31uenrintlng,   mln^orrephlne;  X  nhotost«tlc 
'»ork,   .ipr..   May,    I'.^r,^   -  19U7  ^^ec.    ^'^•/"'•^f '^2^;^^; 
Res.    272^,   Ronrodnctlon  B-ir.    0    for  S/v/k.    '^2, 500. no. 
Available  ?^in1s,    19U  Hnc.    Dd .    Td . ,    July    '!^7,    (1^ 
orolocts,    i.,^ 71;,  10 3. 01) 

R«8      '792.    CoTT-n.    rejects   mcr'^nln^:  of    cas-^   ^'^^r        f 
ro^ati.r'v.    City  ,:o  CO.    of   S.F.(City   aw.,r,.cdjudgr.ent 
of   Hpprox.    1?lB,ono.OO;   app'l.ccntrnctor' s    claim 
^ll.,P'^0.0O. 
o^PP^ATTONAL  ARTS   BLDG.,    D'I30C-  P-^RK    (Formerly   known   afl 

-^= !T-"rtr«^l   Activities    Bld.>  ) 

Re...  2c;3i,  to  Ira  n.  L«r..n  Co.,  11th  -^y'-J.^f'^C'^' 
Res.  2537  to  Ira^H.  L«rsen  Co.,  Incr'-^so  (a)3731.^&.  ^^^^ 
Increase    (b)    0315.71;.  .,^  .  ,/^o 

Res.  2537  to  Ira  I!.  Larsen  Co..  ^^^:^'*'*^%  ^^^^^.^lo  1  A, 
Res.  25!;9  to  Ira  H.  Larsen  Co.,  lOth  ^^V^ ' -^'l^^'^"'  \f^ 
Re..  2550  to  Ira  H.  Lnrp'^n  Co.  -  I^^'^^'^^r  r^^!  A\  i/ih 
Re^:  256^  to  I.  H.  Larsen  Co.,  12th  .ayt  .^!;U,09t;.67.  .^,^1^ 
R„s      '^^66   to   I.    H.    Larsen  Co.    -  Incroase   v75.>.  ^^^ 

IZ\    25"!;,   Foes   for  usin.  Photography   facilities    in        ^^^^^ 

IM\    2^".^^f  ira  H.    L.rs^n  Co. ,  ^  ^-^^yt   .22  671.32.  3/1. 
Res.    2626   to   Ira  !!. Larsen  Co.    -   increase     ll;-^.2.^.  3/^ 

Rea.    26i;5    to   I.K.La^sen  Co.,    l.';th  pnyt.    ;i7,601.72.        ./U 
Res.    261;6    to    I.H.Larsen  Co.    -    IW   cnt  .   ^^l'^'^^'" 
Res.    26.lt7    ^o   I.II.L.rscn   Co.    -   Increase    .71.0^. 
Res.    261;7    to   I.H.Larsen  Co.    -   Increase  -l^^-^^' 
Res.    2667    to   I.H.Larsen  Co.    -  Increase   ■^•^'],' l^l' .^ 
Res      2635    to   I.H.Larsen  Co.,    l^^th   nayt.    v2. 135.^0. 
Ses!    I'oi   to   I.H.Larsen  Co.    -   l6th  ^  final    payt. 

Res:'r7i9';o  «/.-m.   'looser,    Jr.,    final   nayt .n;,355.59. 
Res.    2721,    to  V/m.    'looser   ^c  J.    Oloe,    lncrease';.536.7. 


U/n 

'v/11 
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l;/?5 
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5/23 

6/27 

0/8 
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100 


Onin.    601;.    ^^29/52. 

Co-^r.    anUarher   to   ropt.   on  ^,alr.t.    .  .Repair 
Strnct.ires    Prc-^rin  at   later  i';'^  ■•  „     , 

a.pt.    by  Asat.   Sapt.   Lang  rn  T«nls   Cta.i  ..    -."ts. 

Mar.y   persons    attend  nub.   hiring  on  a.i 

P.G,    expansion, 

^-r^-T-    --    --^^^.'^-    ^^^tr''!r   r^..    ^st.    rec.    area 

Petition   frcn   S^^nyslde   "^^^^l^/^^;   conference    'c  Con^. 
ref.    to    Oen.I.'gr.,    *c    \ec.    oimo. 

''®^^'        4-    ^-.^-oc   nf   s-irnvs'de  Dlst.    to  oiake   svirvey. 

Representatives    of   o  in-iys    j    ,      ^^^on. 

and  report   on  proposed   ^'C-    l;^'^'^;^^;^^,   .^oncrty  for 

Res.    2P20  rejection  ^^,, :^^J^,^„^^,^ '^ce  -.C;    Dlr.    of 

fACOOO   sugpested    for  f/^^r,^J^Ui,   ^rop.    available 

prop,    to    inform  ^omm.    if   an/   aalt^^^^^^   Terr«ce.  ^^12        l'^'^ 

for  p. 6.    parpc.es    in  ^fj'l^'y,^^.     ^vicinity   of   ^r. 

Res.  2^57,  Com-.  ^" ^t^^^ti  tl  r*  f  G  0.  "k. )  as  inusaMe 

Highway  ^.  western  -•^^^"'"^^^/J,,^^*  ti  so  advise  City 

for  pub.  nark  ^v.irooses.   Sect  /. 

Planning  Comm. 

-more- 
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D.\Ti':  PtiCV, 


3/31; 

3/?8 
?/9 


13/29   C'^l 


'I 

4 


"'"  '   R«s.  P617  approval  ".taniarl  Co-n'^'^ndP  tlcn  Pom  for 
Rfltlrinp  ^^ploy«eB. 

H«a.  ?6lP  n^'tlren'snt  Hftsolutlons  Tor  k   omployaos. 
Res.  2638,  In  memory  of  Jos-^p^^  lUckoy,  ^ecoPBd, 
(Retired  from  ^ept.  In  19^0) 

Rfls.  2693,  commendation  to  ^  retlrlnp  employees. 
Res.  2731^.  -  commendation  to  Fred  Levy  on  recelvlnp 
hlr^-'flt  awbrd  of  Photographic  Society  of  Amerlcc, 
Res.  2762  Res.  of  Commendation  to  Vrs .  Vft.    M.Cosmey, 
Sunv.  of  Music,  upon  retirement  7/3l/?7. 
Rfl-.  2911  Vemorial  Res.  -  Julius  L.  Clrod.  (Mt^. 
adjourned  out  of  respect  to  hl«»  nasslng.}  ("k.Deot. 
eraoloyee  L|.3  yrs  , ) 
q!::TIREMENT  SY3TL'M 

RrCH'^OND  PLAYnROimP,  l8th  Ave.  bet.  Lake  and  Calif.  StH. 
ROC^LWn'VAU  PI AYGRO'JND,  2Uth  Ave*,  bet.  Lake  and  Calif.  StP. 
R'^SSIAN  HI IX  ^AHK,  "on  Lombard  bet.  Larkln  and  Hyde 

-^ Lawrence  Ilalprln,  Landscape  Arch.,  oroscnted  sk'^^c^;;^ 

for  ?he  H.  H.  ^k.  development,  anl  whs  autncrlzed  to 
develop  prel.  drawlntrs.  u4  t,  01, 

Res.  27=^2,  Comm.  approves  prol.  nlans  Russian  Hill  k. 
Architect  Lawrence  Hnlprln  authorized  orccecd  with 
Final  DrewlnPS  at  eit,    cc5t  of  ;«37,5nn.  ).i. 
Res.  2767,  to  Lawrence  Halprln.  1st  ^"y^'  f;!?J:^^* 
Res.  273U,  apptmt.  of  v;m.  ?/ .  «rewer  as  Consulting 
Foundation  '^nrlneer  ?2,33f^»^'^' 
grp  -M.RYts  PLAY^'^OUtl^,  Crescent  and  Ajmon  Avenues 
St'  "ARvtR  r/'HAriT',  C-Hllforrla  and  Crant  Avenue 

-'•   Permission  Ranted  for  Memorial  Services.  k/^'^ 

S  F.  MARITIME  M^J^PJM  (Also  see  Aquatic  ''ark) 

Protest  against  expansion  of  Maritime  *.,useum  answered.  l/lO 
Res.  2$f^7,  loase  mcdlflcatlcn  to  Include  a^dlt.onal    ^^^^ 

Sen.'wrr's  recommendation  anpd .  -  thpt  f^^^J,^f.*^. 

state  Pk. com-.,  to  cooperate  with  S.F.  In  completing 
ProJ.  X. (S.F. Maritime  Mureum) 

Res.  2363  Gon<^ola  {f^rt   from  Venice,  Italy;  or 
temp,  exhibit  at  S.F.V.  Museum. 

Statement  of  Purno.e  fro^  J«V '?  t^mf  ^tnl'e'-^'or" 
U.   Parks  re  establishment  of   Mprltime  otn -e  ...sror 

leal  !!onument  at  Anuatlc  Park.  „^,^^„  u^-mn-^'M 
^nr  S.  F.  SVAT.T.  BOATS  HARPOR  (Find  ,mdor  "YACHT  -J^-.IBO.  ) 
"EA  ^L^'-'^  °^.ACH  (Euker'a  Beach)  Bench  and  25th  Avenue 

plai;t" 


6/27 

n/p 


11/li; 


F.  Mu'^eum  of 


ipyt 


St'APON  RL'HG.,  Colden  Gate  Park 

Cnmm.  amroved  lease  o^  bid,',  to  S. 

Dramatic  ^rt  for  2-yr.  pd. 

Two-year   laaso    ngree-ent   ^or    uae   of    Sharcn   ..Idg.    b 
iSe   s!f.    Musevpn   of   Theatr'.cnl   Arts    granted. 
StTARP   PARK.    SA-1   ^^^TEO.    CO.    and  HTFL^^.  PA::GE 

^1,1^21;. 27;    irt   payt.    .12,016.1,..  coast.ldo 

Ccmmr.    Zimmerman   to   rept.    on   reiuest   of   Coastsicio 
So^'    Club   tc   uso   Sharp  "k.    ^cr  activities. 
R.s!    ?6l3,    ror.est   for  nortlon  of  S^^arn   -'ark  for 
Coastsldo    Boys'    Club,    ^^^^^'^'..^^ 
Use    granted  U.S. Golf   Assn.,    7/^/^/-  ^^^^.^3,^ 

R..«      ?^')P    ^.    ^c   ^k.   Comn's   o>)jection  to   incr_as   o 
lU'?.    r'o  r     "I.     ~      '■-•  ^„i  r    r'o  qr.''    t-unnort    to 

♦•axatlrr.   on  Sharp    ^ark    .olf   Cp  . ,    an      lut^v 

n.    F.    3d.    Supvrs. 

Rept.    on  S.    Pk.    G.    Cs.    perimeter    "ence. 

-more- 
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SIIA^PJLlIILt 


>A*i  ^^^T":o  co.  nnd  '^in ''  ir.i.'w^-: 


H^^fl.'r?!.^' Comn/ilr-cts   r.en.   V.^v.    to   Infltnll  a   .-,t,o 
In  perlm**tor   fnncn   h  t,   6t.h  tee. 

c^^ofv.  dlr«ct«d  to  rerx'^nt  CUy  /^tty's  '--^i"-  ^«  „. 
i«gRlity  of  l««Blnr  r>h«rp  Park  prcr-  ror  constr.  ^x 
ooflr      f^f  a   Boyp '    Club, 

Correction  of  Sharp   Park  G.    Cs.   A.sessrrent   referred 

to   ^res.    Sutter. 

u^e  of  portion  of   Sharp   P.rk   to  Coastalda   C^y.'    .l^b. 

Res.    206O   approves    ^gr'.anent  '»itV^^'^  oM* '%f  "t  Ion 
pIrAs    V,   speU.   for   IrrlgE^tl.n  system  r'>hntll* t-.  tlon 

Roa.    288k,    taxes    paid  tc   S  .Vateo  Co.,    7/1/:^  ^   to 
6/3n/?2  33.858.3^.  .  ,^ 

Rb-.    2890   ounple.    anprop.    renuest   o.     .•^^•'••^•^^  ^  •  "^ 
taJ   payt.    (Objection    to   Increose^    assosonent.) 

grmiCT   P-^IXOT^TO    PLAYaROHND,    l5th  «n^  Bo9"<?r  ".i-s. 

";T.^Mmir>  .c-t-:hN    OPCV-:.    19th  Ave.     0  ?loat   Blvd. 

^       ^-.crotnry   to   e'.pre.s   to  livs.  -.   A.   Ila-.s      Co.^  «,^^,^^ 
al^prec.    of  Music   I'ost.    Cr-r^ltt-c's    sorvUes    at    .rov.. 
Rosldent   thanks   Conn,    for  bn.utl flcatlon  wcrk. 
n  ?7-«      ^Um     n.   Mor-h«rt   avrpr-lod   tl7nn.00  archl- 

Res.    2l7>^,    •''"•     '•    ^'^^  !««.,    V  pnAr«!-    for  new 

tfictural   contr.    for  prep.    '^:!nns   \  f^J^^*    ^/' 
stflgeTl'T^-rovemonts   at  Grove   an, p'>.l theater. 

.,yr^rJt..r^-   PIAY::^K):rND,    Silver  Ave.    nr  Bayshrre 

i^ -pt    Commission  approved  bloachera.  , 

fc"    concreto   bleachers    vli;3.t>4N  '  ^'  M^«a«fH 

p  pq26      anorovr.]    nultclaln   deed   to  7rr.    A.Mossettl, 

Rou.    292b,    ^P^'^^^;-'^    \n      o.G«?   v;>stern  bcan'ary. 

^^SH^cin^cn^'hi;.   Cl.n  PorW  P.C 
aa.r..,nen's   ,lft  of  03.om.OO  for  S.T.-.Ca«T>.  d- ■ 

2650)  ,       .    .  "qwcra   nr. Vicente 

c^nn-i^r   S:rJSET   PLAYCHO-n;p,    i.nth,     .Ist  .ves.     .awcra 

S?"CIALJiCTIVTTIIS    (See   Orpauizatlons } 
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3/28 


12/12   :6i 


5/9 


t^?[t7rtt;;^all  Procra.  to  In^lu.e  Junior  ..seb.ll^    ^^^^ 
(.nonsorod  by  Lions  Club  x  J^*/'^'^"'^^'^^^:;  .^^  3/1J. 

10^7  ^^av  Pay  Festival  .ueen  -  bylvla  ^^J J^^^^'  / 
Re..  26«5,  To  S.7.  Rec.  Gym.  Orch.  soloist,  5/3/57     ^^^ 
concert,  ■p?5.^'^'  ^  k^  v-  v   t»..  c.of  C. 

Jr.  ^oys'  Baseball  Lg.,  f^^^^l^^^^l^^I^V^'.  O.'on  6/28/57.   6/27 
'X  Lions  Club,  opened  at  .  .  -'    ''^J"  ,^   ^j_4  ^t 

Location  sou.Tht  -or  S.F.  ^^iuarter  Mile  -ssn      8      ^^^^ 
Racing  Progrsn.  «„  o-,  <^oacl«ff  '^ve., 

VPyor's  suT-^tlon  -  Don  3^^'^;^r{,,-th  a^;>;.;ny  Prog.  9/12 
'^T^:^  j;:^:/::!.;  t'.«^i"  Cou.n  postponed.  VIP 
rclinri  llto^oMle  project  tabled  -  no  .eans  of  ^^^^ 
contac^lnK  petitioners.      ,   ,  .^  cn-duct  City 

R.s.  2Q33.  Roos  Bros.  ^JifJ.^^^irolur.ea!  1^/12 

Golf  TournaTflonts  on  municipal  o.ur-^ 

STATVv  0^'  CALIFORNIA  C^l!''.  Unt'l. 

t  scotches  o!-  nrcr'^seH  S.'.  I.-'IJ-  "  if,n.r.n.  6/13 

K,s.  2725.  Snc.  so,.,  rent.1  swl.^1-  ^^  ' ,  .  ,, 
=,,3.  2S27,  3.1.  STvr..  asked  to  Moptr^.^^  ^^^_^_^^_ 

Vii:ir  ^i^   S;:rv"4  for''4oJ.'x  ^evel^n^nt     ^^,_^ 
at  Aquatic  ''ark.      .^^fPT'  re  l-^/l"^  ""tr.  to  con- 
copy  of  ^-^-'J^^;^'l^Z    (Funis  to  be  derived 
alder  developmt.  cf  PJ^S^J '^^  *  \  ^^^^ 

fron  State  Tldelnni  Oil  money.) 

-rrjore- 
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DAT"   "AG^: 


<^TATE  O:^  CALI1''uHNIA  (Contlna«'n 

— '   G«n.  Mrr.  Inetrunted  to  rept.  on  cost  ^'"^tlnntea  to 

t^r^L  P  1-^  A  (Ass.  Rill  ih-OO,  ChflD.  ?3B6,  r.tHt.l9t^7 

s^Mtos  terms  'in.ler  which  :t.t«  would  ap'^rop.  t2,000.000 

fls  matching  restoretion  mrney.) 

St«te  PK.  Cc-im.  to  rocr-r^'to  with  S.F.  in  completing 

prcl.   X   (S.F.   Tjfnr.   M'raeum) 

L-tter   of   thanWfl   from  Sapt.    St.   T^opt.   Corrections    for 

asslstnnce    in   ^rocetional    n>r^eninr   -T^ojoct. 

Mrniun^nt   Ht  Aquatic   l^ark, 

Ree      ?9?3   approval    (2)    3^  7^.    lease  a^'^^'"^^^^//^,^^ 

S?!    of  C8lif.    for  street  .'.  R.    R.    ^rcp.    .  t   Bay    /lo« 

Stof^iutn,  ,     j;   ^._    ^ 

R«a      2f>29   Suonle.    approp.    r-^puest   of    .,.cb,ij.ii)  .:p  •    -  oi 
nea.    c  ,C7  7^,     ,,1.4.    'r   Pniif      Cnr*    na^^  View   Stnn- 

paylnf!  lease  with  State   of   Calif.    -  or   uay  viev/  \2f\2 

"c^TORYLA^ID-    fAdjoinlnp  Fleishhark'.r   Pleyfi^l^   «nd   Zoo, 
^^^^i^,,Pn.    Ccmn.    a.prov.s   V-tor   ^-lan  of  Storylnnd 
nropared   by  Arch.    J.    Francis    ./ard. 
Art  Coramlssion  approved    "Storylnnd''. 

Res.    P6?l|,    to   J.   Francis  Vard,    Architect,    1st  and  ^^^^ 

final   oayt.    .t.T^OO.OO. 

R.s      262%    Cor,«.   apnrovos  .'aster  nan.    J.    Francis 
Sard,  Arch.,   to  proceed  with  wkg.    dr,»lnps  «lth.n  ^^^^ 

T'nl  t     ii\     cost     est.  „_. 

^„      r"^-^,   Co^^.    eooroves   "Iral    .'lans   fc"     Story- 
i:'rf-.';n^clflc«t.,ns.     First   ,hH.e  ..ecs.    to  be 
rreoarod  by   J.   Fr.ncls    .-rd,   Arch. 
Res.    2377.   Contr.    nrnr^ort    to  Hub  Pac.   Bldg.   Co.    .or 

Rit^'zSBu'to   J.    trends  V.ar^    .;<1.2?!*.-^0   (Arch.) 
Re!/.    2021   to  Rec.    'c   '^.   Dept.    -   f '  eld  enplneerlng 

Ref  ^2927,   Contr.   a««rd  t^or,old  T.   Clever   ',36,977.50 

"TrfTJJty^.tty.^r.  to   ni:;.,^-„-i-  ,,„. 

?-dT?i";eir:pert^tc  ..roarer  „e«.ante.^^ 

=B°ot:;?ft'?;r  ?:i;;  »n  ^^::^^^^^  ^.^«=  «-- 

r."!Tciet;'re^'e;t.,    ln^o:^.tloncn  Investment, 

TtrrbrngV-a  referred  to  »re..   S.tter-a  Co..lttee  en 
Irr?";isslon  approved  -ra.rance  '•^^^^^-  , 

Res.  2633  Pres   IX^'T^'^-:^'^^^'^^^   ^" 

City  Troasiry  deposit  ol  •,«!  r^, 

credit  £.  Arb.  Pd.  ♦-  „r  ^   q  hearing  re 

sr-rir^rrorrt*:  E?r!"<"3s!"26?,';,-  - 

:::.   "t.    caned   .or  ./,6   to  est     ^^^^^^^   -' 
n\^,^^    ^-p.-'v.    exam,    for  s'xccessor    tu   i^^ 
'.     "mrtU.;  'or  erector  cf   .rboret»  to     e   con     d- 
ered:    R.    >-  Pi^-    Comm.   mtg.    ^/P"?,    C  .oc        , 

Art  C 

submitted  by  .-.•.;•"---"  -   '.^^^^  nr«5  of  Fragrance 

Art  Com-.,  approved  working  drawings  ci  .r  g 

"arr'en. 


60 


62 


li;7 


IO/2I4. 
11/lU 

12/12 
12/12 


1/2J+ 


2/28    1;1 

Viii   55 

3/23    59 


.    n   ^  Pk.  Comm.  mtg.  rv23,  <-•  •^'-  '  "   ' 
■  ^  „r.M   dr^'-lngs  ^or  Hall  of  riowera. 

;omm.  «^P^°^l^^"^^^.ro^erd^^  .'..rchltecte . 
ttea  0/  ..7.  ^«aw^nr9  of  Fragrance 

:om-..  approved  working  drawings  ci  .r  g 

f.arr'en.  „4.^j  r.r«3tnone  ernmiugti^n 

Res.  2710,  C.S.  Cor^.  ^-l-^r;''l\:;;lZZ    to  contract 
for  ^Ir.  of  Arboretum.   H«^c.  .  ■  <•  ^ 


for  Consultant 


Services . 

-mcrc- 


5/23   116 


^ 


man 


-37- 


iTRYBrNC5ARBOa2mW(  Continued)  Mil 
TT^      r»75h..   City  Atty.    to   prepare   short-tPrn|  contrnct 

?or*Hortlcaltur«l   or   ^ct«nlc^:    Consultant   f or  . .   A .        6/?7 

Res.    P7B6,    rejection  of  all  bMs    for  FrR^ranco 

Garden's   construction. 

Res.    P880  Commendation  res.    to  F.rlc  E.  Walther   former 


16J 


Supervisor,    Arboretum  k  Dot^nlcel  Resenrch. 
qims^   roVT/TTOiTY   CT^T^IR    (Officially  known   by   the   ^^"^^    ^ 

Avenue) 
!=^!INS^T  H^.CHTS    PARK,    Rockrldge  Drive   nt   l?th  Av.^nue 

..T,.oTrT    nTrv^.pn-mn   AND  R^CR^ATION  CENTKR,    28th  Ave.    and 
"""""TLovTonStr  e  e  t . 

Res.    2901.    to   C.    a.    ftelchel  Eng.    Co.    -  let  and 

final    payt.    ^9-12.00   (2   units). 

ir; r60h,    permission   to   l?th  NovbI    Dlst.,    1   xb.      «« 

0?f'ce,    to   Replace   electrical    cable    -   only   uml^r- 
cround    Installntlcn  approve-'. 

^^^.g^u  uTTT.   AT.TT.  x^iQir^ER    PARK.    Lombard  off  Kearny   Street 

-  Art  Com^.    approved:    Vi  ttorlo   dl   ^l^lbf  ^f^jj!?' « 

Chris ^onber   Columbus    Ftntue    for  Telef.    '^l-l-- 
Dedication   -   Christopher   C-lunbus    statue   «tcp 
T*»lcrr8ph  Hill,    Cnt,    12,    1957. 

Rejection   of    nrrposal    o^    ■^.    0.     c  E.    Co.    to    Instrll 
llF,>^t   pole    In   Pioneer   P«rk, 

'Jctlo^^o3tnoned'<n   Proposed    parklnp   nnd   channeliza- 
tion  en   Great  Highway. 

-^^s.    271x9,    Com-,    d?. approve.    C^«nn«11  ::atlcn  -n  Or. 
Hl-hwey    from   Pt.    Lobos    to  'lain  ^rlve. 
o^;      oD^p,    apn-ovol    tr^ifflc   ''^■«'^"«1^=^^^^^"   !^t,r. 
Lln;oin  way.    Third   Ay^ .    V.  Kezar   Drive    (Print   .TR- 

276 *<   Dent.    Pub.   Wks  . ) 
TR^.   PLANTIN3   (Straet   Tr.«   un.or  ^=n..    Pab.  .;!.»•    SUP3.- 
■"         vision) 


10/214.        229 


11/29        PM 


3/lU        ^^7 


10/10       217 


r.VIN   P^AKS,    Twin    Peaks    Plvd. 

,^,,   cjrTiARP      G"9rv   pnd   Powell   Str':>cts 
^^''^^i!'^:.;t  A^n.    ,r.rtcd    .ermlss^cn    .o  make    display.    l/lO 

Permission  to   use   for  noonday   concerts    daring  ^^^^^ 

Hawaii    ;.eeK. 

Permission  .tranted  for  Enlvatlon  Amy  ..rvloos   -Ur-        _^^^ 

ir";p;::»:    ...   .,  .....on  Oos..n,r,   ..av  .5-.e  3/XU 

r.r^lrslrr.  erent,<1   "or  P.Mlc  Schools'    3,n.   Concert.      ^^,^^ 

t^riilf  reiue.t  o.rrov-a  for  -rr-  --^"  TM  r  -=«V.        ^^^^ 

l^'^'i!;    -or  Guari.-en..  Exhibit,   ^/?C/$7.  5/') 

'^;::!"r:u.r,r:i:;.;  -"'>  -.  n.. ..,  o,r».o..  ^^^^ 

by  Marine  Corps  on  6/lL^/^r.  u  t^  -o^Ip 

*'  *.  ^  r.,i->   'Ttll.  Comm.  to  hold  oioje 

Permission  ^^ranted  ^;^'-  "^J,^; /^  «„  feature  evert.      6/2 
Gar  P.'.ll-Rlnrins  Contest  on  7/5  as  t  ^a  .   ^^ 
commission  apnrovcs  use  Un.  Square,  Oct.  .:-,  !..(.  ,/, 

celobratm.-  "London  V/eek.         Landmarks  Connc^.l'. 

^::;:;srt^:t  ^r^S!^^e^?d:ntiried ..  instoncai  -^t.  ^^^ 

n:s"2;o;r:cproval   -^Landmarks    council;.^.!-   to^^      ^^^ 

H;j^l?oerco:^!'^:^p---  --^--^-^  "^^"^  ^'^'^    9/1 

United  Bay  Area   Crusade.  T^p^tlsan  Commltt*>o    to 

Pes.    2^09   permlr-sicn   for     -^!/-Vy^\^^^3.      ll/V^'7.  ^.^^ 

Cet-Out-The-Vote      to    ^^^^q,        -^ 


!.'' 


1;3 


166 


ini 


181; 


\. 


:srs 


..==^^ 


ii»   III     i.»<m 


'  ^!*?'5*»''' 


it  .^Vlkj,!',..,.'^' 


■^0ih£^'^^  '^■'Sii^lBi 


nrnON   S':j.VARg    (Continued) 

^ ""{p. 3.    r3ll   rornil salon    to  Klvanla   Ppc.  Youth  Founda- 
tion  to   use  Un.    St.    for  TlMt'l.    Kl'ls'    l.^ay  Rplly.Vc^'l. 
If   Armv   t^lflPllo   Display    Is    f^nslMo    In  Un.    Sq .  ,    Com-n 
grants'  roqueat;    Enfrlneor   to   auf^reat  alternate   loca- 
tion  !f  not   ^easlblo    there. 

Letter  of   thcr.ks   for  use  of   squnre   for  ^at'l.Klwanls 
Kld8«    '?ay. 

Approval   of  ^owntov/n   ^asn's   new   iesl^n  for  I.n.    Sq . 
Chris  tniaa   ri«cor^  tlone  . 
UNITED   STf.T''S   ART-^   AND  AIR   ^T>nci: 

R«s.    Pf>n3,    anpr   vRl   l^ase   renewals   ?I^RF-^39   V  P.P. 

RE-39U  with   Tel.     }cvt.    nmvlded  City   also  has    R?.'*ht 

to   30-day   cancelli^^^n  notice.  (Tt.   !.^nson) 

R*s      2621.   Army's   request   to   Include  I^t.    Funs  ton 

Eld^.   T-i|63  m  Lnase  S7R!:-26n   fcn^-ar-^od   to  Mayor 

for    approval. 

Request    for  Army    Permit    tc    ertend  Yf-^ht   Harbor   Dreak- 

•.vqter  referred   to   Com^i.    Parr'a    con'^1  ttee. 

^INI'^-^D    STAT-:S    TJAVY    AND    rriArT    GUARD 

Res      260'  ,    n^rmission   to   12th  Naval   Dist..    Pub.  -'Vs  • 
Office,    to   -enlace   electrical    cable   -   only  -irder- 
rtroond   inat illation   annroved, 

UPpTTt  MQTT.  VATX'Y   PIJ^.Y-lRC^U^n,    30th  and  Church  Sts. 

■"    '   Rea.    2537   to   Je-s.    I.    Barnes    Cnnstr.    Co.,    incr-oase 

?;io5.n6. 

Res.  2537,  to  Jas.  I.  Barnes  Conatr.  Co.,  increase 

Res!  2550  tc  Jaa.  I.  Darnea  Constr.  Co.  .^350.00. 
H«^a.  ?<fy^   to  Jaa.  I.  Barnes  Conatr.  v.o.  Inc.  -11,  .V* 
Res.  2^8Q  to  Jaa.  I.  Barnes  Conatr.  Co.  ]2th  noyt. 
$77,722.86.  ^        ,      ^ 

Res.  ^590  to  Jas.  I.  Barn'-a  Co.  -  xncreaae  4,U:'0.0^ 
Rea.  ??91,  ^me  -Ixt.,  J.  I.  Barnes  Constr.  Co. 
Res.  2608  -  To  Ted  T.loultoa,  Arch.,  12th  -^nyt.Tr^tl.b. 
R.a!  2609  -  Tlrro  Txt.,  J.I. Barnes  Conatr.  Co. 
Res.  2610  -  To  J.  I.  Barnes  Co..  increase  ,1,1U1..7. 
Res.  ?610  -  To  J.  I.  Barnes  Cc,  Inrr^asea  -^tb.ji^, 

*llil.O'D  . 

Res.    2626.    to   Jaa.   I.   Carn<.a   Conatr.    Cc,    -   decrease 

il8[;.98.  „  r,   rr. 

Res.  2665,  Time  -.xt.  (1,0  days)  to  J.  I.  Harn.a  C.Co. 
Ill:  2686  to  J.  I.  Barnes  C.  Co.  -  Increase  .100.97. 
Pea.    2666   to   J.    I.    Barnes    C.    Co.    -   incr^^ase     ,909.25. 

I.    Bar-nes    C    Co.    -   H.th   nay t . 


9/26 
10/10 
10/10 


212 


3/U         U6 


3/11^        ^7 


1/10 


1/10 

6 

1/21; 

Ik 

.  ?./ik 

25 

2/2R 

39 

.  2/28 

39 

2/2*^ 

39 

.  3/11; 

50 

3/li; 

^=^0 

3/U 

50 

3/11;        51 


T 


Res.    2701   to 

$17,59^^.U'^. 

Res.    2703,    to   J.    I 


K««       'f','      u.;   .■.    ..    'Barnes    C.    Cc-   Increaae   1^33.33. 
Res.    2719   to   J.    I.    Barnes   Co.    Cc,    l^th    .  final 
nayment   C?U7,i;lU»7U.  '100   on 

Res:    2721,    to   J.    I.    f^rnes   C.    Co..    Decroase      192.OO. 
Res.    27iv7   to  Anchor   Post   '^rod.    Inc.    of  Calli  . 
fencing  .vU90.00.  7/1/1^7 

Dedication  of  Upper  Moe  Valley  Rec.    f'^;;J/Y656   28 
Res.    2767    to   T.    Moultcn,    ll^th   "c  final    onyt  ...3,656.2. 
Res.    2769   to   T^d  Moulton  -  IncroaseJ.6RB.50. 
Res.    2905    to  inchel    ^  Pfeffor  Iron  W  <a .      v73^-^^- 
Vi:>ITACIQ:i  VAT.T.rv   ?L,AYGROUND,    Cora   and   Leland   .^ts. 
......   ....,..■..,    nitert    HPd   .Stockton  Streets 

res!t;i    to  pi^nas   J^  .ccarthy,    Architect   -   time 

^^  *>  mroet-oT.   Jinn  fro'^  Conmittee 

R^^a.    2611,  acceptance   of  "^f^^,^^^?^^  a   public 
for   Penutification  of  V/.    b'^.    Plan  icr  a    { 

hearing. 

-more- 


5/23 
5/23 

6/13 
6/13 

6/27 
6/27 

,    8/8 
8/8 

11/29 


'A'ASIIINGTON   S:;UAR 


3/1'+ 


51 


\ 


-39- 


3/PR 
U/25 


5/9 


'.'ASHINnTONSOUAR^   (Continued) 

-         T«l6T-anh   Mill   N«1  rhborhcoci   Apsn.   -tay  possibly  aup- 

men?  Cl?y   Tund.   for  Master   nan  of  V/ftshlr.Ftc-n  Ci. 

pabllc  hearln^r  on  r'jcorstructi  on  of  i.ia»re  !+A/57. 

Rpfl     P61;3,    Art  Conn.    '^eat.   authorized  for  iVflshlnrtcn 

'^:n\\    Q/26-29,   nth  proviso. 

Res      26=^1.    Arch.    Francis   Jos.    McCarthy  oathorlred 

proioed  with  rehabilitation  of  Snunre   to    .stl-nated 

cost  of    i-14.2,500.00. 

No.    Beach   comm.    tb^nka   Comm.    for  ronalderlnp  imorove- 

ment   plans   of  VJashingtcn  f^i,  ,,.♦-« 

NO.    Beach  merchont   thanks    Comn.    for   n-nrlsfi.cn   to 

sta(7e   lias  tor   T^.FF  Hunt. 

flnpct   olans   before  6/27/:>7. 

Res      2751.    Con>n.    approves    Pre3  .    Plans   for  Imnrcve- 

Tent   of   "ashlnp^ton  Snuare   submitted   by  Francis   J. 

TcSar^hy,   Arch.\^  ^^^"^'^V,  f,^.S'oo'''^^"'' 
Stace   No.    1,    costlnp   abt.    A3/'^^0.00. 

Res     2767   to   P.    J.  McCarthy,    1st   payt.    36). 00. 
p      •<■    oi,.    Com-T..    approves    requests    of  Art   Conn,    for 
?;stali;tlons    .fArt  Festival,    /iash.    S,.      9/26-29. 
Res      2^75    a-.'^roval    of   plans    v   specs,    of   Francis    Jos. 
Mcc;rthy,   Arch.;    bi-^  prooosnls    to  b«   received. 
Art  Conn.'s   res.    6')^  approved  //ashlngton  3..   work- 
Ing  dr«"/lnf:s. 
'JATFR   ^^r.T.AMATIOU   PLANT 

Ros.    2620,    oernlssion   to   ?.a.     c   ^.    ro  na<e 

tions    at    the    P.G.  ii-    oo 

^.r<^T   SUNS-rr    PLAYClOlITm    (Sev.    City  Dents.    7^;^.  "^f^^^ 
'^^'^■'    ^^.^.{    iW'J^li'iV   Cr-nT^T^)      "acheco   and   37th  Ave. 

^Z/P^l    to  n.    S.    steel   Corp.,    baseball   backstop 

C'1.55'^.^0*  .    ^T5«  nT^.76   to   relTiburse 

V^CHT  nM^^OHUn'   S.   F.   Small  B.»ts  n»rbo.)      t^»rl.a  and 
R?,."'33r=-.n"ll.>'.to.  -,n^  Issuance  of  -.coring 
n'^sr^'n.   cancellation  ..n'l   Issuance  of  mooring 
a;r'''62».   issaarce  an^    cancellation  of   -"=n.».. 
neV.    'f.?0.   las  .an.-  and   cancellation  of  nccring 
licenses.  ,   pvii  pf   of 

SB   211-4.    '-    -^1'      ri.«n«,ea    issu-d   and  cancelled, 
•r^pq      27^7,   Moorlnr  Licenses    iss  i. 

f  ^-    !;;,n      vcorin'-   Licenses    i-'sued  and  cancelled. 

Res,    27i+o,      crri-n      i^j-«-  v   «^  v   h  Br^ak^'^f' ter 

R.ouest    for   Amy   Per^-i  t    ^o    -xten^  Y-H.  Br.a 
r*»f*»rred    to    Comn.    "^arr   »    t..i.ii  ^„t„„ 

r/.      ?77U.    cancellations   and  Issuance  of  mooring 

licenses.  Moorlnc  Licenses. 

Rca.    27-':.    J-^ncellatlon  ^^    ..^ori^  P 

Rent,    on  Yacht  Harbor  Break-,;Hter  held  rvor  4 

for   additional    ?tudy.  ^   ,,,^^011     f  licenses. 

Res.    2838.    I--"-^-   T      t   .;n      C;L.    on  Snail   Bet 

Vr.    Parr    to    ncld  f ^-  Z'^^^;^   .Joected   from   Call-. 

Harbor   Drjvolopnent .    (oupport    .^.j 

Marine  ."<a.  ..  ■■»^,";;:?;;'=::;V  Is.u.nco  cf  moorln,: 

Res.  2^72,  cancellated,  nii 

licenses.  .„c>re- 


T)^Tr:      PAO^ 


6/27 
B/9 


1/10 


l;/ii 

•i/ll 
)+/25 

1^/9 


f.Q 


6/13    133 


171^ 


227 


233 


3/23    $7 


B/e 
3/22 

8/22 

9/26 


62 


72 


ino 


l^U 


2'^7 


I  , 


- 1  .. 


i^W^— -o™  I  ■  I   ^ 


-1^0 


-  v. 


■'4 


v«,r'H"'^^^RBOR  (t-n-l  i>.  F.  S'-'sn  Bonts  Harbor) 
-'""  *!.!arina'"anf'  aas  lis.  Covo 

Res.  290I4.,  cancellation  and  issuance  of  noorlng 

licenses. 

Res.    292?,    cencell^itlon  ixn(}   Issuance   of  ^aoorlng 

licenses. 

Gr'^at  ?Ugb'; ay   un-i  Sloat   ?lvd. 

Res.    25^1^.0,    rescinds   Ros.    2^20  r*^    Axrhnnge  wlt-.h 
L,    Goebel. 

Zoo   Con-ilttro    to   consider   to-ir   pronos«l    for  opera- 
tion of    trflctcr-'^ro-.vn   trMilor. 

Res.    ?^9lj.  to  »'nlott   ^   f^eteraon-ciranf^y    *;l9ei.nO. 
CoTn-^.    unproved   issuance   of  ^O-dsy   trinl-o^riod 
por-nlt   to   Jas.   T.   K«nny   for  opprntion  0"   slrht- 
seelnp:  vehicle.  ,   j      ^^ 

R«s.    2601,    J.  Francis  Viard,   Architect,    aw^'rdod   con- 
tract   for  Master   Flan  of    Zoolo^lc.l   Gardens   and 
their   expansion    ;,750O.0O, 

RPS.    261^,    approval  of   Jas.    -.   Kenny's    3-y^.    con- 
cession  ''or  sl,shtReein£?  tours. 
Res.    261|i^,    to  Malott    \   Pet-rscn-3rundy,    Ist    or.yt. 

Res'.'    Mh.    ovchanK3   of   anin.ls   with  Louis   Goebel 

nf  Thousand  Oaks. 

Hes.    2669    to  Df^pt.    ?"-b.   '^'ks.    -   repair   e^rthiu^^o 

damage   .;700.00.  ^^   r>   ^ 

Rer.    2673,    cmtract   a?.'ard    ^cr   n^inting  to    .>.^. 

DurgesF  Co.,  C^i^'^^.OO.  ,,,  v 

Res.  2677,  -xchanc^  of  ani-nnls  with  Seattle,  ..ash. 

Ro.   P6Q6.  Comn.  approves  revocable  nerm.t  to  s..j.. 

?e«i.;"rc;  oror^tiok  Seal  Tending  Concession  at  cc. 

Res.  2721,  to  D.  E.  Burpess  Co.-  Increase  ,1/0  no. 

Re1:e:t  o^  C.ter.e.  Corp.  to  inst.U  -i  IV.  Verdine 

^»achin'5i,,    pc5vtpon'=!d. 

Res.    2767   to  v;.    E.    Bur/iess    Co.,    let    \  flr.l   payt. 

At;   07?  on 

ttVll-'^o  •••;.  F..  3arr.s=   Co.   -  Uy  o..t,r..lcn. 

,1         «r   Q      "      /oolcsical    r.Hr^ens    to   be 
^^■iria.xnol.;:   >ioC.lca1  society   r.r  .n.^ectlc- 
Re».   =■^40.    •■'■on.  Contr.    tc   J     rr.r.=l.,^-'ra  f-' 
l^ppcvep-nts .      rst..   Costa:    C":.9tr.     .1.    ,1      ..    . 

rs.14"7'''l.>s   for  .cv»bl.  .«.^^^ 
birds    aoproved,    and    plana    and   specs. 
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San  Prancisco,  California 
January  10,   1957 


HI^ UI&^ 


CALL 


The  On«  Hundred  and  Thirty-sixth  Regular  Meeting  of  the  Recrea- 
tion and  Park  Commission  was  called  to  order  on  Thursday,  JSanu* 
ary  10,   1957,  at  3:00  P.M.,   President  Louis  Sutter  presiding. 

The  following  Commissioners  were  present: 

Mr.  Louis  Sutter,  President 

Mr,  William  M.  Coffman 

Rev.  Eugene  A.  Gallagher 

Dr.  Francis  J,  Herx  j 

Mrs.  Joseph  A.  Moore,  Jr.  ' 

Mr.  Fred  D.  Parr 

Miss  Jane  E.   Ziramerraan 


fi\' 


S2Ui 


APHIOVAL  OF 


cfy;flmiCATIONS 


1  - 


There  being  no  errors  or  omissions,  the  minutes  of  the  regular 
meeting  held  December  27,  1956,  were  approved. 


I^rmisslon  Granted 
to  Dse  Portsmouth 
5q.  on  Pri .Evening, 
Feb.l,  1957  for 
Fireworks  Display, 
Police  and  Fire 
Departments  to 
Have  Complete 
Control 


2  - 

Report  on  Board 
of  Education's 
Use  of  Municipal 
Winning  Pools 
to  Be  Made  at 
:;ext  Mtg,  With 
Possibility  of 
Schools  ftying 
Proportion  of  Costs 


««««««•»«« 


FVcan  His  Honor  Mayor  George  Christopher,  transmitting  a  copy  of 
a  letter  from  Mr,  T.  Kong  Lee,  Bresident  of  the  Chinese  Chamber 
of  Commerce,  requesting  permission  to  use  Portsmouth  Square  on 
Friday  evening,  February  1,  1957,  for  the  display  of  fireworks 
as  part  of  the  Chinese  New  Year  Festival. 

On  motion  of  Commissioner  Moore,  seconded  by  Crmmlssione/  Zim- 
merman, the  foregoing  request  was  approved  on  the  condition 
that  the  Ftolice  and  Fire  Departments  have  complete  control  of 
the  fireworks  display. 


Fron  John  R.  McGrath,  Clerk,  Finance  Committee,  Board  of  Super- 
visors, relative  to  the  increased  costs  to  the  Recreation  and 
park  Department  in  providing  swimming  pool  supervision  during 
the  School  Department's  use  of  swimming  pools,  and  suggesting 
that  the  Board  of  Education  pay  for  its  use  of  the  swimming 
pools  in  amounts  which  will  at-  least  moot  the  costs  of  mainte- 
nanoe  and  service  during  school  use. 

Mr.  Funke,  General  Manager,  reported  that  a  cost  accounting 
study  of  the  swimming  pool  operation  was  being  made  in  conjunc- 
tion with  the  Finance  Committee's  suggestion.  Mr.  Funk  report- 
ed  that  he  intends  to  confer  with  Dr.  Harold  Spears,  Superin- 
tendent of  Schools, 

On  motion  of  Commissioner  Parr,  seconded  by  Commissioner  Moore, 
further  action  on  the  matter  was  postponed  to  the  next  meeting 
and  the  Secretary  directed  to  acknowledge  the  Finance  Commit- 
tee' s  letter  and  advise  that  a  report  is  being  prepared. 


«  « 


««««««« 


3  - 


From  Isabel  C.  Greiner,  Attorney  at  Law,  12^9  Russ  ^il<^i"g. 
notifying  that  Mr.   S.Alan  Agnow,    concessiomire  nt  the   Japanese 
Tea  Garden,   elects  to  exercise  his  option  for  a  renewal  of  his 
lease  agreenent. 

On  notion  of  Commissioner  Hcrz,    seconded  by  Commissioner  Parr, 
the  following  resolution  was  adopted: 

Rogr>1n1;.inn    No.    2531 

RESOLVED,   that  this  Commission  does  hereby  authorize  the  Gener- 
al Manager  and  the  Secretary  to  execute  a  renewal  of  the  lease 
;?f>ew  for  Japanese       agreement  with  Mr.    S.   Alan  Agnew  for  use  of  J^^^  J^P^^^f /^°. 
';S"^Garden.G.G.H<.,     Garden, for  a  ^-yenr  period  commencing  April  8,   1957  and  termi- 
^°r  ^  Yr3.  Expir'p      nating  April  7,   1961,   under  the  same   terms  and  conditions  pres- 

^^^^I'^^l  ently  in  effect. 
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San  Francisco,  California 
January  ]  0,   1957 


Mili  UIS2 


The  On«  Hundred  and  Thirty-sixth  Regular  Meeting  of  the  Recrea- 
tiw  and  Park  Commission  was  called  to  order  on  Thursday  Janu- 
arj'  10,   1957,  at  3:00  P.M.,   President  Louis  Sutter  presiding. 

The  following  Commissioners  were  present: 

Mr,  Louis  Sutter,   President 

Mr.  William  M.  Coffman 

Rev.  Eugene  A.  Gallagher 

Dr.   Francis  J,  Herz 

Mrs.   Joseph  A,  Moore,   Jr. 

Mr.   Fired  D.   Parr 

Miss  Jane  E.   Zimmerman 


;:r: 


'»f-t 


AproOVAL  OF 


CQW<n??ICATIONS 


Pemission  Granted 
to  Use  Portsmouth 

or.  Pri  .Evening, 
...:,  1957  for 
rlrcvorks  Display, 
Police  and  Fire 
"•^rflrteents  to 
-  Complete 
Control 


2  - 

Report  on  Board 
3f  Educe ti on 'a 
Vse  of  Municipal 
Suiaiing  Pools 
to  Be  Made  at 
next  Mtg.  With 
Possibility  of 
Schools  Psying 
Pfgcortjon  of  Co^tfl 


^'  N^.^-f^i 


There  being  no  errors  or  omissions,   the  minutes  of  the  regular 
meet  .ng  hell  December  27,   1956,  were  approved. 


1  -     fVom  His  Honor  Mayor  George  Christopher,  transmitting  a  copy  of 
a  letter  from  Mr.  T,  Kong  Lee,   ft-esident  of  the  Chinese  Chamber 
of  Commerce,  requesting  permission  to  use  Portsmouth  Square  on 
Mdiy  fverilng,   February  1,   1957,   for  the  display  of  fireworks 
as  part  jf  the  Chineje  New  Year  Festival, 

On  motion  of  Commissioner  Moore,    seconded  by  Commissioned  Zim- 
merman,  the  foregoing  request  was  approved  on  the  condition 
that  the  Police  and  Fire  Departments  have  complete  control  of 
the  fireworks  display, 

«««««««««« 

Prom  John  R.  McGrath,  Clerk,  Finance  Committee,  Board  of  Sv^)er- 
vlsort,  relative  to  the  increased  costs  to  the  Recreation  and 
park  D-'partment  in  providing  swimming  pool  supervision  during 
the  School  Department's  use  of  swimming  pools,  and  suggesting 
that  the  Board  of  Education  pay  for  its  use  of  the  swimming 
pools  in  amounts  which  will  at  least  meet  the  costs  of  mainte- 
nanoc  and  service  during  school  use. 

Mr.  Pbnke,  General  Manager,  reported  that  a  cost  accounting 
study  of  the  swimming  pool  operation  was  being  macje  in  conjunc- 
tion with  the  Finance  Committee's  suggestion.  Mr.  Funk  report- 
ed that  he  Intends  to  confer  with  Dr.  Harold  Spears,  Superin- 
tendent of  Schools, 

On  motion  of  Commissioner  Parr,  seconded  by  Connissioner  Moore, 
further  action  on  the  matter  was  postponed  to  the  next  meeting 
and  the  Secretary  directed  to  acknowledge  the  Finance  Commit- 
tee's letter  and  advise  that  a  report  is  being  prepared, 

3  -  From  Isabel  C,  Greincr,  Attorney  at  Law,  1ZA9   Russ  Building, 

notifying  that  Mr.  S.Alan  Agncw,  concesslornire  nt  the  Japanese 
Tea  Garden,  elects  to  exercise  his  option  for  a  renewal  of  his 
lease  agreenent. 

On  r.oti:)r  of  Comniseioner  Hera,  seconded  by  Comnlssioner  Parr, 
the  follofcing  resolution  was  adopted: 

Resolution  No.  2531 


■"ission  Renews 
"^  witft  S.Alin 
«  for  Japanese 


RESOLVED,   that  this  Commission  does  hereby  authorize  the  Gener- 
al Manager  and  the  Secretary  to  execute  a  renewal  of  the  lease 
^    -  -^p^.icac       agreement  with  Mr,   S.   Alan  Agnew  for  use  of  the  Japanese  Tea 
_  ^^^J^^er.G.C.fv,^     Garden, for  a  i^-year  period  commencing  April  8,   1957  and  terni- 
Acr  7  13A*  ^*P^^'^      nating  April  7,   1961,   under  the  same   tern 

ently  in  effect. 


terms  and  conditions  pres- 
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(cort'd) 


U  - 

S  F.Heart  Ass'n 
JCranted  Permis- 

Clon  to  Display     ^ 
■fieart  &  Torch  SyBbol 

in  Union  Square.  - 
iHo  Collections  or 
jsollcitations  in 

or  Abo.ut  Un^Sr 


Icopies  of  *  ~ 

Ipublic  Utilities 
IConnisaion  Reso- 
llutlon  #16919  Sub- 
jrJtted  to  All  Con- 
Iniasloners  for 
I  Study  and  Recoranen- 
jdation.     Action 
!  Deferred  to  Next 
p.,pn-|^Y  ;.|ceting. — 


From  Lawrence   I.  Kramer.   Jr.,  Executive  Director     San  ^^n^i««^° 
Heart  Association,   requesting  permission  to  display  as  an  olv 
serSnceof  the  nationwide  Heart  Month  a  heart  and  torch  symbol, 
m  Union  Square,  during  the  month  of  Februaiy. 

On  motion  of  Commissioner  Coffman,    seconded  by  Commissioner 
Srr;   the  foregoing  request  was  approved,  with  the  condition 
hZno  collections  or  solicitations  be  made  in  or  about  Union 
Square, 

Pron  James  H.  Turner,  Manaper  of  Utilities.   Public  Utilities 
^^^issfon.   for^rdlng  a  copy  of  Resolution  No.   16919     adopted 
Jama?^  7.   1957.   granting  the  Recreation  and  Park  Commission 
Se  rl^ht  to  occu^,   use.  and  Improve  the  Crocker-Amazon  Tract 
for  recreational  purposes,   subject  to  certain  conditions. 

Following  detailed  discussion  of  the  •'Editions  In  the  permit, 
on  motion  of  Commissioner  Zlnmerman.    seconded  ^V  Commissioner 
Gallagher,   the  Secretary  was  instructed  to  provide  all  Commis- 
sioners with  copies  of  Resolution  No.   16919  so  that  it  could 
^studied  by  the  individual  commissioners,  who  could  then  offer 
suggestions  It  the  next  regular  neetlng  before  formally  accept- 
ing  the  terms  and  conditions. 


«  «  « 


««««««• 


r^TTypc  OF  INFORMATION  -  acknowledged  by  Secretary  and/or  referred 
*^^"'to  General  Manager  for  appropriate  action, 

P,.«r,  Rnlr^h  N     Larson.   President.   San  Francisco  Tuberculosis 

"     r«.oMttion     ttenring  the  CoinmiUlon  for  its  assistance  in  the 

Firtleth'^iuaTS'stmas  Seal  Sale,  which  was  the  most  s^ccesa- 
fUl  on  record,   (Filod) 

ding  to  be  reported  to  the  Commission), 
public  library  on  the  North  Bench  Playground: 

1^.]  TIT.  ^:!z^^::£s^^^^^^^^^ 

(Filed) 

and  playgrounds.) 


«  «  «  »  » 


«  «  »  «  » 


RSPRESENTATIV^.S  AND  DELEG^TSO 


/,-■          A  »,  «ni  T-Vito-Sutr^  P^rnqt.  TAnd   Pchse. 
1  -      Intrr^-r  G^^'---    Rnlt  -  r.l^mndon  Ho1  ^^t,s-bUT:r      r.x, 

cp^Y^hus  f'r  lor  the  pr  ^osed   Interior  Green  Belt. 

^1-         ,    ^r  n  rhiln  of  wooded  and  park-like 

^^^l^'^^rTt^^^^^^'^'   -  --  --^  — 

and  Glen  Park  Canyon. 

,  J.  u  ♦  4-v,.r,o  trpnr'i   apo  the  Connlssion  had 
Mr.  FMnke  reported  that  ^^-ut  three  years  ago  t    ^^^  _^^^^^^ 

previously  approved  a  request  for  fund,  to  pure        ^^^^^^ 


.t-' 
'^•m.''^ 


r"y:£-^T 


"^r, 


XUlUI^TllTnTnl  fltir  ^'^^■^-QA'^3  (cont'd) 


"^^-  No.2532 

Comnission  Requests 
Increase  in  Supple - 
Mntal  Appropriat'n 
Request  of  Res.  1511 
(Mtg. 4-22-5^)  from 
S27,50O.OC,  to 
'^40,000.00,  for 
Pchse.of  Land  for 
Tntcrjnr  Green  Belt 


I 


Question  of  FVirther 
Land  Acquisition  & 
Developmt.of  Green 
Belt  Referr'^d  to 

Committee 


land  parcel  in  Sutro  Forest,  the  request  for  the  funds  had  not 
been  approved  by  the  Finance  Committee  but  was  again  before 
them,  and  increased  market  values  had  brought  the  acquisition 
coat  to  approximately  $^0,000, 

The  Commissioners  asked  numerous  questions  regarding  its  pos- 
sible obligations  to  acquire  the  additional  lands  and  to  oper- 
ate and  maintain  them  in  the  future.  Commissioner  parr  stated 
that  he  considered  it  most  important  that  the  Commission  con- 
serve any  land  that  may  be  needed  for  park  purposes,  and  in  a 
detailed  review  of  the  area,  he  suggested  that  the  presently 
planned  approaches  and  entrances  to  the  Interior  Green  Bolt 
could  be  Improved,  if  widens. 

The  Commission  considered  the  idea  of  referring  the  entire  pro- 
posal to  committee  for  study  and  calling  n  special  meeting, but 
after  further  examination,  expressed  accord  in  the  plan  to  ac- 
quire at  least  the  initial  parcel  and  to  increase  the  amount 
of  the  original  request,  to  provide  sufficient  funds. 

On  motion  of  Commissioner  Herz,  seconded  by  Commissioner  Zim- 
merman, the  following  resolution  was  adopted; 

Resolution  No.  2532 

WHEREAS,  on  April  22,  195^,  the  Recreation  and  Park  Commission 
had  before  it  the  recommendation  cf  the  Department  of  City 
Planning  that  a  parcel  of  land  consisting  of  3.65  acres  in  the 
Clarendon  Height s-Sutro  Forest  area  be  acquired  for  park  and 
Interior  Green  Belt  purposes,  and  the  Commission  having  inves- 
tigated the  property  anu  found  its  acquisition  desirp.ble  for 
such  public  use,  did  on  that  date  by  Resolution  No,  1511  re- 
quest the  Mayor,  the  Board  of  Supervisors  and  the  Controller 
to  approve  a  Supplemental  Appropriation  in  the  amount  of 
$27,500  for  the  acquisition  of  said  property;  and 

WHEREAS,  the  improvements  and  developments  of  the  adjacent 
properties  during  the  past  three  years  has  increased  the  market 
value  of  the  3,65  acres  which  this  Commission  wishes  to  acquire 
now,  therefore,  be  it 

RES0LV2D,  that  this  Commission  docs  hereby  amend  its  original 
request  for  the  Supplenental  Appropriation  under  Resolution 
No.  1511,  Increasing  the  amount  of  $27,500  to  *.^0,000,  to  pro- 
vide sufficient  funds  for  the  purchase  of  said  3.65  acres;  and 
the  Mriyor,  the  Board  of  Supervisors  and  the  Controller  be  and 
are  hereby  requested  to  approve  the  amended  Supplemental  Appro- 
priation request  in  the  amount  of  0^0,000  from  the  Unappropria- 
ted Balance  in  the  Real  Property  Account  (Appropriation  4990) 
to  Appropriation  312.600.09  (Land,  Clarendon  Heights-Sutro 
Forest  Area),  for  the  purchase  of  said  parcel  for  park  and 
Interior  Green  Belt  purposes, 

♦>  »  » 

The  question  of  further  land  acquisition  and  development  of  the 
Interior  Green  Belt  was  referred  to  a  committee  consisting  of 
Father  Gallagher  as  chairman  of  the  Public  Parks  and  Squares 
Committee,  President  Sutter,  and  Mr.  Funke. 


2  - 

yrs.  A,  G,  Hoggs' 
Froteat  Against  Fur- 
ther Expansion  of 
Maritime  Museum 
Answered 


Protest  Against  Further  Expansion  of  Maritime  Museum  in  Aquatic 
r-r\     ,  ,  , .^ 

Vxs,  Angus  Gordon  Boggs  appeared  before  the  Commission  to  voice 
her  protests  against  the  Maritime  Museum's  plans  for  the  devel- 
opment of  the  eastern  portion  of  Aquatic  Park. 

Commissioner  F^rr  then  refuteJ  Hrs,Bcggs'  ^^^^^^^^''^J^^^^^^^J^^ 
dramatic  historic  outdoor  exhibit  would  in  any  way  deprive  the 
public  of  the  use  of  the  property.  Mrs.  Boggs  was  informed 
that  the  Director  of  City  Planning  was  preparing  a  report  on 
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pFXEGATCS  (cont'd) 

the  project  for  Mayor  Chrigtopher,  ond  that  the  Comniaslon 
would  be  guided  by  the  report's  recommendations. 


\fX' 


.jii,r;Tiii  m'^^^^'^^^^^ 


1  -  ;\'9p-Civil  Service  and  Exenpt  APDOintmcnts 

On  motion  of  Commissioner  Parr,  seconded  by  Commissioner  Coff- 
man,  the  following  resolution  was  adopted: 


Res.  Ko 


.n-Civil  Service 

:.i  Exempt 
■j^;j;,^r,  lament  g 


:r;gres3  ar.i/or 
J-.nal  Pa^Tlent3 


Resolution  No.  2533 

RESOLVED,   that  all  temporary  Non-Civil  Service  Appointments  in 
various  classifications,   represented  by  Requisitions  N08.T-I986 
through  T-200iC  and  one   (1)   exenpt  appointment  made  by  the  Gener- 
"^        al  Manager  and  certified  by  the  Secretary  during  the  period 

December  13,   1956  through  January  10,   1957,  are  hereby  ratified 
and  approved;   and,   be   it 

FURTHER  RESOLVED,   that  a  report  of  said  appointments  be  trans- 
mitted to  the  Controller  and  the  Civil  Service  Commission. 

2  -     ffogress  and/or  Final  Payments 

On  motion  of  Connissioner  Ccffnan,    seconded  by  Conmissioner 
Moore,   the  following  resolution  was  adopted: 

Resolution  No.   253^ 

RESOLVED,   that  for  the  best  interests  and  proper  conduct  of  the 

Recreation  and  Park  Department,   the  Controller  be  and  is  hereby 

requested  to  approve  the  following  Progress  and/or  Final  pay- 
ments: 

(a)  G.G.PARK  BAND  CONCERTS  -  Controller's  Certification  No. 2511 
To  Ralph  Murray,  Director  -  6th  Payment  -  sl2,163,37 
Rjiiod  ondirg  12/31/56. 

(b)  REP. TO  DaESTIC   HOT  WATER  SUPPLY  -  FU^'STCN  FIJ)HSE.-0.S.W.192 
To  C.R.Reichel  Englno*jring  Co. -1st   i  Fin.Payt.-  £1,389.00 
Period  ending  12/31/56. 

(c)  PLANS  &  SffiCS.-HEHABII.SroECKELS  BANDSTAND-  Cortif.   No. 2270 
To  Thonas  F.   Chaoo  -  Ist   payr.ent  -  32,0^0.00 
Period  ending  12/17/56. 

(d)  PLAf:s  &  srocs-T><pvTs.&  REr.nM.qTRnc.K£z;.R  "T''^^-"^g^^^y,^„V 

T-^  Thomas  F.   Chacc  -   Ist   Payment  -  $5,520.00 

Period  ending  12/17/56. 

(e)  CAMP  M;.THER-DRAD:AGE  control  &  STAGE  CONSTRUCTION  - 

Contract  #213  -  Contrnllcr's  Cef^-^  ^^^^^^^^  ^3372 

To  Covington  &  Wolvcrton  -  2d   &  Fin. Payment  -       vl, 585.9b 
Period  ending  12/7/56. 

(f)  CORP.Y.YRD.G.G.PiJ^  -  Cnntrollcr' g  Certification  f^^^S 
To  H.C.BauTiann  -  for  Z.rch'l  Services  rendered  -   ;2,310.CO 
Period  ending  12/19/56. 

(g)  CE>TTRi\L  ACTIV-fRECREA'L  Apx.q^nLDG.-C^nt.^l55-Cortlf ./f?14l 
To  Ira  H.  Larsen  Co.  -  11th  piyr.ent  -  ;521,58fo.50 
Period  ending  12/31/56. 

Reque?t  f-r  Warrant  for  Pivr.ent  of  Windnu  Rroakage  Clair. 


3  - 


On  motion  of  Connissioner  parr,  seconded  by  Ccm.'?.issioncr  Coff- 
man,  the  following  resolution  was  adopted: 
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P^.,^fl^TM   raA>JSACTIONS  (cont'd) 


Regolutlon  No.  253^ 


Rcq.for  Warrant 

to  pay  for 
Window  BroakQge, 


RESOLVED,   that  this  Commission,  having  Investigated  to  its  sat- 
isfaction that  the  following  claim  for  window  breakage  an'i 
mirror  breakage  is  fully  justified,  does  hereby  request  the 
Controller  to  issue  warrant  to  pay  said  claim  in  accordance 
with  Ordinance  No.  82/*6  as  follows: 


SHERITAI^  Geo. J. 


For 

Window  and  mirror  break- 
age, 203  Greenway  Drive, 
Sharp  Park 


Date 
10-21-56 


Amount 
$63. 21 


4  -    Request  Controller's  Approval  of  Use  of  pernancnt  Saliry  Appro- 
prJ,ation  Fbnds  for  Tenporary  Rerlaccmont  Emplovnents 

On  motion  of  Commissioner  Parr,    seconded  by  Commissioner  Coff- 
man,  the  following  resolution  was  adopted: 


R^^-  "0-2336 


Resolution  No.  2536 


aeq.Appvl.Use 
Pern. Salary  Fdg 
for  Tenp.Replace- 
".ent  Encloynentg 


Reg.  No. 
T-3001 


7-1962 
7-1934 
T-1883 


7-1986 


7-1882 


RESOLVED,   that  this  Conmission,   on  reconnendation  of  the  Gener- 
al Manager,   does  hereby  request  the  Controller  to  approve  the 
use  of  funds  In  Pernanent  Salary  Appropriations  for  filling  the 
following  positions  by  Tenporary  Replacement  Employments: 
REPLACING 
(a)   B-S12  a£?S:vAL  CLEr>K-TYPIST       Rjison 


SHAUGHNESSY,   Julia 

(b)  0-58  GARDEt^R 

SIMON,  Carl 
IAGGI,Sr.,  J. 
MARENGO,  G. 


Peri^j        knounX 
Sick  Lv.  w/c  Piy  1/  1/57  -  5/31/57  ^1,425.00 


Sick  Lv.  w/o  Pny  12/  8/56  -  i/  7/57  1,2-CO.OO 
-ditto-  12/17/ 5t  -  3/20/57  976.50 
-ditto-    1/12/57  -  2/11/57    310.00 


(c)  R-56  PLAYGROUI.-P  DIRECTOR 

TAYLOR,  RUBY  Sick  Lv.  w/o  Pay  12/  5/56  -  3/31/57     1,063.6^ 

(d)  W-206  AriMAL  KEE^ 


LONG,  John  C.  Working  in  higher  olassi- 


ficatlnn 


12/  6/56  -  2/  1/57    585.00 


A  I- 


»«*«*««»«» 


■.edifications 
:r  Contr.irt..^ 


5  -  Modiflc"-tions  of  Contracts 

On  motion  of  Commissioner  Parr,  seconded  by  Commissioner  Coff- 
man,  the  following  resolution  was  adopted: 

I^csolution  No.  2537 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of  the 
Recreation  and  Park  Department,  the  Controller  be  and  is  here- 
by requested  to  approve  the  following  Modifications  of  Contracts: 

(a)  CECTRAL  ACTIV.  (RECREA' L  /iRTS)  BLDG.-  Contract  #155  -  Con- 

trollor's  Certification  #31AI  -  KrdificQtlnn  Nc.  7 

To  Ira  H.  Larsen  Co.  -  to  provide  water  supply 

service  separate  from  fire  sprinkler  system 

service  -  an  INCIUSASE  of 0  731.96 

(b)  CENTRAL  ACTIV. (FSCREA'L  ARTS)  BLDG.-  Contract  #155-  Con- 

troller'3  Certification  #3Ui  -  Modification  #8 . — ^ 

To  Irn  H.  Larson  Co.  -  to  provide  additional 

doorwork  and  framing  for  case  work  in  Rm.l03-   ^ 

an  INCREASE  of *  315.74 
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i^^ci^jmm^iism  (cont'd) 


(c)  (:.f^RFmU)   REC.CXR.-CQnt.i»187.Controner'8  #33A3-Modlf,#2 
To  Cahill  Construction  Co,  -  to  relocate 

telephone  cabinet  and  conduit  from  the 

gymnasium  -  aji  INCREASE  of $  158.56 

(d)  UPPER  NOE  P/G  &  FLDHSE.-Cont./i^l60-Cortif.^3291  -  Mndlf.  ^B 
To  James  I,  Barnos  Construe 'n  Co., to  provide 
additional  hoi'izontal  blocking  in  stud  walls 

to  allow  nailing  of  vortical  boards  on  centor- 

aa  INCREASE  of ^     105.06 

(e)  CENTRAL  ACTIV.(REC»L  AnTS)BLDG.-Cont.#155,Certif .#3Ul- 

Modlficr.tion  //AA ^ 

To   Ira  H.   Larsen  Co, -to  install  floor  covor- 

inc3  of  vinyl  asbestos  tile  in  various  rooms  - 

aa  INCREASE  of ^5,^20,13 

(f)  AANGELO  J.ROSSI  SWIMMING  POOL  &  CTR.-Cont.#203-Certif ,#33ii2, 
Modification  n 

To  Martinelli  Construe' n  Co.-  installation  of 
drain  line  required  by  Plumbing  Inspection 
Bureau,   and  install  check  valve  in  sewer  line 
at  boiler  room  to  keep  main  sewer  from  backing 
up  into  boiler  room  -  an  INCREASE  of 


0 


2^3.70 


(g)    yPPER  NOE  P/G  &  FLDH5E.-Cont.j^l60-Cortlf./»321-Modif.   ^ 
To  Jas.   I.   Barnes  Construc'n  Co.  -  for  sheet 
metal  gutters  over  two  entrances,    south  side 
of  Gymnasium,   required  by  Plumbing  Inspection 


Bureau,   arj  INCREASE  OF. 


51.51 


vfV 


<»«*»*»»»«» 


He?.  l'9t^^)^ 


6  -  ^acht  Harbor  Mooring  Licenses 

On  motion  of  Commissioner  J*irr,    seconded  by  Commissioner  Hers, 
the  following  resolution  was  adopted: 


Yacht  Harbor 
Moorint^  Licenses 


po<^olution  No.   2538 

RESOLVED,   that  this  Commission,   on  recommendation  of  the  Goner 
al  Manager,   does  hereby  approve  the   Issuance  and  Cancellation 
of  the  following  Yacht  Harbor  Mooring  Licenses: 

Effective     Boat 

(a)   CANCELL/iTION   (Permanent  License)        Date  JIame 

OWfJER  ,      ,  _  „ 

SAWYER, Christopher  1/  1/57     POOH  BE/Jl 


Berth 
15 


(b)    ISSUANCE   (Kew  fi3rD. License) 
THOITS,  Edward  D, 


1/  1/57     POOH  BEAR         15 


«««»««»•»• 


UNFINISHED  RnSTNES? 


1  - 


Co:-dr..ion  Givo-^  fttilininr.ry  Appro-r^l  tr  Crosstown  FVeew^iy  Plans 
A..  ;  .- '4f \e.^  >^  Tr'.fflr,  T.r.  iagv=r^  -^ 

Mr.   Harman,   Supervising  Engineer,  presented  a  preliminary  draw- 
ing of  the  proposed  Crosstown  Freeway  in  the  vicinity  of  the 
Glen  Park  Canyon, 

Mr,   FVinke  reported  that  as  directed  by  the  Commission,  he  had 
met  with  the  Traffic  Engineers  and  had  reached  a  tentative 
agreement  on  the  re-routing  of  the  freeway  so  that  it  would  not 
interfere  with  the  Glen  Park  Playground  and  the  Day  Camr. 
Mr.   Harman  indicated  to  the  Commission  the  changes  and  realign- 
ment which  corrected  some  of  the  encroachment  on  park  land. 

On  motion  of  Commissioner  Parr,    seconded  by  Commissioner  Moore, 
the  following  resolution  was  adoptedt 
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Coraoission  Appvs. 
pre  1  In.  Drawings 
for  Re-routing  of 
:rosstown  fVeeway 
ear  C'Shaughnsssy 
Blvd.  and  Glen  Park 
Playground  and  Day 


(cont'd) 


Resolution  No.  26 jg 


WHEREAS,  this  Commiaaion  at  its  meeting  of  November  26,  1956, 
exprcaaed  its  oppoaltion  to  plans  of  the  Traffic  Engineers 
for  the  routing  of  the  Crosatown  Freeway  through  I'ecre'ation 
arena  in  Glen  Park  Canyon,  refusing  to  approve  such  plans, 
and  referred  the  matter  to  committee  for  investigation  and 
negotiation}  and 

WHEREAS,  a  new  proposal  has  been  prepared  and  submitted  by  the 
Traffic  Engineers  which  re-routos  the  freeway  in  the  vldnity 
of  Glen  Pnrk  Canyon  in  a  manner  which  materially  reduces  the 
encroachment  on  Glon  Park  Playground  and  the  Day  Camp  property 
to  the  degree  that  the  General  Manager  recommends  approval; 
now,  therefore,  be  it 

RESOLVED,  thnt  this  Commission  does  hereby  approve  the  Prelim- 
inary Plans  for  the  Crosstown  Freeway  in  the  vicinity  of 
O'Shaughnosay  Boulevard  and  Glen  Park  Canyon  as  modified  by 
the  Traffic  Engineers  and  submitted  in  sketches  presented  this 
date  and  filed  with  the  department  Engineer. 


1 


'~^4i:\ 


2  - 


Conmission  Re- 
scinds Its  Action 
l^.der  Res.  2520 
'ifr.ich  Authorized 
Exchange  with 
Mr. Louis  Goebel 


^^3.  No.2yi 


Failure  of  Zoo  Exchange  Negotiations  (2  Elephant  Howdahs  for 
2  Orangoutang^)  With  I^ouis  Goebel  of  Thousand  Oaks.  Cflllfornia 


3  - 


Mr.   Punke  reported,   with  regret,   thnt  the  negotiations  which 
the  Commission  had  approved  for  the  exchange  of  two   (2)elephant 
howdahs  for  2  orangoutangs  had  collapsed,   because  Mr,  Goebel, 
animal  trader,   had  withdrawn  hi  a  offer  after  inspecting  the 
howdahs. 

On  motion  of  Commissioner  Moore,    aeconded  by  Commissioner  Coff- 
man,   the  following  resolution  was  adopted: 

Rc^93.uU9t?  No.  ??A9 

RESOLVED,   that  this  Commission,   due  to  failure  of  negotiations, 
does  hereby  rescind  its  authorization  under  earlier  Resolution 
No,  2520,   and  orders  that  the  elephant  howdahs  be  retained  on 
City  inventory  until  otherwise  directed. 

Camp  Fire  Girls  Refused  Itermancnt  Day  Camp  Site  in  Fleiahhacker 

Playficld  Area 

Commissioner  Moore  submitted  her  committee  report  and  recom- 
mendations on  the  request  of  the  San  Francisco  Council  of  Canp 
Fire  Girls  for  a  permanent  day  camp  site. 

On  motion  of  Commissioner  Zimmem'an,    seconded  by  Commissioner 
Parr,   the  following  resolution  was  adopted: 


-^nnission  Disap- 
proves Request  of 
S.F.Courcil  or 
>^r  Fire  Girls  for 
Jfennanent  Day  Camp 
Site  in  Fleishhacker 
Playfield  Area.  Will 
Accomodate  Seasonal 
wquest  on  Other 


Resolution  No.   25U 

RESOLVED,   that  this  Commission  does  hereby  accept  its  camp 
committee's  report  and  recommendations,   and  does  hereby  disap- 
prove  the  request  of  the  San  Francisco  Council  of  Camp  Fire 
Girls  for  a  permanent  day  camp  site  in  the  Zoo  area  or  some 
other  park  property,   but  does  hereby  agree   to  continue  to  ac- 
commodate the  San  Francisco  Camp  Fire  Girls  with  camp  sites 
on  Recreation  and  Park  Department  properties  in  its  regular 
requests  for   seasonal  day  camp  sites. 
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Res 


Commission  Concurs 
With  proposal 
That  Old  Ft. Scott 
Be  Preserved  as 
National  or  State 
^'nr.ur.ent. 


(cont'd) 

Commission  Concurs  With  Proposal  T^at  Old  Fort  Scott  Ba   Pre^ 

fl^l^ypd  as  NaU?n"?    ?r  ^^T^-^^g  MonuxDflnt ^ — 

Commissioner  Gallagher  submitted  his  report  and  recommendations 
on^yor  ?hristophfr's  request  for  a  study  of  the  suggestion  ty 
Sr.   J.  C.   Jensen  that  Port  Winfield  Scott  be  preserved  as  a 
national  monument  or   state  park. 

On  motion  of  Commissioner  Gallagher,   seconded  by  Commissioner 
Zimmerman,   the  following  resolution  was  adopted: 

RESOLVED,   that  this  Commission  does  hereby  'f  ^^'^^J^^JIlii?; 
^ncurreico  In  the  proposal  that  the  <;^\^''l\^,l,'tA'^sTJlt 
headland  of  the  Golden  Gate,   located  in  Fort  W  nfleld  ScqU, 
be  preserved  as  a  national  monument  or  as  an  historic  state 
park;   and,   be   it 

FURTHER  RESOLVED,   that  the  City  Planning  Commission  be  request- 
ed t^further  develop  the  recommendations  set  forth  in  Its 
rpnnrt   of  Anril  ig'^A  at  page  ^0,  wherein  tho  Department  of 
Citv  Planning  suggests  that  "Old  Fort  Point  under  the  Golden 
Gate  Sidge   could  appropriately  become  an  historical  museum," 
fnS%re'cfty  PlanniS'g  Commission  is  ^^^her  requested     o 
deternine  whether  the  preservation  of  ^^^^  °|^/°r^  priority  of 
formity  with  the  Master  Plan,   and  to  «f^^^^^^^,f ^,  Pri^fSo 
this  proposal  in  relation  to  other  P'^^^P^^J^^^.^  °  'f^'^fn 
Board'of'supervisors  and  the  Mayor  may     ^f  ^^       f  J/,    ;;:Lts. 
in  making  recommendations  to  the  State  ana  reaertx 


•5'i- 


«  « 


«««««««« 


.      rnnnlaalonor  T'lrr.   ch-^ii-'-^^n  ,-f  thu   rn-lnr  of  Plnygrounis  Co-nit 
;:nr.^s  Comrattee  Mtf^.Connis.lor.r      .rr     en  ...^^  ^  ^.^ting  to  consider 


Called  for 
Wed., Jan. 23, 1957 
at  U  P.M.  for 
Naming  of  Play- 
groundfl 


'toe     announced  that  he  had  scheduled  a  meeting  to  consider 
th^'suggestions  and  applications  on  file       The  meet  ng     s 
scheduled  for  Wednesday,   January  23,   at  ^jOO  P.K..  ^nd  the 
staff  is  invited  to  attend  and   submit   suggestions. 


NEW  BUSINESS 


1  - 


Res.   N0.25A3 

Order  for  Service 
or  Work  - 
Baseball  Backstop 
yept  ^unsGt   F/G 


.....  r..  ..rvice   or  Work:    B/THAIT    PftrK-.TOP.WF.ST  SUNSET  P/Q 

The   secretary  read  the  infortnal  scaled  bids  received  and  openec 
on  T^esday.'Sanuary  8,   1957  for  the  above  captioned  wor.. 

on  motion  of  Commisaioner  Herz,   seconded  ^  Commissioner  Galla. 
gher,   the  following  resolution  was  adopted! 

Rpqniution  No.  2541 
RESOLVED,   ttat  for  the  best  lf--\\-^,,S°rnerb^'^irh:rc- 

Work: 

To  mtod  Stotos  Steel  Corporation,  American  Steel 

and  Wire  Division,  Cyclone  Fence  Department  UO 

Bayshcre  Boulevard,  San  ^rf  ^J^f^V  V.  ^t  So'st 
the  installation  of  a  baseball  backstop  at  West 
Sunset  Playground,  the  pum  of 


? 1,550.00 


#  «  *  » 
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1^-^  ommSS  (nrmVi) 

2  -     Une   '-f  'Jr.l'yn  !>iu-Po  Or^rtc-J  f-.r  'I'-.r.'iiy  Ser'sr.i'Jo  C'.r.corts 
L^urlr.g  H-»yM,l  Wcok  >  ?ohrr.r/  2S  v.  March  2.   1957 

Pomlffior  Gr'inU'J  Tho  Sccryt^ry  r.c-xt  roa-l  th'i  lott^r  '.f  Mr.  Wnltr-n  Wc-xi,   requeat- 

t',  'Jofc  *loT,  .>},  Ir.g  tho  uno  of  '>.l'.r,  Squaro   f-.r  tho  purp-.ao  of  atftging  nc'>ni'i7 

f',r  f'o'.r/J'ky  Coro-  soron'i'io  conccrta  d'aring  Hawaii  Wti&k,   Febrti/iry  25  to  J<firch  2, 

ti^'Jea    luring  Hftwnll  1957, 
Vofiic,   i^jr>,25-Mftr.2 

irj*;?  On  R'ltlori  of  Cornlasiorer  Coffr/ir.,    yjCor.'ifc'J  by  CTr.issior.er 

H';r2,   tho  request  wns  fltpprove'i. 


|;);^:;T-?^^rT 


Thcro  f>eing  r.'.  further  ^/jsinoaa  t'j  ccno  bof'^rc  tho  C'-,^i^ii3si^n, 
Pronl'Jont  Sutter   Joclired  tho  mooting  idj'jumed  nt  ii:2r<  F.M, 


Roapoctfully   fjubnitte'i. 


^/^^/a^ 


^^£^^y 


3ccrot'>ry 
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3&n  Francisco,  California 
January  2^  -9!>7 


mini&i 


^I^ 


The  Ono  Hundred  Thirty- aever.tti  Re(?ular  Meening  of  the  Recrei^tion 
and  Park  Corjiisainn  was  called  to  order  on  Thuraday,  January  2<4, 
1957,   at  3!0C  P.M.,    President  Loul3  Sutter  presiding. 

The  following  Coramiaaloners  were  present: 

Mr.    Loul3  Sutter,   Pre3ld<^rt 
Mr,  William  M.  Coffnan 
Rev.  Eugene  A.   ^llagher 
Dr,   Francis  J,  Herz 
Mrs,    Jcieph  A.  Mcoro,    Jr, 
Mi  3  3  Jane  E.   Zinancman 


There  being  no  errors  or  ooissiona.   the  minuter  of  the  regular 
meeting  held  January  10,   1957  were  approved. 


#»»»•••••• 


-v».-t;cati:?;3 


■^.cL^irer.  P?irk 

>rd  ?irc:na3C3 


(1)  ?Trm  Philip  L.  Bezos,  director  of  Property,  gubmittirg  f^r  --p- 
or-val  and  submission  to  th-  3card  of  Supervisors,  two  revela- 
tions authorizing  purchase  of  land  required  f.r  McUren  Park. 

On  T.otion  of  Connissicner  Herz,    seconded  by  Commissioner  Coffnian 
the  following  rcsclutlor  was  adopted: 


RESCLVEE,   that  this  C amission  apprc/GS,   for   submijsion  to  the 
Beard  -f  Supervisors,   the  two   (2)   resolutions  authorizing  pur- 
chase of  certain  properties  required  for  McLaren  Park  as  .0.- 
lows: 


Proa  ^ct   :?C3. 

(a)  Ingrid  Anderson  9-A 

(b)  Vigrati  Building  1- 
Realty  Corporation  6 


6U3 
5999 


Amount 
I     50c 

*2,X0 


•  » 
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'-^33i-r  (2)  'T'^n  'rank  0.  Reill-,   Capt,   Arty  CAL  >fG,   Assistant  Cpcrati-.ns 

'^^.f     ^^  SncI^,CalIfomia''ational  Guard,   ^^OC  Mission  S^eet     request- 

■rina  Green  on  ing  permission  to  use   the  :*rina  Green  on  .ur.day     ll^^^^f" 

:u-...?^.b.i:.I^7,  1957;   between  ?:0C  A.M.   and  4:GC  f •^•.   ^J/^^f  ^I. J^";;-"-'-^"^ 

■  :12th  AAA  9rig-  coremcnias  and  par--de   for  the   entire  112th  .UA  3r.ga.e. 

'^ri;for^3emii*         On  motion  of  Comnissicner  Zi.-3r.ernan,    seconded  by  Conmissiorer 
«r.r.u£l  :r:rc3cnie3      Moore,   the   foregoing  request  wes  approved. 

"■'i  ?ir°de 

(3)     J^cn  Vinirg  T.    Fishor,    General  >*inager.    Parking  Authcrity,    sub- 
rlTtilgf^T  ;;proval  the  preliminary  Plan  for  the  Civic  Center 
Underground  Garage, 

Commissioners  nctod  that  the   drawings  iid  "°^/^-^;f  !^^^^,.^ 
hoight  of  the  proposed  vertilator.  or  of  -.ny  ietail  regarding 

their  design. 

president  Sutter  reminded  the  Comnission  that  thr  Garage  Corpora- 
tion is  obligated   ,c  restore   the   surface   to  its  origina.  cor^.- 
tior  or  to  mp.ke  any  changes  the  Commission  desire,  t.  ^Je  .xt...^ 
of  n3.,:0C.CC.     The   ad^/iscbility  of  a  redesign   ^tudy   J^^h^ 
plaz'.   surface  was  '^.in  discussed,   and  ^ J^^''^  'i^;^l^ ;^'' 
vocro,    seconded  'oy  Cormissionor  Coffnan,    the  following  resc.u- 

tion  wcj  adopted: 
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(cont'd) 


fic^Qlntioc  So.   25^5 


Corjn.Reaffims 
Position  Regard- 
ing Civic  Center 
Fliia'3  Surf 'ICO 


HE3.UVED.   th.<it  this  Coranis3ion  does  hereby  reaffirr.  its  posi- 
tion supiorting  the  proposal  that  f^ands  te   appropriated  for  a 
redesS   study  of  the  Civic  Center  Plaza's  s^^f.ce;   a  study 
which  Se  mlr  and  the  City  Planning  ^omission  have  already 
advocated,  and  fcr  which  .n  appropriation  request  in  the  anount 
of  U.OOO  was  forwarded  to  the  Board  of  Supervisors  for  approv- 
al/  ' 

»  »  • 

Or  notion  of  Corr^.issioncr  C-ff-.an.  seconded  by  Co-rdssioner 
Gallagher,  the  following  resolution  was  adopte^: 

R.^;,nlution  :'':.  25Lb 

RESOLVED     that  this  Connission  does  hereby  approve  the  Prelira- 

faS  mn  of  th.e  Civic  Center  I^Ydergro^und  Garage  as  pre^.rei  by 

Civic  Center  Under-  consulting    9r>t.l.  - -r-   J.   .  .    _       _        . 


C-jrrlssion  Appvs. 
[prelir..Pl2n  of 


a;ircenter  mder-  ^^^^f;:;'^,1;:-;ii,:s;;::^^i:re.is..  January  9. 
f  T^'t/.f^T  S^  Lcf  ;pprov(l  b4ing  tentative  and  subject  to  further  re- 

P.vl^d  l/?/S2 iiSwornore  finished   drawir^s  on  the  landscape  design  of  the 

Civic  Center  Plaza. 


«»»««»»««« 


(4) 


Fro-.  Reverend  Janes  V.,  M'^ay.  Executive  -^:^<=^f '   5^^^°^^=  , 
Tocial  service  of  San  Francisco.   1825  Mi ssxon  S  reet     re  ue^- 


•rn  C*llf^mi«  counties. 

Or  notion  of  CorrAssioner  Herz.    seconded  by  ConrAssicr.er  Coffnaxi 

the  following  resolution  was  adopted: 


C'.r.-dssion  Appvs, 

Floral  Plaque  in 
Ccnservatcry  Dell 
Honoring  Golden 
Jubilee   (Feb. 10-16) 
cf  Cath-lic  Qrari- 
41^.,   A^-chdi.    3.F. 

(5) 


Rp^oluticr  ?'o.  25Z.7 


Jubilee  celebration 
of  San  Ptancisco, 


f  the  Catholic  Charities 


Prnr.  Tier  R     HoL-..  City  Attorney,   transmitting  his  requested 

Opinion  No.   1136,   concerning  the  ^^/^.  f  |,^rj'!  ^Sretir. 
in  connection  with  the   ir.pr over.ent  of  the  ^try.ing  Arocr 

collection, 

Conr.issioner  Mo^ro  hr^-rihg  reviewed  ^^,=<^'^-^J^f,,,'f  .^^^f"^ 
that  the  Arboretur.  c^ator  or   sc-a   f^^^.^'^!^^j!^,tTInd 
^nt  to  European  botanical  centers  to  f!i^^;^,^^-^;^;;?ted   that 
procure  plant  varities  to  L-.prove  ^^e  -rbcretur,   rep^r  e 
?he  proposal  had  r^rit.     She  concurred  Jn  the  City  j;^^^^^-^^  ^ 
suggestfon  that  th.   Probate  ^ourt  be  petitioned  to  -^^^^^^^ 
legality  and  propriety  of  using  Strybing  fun^s  r-r  t       v^^ 

riss  Elizav^th  McClintock.   President  of  the  f^jf^f^^fj^^'^- 
Srcietv     addressed   the  Corr-.ission,    supporting  t..e  PriP^^ai 

rndluillnlng  Mx.  Walther's  ^f  l^^^f/J;-^!:  ,  f  ,^^1^^::  if 
which  the  Arboretur.  would   derive  ^ror  his  fP^^^J       ^^rdens. 
he  were  to  visit  European  and  continental  botanic-i  e  r 

^A  ♦Ko  nnp««t!-rs  raised  by  Cornissicners 
Cor^dssioners  discussed  the  ^"f f  J:^±i^:J'%h7con-.ission  could 
Coffnan  and  Gall-^gher  as  to  y^-^-^jTT;J^^^f  ^^torefar.  through 
v^ve  of  receiving  continue     f^^^f^^  ,^,'  %^f  ,:^t   should  be 
aurh  a  pr-jectod   trip.     All  agree,   tn^i.    v. 
Tsked  for  i  ruling  on  the  use   ^f  Str/bing  funds. 

on  action  of  Comissioner  Herz,    seconded  by  Cor^ssioner  Coffnan, 
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:g^l2fiBlI£^  (cont'd) 

the  following  resolution  was  adopted; 


^^^!d3sion  Requests 
:ity  Attorney  to 
>'epare  and  File 
•vith  probate  Court 
=  *Jttition  Request- 
ing Legal  Interpre- 
tation as  to  Use 
>f  Strybing  Rinds 
:3  Send  Qualified 
cjtpert  to  European 
?ctanic2l  Gardens 
•  .  i^htain  N'gy  Pl^f'-t 


Resolution  No.  254.8 

RESOLVED,   that  this  Commission,   having  received  City  Attorney's 
Opinion  No,  1136  concerning  the  propriety  of  the  use  of  funds 
of  the  Helene  Strybing  Trust,   does  hereby  request  the  City 
Attorney  to  proceed  with  the  preparation  and  filing  of  a  peti- 
tion to  the  Probate  Court,  requesting  an  interpretation  as  to 
the  legality  of  an  expenditure  of  Strybing  funds  to  improve  the 
arboretum  collection  by  sending  a  qualified  expert,    such  as 
Mr    Eric  Walther,   to  European  botanical  gardens  and  other  horti- 
cultural establishments  to  arrange  for  the  procureaent  of  addi- 
tional plant  varieties. 


(6)     The  following  three  requests  for  established  events  on  park  prop- 
erties were  recomnended  for  and  received  Commission  appro'/al: 

^r-i.^i-^'  Granted     (a)  From  Mrs.   A.   J.   Ranken,   requesting  pennission  to  conduct 

?rinrnal  -"kic  the  inT.uel  Cookie   Sale  of  the  San  Francisco  Girl  Scouts  -.r 

'•W^irr Scouts  park  properties,   including  the  Zoo  and  Colt  Tower,   from 

.^; -,18.  ll'il  Friday,   March  1,   through  Monday,  March  18,   1957. 

'^r-^ssi-r  Granted  (b)   Prom  the  United   Irish  Societies  of  San  Francisco     L5^  Valon- 

Jr^bt  Sr3=ett  Z^y  cia  Street,  requesting  permission  t=  use   the  Bar.i  ..nccurso, 

-ir-aeslTBari  Golden  Gate  I^rk,    en  Sur.d'-y,  March  3.   1957.   for  the  .rxual 

r!,:"  se    Svrday,  observance  of  Robert  Smriett  Day,   and  requesting  the   ser^/ices 

.;:  -"  ^3^7  of  the  Gclden  Gate   I^rk  Band  in  connection  therewith. 

--ndssi--  Granted     (c)   From  J.  C   Spencer,   Manager,   Pablic  Relations  Department, 
-W-  3cL-l  Safety         California  State  Automobile  Asscciation,   requesting  use  of 
>:tr:l  fcnei  i?.  Kc'zar     Kerar  Stadi^^-.  for  the  Annual  School  Safety  J-.trox  P^vlew  en 
*3ta:i-j=,Tue9.,May  2?,        ?-iesday.  May  23,    1957. 

•V 

"^ " ^Acknowledged  and  referred  to  the  General  Manager. 


?.=r:r3t  frr        (7)     From  oudge  Cr^a  jt.^-^^^r,   -..-^rr — ,    .u^^^-.r/   -.-.  ^ 

~^.-\i-r.  Sq-aare.       tee,   Alcohciio  Hehabilit-.tion  Association,    ^nc,   33C4,-.7_  ^t., 
-'rr  :a::pei£r.  ZLs-      requesting  the  use   of  Ofcion  Square  for  campaigr.  iisp^iy  pt^oaea 
:liv  :f  l.R.i.,Inc.  Saturday,   January  26  through  Saturday,    Fe'cr^ry  2. 

...-.-■rcrrT;, ^^^  ^^^  ^^  ^^^^  ^^^^^  arrival  cf  the  letter  and  th3  ir.c-npleteness 

df  L--frr3ation,   the  foregoing  request  waa  :Jisapprov5:J. 


I 


LETTS:?.;   :?  -'?CF.y.AT::N  -  loVr. rvl^  dged   r/  Seorst-.ry  ar.ti/ :r  referred 
tr  j-jnoral  Mac?.eer  f~r  apprtpriate  actitn; 

(1)  From  Joseph  H.  Dyer,    Jr.,    Secretary    -f  the  Art   :-nr.i23i:n._j^-r:-. 
ing  that  the  Irt   ::mmi3oi:n  at  its  -iseting  :n   Jir/^ry    ',    >:0', 
apcroved   •,!)   the   staT:ue   of  Christopher  Columbus  deaigre.^oy 
Vittcno  ii  Cclbertalic,   to  be  placed  ^t^  Tele^rapr.  ^  .;   and 
(2)    the   Frelir^nary  Pl^ns  f:r   Jack'-n   .=^-'-7?r:'^n:,    ?r-yi.e.   -o^ 
plete   landicape   plans  -will  'oe    submitted  with  the   fina.  working 
drawings, 

(2)  5tcm  Jfemes  Z.  Senny,  2C39  ^inth  Avenue,    submitting  '-  J^P^!!: 
f:r  the    -reratioc  of  -    3y3tem  :f  Zcr   tears  by  -eans  t-^i    -;»-- 
tcr-iravn  trailer.      fPx^f^rred  t-  Comnlssitner  '-focre's  ^oo   -ois- 
mitt=e  and   staff  f;r  reoort  and  rocommeniatirn. . 

(r,     ?^n  Albert  Z.   Hay.s.   -^ting   Thief,   Ti-riii-n    :f   7ir^   ^^^^ZL^ 

and  :n-;^3ti^tion,    San  Francisc-   Fire   :epart:=ent,    r  sappr  .Ti..g 

t'-e  ^1-^   -f  ---e   L--1-- '-ft   Sattalirn,    ralif.mii   ^Tationa. 

'.,,_^     *,    .•„-^., --    -.--oTo— •?r-'ir-:   ^asrline    »t:rage   t-^nKS  w^  .t.*- 
--U2rc,    .0    _3t.T.^.   i^cve-izr   - —   5--.--^  -^_    _^  ^>d; 

tbsir  rcnp-uni   ir   tne  -astern  em   :^   jc^^cn   jf--«   .-..-c...-^     y 


__^ 
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Rpf^,  N0.25A9 

Progress  and/or 
i^nal  Payment  3 


P^yumjCATIONg  (cont'd) 

T.F.'^TRRS  OF  7NPORMATION  (cont'd) 

(A)     From  Philip  L.  Rezos,  Director  of  Property,  reporting  on  the 

bids  received  for  the  proposed  oil  and  gns  lease  of  the  Fuhrnan 
Bequest  lands  in  Kern  County,  the  high  bidder  being  the  Pacific 
Oil  and  Gas  Developnent  Corporation,  offering  a  cash  bonus  of 
11,750.00.   (Lease  for  20  years,  with  I/6  royalty  to  City) (Filed) 

(5)  From  Sherman  P.  Duckel,  Director,  Department  of  Public  Works, 
stating  that  he  is  investigating  the  proposed  closing  of  por- 
tions of  Jefferson  and  Larkin  Streets  at  Aquatic  Park,  as  re- 
quested by  the  Itoritine  Museum  Association  and  approved  bj'  the 
Commission,  and  that  he  will  report  to  the  Chief  Administrative 
Officer  and  the  Board  of  Supervisors  as  soon  as  possible, 

s^PPy.'^.MTATlW^  ^ND  DELEGATES 

pyvrMnTAT.  TRANSACTIONS 

(1)  progress  ?.pd/or  FJnal  Payments 

On  motion  of  Commissioner  Gallagher,  seconded  by  Commissioner 
Zimmerman,  the  following  resolution  was  adopted: 

Resolution  No.  25^9 

RESOLVED,   that  for  the  best  interests  and  proper  conduct  of  the 
Recreation  and  Park  Commission,   the  Controller  be  and  is  hereby 
requested  to  approve  the  following  Progress  and/^r  Final  Pay- 
ment st 

(a)  REPAIRS  TO  ROOFS- VAR lOUS  R  4  P  mOPEF.TIES-Cont.215,Control- 

lor's  Cert^  fiction  ^2273 ^ ^    ^    „    ^ ^    ^   ito  na.j    on' 

To  William  J.   /.nderson  Roofing  Cc.-lst  &  Fii^. Pay t.g2, 08^.00 

Fteriod  ending  1/18/57. 

(b)  PITCH  &  PUTT  GOLF  CRSE. , IRRIGA.3YS. ,G.G. PARK-Contract  #208- 

nontrollcr'?  Cf.rtification  1^33^2 

To  Automatic   Irrigation  C.i.   -  2d   Payt.-  e3,^bA.9» 

Period  anding  1/5/57. 

(c)  r.RNTRAT.  ACTTV.fRV.nPFAiI.  ARTS^ -^TPG.-Cont  ^j^l^S    ^'^^^^^'f .^^^  ,■ 
To   Ira  H.    Larsen  Co.   -  10th  Payment  -  ..25,199.11^ 
Period  ending  ll/30/5t<. 

(d)  .^.T  RP..T  RFC.CTR.-ConT-^nt    /^-O^   ^;^;:^^^"";^  '"''  j^'m^f  1 
To  liartinelli  Construction  C..  -  5th  Payment-         ^35.991.^5 

Period  ending  12/31/56. 

To  Hartinelli  Construction  Co.   -  3rd   Payment  -       $12,0^2.00 
Period  ending  12/31/56. 

(f)    inme^TON   P/G  CONCPTTTyr.    m.F.;.nHER3-Arnh'1    mrtr^^ot.-  ^'^^^^^f  ^^^ 
To  Charles  F.  Strothoff  -  arch'l  services  -  svl,890.UU 

Period  ending  1/5/57. 

To  Schubert  &  Frioiman  -  for  Arch'l  services-  ^   ,^y 

I^riod-  ending  l/lA/57. 

(h)   VM^r^,  P/nv  REC.^-^  -Arnh.l  Contr-;<-t,  -  Cortificatl  ^n  ^?244 

To  FVedcrick  H.  Reir.ors  -  for  ilrch'l  services  -       $8,598.80 

Pariod  ending  l/H/57. 
(i)   r.,c   PARK    TRRTGA.--T^^v.FT.Ar.M'T-:c-rt   ^7nQ-r,orti  fati^n  ^??fe8^ 

To  'Jatkin  anc^   Sibbnlc^  -  2nd  PayT-.ont-  ..,37,5i^.uu 

Iteriod  ending  1/10/57. 
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(2)     M^H  If  Ideation  7  of  Contracts 


-ufications 
■!  ^,^rtract3_ 


I      ?£3.  !'".2551 

I      Orders  for 
^      Serrice  :;r 
V-rk 


On  moti-:n  ot  Connlssioner  Mc^re,  seconded  by  Corjnissioner  Coff- 
nian,   the  fallowing  resolution  was  adopted: 

Re.^.r,lutior  N-.   2550 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of  the 
rlecreation  and  Park  Departnent,  the  Contr-lier  be  and  i^  hereby 
requested  to  approve  the  fallowing  Mcdifications  -.t  Contracts: 

(a)   CENTIUL  ACTIV.  (RECREA' L  ARTS)3LDG.-Cont.,n55-Cortlf  .,^3U1  - 

Mr.!if Ication  //7 


To    Ira  H.   Larsen  Zo,  -  t.-;   furnish  122   lineal 
foot  of  concrete  locker  bases  in  Rn.   113, 
^n  imcre;^  -^f 


3154.39 


(b)    ^rfPER  NOE  P/g  ^  FLi:H3E.-Cont.#160-Certif.^3291  -  y.cdif.^nO 
To   Janes   I.   Barnes  Construe 'n  Co.  -  tc  pri:viie 
additional  elactrical  work  f-r  future   scoreboard 
installation  -  a  force  account,  jj^i  n^t  to  exceed 
the  amount  of 3350.00 

(3)      ^dars  for  3er"/ico  or  W-rk 

On  motion  of  Coinnissioner  Herz,  seconded  by  C-ranissloner  Galla- 
gher,   the  following  resolution  was  adopted: 

Rfi«ioluti.-n  ^Ic.    2551 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of  the 
Recreation  and  Park  Department,  the  Controller  be  and  is  hereby 
requested  to  apprize   the  foil -wing  Work  Orders: 

(a)  T.^  Department  ;f  Pablic  Works,  Bureau  ^f  Building 
Repair  -  f-r  repairing  floodlight  controls,  steel 
doors  trf3  vaults,   and   installing  barbed  wire  guards 

at  base  of  floodlight  towers  at  Punston  Playground  |1,690.CC 

(b)  To  Departnent   :f  Pablic  W-rks,   Bureau   -f  Engineer- 
la?,   Division     f  Surveys,   to  complete   Survey  and 
Map  "f  the   irrir-ti  n   'rr-te-;:^  as  installed  in  "Big 

Rec-  and  vicinity  -  a  Sin.PLZ--J.  illM  I^T^S     f      52,200.00 

(c)  T-  Department   -f  Public  Works,   Bureau   -f  Engineer- 
ing,  t'-,  pro'rLde  a  Survey  and  Map  ^f  the  Hayes  Valley 
Recreation  Center  project   fl947  Bond  Prngran.) 

(Map  to  conform  with  specification  previ.^usiy   sut)-         ^_  „ 
nitted  to  the   Departr.ent  -f  Pablic  Works)  -1,500.00 


1 


^''  ''"-^'f'^^ 


(4)     ReauGot   f^r   ?ir.-3 

On  notion  of  Connissioner  Coff-/in,    seconded  by  CoTranissl-ner  Zim- 
meman,   the  following  res'-luti'-n  w^-s  adopted: 


Hequeat  f?r 


pr^g-l  v^'ti.rn   *' 


o«;c5 


RESOLVSL,  that  for  the  best  interests  an-^  pr-per  con.uet  -f  t.^ 
Recreation  and  Park  Cepartnent,  the  r.ontr-ller  be  ana  is  hereby 
requested   to  -ipprove  the   fallowing  Request  f'^r  Pinda: 

(a)   T-^  provide  additional  funds  required  for  purctose    ^f  aut-^^o- 
bilo  for  Ccnnisaary  Divisl->n: 

?r-.i  6.653.300.001  To  6.311.400.653  n94.15 

.latls,    4  Supplies-  Zquipnent- 

ftesale-Cormissary  Comnissary 


(!:OPE) 
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^^.^^yAT   TBAMRACTIONS   (cont'd) 


?:es,  No. 25 52 

.'continuedl. 


Res.  No. 2553 


TRANSFERS   (cont'd) 

(b)   To  provide  additional  funds  required  for  Rehabilitation  of 
Marina  park  Convenience  3tati*nj 


From  6,651. 213. OCO 
Maintenance  4 
Repair-&ailding3 


To  6.651.913 .000 
Replacements  and 
Reconstruction 


$567.00 


(c)   To  provide  addition.il  funds  required  for  Kezar  Stadium  Viter 
Main   Installation: 


Fron  6.656. 512. OOC  To  6.656.513 .OOC 

Kezar  Stadium  -      Kez^^r  Stadium  - 
Convenience  Sta-     Water  Main 
tions  Installation 


U,  770. 00 


(d)  To  provide  additional  funds  required  for  Kezar  Stadium 
Cinder  Track  Resurfacing: 

Fron  6.656. 512. COO      To  6.65^.913.000        |1,59C.CC 
Kezar  Stadium         Kezar  Stadium  - 
Convenience  Stations   Cinder  Track  Resurfacing 


*  » 


•  «•«»»» 


(5)     lQ57-lQ5g   Pudget  Request    Ir.cr^-'-sed  tl32.CCC  -  To  t7.71C.71'7.Cr 

!*.   F\inke,  General  Haniger,   reported   that  an  ajjustier.t  was 
necessary  ir.  the  original  budget  fig'jre,   to  reflect  the  addi- 
tional employments  in  the   department,   bringing  the  total  to  ?88. 

On  motion  of  Conmissicner  Herz,    seconded  by  CcnrJ-ssicner  Galla- 
gher,  the  following  reacluticn  was  adopted: 

Resol'jtion  .Vc .   2553 


Appvl.  of  INCREASE     RESOLVED,   that  this  Ccmmission  dees  hereby  approve  an  increase 
in  1957-58  Budget       of  $132,000  in  the  original  1957-195?  3udget  Request,   resulting 
:f  1132,000  -  to  a     in  a  total  figure  of  $7,710,717. 

:;t;I  of  {7.710.717. 


•-"^IMISHET  3U3I!ESS 
(1) 


Commission  Gratefally  Accepts  Gr^nt  cf  J^rmissitn  from  pjblic 
Utilities  Commissi :r.  tr,  'Ise   '.r.i   "r-^rr  *he   Crrck-r-.^mazcr.  Tract. 


The  Secretary  referred     tc  the  Conmissicn's  postponed  considera- 
tion at  the  last  meeting  of  the  Public  rtilities  Ccmnission's 
permit  providing  for  tha  recreational  use  of  the  Crocker- Amazon 
Tract. 

Commissioners  ha'/ing  received  a  memcrandum  prepared  by  the  Sec- 
retary and  having  studied  the  conditions  of  the  permit  to  their 
satisfaction,   on  motion  of  Commissioner  Kerz,    sec-nded  by  Commis- 
sioner Moore,   the  following  resolution  was  adopted: 


Ccncission  Accepts 
'na  Agrees  to  Abide 
iy  Teres  Set  Forth 
ir.  Re 3. 16919  of 

J'jb.otil.ccwission 

fjr  -Jse  of  Crocker 
A»ion  Tract  for 
''screational  Par- 


::i£^-^^ ^yv>. 

RESOLVED,  that  this  Commission,  in  accordance  with  its  earlier 
actions  'under  Resolutions  Nos.  2522  and  2522-A,  ices  ^--ereby^  ^ 
gratefully  accept  the  Grant  of  Permission  by  the  ?iclic  ^^--j;l- 
ties  C.-«Rmis3ion  tc  use  and  cconpy  the  Crocker-«aa2on  Tract  for 
recreational  purposes;  and  dees  hereby  agree  tc  accept  and  abide 
ty  the  terns  and  c-niitions  of  the  permit,  as  set  forth  in  the 
follcwirg  Public  Utilities  Commission  Resolution  No.   16919: 

Public  Utilities  Commission 
R,^30lut'-r   --.    16^:? 

"VnS.'SAS,   this  Comnission  had  unier  its  Jurisdiction  that 
certain  parcel   :f  property,   in  area,   acproxiriately  50  acres, 

1-2^-57 
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meemnsxarmiftimmimiliitVMIi 


'if^ 


-jmmmJS^^^^  (cont'd) 


l^es.  No. 255^ 


Public  Utilities 
'cnnission  Reso- 
lution Mo. 16919. 
F^rcitting  Use  of 
-rocker-Amazon  Tract 
for  Recreation  Pur- 
poses, 


tcoraonly  known  ag  the  Crockar-Amazcn  Reservoir  Tract,   San 
Francisco;  and 

•»WHEREAS,   for  ?-  nunber  of  years,  under  pernits  issued  by 
this  Cocnission,   this  tract  has  been  utilized  by  the  Recrea- 
tion ?.nd  PP.rk  Corardsston  as  a  playground  area;   and 

"WHEREAS,   said  tract  is   surplus  to  the  needs  of  the  Public 
Utilities  Connission;   and 

••WiffiREAS.   it  has  been   suggested  that  the  tract  be   sold  in 
view  of  the  fact  that  it  is  adjacent  to  the  Urge  McUren 
park  Area;   and 

»/fHEREA3.   his  Honor  Mayor  George  Chxistcpher  has  visited 
the  -rea  and  given  nuch  thought  to   ieterr.ine  a  course  of  ac- 
tion that  will  test   suit  the  needs  of  San  Francisco     not 
oily  at  the  present  tine,   but  in  the  foreseeable  future;   and 

••^/fflEREAS.   this  Cornrdssion  desires  to  co-operate  with  the 
y-yor  in  ihc  developnent  of  the  property  for  the  enjoyrnent 
nn^^  recreation  of  all  of  the  people  ->f  S^-n  Francisco: 

-THEREFORE,   BE  IT  RESOLVED,   That  this  Corr.ission  here^ 
confers  upon  the  Recreation  and  Park  Cor^nission.   the  right 
?r?ccupy!  use  and   inprove  for  recreational  purposes,   all 
of  the   said  tract,    subject  to  the  following  conditions: 

"That  the  Recreation  and  Park  Corriission  dhall  not  in 
wH.ic   -^r  in  any  part,    sell,   or  traie,   or  assign,   or 
liase   s^id  tract;  except  that  the  Recreation  and  Park 
Co^isfion  shall'have  the  right  to  ^--^  '--^t^'^V^ 

4  ♦•>.«  T-nrnpr  -n'^  f-r  the  purposes  pemitted  by  l-w, 
IrlciSnW  to  tS;  use  ani  ?«?cr.,ge^of  the  PubUc.   on 
said  tract. 

-That  the  Recreation  and  Park  Connission  will  ackr.twledgo 

5  P'-ifcy  refcluti^n.  that  if  and  when  a  r^j^r  league 
Ss^bal7franchise  is  sought  in  San  Francisco,  or  the 
ti^ris  required  for   :ther  beneficial  uses  superior 

t^  the  a-^riviSs  of  the  Recreation  and  I-.rk  ^\^^^^' 
t-^ts^id  tract  will  be  ret-urned  to  the  j-orisdiction 
c?"the   Plblic   Utilitios  Ccrrdssion  if  and  when  so  re- 
quired , 

-It.  the  e'.-ent  of  a   iispute  as  t:   superior  uses,   the 
final  arbiter   shall  be  the  May-r. 

and  restored  as  roitually  agree,  upon  between  ...e 
spective  Connissions." 


»  »  »  * 
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(2) 


chase   the  property. 

.   .   -  u^r.^     «*>('-'■ 'e-"  bv  C'-nr.issioner  Mt'rre, 
Cn  r.cti-n  'f  C -x-.issi-ner  H^rz,  sec....e..  cy  u 

the  frllowing  resclutirn  was  a.:<pte-: 
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..^risKEDjii^INSSS  (cont'd) 


Resolution  Mo.  2555 


Lirissior  Adopts 
fclicy  to  Approve 
jnd  Support  City  3 
.-quisition  of 
arcels  A,B,  -^nd  C 
[frr  Interior  Green 
[peit  PuTDOses. 


RESOLVED     thiat  this  Commission    iocs  hereby  idopt,   ^nd  it  ahnll 
be   ns  policy  to  approve  ind   support  the  City's  'icquisition  of 
the'following  land  parcels  ns  part  of  the   Interior  Green  Belt 
Jevelopment,   provided  funds  for  such  -acquisition  can  he  ob- 
tained from  sources  other  than  this  Commission's  Und  Reserve 
F\ind! 

(^)     pircel  "A"  -  3.65  Acres 

At  Clarendon  Avenue,  north  of  Palo  Alto  Avenue. 

(h)     PRrcel  "B"  -  1.9  Acres 

A  long  narrow  strip  pir-.]leling  the  eist  niia 
of  Clr.rendon  Avenue,   between  Parcel  "A"  and 
the  Sutro  Reservoir. 


„:tion  Delayed 
:n  jrace  Perego's 
Letter,  Offering 
f-r  Sale    the 
^.5  Acre    Property 
:f  >tr.  Montgomery 
53  ?5rt  of  the 
:".t3rior  Green  3elt 


U) 

T.siierfttion  of 
ropcsal  of  Fir.ancB 
TJittee  Thftt  Bd. 
;'  Education  Pay 
•-3  Prostata  of 
••i:3iing  Pool 
per?.tion  Costs 
:T.t'd  to  Next 
ig'jliir  Meeting 


(c)     Pnrcel  "C  -  2.75  Acres  ... 

On  the   southe.-.st   section  of  Twin  Pe-iks  Boulevard 
which  offers  i  pnnor^.mic  view  of  the  city,   -ind 
is  described  -^-s  the  "Horseshoe   Bend"  pircel. 

AND     BE   IT  FURTHER  RESOLVED,   that  this  Commission  requests  the 
Finance  Comr.ittee   of  the  Board  of  Supervisors  to  consider  -^nd 
examine  the  feasibility  of  the   ^ug.-^stion  offerei  to  this  Com- 
mission that  the  above  parcels  of  land  could  conceivably   he 
acquired  under  a  lease  purchase  contract  with  the  owners. 

*   »   » 

A  letter  from  Miss  Grace  Fferegc,   Realtor,  which  was  Jelivered 

by  hand  while  the  meeting  was  in   session,   "^sk.  1  the  :'^^^;^lll^ 

whether  it  has  ar.y  intention  of  purchasing  the  12.5  -ere  >.ont- 
gomery  property  as  part  of  the  Green  Belt. 

For  purposes  of  discussion,   this  property  has  been  designated 
ns  parcel  "E". 

As  the  matter  is  under  consideration  with  the  Finance  Ccmmit- 
tee,   the  Commission   delayed  action  on  the  Grace   Forego  letter. 

School  Department's   Use   -^  v^ir.icipal   Swir^min?  Fools. 

Commissioners  received  a  further  report  from  :<r.   r>anke  on  the 
ichool  Department's  use   of  njur.icipal  fri'^i'^gi:;:^^,^"'-^^;:^  ,,f 


(5) 


"inicr  Baseball 
"'  3e  Included 
.:.  Department '  s 


consideration  to  the  next  regular  meeting. 

Report  on  Little   League  Baseball  on   P-.rk   F-.cilities 

Commissioner  Zimir^rman,    chairman   of  the  ^'^^^''^f "^'^  -^^^^^iJI;"' 
Committee,  reported  that  there  have  ^-".f  f  ^  her     re^rdin; 
ences,    including  one  meeting  with  Mayor  Christopher,  regarding 
the  department's  Junior  Baseball  Program. 

.^rangements  have  been  made  with  the  San  Francisco  Junior  Cham- 
ber of  Commerce  and  with  !fr.    Pre  i  J.  Whisman     =f  ^^^^  °^,f  ^„„. 
Lions  Club  Junior  Baseball  League,  whereby  ^he  department  s  com 
petiti^/e  -aseball  program  will  be  enlarged  to  include  and  fully 
Accommodate  the   Junior  Baseball  activities  sponsored  by  the 
Lions  Club  and  the  Junior  Chamter  of  Commerce. 


^^^^^^^^**** 


\^2L'n 


n 


Succlernental  Ap- 

prcpri^-tion  Req. 
f:r  31957.50  tc 
Ccrtper.aate  rperit- 
Ing  Engineer  - 

r^-  -if^-  ^^^^ — 


(1)  Request  f.r  A  Suppler.er.fil  AFpr.priitior.  of  U.957.50  to  Provide 

C-  T.otlon  of  Comniaalcner  CoffrAr,    seconded  by  Conniaalcner  Zinv- 
nseman,   the  fc^Uovlr.g  reaclutlsn  was  adopted? 

^aclution  M?.   255fe 

HESCLVEL.   that  thl3  Coiroisst^n  iccs  r.ereby  request  the  Mayor, 
the   «r«rd  of  Supervisors,   ind  the  Controller  to  approve  a  Suppla- 
^er  -^-"W^pri^tior.  in  the  amount  of  :i,957.50  from  the  Re ore. - 
tio-'     ni  Wrk  Reserve,   to  the   crelit  ^f  Appropriation  ^.^51. Uu. 
00o"*(-rT3anent  3aiari33,   General  Division)   to  provide  f-and 3  for 
^e  cr-^Sr  oonpen.ati:n%f  one   (1)   C  166.1  Jr.  Operating  En?!- 
-^eer  e-c^ -y~.ert  at  3ewQ^e  Tre^tr^nt  Plant  which  has  been  re- 
■'-'llss^re^  by  the   :i'/il  Ser-Hce  ".omission  to  0  163.1  Operating 
Enginee;,   for  the  period  February  16,   1957  to  JMne  30.   1957  - 
Ul  Mc3.  at  :i35.rC  -  31,957.50) 

(2)      Awnrd   of  Contract:    IMPRa'EyEI'TS  4  RECCM3TRUC.   CF  KEZAR  oTALVM^ 

.-nrP^  ;.     WTLo^-  -  'ei  .-62.00. • 

The  3ecretar-.  next  read  the  sealed  bids  received  and  ^Vf^d^^ 
h£  fr.  Tuesd'ay.  January  15,  1957  trr  the  above  r^enti.ned  work. 
as  follows: 


"63,76200 


:.:.w  5z:er 

RCBERT  L.   WIL3CH  .   ,,^  _,. 

35C-29th  Street,    Oakland  8,  California 

^;S^r     3r-thers,    Ino.  :63.937.00 

Erhentraut   4  Surrners  *^E'^,  a^o 

Wellnitz  4  :«N'erdQ  '^I'io'-r 

C.   J.  Collins  Coapftn:^  "^S^'c  n-n 

Martinelli  Construction  Co.,  Inc.     ;7C,5cC.l.l 

'leon  Csrlen  4^'ap/'cC 

Hart   4  Hyn.ding.    Inc  ^Z^'a^Toc 

Beacon  Ccnatrnoticn  -rapany  w^.^j/.ou 

On  -ction  -f  :.^rrd.32i.^ncr  Coffnan,    seconded  by  Con^issloner 
Moore,   the  foUowing  resolution  wns  a,irpted: 

■*..     ,-.   -c^7  a^gr--^r:-r   "-.    2557 

frp  -I    ,     i4.3'  — * 

j.„^^_     ^n  rct^^-'^r ■'ati'^n   -if  the  General 
Award   :f  Contract:      RE3CU;Er.   thr.t   this  -'^^f  i^^'*   :!.^;^.'^^.4r'-ver.ent3  and 
r-7:3.4  HECCNSTRX.Managor.   does  hereoy  ^"^r^  ^^y%i^"'^.;cLc?  t^  RC3ERT  L. 
IZZAR  ST^PJM  -  Reconatruotion   -f  Kez^-r  -t'-.-^.   oa     rr-ncisc.  ^^^^ 

^,  --_„  .   .j-»--„         yr^nr     3^0-29th  Street,   Oakland,    .a^if.r..*a,    ..e   ci.„.m 

t~  aC3 r.i^^li  -     4ilx-our  ,    -5^  ^-yy  ^  ^        »         ■„,•  ^^^-  ther«^f'r  in  the  ai-ount  of 

t-3."^2.:c a3t  regular  and  rospon^i-.a   ..i-^er  x:ne.-i-r  ^ 

'  '>63.762.C0;   and,   be   it 

FATHER  HESCLVEL.   that  the  Ooneral  ^'^^^^^^^^^^V^ 
Secretary  ^^re  3-xrwerei  to  execute   t....   -^^^^J^^    '" 
tho  Recreation  and  x=--rk  Connission;   an.,    -e  xz 

^-R-HEl  TESCL-;Er     that  the   Seoretar:^   shall  file  notice   .f  ^pprov- 
af if thf^ffS^l^ivrtising  of  the   official  newspaper   .f  the 
City  and  County  of  San  ?ranci3Co. 


****** 


*  ♦  »   » 


.     ^_     ^        .     nTT'^-nr '^AT^^N   'F  MARINA  F/J^C   CC^H^E..  ^. '-^ 
(3)      Award   of  C-ntract:   REr-^3IL..^x--j.   --r  .^  

£7.tTir'"  "  "--.  12:""  :.J.L-...  -  .:.  -  ■--'     — 

J  ^u   ,-ai3->  '--I-*  3  received  and  opened  "-y 

Th.e  Secretary  then  re.ad  the  T^-^-J;^^   -^ntioned  work, 

hin  ^n  ?^e3da7,  January  15,  -■^5-'  i  ^r  ...e 
as  follows: 


L-2i;-57 


Itrvmrmm-amu^— 


^- 4 


) 


i.4'^;^ 


Nf^' 


[31 


ID  Reque<it  for  A  Supplener.t^il  AFproprintlor.  of  $1,957.50  to  Provide 

rnr-y^r.^gtior.   F^b.  16.1957  to  June  30.1957  for  Or^j-^tim^  Snginosr  . 

Cn  notion  of  Coimnl  sal  oner  Coffinan,   seconded  by  Comnlsaioner  Zira- 
neman,   the  following  resolution  wag  adopted: 


!^;rclenental  Ap- 
r-'-riation  Req. 
fV 3 1957. 50  to 
icnpensate  Cperat- 
ling  Engineer  - 
■Period  P9b,l6- 


Resolution  M?.   2556 

RESOLVED,   that  this  Commission  does  hereby  request  the  Mayor, 
the  Board  of  Supervisors,  and  the  Controller  to  approve  a  Suppla- 
nantf-l  Appropriation  in  the  amount  of  :i,957.50  from  the  Recrea- 
tion and  park  Reserve,   to  the  credit  of  Appropriation  6.651.110. 
000  (Pcrnanent  Salaries,  General  Division)   to  provide  funds  for 
the  proper  compensation  of  one   (1)  0  166.1  Jr.  Operating  Engi- 
neer enployr.ert  at  Sewage  Troatr.ent  Plant  which  has  been  re- 
classified by  the  Civil  Service  Connission  to  0  163.1  Oper'iting 
Engineer,   for  the  period  ftebruary  16,   1957  to  June  30,   1957  - 
Ul  Mo3.  at  tO5.00  -  31.957.50) 


(2)     AwP.rd   of  Contract:    IMPROVEKEIITS  &  REC0H3TRUC.   OF  KE2AR  STADTJM. 
pPBFpT  r,..   WILSOK  -  -63.762.00. _ 


The  Secretary  next  read  the  sealed  bids  received  and  opened  by 
hLTi  on  Tuesday,  J-•^nuary  15,  1957  for  tho  above  nentior.ed  work, 
as  follows: 


amcu!:t  bid 

^63,76200 


LCW  PIP PER 
RC3ERT  L.  WILSON 

850-29th  Street,  Oakland  8,  California 

rther  BiJiera 

Hcrrorr  Brothers,  Inc.  :63,937.00 

Erbentraut  4  Sumners  "65,565.00 

WelL-.itz  i  DeNerdo  $67,3^8.00 

C.  J.  Collins  Ccapany  ^68,553.00 

yartirelli  Construction  Co.,  Inc.  ^70,560.00 

Leon  Carlen  ^i'lS^'nn 

Hart  i  I^.ding,  Inc.  v76,8a.00 

Beacon  Construction  Company       ^^77,937.00 

On  T-ction  of  Comrdssioncr  Coffnan,  seconded  by  Conr.issi-.cr 
Moore,  the  following  resolution  w^s  adopted: 

,3.  N?.2557  R^j^r^Mtior  "o.  2557 

.•ward  of  Contract:     RESCLVED.   thr.t  this  Commission,   on  recomnen Nation  of  the  General 
:m?7:s.4  REC0NSTRUC.Manag3r,   does  hereby  award  the  contract  f-r  Inprovenent.     r.i 
K-2AR  STADIUM  -  Reconstruction  -f  Kezar  St-^dium,    San  Pr-^nclsc.     to  R.3ERT  L 

-  acPT.L.WILSON  -    WILSOr,  850-29th  Street,   Oakland,   C.lif.rnia,  ^e  being  the   1  w 
3.7fc2.GC  est  regular  and  responsible  bidder  therefor  in  the  amount  of 

063,762.00;  and,   be   it 

FJRTHER  RESOLVED,  that  the  General  Manager  and  the  Ccnr-lssicn 
Secretary  are  empowered  to  execute  this  contract  -n  behalf  .f 
the  Recreation  ar.d  Park  Ccmnission;   and,   be  it 

FURTHER  RE3CL';ED,   that  the   Secretary  shall  file  llll^l^f  Jill""' 
al  in  the  official  ^.^vertising  of  the  official  newspaper  of  the 
City  and  County  of  San  Franc i sec. 

(3)     Award  of  Contract:   REI-iASILITATICN  CF  KARDIA  PARK  CC^lVEI'ISrCS 

STATI-  -  t.   L,?-  --■^---   -   ^^.'^^".CO 

The  Secretary  then  read  the  sealed  bids  received  and  cpened  by 
hin  on  Tuesday,  January  15,  1957  for  the  above  T^ntioned  work, 
as  fellows: 


ftk 


1-2A-57 


^^I^^'!^- 


liJWMBWM 


(cont'd) 


LEON  CARLtlN 

693  University  St, 

San  Francisco  2A 


r  ff  r   T^  ;  T    T  0  M  S 

ALL  WORK, in-       Repairs  to 


AMOUNT  BID       Tile  Floors 

for  &  Urinals-         eluding  Drain, 

V.y^tire  Work  ifnh,r:nnc.noor  £&rffola  AT?'^   .. 


•3,567.00 


$40.00 


$35.00 
$AO.0O 
$55.00 

Uo.oc 
t^o.oo 


?20C.CC 


$175.0C 
»3CC.0C 
$2Z.5.CC 

U5O.O0 
*32C.0C 


Entrance 

Doors 

$50.0C 


$5C.00 
$65.00 
$95.00 

$75. '^C 

<*;9C.0C 


nn  motion  of  Cominissloner  Hert,    seconded  by  Connissioner  Galla- 
The"  the  following  resolution  was  adopted, 


•VEVIENCE  3TA.,   to 

i2:n  :a?xen  - 

Sfc7.0C 


,.     r  «^...oi  Mflr-'i'^r  ^rd  the  Coniniissicrv, 
FURT-r£R  HE3CLVED,   that  the  General  Man;«;^  ;^^J^,  ,^  behalf  cf 

!^^\fS'SkS:n"eSn:s^ftfc^^ni;rn::sp^^^ 

the  City 'and  County  of  San  Francisco. 

.   r       1  <;nr,rle-^rt-l  Arcroprietion  of  116C.(XC  for  the 
U)     Request  f.r  A  Suppler>ent   .     PP     P^^^  ,^^^^ ^ 

R.-'habilit'ttigr.   of  fj^f-^^    ^^'    "'■  '  "^    ^*^*^ 

or  -otion  of  Co^ssi.ner  Mcore,    seconded  by  Cor^ssioner  Coff- 

2n:  tie  fcllcwir^  resolution  was  adepts.: 


r-^h  -^.^'^^ 


P.equest  f.r  A 
Supple-er.til  Ap- 
rrcc.3f  *lfcO,:00 
■fr?!:  1=»55  Bend 

•■ird  frr  Heh'-bil. 

:f  l-iiliy  park  and 

<■<■•■■    v^-'--'^     ■ 


p.- g-j-l-'t'^or.  *<""•  I   2559 
HESOL^^D,   th.t  this  Co^ssicn  does^here^  -.uest^the^May^. 

the  Board  of  ^^'^'[S;:^'^-^:^  r.eC.COC.  fr-^n  the 
ple-^nf-l  Appropriation  i^-   -"%      -  pi^veround  ar.d  Recreati 
Ur-'-ppropriated  S^-l'f  %°^  f^nr^L- 
Centers  Bcr.d  Pur.J,   to  ta*  f'-U^vl^. 

(a)   Appropriation  S17}.^^„^;gVrk) 
(Rehabilitation  of  Holly  f^r»; 

t.  ,,  u«i  f=r  ..:-..  re:-..UUt.tlon  cf  Hdly  P=r.  «r^  McCcppin 
Square . 


^     a     -     K'-bell     Sucerintendent  cf  Recr-atior,   tc 

(5)     Authoriting  Mr.   R.   :>.  K.-i^exi,    •-.P',,  ,^..,.,,   --^f.rerte 

.*^.^-:  *v.-   '•••'th    r'  •    ■      ^  -,~  -♦•^ — »— — 


--■p  -> 


^  ruction  of  -nriissimer  Herz.   seornde 
the  following  resolution  w.?   -..ptc-. 

2foC 


vgr-^-  ^'-t^^rize  the  a*,te..t. 

Au^hrrizir.  PESriVE:.   that  this   y^!^'g^ir^.^W^f  Recreation. 

3utt.==:r.atirn  ar.ce   of  Vx.   fL^-V^^r.i   ^.'^J-f^tV ^c^^^.':i,r.  Conference  to  be  h.3.d 

tVitterd  At.  at  the    Enth  Ar.nuax  .ai^.^rn.-  n^  ^^^^  inclusive,  pro- 

:Clf.Rec.Ccnf.  in  3r.crar.ont r ,    ^^-^^  pl,:?,..^!   ^-^r  that  currrse. 

^.  5£-..-     T.V-  ri-»ed  th?t  f-^-ds  are  ->-— - 

^.^o'-is^  *'"  •  • 1-24-5'' 


3^ai(,;4/^'";2*-.'...     !>«  "V-^ey*-'.. 


noo.coc 


56C,COO 


Ccrr.issicner   - 


I 


^i4.::u 


iNEWBH^Ii^  (cort'd) 


Mr.  Kimbell  Made 
Honorary  Lifetimo 

Member  of  Calif. 
P- rent-Teacher  3 
! Association, 


In  connection  with  tho  foregoing.  Commlfl.lonor  Moon-  ""'""""' 
Sth  pleasure  that  Mr.   Kimt«ll  hnd  r.  colv«d  nn  honornry   llfotlmn 
^nbership  in  the  California  prarcnt-T..'Aoh«r«  Aflflocl'ain...   In 
TecS^ition  of  hi3  interest  in  youth  .ctlyltlos  .lurln,  t,,...  p.nt 
twenf^-five  years.     Tho  Commlnnlor  fonviUy  oxtHni.^  It.  -.n- 
gratulations. 


«  « 


(7)       >.t^nn    r^^tPO^n^    nr.    1QS7   C^n^p   MAthr:r   Ifit.  "^    V^    l.:«V    \'>-rA'l   I'ii 


^-.cision  on 
1957  Canp  Hither 
Rr.tes  postponed 
T-  Next  Reg-alar 


UcntinK  r.ore   infornation  '^n'i  rr.or..  tirv:  t'.  ntwJy  Uu.  pr-zi/.-i'  1, 
tho  Co^ssion  postponed  ur.til  tho  r.xt  r.;.;Mr-K  t"^  r<>r'>rr.-.,  .1'.. 

j;;rrc=°ia'*r;o^?5!50  p;/d.y  (.  't..C  p.r  ...  f.r  .■..,.-...   -rU,^ 
the  1957  Or.p  sois'^r. 


#   #   «   «   • 


•   *  #    • 


(8)     yi^^-^ti-rr-  ?^  Officers 


.      .  -w-     .-.cti-r    ".f  officors  c.rsMtutc-J   U..   r..x.  rv:tV:r  '.f  ^•^^''l^^^^ 

-.  5-tt2r  AT---         ^-  v-^cii-^.    -i  ^  —  .nfivr.'a  rait  f';r  tr*  trxu**!  «i..ctl'jf. 

-=-'*-  •*       -   ^^  ♦.  w.  Kr-l-i  "t  the    9&C-T.::  rcg'Axir  M;-t*r^  i-  J'r,-^r/ 
vw.?r.sii.:rt,f:r  '-^5si^^or  C^ffnv  .    >  ' '.t--:^:-:   -.y  -^U.l'.t^r  >4.:rt. 

•—  ^--'^  -■-'       CJ  -;:;.3    -^tle^Jt  yx.   P^d  ^.   ?^rr  wen:   .;r^lr.  .r/:^l^^.«./ 


>ler.--r  y^*r  ~->^'m 

*   +   ♦   +   ♦♦♦*•♦ 


irc"!i^'-    Sutter   ierlAre-  ' 


•^  «i' 


si  '.>? 


^ 


Cd^.y<>^^  <U/  -'/z^^ 


IitiC?'%'V.77 . 


i-^ 


^ 


^tiamtrnt^mmmaumntmim 


'»f* 


San  Francisco,  Calif of nla 
February  14,  1957 


Miii  yi&£ 


AiiJ^ 


The  On«  Hundred  Thirty-eighth  Regular  Meeting  of  the  Recreation 
and  F&rk  Coiranisaion  was  called  to  order  on  Thursday,   February  lA, 
1957,  at  3:00  P.M.,   President  Louis  Sutter  presiding. 

The  following  Commissioners  were  present: 

Mr.  Louis  Sutter,   President 

Mr.  William  M.  Coffman 

Dr.  Francis  J.  Herz 

Mrs,   Joseph  A.  Moore,  Jr. 

Mr.  Fred  D.  Parr 

Miss  Jane  E.  Zimmerrann 


UntT.  nRDER  OF^Bl^Dg^ 


Request  for  A  Sup- 
plemental Appropria- 
tion In  the  Amount 
of  ?.175,0O0  Needed 
to  Acquire  3  I^rccls 
of  Lftnd  Needed  for 
Interior  Green  3o It 


The  Secretary  read  the  letter  from  the  Finance  Committee  of  the 
Sard  of  Su^rvisors  under  date  of  February  7     in  which  they 
fsked  the  C^nission  and  the  General  Manager  to  be  present  at 
the  February  13  mooting,   to  explain  the  Commission's  position 

Mr.  Sutter  reported  that  he  and  Mr.   F-nke  had  ";°J.  f.^'j.  J^^^^j'^ 
rnntroller     Mr     Harry  D.  Ross,  who  assured  them  that  the  Land 

t^e  1947  Bond  Rind,   rather  than  from  Und  Reserve  funds. 

Following  discussion  and  further  explanation     the  Cc-i-^-  -' 

versed  its  earlier  position  and  agreed  to  the  use  or 

for  the  purchase  of  tho  property. 

on  motion  of  Commissioner  Coffn^n,    seconded  by  Commissioner  Herz, 

the  following  resolution  was  adopted: 

Rf>c>9lution  Nn,  2561 

HESOLVED,  mt  this  Co»Mlsslcndoo=  hereby  request  the  «.yor 

,the  Board  of  Supervisors,  and  tho  <=°;"°l^^y°5oP^2  from  the 
plement.1  Appropriation  in  the  n«un^  of  $U8  450.>2^f^^^^^_ 

Unapproprlntod  Balance  of  the  Real  ^"f^l^   Rp„eation  Bond  Fund, 
fron  the  Unappropriated  Balance  °^.'J^  1947  Recre     (  ^^^j^^ 

a  total  of  $175,000.00,   *"  *PP';°P"»,J^°^  ^3)  par^' U  "f  land 

'''     TcllrlLl  i;tLer-rth  of  ^lo  Alto  Avenue. 

(h'\      Parcel  "B"  -  1,9  Acres  ^  ^j  „r 

'''  TIZ\  n.^r^w  '^^'t^^iT^xXr.^   r  slo 
Clarendon  Avenue,  between  parcex  a 

Reservoir, 

(c)  parcel  »C"  -  2.75  Acres  Boulevard 

On  the  southeast  pection  of  Twin  J^^^^  °°"  ^  ^^ 
which  offers  a  panoramic  view  ^^  ^^^^Jf ' 
described  as  the  "Horseshoe  Bend-  parcel. 


2-U-57 


T.  ?  ^!fiS'v"!E?''!23 


i>w  I  ^m>^^tmm^9^»\   ■■  p  —  .^ 


7\. 


•if:lv 


.mission  1    - 

flr3  Letters 
Jon  the  Various 
Iterested  Groups 
Ld,  But  Decides 
It  to  Rirchase 
Innasiun  Building 
[esently  in  Use 
Crocker-Ann zon 

tact 


'^e  Secretary  read  the  following  letters  relating  to  the  San 
ivLcisco  Housing  Authority's  plans  to  remove  the  temporary  hous- 
r.  from  the  Crocker-Amazon  IVact  and  to  vacate  the  premises  so 
that  they  could  bo  restored  to  public  recreation  use: 

(a)  Prom  Charles  J.   Jung,  Chairman  of  the  Housing  Authority, 
advising  that  they  expect  to  vacate  the  premises  by  October 
1,   1957. 

fb^   From  Mayor  Christopher,  requesting  that  the  necessary  pro- 
^^   cedures  be  followed  for  the  early  termination  of  occupancy 
and  restoration  of  the  area  to  public  recreation  use. 

(c)  From  John  Beard,   Director,   Sen  Francisco  H°f  i^f/l^J^^^l^y' 
^       ad^sing  that  the  building  used  as  a  gymnasium  in  the  Crock- 

erli^zon  Tract  has  considerable  salvage  value,  and  that  it 

is  his  intention  to  sell  it  for  salvage i 

(A\   PromW     A.  Angcloni,    President  oi*  the  Ci-ocker-Amazon  Jark 
^^   Sov;me;t  Association,   1356  Geneva  Avenue,   -^Iji^g^^^at 

thf^asium  building,   if  possible,   be  retained  and  rehabll* 

itated  for  recreation  purposes. 

^■s,^A  *vr>  a+nff  recommerdation  of  Messrs. Funke, 
Commissioners  received  the  staff^eco^  3tructure  would  be  too 
Harmn.  and  Kimbell     that  the^mn     ^^^^  ^^  ^^^  inconveniently 

f'i^^Jhln  tie  tract     and  would  not  be  an  advantageous  pur- 

chrse^fr^ftho  HoLing^Aithority,   even  at  an  estimated  salvage 

price  of  ^5,000. 

The  Co^ssion  directed  that  a  reply  be  -^tjo  Mr  John  Be-d^ 

to  the  effect  that  the  department  is  not  Interestea  in  p 

ing  the  old  gymnasium  structure, 


»  *  * 


«*»»»»*» 


u  u     n,  „r.      tt.       Secretary.   Art  Commission,  asking 
Art  Cominis-        2     -  Prom  Joseph  H.  Dyer,   J^;'   ^^^J^^J  ^^  ^he  Art  Commission  be 
sion's  Request  that  ^^^  building  projects  submitted  to  t^  ^^^^^ 

That  Landscape  accompanied  by  ^PP^oP^J'^^^^J^^'^^f  ^ 

Drawings  Accompany     to  staff  for  appropriate  action). 
Bldg, Flans  Referred  »»»*««*»«»• 

,    ^^       (, „    T«v,->  milahan.   Promotion  Manager, 

3     -  In  responsa  tc  *»-  l^"^';,^™  "'"and  on  noUon  of  Co™nl3=ionar 


Request  of  ^     - 

Marina  Civic 
lEpvt.4  Property 
Owners  Assoc,  for 
"NO  DOGS  ALLOWED" 
Signs  at  palace  of 
Fine  Arts  Lagoon 


T^Z-^r^i'T^l  trT'XiJTnn.  In.  U.oon.  ana   Stat- 
ing  the  reasons  therefor. 


«   « 


««»«»««* 


5    - 


,  «         ♦o.nr     Thp  Salvation  Army, 

Prom  Victor  Newbould.   Ger^r.l  ^^;;!^;7;JJiees  during  Holy  Week, 

r«mK>«tJLnff  pQxiiJ-'»«lon  to  hold  noon-dny   servii. 

i;SrS^9n957,   inclusive,  in  Union  Square. 

on  motion  of  Co^issioner  Herz,    seconded  by  Con^issioner  Zimmer- 
man,   the  foregoing  request  was  approved. 


*  «  * 


<t  <»*«««  « 


2-U-57 


ry,Fi  11  iiipi  _  I  M,  .-,,„,  , 


**'^^v^r< 


r-T^-^T^.-'i^aro 


•ifl- 


"JNI! 


; AT IONS  (cont'd) 


jCommission  Appvs. 
Ilr.stallation  of 
iFloral  Plaque  in 
Iconservatory  Dell. 
I  Observing  Conven- 
tion of  United  Fed. 
Doll  Clubs,  Aug.7- 
11.  1957 


r>-        M,.«i     John  M.  Douglrvs,   San  Francisco  Doll  Club,  2000  Ulloa 
-  From    Mrs.   John  M.   uoug       ,  ^^^^^  ^^  Conservato- 

''Tell  'Xorlng^he  AnnuS  Coiv'ention  of  ?ho  United  Federation 
3  Dou'ciubs.    inc.,  to  be  held  in  San  PV.ncisco  August  7-11, 

1957. 

Following  full  discussion  of  the  past  co-operation  received  from 
fv     J^!;  Prancisco  Doll  Club  and  the  nierits  of  the  request,   on 
^otifn  of  Co^ssioner  I^rr,   seconded  ty  Co^nissioner  Herz,   the 
following  resolution  was  adopted: 

T^fl .dilution  Mo,   2562 
Francisco  at  that  time. 


¥k    *   *    * 


»««*«* 


Central  Council 
of  Civic  Clubs 
Thanked  for  Its 
Offer  to  Support 
Department's  Bud- 
get Request  for 
Playground  Equipt, 
and  Succlies. 


.,.  ..u     «v,  ■i.,r,f'.     <5pcretary.  Central  Council  of  Civic 
From  Ruth  Church  uupta     Secretary,  ,.       ^^  equipment  in 

Mayor  and  the  Board  of  Supervisors. 

j^  ^4-^^  fr,  arknouledee  the  letter  and  ex- 
Jfe^rwe^attL^rre  TnTlUlor.  frc.  tHe  Cental 
Council  of  Civic  Clubs. 


Center  Plaza's  surface: 

(.)  M.yor  Christopher,  urgl.g  the  Board  of  ^apervisors  to  ap- 

prove  funds  for  the   study. 
M  Th.  forking  Authority,   supporting  the  proposal  of  a  study. 

»pSi:"ale^5n:i:^"i"thri9r7"93f  .uaget  of  his  depart- 

mcnt. 

2  -  Prom  Mayor  Christopher,   forwarding  the  application^^o.^^^ 

ship  in  the  California  Marine  Parks  «nd  ^^^^^^^^^  ^^  ^^^ 

(Funds  for  this  membership  have  alreaay 
1957-1958  department  budget.) 

3  .  PVon  Hiss  Ida  M.   Snith  ^-cuUve  ^i^^-^/^.^-Jj^^^jfars  of 

rc^i^sfuro^^rrtrrfl^Hui-  ^.seum.   (Filed) 

,    .  PVom  Roger  H.  Coffee,  Tbejwin  Pc^Ks^-P-^^^^^^  ll^tlllTor 
thanking  the  CorMssron  for  the   suppo 
Green  Belt  project.      (Filed ; 


»««»«• 


«  »  <*  « 


i:s 


4  >',.     Rcrt  Sinon,  members  of  the  Piblic 
Mr.   J.  mx  Moore  and  ^'^-^^Sert  5im     |  Secretary,   appeared 

Library  Comr.ission,   and  I'r.   ^I'l^  r^.     ^y^'^.ks  and  appreciation 
before  the  Commission  to  express  ^""^  f^^.al  approval  for 

for  the  co-operation  ^f  ^i^f.^J,"^  "cS  nayg^ound  for  a  branch 
♦v,«  noo  of  a  cortion  of  the  North  Ecr.cn  .  x  jre 


the  use  of  a  portion  of  th. 
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J 


"r^"""** ^  ^"   V"   *" 


an'ii'imi  nw  ■■  ^j^ 


?J^^^i«ilW»"'"* 


^44:':: 


.     — ...    ii-M-amihfiiimgt^ 


Nf,i' 


,^-g^..m  nfJilGATES  (cont'd) 
public  library, 


-♦of-i-i  th&t  the  Library  Ccmnissior.  would  instruct  its 
fr;hirert/o1e3fg:\  branch  iSrary  in  accordance  with  Super 
^gor  Halley's  suggestion,  that  a  portion  of  the  space  be  util 
Ixed  for  recreation. 

.      A   ^«^,  orPtafully  accepted  the  Library  Commission's  offer 

drawings. 


^'f-IALTl 


1        v,>.-r.vn   Ser-1---  '^r^^  gxemyt  Appointments 


-  ,,       ..    ^i^-r.^r'  vn.TT     seconded  by  Commissioner  Hert, 
Cn  motion  of  Commissioner  Parr,   secona         y 

the  following  resolution  was  adopted: 
and  approved;   and,   be   it 


-  ^.(^.^.,  an-|^-r  ^lr^    Pa-^ent3 


^3-  No. 256^ 

i .repress  ir.d/or 

l?inal  P&Yr.er.t3 


or.  .otion  of  Ccn^ssioner  P^-     -e.ded  by  Con..3sior.er  Herz, 
the  following  resolution  was  adopted. 

iESCLVED,  that  for  the  ...t  ^f-^'^r.^urL^^naTs  hfrf^ 

Recreation  and  Park  O^Sf  Sio^l  .^  f^rg^"''  -^/^  "^''■'^  '"■^- 
requested  to  approve   the   following  rr  b 

nents:  ,     ,, 

To  Hslph  y.urray,   Director         ^'        / 
Period  ending  1-31-57. 

(,)    n,STALLA.CEHE.rTITIO.S  LINING   n^STOHA^jn>n^^ 


To  C.  R.  Reichel  Engineering  Co. 
For  Period  ending  2-5-57. 

(c)    INSTALLA.:^   ^^^^  i:^,S.UKP,P.KKMm^^^ 

r^rrr-t  f7in  -  :or.trcUyll^rt^^^^^._  ^^12,31^... 

To  «ulf--rt  Conp.iny,    Ir-C-  JJirs^   r-^ 
Period  ending  1-13-5  7. 

.^.  wjrT-r    ^HAR?  FAPJC  MUNI.CiCLF  COURSE, 

To  Wuifert  Compary.    ;L^'C-   '  ^d   4  ^-l^-  ^ 

Iferiod  ending  1/13/57. 

<*)  |i  ■■■i?^'L'"^-'^Mcrch-nt  -  tor  ..rchitcctur-.l   ^rr.ces 
rendered  -  Period  ending  12/le/5G 

^        to    ir-.   :-:.    lr.T3or.   :onpar.7  -    i2t..   .  -/-— ^ 

Period  ending  1/31/57. 
(MCPE)  2-U-57 


'1i?!- 


'<^iM'T'^CN3  > '2on 


fcM) 


^i»«»4»»>»»» 


3  - 


on  -cti-n    ^t:  .:o:nnHai  mur  ?^rr,    aeconatia   ::y   :arr:i,i signer  .-fer^, 
thu'foUowing  resolution  wua   lUuptud: 

HESrU/EE  that  thi3  Comlasi.n.   .n  n^cnt^ndnti^  .f  thu  2eneml 
fa^a^fr!  .pprovna  thu  following  ^xt.naiona  .f  Ti.^: 

inli/ery    ji'  jti-icturHi  jtvjel. 

iir^f  j47ri;u'.riui;  Ln-ieii^r,  of  ,t=»i  pip... 

and  tc  Tur  net  ^i/ing   luffl^^i^nt  tirw  f^r    .ti.i  nr..u 


On  -nctior.   ^f  Conni33x.:nur  Prr.    3ec.  nue..  ^y 
the  foil.n*ing  r^goiuti^n  wa   lacpcuu: 


ff!. 


'}c.Z5ds 


raqueacau  to   ippnvo   Uio  roliov_ng  .icv.-l 

T.    5chuc.rt   I  /r-i<:mn-n-:    i :  •U3t   ^^;-"-;j;;^_ 

inary  plana   md   jp^i--:.- --^-i-"''  ■»• — 

, ,    ,      -      •  .^^:  <»  /;  5"  '/riif  .yi 

n  Wo.   a.  -.ercnan.  -   ^l;  ,:;;^.;'r.^  Ccn  trie  tor '  i 
iw.r'^ed  bid,  ^  ^E<J2ii!^   '"  " 

'"  r::".'m.^'^!::-Z2  ;Z-:^^  X:. -ova' '•;'""""''- 

T:   ?r'ii:i:r-:K    i.-ve-nu.  5  '^r'r^e':.-r' 3  i\*ardea 

aatiaate   in   leccr-ionci  w^.h   .on.r^^^-r  |io,l67.I5 

bii  -   in   '':'CRE.xJE   'i'  - 

iL^oillSSiru  ^^in.  roo.  and  ..n.«X  ^^^_^^ 

puree 3e  rTcm,    m    ..^.nE.iiE    .^ 

-nrr-   —JIT-  lE^  u  S"  "  4  SX^SN.  Tcnt  .2CQ.  :^rt  .33^5, 

ind  pip.,    u:3taii.d,    xr.a  t.   .e  •^t^^.^rg'-.  ,^^^^,^ 

than   indiep. ted    :n    ir"wing3  -  ir.   ■.■-^— -^-^    - 


TTr^E 


■A  -. -     "In  -.»-.:   J 


-,_,•  -»^^  ~-°r"^- ■-'ii/i"'-'"' I  "  "'•■---■  ^•'' — 


t:    .iaces    :.3arri;.3    ..:n3 -r^.c  ,- x      .. . 

and  iratall  -.dditi.nal  ^ -;;P'll;:::;^ ^^   %  .  =115. >5 

cnitldta  1'   3tagQ  c^itf  :ra-'-r   g         i; — 


^ 


.«7 


r  Vlliui  ■*■  mi 


2i\  V 


•,f;'l" 


TPf.V'gACTICMS  (cont'.-a) 

5     -  Request  Controller's  Approval  of  Use  of  Permanent  Salary  Appro- 
'  p|.4>^t.1on  Funds  for  Tempornrv  Replacement  Emt?loYinQntp 

On  motion  of  Commissioner  Pnrr,    seconded  by  Commissioner  Horz, 
the  following  resolution  was  adopted: 

p^.qnlution  No.   2567 

RESOLVED,   thftt  this  Commission,   on  recommendation  of  the  Gener- 
al Manager,  does  hercljy  request  the  Controller  to  approve  the 
use  of  funds  in  Rjrmnnont  Salary  Appropriations  for  filling  the 
following  positions  by  Temporary  Replacement  Employments: 


{.Approval 
jterm, Salary 
is  for  Temp. 

lacemcntr 


koi3 


ffir.  PLACING 

(a)  r-in/,  JAMTOR 
BOURBORNAIS,    J. 

WILLIA^B,  p. 

(b)  n-sft  GARDENER 
MOORE,   Prank 
VARENGO,  M. 
SIMON,  Carl 
WHITEHOUSE,   P. 


Sick  Lv,  w/o  Pay 
-ditto- 


-ditto- 
-ditto- 
-ditto- 
^ditto- 


Period 
1/29/57-6/28/57 
2/  1/57  -  6/30/57 


l/U/57  -  2/13/57 
2/12/57  -  6/30/57 
1/29/57  -  6/28/57 
2/  6/57  -  3/31/57 


Amount 

^1,^00.00 

1,^00.00 


310.00 
1,A51.36 
1,550.00 

577.72 


(c)  R-^6  PI.AYGR0U>T3   DIRECTOR 

GALVIN,  Daniel  Lv.  w/o  Pay 


1/16/57  -  6/15/57   1,800.00 


ll 


»»»«»»»«** 


f.equeat  for 

b&l2 


6  -     Rp-quest  for  Fundg 

On  motion  of  Commissioner  Parr,   seconded  by  Commissioner  Herz, 
the  following  resolution  was  adopted t 

RoQnInf.-lnp    No.     2568 

RESOLVED,  that  for  the  best  interests  and  P^^P^J"  ^^-^^uct  of  the 
Recreation  and  Park  Departir^nt,  the  Controller  be  and  hercl^  is 
requested  to  approve  the  following  Request  for  Funds: 


I 


?ffrtfnn9fer  additional  funds  required  for  Pucl  Oil  and  Lub- 
^  rLants  for  Miniature  Train  at  Fleishhacker  Playfield: 

^op.6.653.300.001  ^P-P;^i^^^,J}:^^L    '     ''''"^ 

Materials  &  Supplies-         Fuel  Oil  &  Lubricants- 
Resale-Commissary  Div.       Commissary  Division 

(b)  To  transfer  surplus  of  $555  in  ^Pf  °P''^°^^°"i°'J°ffi'?':;f  3. 
windows  at  Glen  park  Fieldhouse.  to  appropriation  for  Domes- 
tic Ho?  water  Installation,  Mission  Pool  Playground: 

!^op.6.651.213.000  l^prop.6.651.913.000      t     555.00 

Maintenance  &  Repairs-       Replacements  and 
General  Division  Reconstruction 

T^fMSfonal  allotment  required  to  purchase  materials  and 

supplies  for  current  quarter:  ^       .,  ep  nm  00 

App?op.6.651.300.00O-Materials  4  Supplies-  $8,000.00 

^^  General  Division  ,  «     j 

(b)  .Additional  allotment     required  to  purchase  Forage  and  Food 
for  Animals  for  current  quarter:  .    ,     ,       ac  cnn  nn 
Appr^.6.652.385.000-Forage  &  Food  for  /^.imals-  $5,500.00 

(c)  Additional  allotment  required  to  P-^^^^^^^ J°°Jf'"^'^  ^^'^ 
Resale-Commissary  Division  for  current  Qu'^rter. 
Approp.6.653.350.000-Foodstuffs-Commissary  Div.  .7,000.00 

(d)  Additional  allotment  required  for  telephone   service  to 
A;rrr6.3U:252.ri^^^Tel3phone   .  Telegraph-       51,000.00 

^MO^)  2-U-57 


.M^.'j^Mm  M^      'fKt.^bC' 


jn 


fsrv:  ^TKii  -   I  -■■ 


^mMVl^mi^^^  ^'''"^'^^ 


Res.  No.25fe8 
f.nrt.inuQdL 


ALLOTl'lENTS  (cont'd) 

7g"\  Additional  nllotinent  required  for  fuel  oil,   lubricants  and 

gasoline  for  current  quarter: 

Approp.6.311,321.651  -  Fuel  &  Lubricants  -  $2,800.00 

(f)  Allotment  of  funds  for  Domestic  Hot  Water  Supply  Installa- 
tion, Mission  Pool  playground; 
Approp.6.651.913.000-ReplacemGnts  &  Reconstruc.  03,11^.00 

(g)  Allotment  of  funds  for  Soil  Sterilizer  Installntion-NURSEIIY 
Approp.6.656.506.000-Park  Nursery  Soil  Sterilizor^A, 790.00 

7     .  Raquest  for  Wnrr^.nts  for   Payment  of  Damage  Claims 

On  motion  of  Comraissionor  Parr,    seconded  by  Commissioner  Herz, 
the  following  resolution  was  adopted: 


gg?,  No. 2569 

Req.for  Warrants 
for  payment  of 
Ijamfige  Claims    ._ 


Resolution  No.   2569 

RESOLVED,  that  this  Commission,   having  investigated  to  its 
satisfaction  that  the  following  claims  for  window  breakage  and 
personal  injuries  vre^  fully  justified,   does  hereby  request  the 
Controller  to  issue  warrants  to  pay  said  claims  in  accordance 
with  Ordinance  No.   82i,b  as  follows: 


20  

BECKER,  Margaret  E.  -Personal  injuries  at 

Eureka  Vdloy  P/G 

ENGD/JiL,  A.  E.     -         Window  Breakage  at 

868  Valencia  Street 


Date 
9-30-56 


12-17-56 


««»««»*»«* 


8    -  Work  Orders 


P^s.  ?lo.2570 
flork  Orders 


On  motion  of  Commissioner  parr,   seconded  by  Commissioner  Herz, 
the  following  resolution  was  adopted: 

Rg solution  No.   2570 


^acht  Harbor 
en; 


itoorin 


RESOLVED,  that  for  the  best  interests  and  proper  conduct  of  the 
Recreation  and  F^rk  Department,  the  Controller  bo  and  hereby  is 
requested  to  approve  the  following  Work  Orders: 

(a)  To  Abbot  A.  Hanks,  Inc.,  to  make  tests  at  Aquatic 
Park  Pier:  (1)  Concrete  cylinder  tests,  (2)  Weld- 
ing tests,  and   (3)   Pile  driving  tests  -  for  a 

sum  KOT  TO  EXCEED  -  ^iJ5.uu 

(b)  To  William  W.    Brewer  -  Consulting  Foundatlnn  Engineer, 
to  make  borings  and  tests  and  submit  an  analytical 
report  on  the  site  of  the  Hall  of  Flowers  in  Golden 

Gate   park  -  at  a  TOTAL  KAXrOIM  COST  of  -  a, 875.00 

9         Yacht  Harbor  Moorlnc^  Licenses 

On  motion  of  Commissioner  Parr,    seconded  by  Commissioner  Herz, 
the  following  resolution  was  adopted: 

R(;gnlution   I'o.    2571 

RESOLVED,   that  this  Commission,   on  recommendation  of  the  General 
Kanager,   does  hereby  approve  the   cancellation  and   issuance  of 
the  following  Yacht  Harbor  Mooring  Licenses: 
(a)   CArCELLATTpv.nF  fPR!;AI!E^T  LICENSg  ^^^ 

OWIER  Effective  D"to     mss^-g^^i      S^rth  ,  ,-_^ 

RC^  George  1-11-57  JU/u'ITA  13AD 

JOI-ES,   Crpt./o-thur   F.  1-11-57  JUANITA  13AD 

*w«««»»*«*  2-1A-57 


yx  Haroan  presented  the  final  plana  and  specif Icitlona  on  the 
'sclb'^a  Soccer  StaJiun  as  prepared  by  Mr.  Thcnas  P.  Chace,  Con- 
sulting Engineer,  and  Mr.  J.  A.  Rildell.  Architect.  He  stated 
that  they  ccnfom  to  the  ideas  and  views  of  the  lepartnent  and 
follow  very  closely  the  prelininary  plan  previously  reviewed 
by  the  Comlssion, 

On  motion  of  Conniasloner  Parr,    seconded  by  Ccmissicner  Heri, 
the  following  rosoluticn  was  adopted: 


:-T-issicr.  Appvs. 
knal  Plans  for 
'sALBCA  SOCCER 
STillltF  in  Aaount 
:f  5216, 697. 70 
iiuthoriies  Payt, 


i^pa-lutl-^r.  ro.   2572 

HE3CU7SD,   that  this  Connission  hereby  approves  the  Final  Plans 
*•-^r  n-  ^Ib'-a  Soccer  Staiiur.  as  prepared  by  Messrs.  Thomas  P. 
Chace 'and  J.  A.  RiJdell,  with  a  tctal  e9ti:nated  construction 
cost  of  :216,697.70;   and,   be   it 


o-  f         FTTi-'HER  2'SCLVSD.   that  pf'yrient  tc  thje  Consulting  Civil  Engineer 
.       ^Z    Zt^      in  the  al-^^unt  of  eighty  (SCfc)  per  cent  of  his  basic  fee  is 
^rS'^J^lilSi    ^'^^^  authorized     in  accordance  with  the  terms  of  his  contract. 


2     -   Apr^-r-l    -f  ?-ir^.l   Flor.3  --r.d   3recif JQ-tl^r.^-^Er.Na  REC. 


yx     Harman  cresented  the  final  plans  and  3p.ecificati-ns  f^r 
the  Bemal  Fieldhcuse  03  prepared  by  Mr.  Ralph  Pollack,  ..r:h.- 
tect  associated  with  Hasten   'j:  Hurd, 

On  mction  of  Connissirnor  Herz,    seconded  by  C-rr.issioner  Moore, 
the  foll^owing  resclution  was  ad -p ted: 


^^-  N:.2573 


arg.-intl-r,   N-.    257 


--ls3^-n  Anrvs  ^S^VHTj.   that  this  Conrdssion  hereby  apprr/es  the  Final   Flar.3 

.^S^Ians'^'s  ecs     ;;;d-3pocificati^ns  for  the  f^^^^'^^:^^:'^^^..^ 
f-r  EERIiAL  PZC.CTR.     Mr.  Ralph  Pollack,  ;^chitect,  with  a  total  estu^-te-  c.ns^ru 
„'.l-.cunt  of ',43,000  tl-n  cost  -f  '4J,CC0.00;   and,   be  it 
i  iuthcrized  payoent  .       •_-v.,-*.o-t  in  the  a-.^unt 

^ in  accordance  with  tlx^   tor-.s   -f  hi3  c-ntr--ct. 

3  -    Approval  -f  Prolir^inary  Pl^ns  and  C^st  Estirr^ates-FCRTCLA  FIELD- 
'  HOUSE    :-:rr---Pr"    '-''   j^p^^'-f  lit^ti  t. _ 

Mr     Hor-ar  irtro^aoed  XT.   Paul  R^-n,   of  the  firm  of  Ryan   i  Lee, 
Mr,   n..rr.cir.  ^'■■'-'■^      v_4*>,-4   ^r>A  ^-rrl-lned   ir    detail  the  prelini- 
Architecta,  who  subnittod  and  expi-ine^  in   ---  ^  ^pv-ovni. 

nary  plans  and  cost  estiriites  f,-r  the  ir.pro'/enent   m.  re.-^.ili- 
tation  of  the  P^rtolo.   FiUdhousc. 

Due  t:   the  rising  construction  c:st3,  yx.  ^"-^-Jf Sfthe 
tha.  the  Corrdssion  authorize  his  firr.  t.  Jf ?f:^'^J^J^,'^,^,,. 
final  drawings  for  th.o  relocation  and  '"^^^f-^i^^-.^J.  f^.^f ^^ 
tion  center  building  and   defer  the  F/'^f  ^^\^  ^"^f,*^^!  ^^^.r 
drawings  f:r  the   tennis  courts,   tanbark  area,  graiin..,    -urfi^.^ 

and  fencing. 

-  -        .      1        _   r^.^     aat'^r^r^'*  bv   3^rT5i33ioner  3off- 
On  Ectl'^n  of  C--rJ.3si:nor  ?:irT,   sec  n.u^^cy  ---.j.^ 

nan,   the  following  resolution  was  ad.-pte.: 

-risission  Appvs. 
^lia. Plana  and 
■■3t  Estimate  fcr 
^•eaoTal  4  Renova. 
■•*  Kf.TOLA  ?LEH3E. 
iiathcrize?  Payt, 
■■"  irckitcct  'f 


drawincs  f-r  the  first  sta-^o    -f  the   conatructim  w^rk     ^-^'^ 
the  renovation  and  relocation  of  th.  recreatirn  cent.r  bull. in., 
n  a  total  estL-iftted  cost   :f  "160,571;  --nd,    re   it 
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■<y  View  park 
r.ins  Referred  tc 
i:er6l  Manager 
frr  3fi?ort  ^t 
i  v«t-r'  s  Catir.et 
"iting,  Friday, 
.li.  15^7 


7  7i£v  P-rk 
'---.  to  3e 


an: 


;S3  (orrtH) 

FUPTISR  3E30LVED,   that  the  ilrchitecA^s  be  pal^  ir.  the  ar.-^t  -f 
t^v^r  (20^)  per  cert  of  Ma  basic  fee,  b*se(J  on  seven  {7%)  per  cer.t 
of  the  afore«ntloned  construction  cost. 

?r-p-sal  cf  Charles  Harney,  Ccntmctcr  -  Reclamation  Wcrk  in  the 
"  n.^J.tv  .f  Bay  Viev  P^rH    , — 

Tha  Secretiry  re^i  the  letter  of  Mey.r  (rnristoph-^r,   dated  Janu- 
JL  23     1957     relative   t-  the  proposal  of  Charlos  Karr.ey,  Con- 
iTictcT,  fcc'ccrt-.in  roclanation  w:rk  in  the  vicinity  of  Bay  Viow 

park. 

vr     Pirke  reported  th-.t  he  and  President  Sutter  had  r_et  with 
Mr*  ^li  Cppcrr^rx.  Director  of  Planning,   and  rT,  Duckel,  Direc- 
tX; -f  R-blic  Works,  and  thor-ufhly  exar.inci  the  r^ny  factors 
inv-ived  in  tha  future  devclcpront  and  reclar^atlon  of  the  3ay 
View  lands  and  the  subrerged  tiiclands. 

..,     c^ff^r  rccorted  th^t  in  a  conference  held  with  Mr.  Glynn, 
Atl^^^4  for l^Irlcs  Hamcy,  Vr.  Glyr.n  a.:reed  that  the   2eport=^.t 
was  ?^'t  intorferir^-  with  the  !-^arr.ey  firr's  w.rk.  ^President  out- 
lev  r^co'-ende'.  that  the  water-fille-'  lagoon  which  nad  t^,en 
f'^i  o^dopartr-ent  property  thxoueh  the  Harney  flr^.'s  operation 
.;^ic'  '4or  Christor^her  hai  considered  a  danger  and  hazard 
icVoui!-stcrs,   be  i:r-.-.iotely  posted  and  fillei  in. 


On  notion  cf  CorrJ-s; 


:-r  P:^rr,    seconded  by 


r- 


-rrj-ssioner 


ihe'Cc-issi-n  direct;.^   the  Lrre 'iate  postinr  tf  the  Bay  View 
W'>-;'"wi?^-  -rAI'GER-  warr.in.'  sigrs.  and   direote.  the  General 
m-ger^=  request  tho  D€r"-rt:-.ont  .f  Public  -crks  t:  ^^]}':'-^^ 
5^-i;o'  with  Se  estL-^toi  r.q-aired  A0,COC  cubic  varus  :f  fiU 
csterial,   as  scon  as  prssicle. 

C-^--issi-rer  Parr  cautioned  the  C:rrission  t-  r.ove  sl-wly  on  th« 
5^7/"^^%  vHw  park  be  leveled,   for  th.e  reason  that  tne  re i 
r^ck  -^'^crKl  WOU-.  be  in  heavy  der,and  at  a  later  date  for  the 
construction  :f  the  Bayshore  cut-off  hi.rhway, 

Mr.  Funke  presontod  ::aps  showing  th.  Karney  plans  for  industrial 

develop':cnt,   tho  plana  fcr  r^^^-^^P^^  ^^.f^^^.^t;!  pl^^^t. 
and  tentative  plans  for  housinj    r  r^^^nti-.  -re  i^ 

In  ans^r  to  Cori^ssioncr  :--re -3  quosti     .  .r     -^Z'^^       ^^ 

thet  th3re  ha^  been  an   -f  ^^^^Zt- /-^h^^^t  I  vo^i.f  the  pec 
top  of  Bay  View  Pt.rk  coul .  c«  re.,  /e-  J^-;-;'         ^^ 
pie,  if  it  woul^  res-alt  in  a  recrerti^n  ^-pr,ve.x..t. 

,.       -     .^-.-  o^^  V-     :^->.e  are   sched-iled  tc  repcrt 
Ina3r.uc:-.  as    r,    -f^'^-^.:-:..^','   r^M^et  '^etin.'  on  Priiay, 
to  May:r  C^ris:--rcT  -^ /^^'^' j-^^  ^F,  .1  ;^±1.-;     the'Co-rdsslon 
February  15.   -the  .ntirj  ^^)^\^^-\^^  t,  the  "ayor's 
referre:  their  views  to  ytr.   rar.Kc  i.r   -r  ..^^ 

Cabinet. 


5    - 


-■-Mission's  Iteti- 
•;-^  fT  Cse  of 
■^:iLi  Rinds  to 
«:  Sctanist  tc 
--^■pe  f:r  Pr-icure- 
'-^'-  -t  iiil. Plant 
'--riil,  tc  Be 
.-■-•-  2A5/57  in 
il.Pitipat- 


Request  for  Use   of  Str>-binr  P.x.s   -  ^■r^-^;^\-r   -.fee*!.   I. 
Acquire  Aii'l  Spcciz^r.s  frr  ^r.-^fta-o/.^^Bc   ..e.r^^.  - 

..   .  *v,*  fv,  -r—- -ssi-n's  petition  ftr  au^hori- 
Tve  Secretary  ^^^  J-^v'^^t;;^ ^'Vto  finance  a  botanist's 
zation  to  spend  Stry.ir-e  --^-^r^^V^r-^cire  pUnt  -^terial  ftr 
trip  t^  Zurope  t^  ^l''^''';^'^  C^-r-'  in  Ju^^-e  T. I. Pittpe trick's 
the  3tr>-rinr  .J-xrct'o.-,  w  ul-  ^"'-,^-   ',  ^^  ^5.3.  Agr.es  Srith, 
court  on  Friday  r^^rr.ing,   February  P'   -"-I^^^'si-r'sl^^.   ^r.d 
reputy  City  :.t,t-m::'.  would  pre^r.t  the  u  .^ss..n 
that  he  vr'jli  testify  on  the  pet.ti-... 


:crii_- 


TV  •-  -  -.^  • 


;^-r"';^ 


Kr.  Hcyt,   Busines 


mager,  presen-c- 


pr-pose-  increase  in  the  adult  rote; 


itten  report  -n  the 
for  Z'-^   Vather  f:r  the 


'ted  a  wr 


%. 
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^«ta*Y-^-. 


*■ 


\ 


4^^ 


^n2 


:fflBi3Sioti  Tenta- 
;.;el7  Approves  A 
'.CO  Increase  In 
**i*-  Sftte  at  Camp 
;:;;?'  for  1957 


^  (cont'd) 

-oming  season.     Copies  of  the  report  had  been  sent  to  the  Cora- 
iiflsioners  by  special  delivery  the  previous  day. 

Inaamich  as  Connnissioner  GaUagher  had  raque3*cd detailed  informa- 
tion on  camp  revenues  at  the  previous  meeting,  on  aioUon  of^ 
ronmissioner  Herz,    seconded  by  Conmissioner  Zinmeraan,   the  Com- 
mission gave  tentative  approval  to  the  $1.00  additional  Increase 
om  camp  rates,    subject  to  Father  Gallagher's  acceptance  and 
ancroval  of  the  Business  Manager's  report  upon  his  return  to  the 
city       President  Sutter  stated  that  if  it  should  be  the  wish  of 
Coumissioner  Gallagher,   a  special  meeting  of  the  Coramission 
could  be  called  for  consideration  of  the  Camp's  rate   structure. 


Itaff  presently 
instigating  and 

:«teniining  Costs 

•f  ?tencing  In 
:eci?-l  Junior 
:.ect2tor  Section 
-.  5e*ir  Stadiun. 
;  3e  aeported  On 
jtaer. 


»«»»*»•♦» 


7    -  Wire 


jT^nt^ing  t(^  ^.r^r^n^R   Junlor   Section  at  Kezar  3tad;tfn „ 


Comnissioner  William  Coffman  gave  a  progress  report  regarding 
th9   suggestion  of  Supervisor  McAteer  that  -neaaures  be  taken  to 
improve  the   control  of  crowds  at  Kezar  Stadium.     He  reported 
St  Mr.  '^ittenore,   Kezar  Manager,   had  offered  a  «Jood  and  f:i.r- 
Iv  simple   solution  for  controlling  the  youngsters.     4ith  a 
littlTadditional  fencing,   the  young  people's  section  .an  be 
relocated  where   sanitary  facilities  will  'oe  v^ixable     thus 
niaking  it  possible   to  contain  the  young  spectators  entirely 
within  their  special  enclosed   section. 

Commissioner  Cofften  reported  that  the   staff  is  ^"^^^ig^^'-^S 

and  determining  the  construction  -^^J.^^^f  7,1;^  .^'e^Ind 
which  the  matter  will  be  discussed  with  the  Forty  Ninera  anc 
reported  on  further  to  the  Commission. 


8    - 

V  fcry  Successful 

^rjgrro    Celebrates 
".(3  Tears  of  Ser-zice 
•c  Touth  in  3,F. 
'iss  J. C. Randall  to 
■•tnciiice  !Vogran 
-.0  2ESCC  and  Var- 
gas European  Ccun- 
•.rle3. 


f,,llor  v^.-eun  ".■'^■nT-.t.,i^  T-yp-ty  |»„r.,'    ^ci-h^p  >.r  ''lUth  ^   3 
Co^a^aioner  l^rr  offered  hla  -^;i,-rj,^=^,,?,rSe']S^lor 

^l.'^nZSrs  ?^the  ^^nge»nts  and  ^-=/"-J  "Hut".'  ,f- 
the  progrtm,     whoro  "ftyor  Christopher  and  ft-esldent  Sutter  cr 

ficiotod. 


»   »  *   » 


♦  »••»» 


9    .  Move  to  »cqulre  Land  f  ,r  Exp.nalcn   ,f  *l=n  VUlIa  Playground 

TeirmorarilY  •^'j    '^t.-^ndatill 


Ho^  to  Acquire  Und  Mr.   FWce  reported  that  the  ^^P^^ff  ^' ^^f  ^j,\^'',Iu3  play! 
far£«pan3i.n  of  Bond  F^and  for  the  proposed  expansi^  ,'^,o^ey^.  Allan  3. 

■'■'     -'-  ^und  had  hit  a  ^^^^f*'!^^^!*     ^3';'rH^^;e.tIon  Committee 

Sapiro,   had  appeared  before  the   Pirks  ana  ^ 

of'the'scard  ^Supervisors  on  ^'ednesday^  -^^:^7^^^^^,,S^^:, 
te,1.  the  e^cpanai^n  of  the  playground       -"^^   f;^^  J^^^^  ^^   filed 
the  intereslTof  property  owners  in  the  "°;,^f  °^r°  'h^^ppro- 
a  written  objection  to  the   -omnission- s  request  .or  t^e  ^ppr^^ 
priation  of  funds  to  acquire  additional  lands.     -^'       ^ 
Sferred  to  this  Commission  by  the  Supervisors'   committee. 


3elB0  WUls  ?/G 
Tta^corartly  at 


« * 


«»»«««»» 
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3l!?.i 


^0J22^S§ 


*  «r.A  of  Contract!   REHAB  ILITATIOM  OF  SHIECKELS  BAND  ST  AND,  MUSIC 

ThP  Secretary  next  read  the  sealed  bids  Mcelved  artd  opehed  by 
him  ^^esSy,   February  5,  1957,  for  the  abbV.  r.entlcned  workt 

Proposal  #1  Prop.#2  (Alt.'^A") 

fENTIHE  WOBKV   rTTpt.jre  WkitllSS  0nla3iorl 


L.  J.  McDERMOTT 

27  Hollywood  dpurt, 
San  Pran Cisco  l2 


n3,798 


113, A23 


nt.Vit^r  Bidders 

Wir..McIntosh  &  Son  eib,98b 

C  J.  Collins  Co.  i^  '^  ; 

Mastercraft  Till  &  Roofing  Co.Sl7,592 
Elleard  Brothers  Builders  'I^'IH 
Wellnitz  &  DeKarde  022,298 

on  nu^tion  of  Commissioner  Moore,  seconded  by  Commissioner  Ziitirver- 
man,  the  following  resolution  was  adopted: 


$15,463 
S 16, 900 
$16,3^7 
S 18,9^8 
519,776 


pog,  |io.2575 

:ontract  for 
Rehabil.  of 
Spreckels  Bandatand 
Music  Concourse, 
J. G.  park  -  Awarded 
to  L.J.McDERMOTT  - 


2     - 


R^an1ntM,yn  No.    2575 

fZ  Inreckels  Bandstand,  Music  Concourse,   bolden  Gate  f^l^»  ^J 
•t      tCSoTT     27  Hollywood  Court,   San  FVancisco,  he  being  the 
Le^t  ?.^S  and  rosporsible  bidder  therefor  in  the  amour.t  of 

$13,798.00;  and,   be  it 

mTHER  RESOLVED,   that  the  Genoral  Ma-/-^-f^f  ^^^-f.-^^f 
Secretary  are  empowered  to  execute  this  conTiracT. 
the  Recreation  and  I^rk  Complssion;  and,   be  it 

PWriffiR  RESOLVED,   that  the  f-^^/7,/f,^l,^^l\::'3prpor'ofThr 
al  in  the  official  advertising  of  the  official  newsp  p 

City  and  County  of  San  Francisco. 

********** 

Award  of  contract:   SOIL  SmiLI^R  INSTA^^^^^^^^^     ''^S'mZol'^ 
NURSERY  &  DOMESTIC  HOT  WATER  SUPPLY   INST ALLATIOf ,        

*u       r.^»A  the   sealed  bids  received  and  opened  by 
The  Secretary  then  read  the   ^waled  oi  ^^tioncd  w.rk: 

hi"!  on  Tuesday,   February  5,   195/,   i-^r 

;mT  BID  ALT. BID  #1  ALT. BID  #2 


I,OW  BIDDER 

H.   GOLDMAN  &  SON 
354  Divisadero  St. 
San  Francisco  17 

0-^her  Bidders 
Broadway  Plumbing  Co, 
J.  Gibbs  Sons 


f7,9»4 


:^8,534 
*9,649 


04, 790 


*;5,250 
r,5,274 


03,1U 


•v3.284 
^^4,375 


^3-  ^•"-2'i7h 

Award  of  Contract 
for  SOE  STERILIZ'R 
IHST  ALU., G.G.PARK 
WJRSERY  &  DOM. WATER 
S0PPLY,MISSION  POOL 
P/G  to  H.GOLDMAN  & 


on  motion  of  Connissioner  Herz     seconded  ^  Commissioner  Coffman, 
the  following  resolution  was  ^doptec^: 

RESOLVED,   that  this  Comission,   on  recor^ondation  .f  th^^ 
Manager,   does  hereby  award  the  ^°^Jf  ^J^^^^f  Hot  Water  Supply 
lation, 'Golden  Gate  Park  ^^'IZZli     Zl^^^^^  ^  SON,   35A 
Installation,  Mission  Pool  ^Yl^'^Hl'   ^i"'   the  lowest  regular 
Divisadero  Street,   San  ^^^^^^f  ^'.^^^L  arc^t  of  ^'^7.904.00;   and, 
and  responsible  bidders  therefor  in  the  amount 

be  it 
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nrUl  mmmn> 


'.f:i' 


^^^^  FURTHER  HE3CLVED,_that^the  General  M^n^g^^^^^^^^  ^^  ^^^,  ,^, 


continue 


Screatl^n  and  P^rk  Cmnlssicn;   and.   be   It 

^«TW^R  RESOLVED     that  the  Secretary  shall  file  notice  of  approv- 
^^"^Jwf  ??ficial  a.ivcrtising  of  the  official  newspaper  of  the 
?ity  and  c;unty  of  San  Pranclaco. 


«  «  •  * 


«   »  «  »  * 


3    - 


t  for  A  Supplerertal  Appropriation  of  ^ 2700  to  Provlie  for 
^?!^!?^i::L'  ^f^r^.^Mon.  of  olbO  S.h-f.r-nan  Gari^ne£ . 

on  notion  of  Cc^niasioner  Coff..an     seconded  by  Con^issioner  Moore. 
?^c  following  resolution  was  adopted: 

f  •    ^1  ^00.     Bcari  ■^f  3"P^"i='='!"<,f,n^%.„rADOTorriatlorfc.651. 199.000 

T^^ly  exr,Ung1cri«:;n,  of ^0-58 -Gardener,  which  PcUlon, 
w'uld  be   simultaneously  deleted. 


l£3.  No. 2578 

?.eq.f3r  A  Sup- 
tlerer.tal  Approp. 
'■?  !750  f  ?r 

iervicTS  of  Rt;- 
:-Jueti~r.  ^. 


.  ae,u,,t  for  .  Supple»nt.l  .pp,-p.Utlc.  ^f  .-^50J.^Ccvc.^3..vlce 

a,  notion  .f  Co:^is.i=-r  C.ff»n,   ^'f^f^^  Cc^ssi^ne."  Zln- 
2r^"  the  fcUcwlng  resolution  v«»  adopted, 

HESOLVEB.  that  this  Cc^ssion  docs  her e^ro.u^^^^^^^ 
Board  of  Supervisors     f^  %^^- -^,^1,^.6 s  as'are   lo?-lly  ^'-^i^ 
tary  -PP'°P'^^^'?^\f,/lfc  .^22^.651  (Services,  Repro  due  tier   Su- 
able,  to  Appropriation  2b.>->-- .^'^-   ^  reproducing  the  arnuP.l  tui- 
reau  .   additional  funds  required  for  ^^^^^^^     %neir.oering  spec 
Tet.   blueprinting,  -^f  ^f  ;f'^Jf .^",^'mcf  f^r?.s.   (Expenditures 
ifications.  and  ^^P^'^f  ^^^.^8  cf  the  ^2000  <'.FproFri^tod) . 
8c  far  this  year  amount  to  .1^^  ci  Tint.  , 

f  "7  000  t'   Provide 
5     .  Request  for  A  Supplemental  ^pr'-Pri^j;^^';j,     ,1,,,    .:n..fieli  P- 1. 
^w^-r.lr^   Suit",    TT-^mVa   It  T  wr- 1  s    I  .r   ^,^ 

n„       tion  of  Connissioner  Zl"«nerr>an.   seconded  by  Connissionor 
Cn  notion  of  Oonmssx.u  ^     adopted: 

Moore,   the  following  resolution  was         P 


Seq.for  A  Sup- 


-(.p..  hereby  request  the  May-r,thc 
RESOLVED, ^ that  this_Co^ssion^does^h^^^ey ^  approve ^ a _3uppler.n-^ 

iupervi 

■opriatic 


Ices  ncrecy   ...v^v...-.         -„^;,i3~«en- 

•leq.ror  A  Sup-  rtKbU-VE-u ,    wiri-   >-"■•■'' V ^.^^  -nntroller  t:  appr^^ve   a  ju^pj-^.-  ■ 

pLrtal  .p^rop.     Board  of  Supervisors,   and  the  .ontroli_  y_  _  ^^^^^,^  ^,^,i 

:f  :7,000  for  tal  Appropriation  of     7,0 

^.^-  3..i*-  T u-     -UT,,      M.-.  ;.rvr>T.-r.riation  *d 


„i  the  Controller  ^..   a^t..        ,   ^^^^y  a-nil- 

, .  ..j.^,*.^.     ^ .  r   'n  nnn  frrm  such  funds  as  are   legiixy 

:f  :7,000  for  tal  Appropriation  of     ^,000  from  su  ^^^^^  ^^^,  ,^,,.         .,p. 

3wir..3uit3,Trunks,  able,   to  Appropriation  ^^ri^j'^  V^s.   swimning  trurJcs.  ar.d 
::vcl3  f.r  North      parel).   to  provide  f^-^^^^^^^'i^fg^  a'd  Garfield  Swirmng  Pcols. 
3each,Rcs3i  &  towels  for  the  North  Beach,   Rossi, 


I 


-i^-»  hv  C^T.issicner  Zinncr- 
on  notion  of  Corx^issioner  Mcore,    scccnded  ^^  C  rrl 
man.  the  following  resolution  was  adopted. 

2-U-57 


_  *<BSs« 


J 


m 


.,-itfl"?'?    '.  ,^nnt '  1) 


'.en, 


'  '^  -"'0 


^igjjolutlqr    -^r.    :^.-^C 


7     - 


4     .4.-«    'oaA   •'arnw  '•naua-jt  the  Mayor,  f^lw 
baLancQ   ^f  *-^hB   fiacnl  i-aar. 

Mo=S,%ha  foUm-lng  rosolut-nn  *3  .^cpr^n, 


•£.•>• 


%i-n:.uT.l- 


-'^^T 


..O51..30.001   :^'''^'^*^^^;if,r,;".;,   jSXtiine    :wlnnan^  Personnel 
-lar^-nirje   POaycrr^unu  ^ireccrs    .n-   t^» 
?vr-.he    ^^lanca    U-  -.ha   CUcrM  J^nr . 


...     -e-"? 
'ir''!       '   1^*-^ 


»  1-      I     "Too   '*iir  pjrnpr.Tnti.iTi 
4     -    .war:    li^  'f^     ,       jIT^      -^  •-    -   --.y-.->    -f     ■^r.'..^T 

-ho   I'.Ulowlnff  maoiut^^m   jr.. 

.^^3     SOLVED,    .h.t  ^hia  ^^^^^^^.  7:\.ntr;:t  f.r  ^^f  ^.^i-'l 

^^^-:-.3  :f  :o..t     :f   'r3t   f:'.r  '.ha  *7«3  ^'^J-':^    >atlinat«rt   rnst   -.f  -125.xa.on. 
?.->r  *-.ho   ii;C3  -r/i-  -he    J-.h-  ::ftct  tr  recel.  • 


-*T   ..^  .^ 


''212:-:""^  -  ^^ 


U.^n.v:o 


3ttil-iing 

Totala  - . 

^d  .he   lenetnl  '^^na;?er  nnd    ;;;^^;;^::-'^j;;'^^.nen;  W  ^nd   .n 
•^ehr-.lf   't  --hi J  :.:Tnrai-'si"^- 


resen-oativoa  md    -^^T  '^^S^;^^  ?^  :^3t  -j^-rr,  "^^h  the  ler.^m  .  ..n. 


,      '  .^'^.'""'y-i|^l^**'\J'<'iitt"  '    .  "I'lW  tiii»i»i|n»i  .■ iiiimn 


V I 


-    "-1:121  (cont'i) 


^jir?er.er.t  ''' 


1th 


{^gQ]^Uti    T. 


?^  oxclu3i'^   ^^"!^:r^.Trl^s    f  po  c^^tcnes  to  be  play  In  the 

Prcviaing  for  --^^^--^^/^  ^J^^  W  i^nclscn   ^.Ic    mc  racing   :iun 
playing  ^eaaon,    ^^  J^^^^   '*^^^ .f  ^  ^.^  later  than  ^ecer.r^r  'a. 

^    '""'^f  l,r^  ir-o^t;    and.    '.e    .t 


The  Secretary  ^°^\^^':,;;r^3;^n^3%quesT:  f.r     ^O.CCO  -  rrr^^ 

^^uipSnt  .or  .ho  ^--f  ^f-;i:!,^;-V,c:i';.     ^^^ycr 
ep.r--jarked  for  •^^^i^'=*^*\,'   .^e'^f  -'oes  -which  the  :ot=:i3Si:r. 
':hristcpher   ^3lted  fcr   .   '^^^^^^  .^^,-  -cilitlas  .n  -ho   rhot- 

,^,p„y  Secticn  :^;'^-  ---/J',^3.. 
yhen  '•-ctlng    n    -nc  -t.-suu 

iy» 

^  notion  .f  :onni3Sirnor  ^f^^^'   .eS^ 
the   foilcwing  rcsciati.n  was    -ucpt.c. 


Scbed 
*.:  3e 

Perse 

'3^ot  - 


,^^^^  I%ctc^-pny  r^^ciUtias     I   ^^^-^_  ^^^^^  a,etcnT.phy  :ecti:n  -3  .Uce. 

^  -sin?  :haree3  'c   fc   -^^^    -■'-"'- 

!„,'_  7«cil-  m     peratirn,   ••'ia: 
ew  iec- 


rsaiicnal  -^ts 


1  Yr.    Service   -"harce 

6  Months'    ^er-rica   :htirre 

3  Months'    :erTica   :h'^r?c 


For  1  2.^-r 
6  nionths 
3  months 


j6.:o 


3.30 
■2.00 

n.oo 


^     .....    -.e    Secretary   ^cvise  His  Honor 

.JX,   BE   rr  FURTHEK  r'!r:'^:;;^;3Xon' .   action   .naer  .hia  rcacx- 
:inyor   :hri3tcpncr    .i    —e    -^-^^    . 

ticn.  ,*w*»»»*** 


11     - 


~.p<..y^  "^rk. 


,.  of-nertv.    sucnitting  f-f  ;P-' 

^rcval   -.nc    m-cni3Si:n    -^;^^„-,7:^d  require-  ^cr  ,.ci.arcn   I^rK, 
•-.ions   -.uthcrizmg  the  curcnase 


:-i^37 


^ 


'T* 


-TT^rES 


(cont'd) 


M,ijjj;v^,,'i,7ii  i'-?«  ^^^^ 


BESOLVED,   that  this  '°°=''^^^^°",5?^';°!!iat^r.3  auth.-,ri2ir.^  ?ur- 
Mcl^ren  ?^rk  f^^Tf' Supervisor s.   the  ^-°  ^^^^^^^f.f  ^/uren  ?.rk  .s  f-Al.ws: 

..,.  ^,yr>ia333  ^^^   ^^  certain  properties  required  i^v 

.      ,,_  -riin't 


en 


T,..7tg    No  3. 


(al     State    rf  California 
(b)     MP-rtha  Rocs  et  vir 


9 

3 


bl3A 
feC6^ 


..r.r.unt 

*      5. CO 
■525.00 


»n*»«***** 


-- ^ "  "  '^' 


f     ^^«e   -^f'^re  the  Ccnnissi"^* 


Respectfully   3ubnitted, 


t^.ja^dd'^-''''^'^-'-^ 


Secretary 


2-U-57 


36 


if-^ 


iROllCAii 


San  Francisco,  California 
February  28,  1957 


ni^^llt 


:orrcction  and 
approval  of 


T.e  one  ^ndred  and  T/^i/^^s^f,^^^^^^^^ 

t^Vsf  I9T7!  attS?  P%"^^-ident  Louis  Sutter  presiding. 

The  following  Commissioners  were  present: 

Mr.  Louis  Sutter,   President 

Mr.  William  M«  Coffman 

Rev.  Eugene  A*   Gallagher 

Dr.   FfanciB  J»  Herz 

Mrs.   Joseph  A.  Moore,   Ji-. 

Mr,  JVed  L.   Parr 

Miss  Jane  E.  Zinmerman 


»  »  »  • 


»»»»»* 


257I,  rSating  to  architectural  fee. 


nffl^ffr^^"^ 


(1) 


11 


p,o.  Mayor  George  Christopher     requesting  t^^^f-i^f^fur'Athlct- 
Sant  the  use  of  Fl^i^^/"^'^i,!!°i,^and  wat^r  polo  exhibition 

h  r^^uS^^rsponfor^-r  state  Pep....nt.  Sports  H- 
lustrQted,   and  the  AAU.  ^  ^^^ 

f,;ricr.rt^ea/r.^;™t:r"i^^^^^^^^^ 

request. 

«^^«nded  bv  Commissioner  Her*, 
on  motion  of  Commissioner  Moore     seconded  Oy 
The  following  resolution  was  adopted: 


?-e^  Mo-2586 

Conmission  Grants 
Permission  to  Use 
Fleishhacker  Pool 
Bet.  Mar.15-20,'57 
to  ?aAU,  to  Stage 
Exhibition  by  Hun- 
gnrian  Suimning  & 
Viter  Polo  Champs, 
Admission  Charges 
to  Be  Used  for 


u... 


iS^f^ 


>4  -> 


V-ntiriG  Mus 

'^"'96  Modification 
^-  Inclui-  Add'l 


RESOLVED,   th«t  this  =°rl"irnrA^teS''AtfletL'*lor.   for  the 

r^aea  are  to  be  used  f"'  """^^'Ho  gl"ve  the  fullest  cooperation 
^;  ond  staff  are  hereby  ^  "f'J  *°,«i,eker  Pool  between  the 
fn  the  staging  of  the  events  at  Plels 
dates  of  March  15-20,   195/. 

~  i     t   •>€  the  San  Francisco  M^ri- 

(2)     Prom  R.  Stanley  Dollar,    ^-^^fforadditional  storage  areas  be- 
time  Museum,  explaining  ^^^^"^^f  activities,   and  requesting  the 
•ause  of  the  Museum's  i^^^f^'^^^/^e  a  small  unused  room  which  ad. 
Commission  to  include   in  its  le  ^^^^^ 

joins  their  present  basement  stor  g  ,,     ,  ^  tha  re- 

Commissioner  Cof^an  reported  th^^f^:;tfroL  g  ..eluded  in 
quest  and  recommended  that  the   sma 

the  Maritime  Museum's  lease.  ,^  p^rr 

r   rfman     seconded  by  Commissioner  Parr. 

on  motion  of  ^^^^^o^: ^^fZX^^ 
the  following  resolution  was         v 

p^.^ln|.;,nn  No.   2^87 

w  nnnroves  An  amendment  to 
RESOLVED,  that  ^iMi^jt.Z'Z^Z't::^'^^-^-  ^"*^^  ^^""^^  ^'• 
'^^rZ  '(riB'h:r;^  "dlfled  as  follows: 


isevm 


:^ 


rioM  (continued)  ^^^^^  ^^^  ^^_, 

Sub.par..gr.ph  (a)   on^J.l^J'^l  'operation,   shall  bo  modified 
eluded  fron  the  ^^-^^^^^^on  tirexclusion  th^  25'  x  37'   room  on 
and  changed  ^'=,^^'fl,ZZZl  to  the  basement  storage  area  now 
rdcrTease^S  dnroccfpl^^  ^  the  Mariti^  Huseun  Associa- 
tion;  and,  be  it  ^ 

™.^H  RESOLVED  ^f i^^-.rrHribrf^^nrntnrtcnrprj^t 

Se  Cor^sslon  shall  1^1^=^^*,^^  ^j,3eun  l»socl.tlon,  subject 
irrhoTpr-fl  :r  t^fcity  .ttor.0.. 


.^uest  of         (3) 
r.W.Harold  Wolf 
j  m  Behalf  of 
Ccastside  Boys' 
I  Club,  to  use  Sharp 
;  ?irk  Lends  for 
[Club  Activities  - 
-=f erred  to  Cominr. 
^inoennan  for  Inves 
tig^tlon,  Report  & 
:-^^>^,■wfind^tio^ 


^",^,  ,„,uesUng  the  uso  through  le-se   ^8^^^^^         5,,,^  p„, 
tTelrstrtforL^rpfrotlon  of  .  hoys.   cluh. 

,,.  Bart  Rolph.   SuperXrto..aent  of  St-^^^^^^^ 

ICt^rrhS^^r  sfte.ff^-j-^^^^^^ 

§to V^rsSfmt  rp;opri:r  na  ur^ono,  of  pr....!.. 

<»  motion  of  commissioner  Pa^seccnac.  h,;»ji;3i-,H- 
L=n  rolftlrr  irtl".tlo.  ^.0.  »a  .co^enaa. 

"T     .  the  Scoret^r,  haa  sent  a  written  notice,  .x.  Wolf  -as 


Vaster  Plan        {^) 
f-r  the  Beaut  i- 
f Ication  of 
W'shington  Sq. 
Presented  as  Gift 
t:  City  by  Miss 
Rnse  F^nucchi. 
Referred  to  Corv- 
rissioner  Galla- 
;.er's  Coixiittee 
'  r  Further  Study, 
!-.vestigaticn  and 
"^P^rt, 


J.„„  Leo  Blanco.  Chairman  of  the  Cc-lttee  for^the  f^f.^JT 
fl„„  rf  Washington  Sq^ro^  P'^^:;:;^ro'Halprln  for  the  reconstruc 
Master  Plan  preparea  by  Mr.   1* 
tion  of  Washington  square. 

,,3s  Rose  P>nucchl,   a  ^i^;,"^,/^^^,:? Cs  if  Nort'h  Beach  =o.pri* 
nine  civic  and  neighborhood  organi  ^^„^  ^^,^^3  for 

rrtho  Ccrxdttcc,   f<^^-^^','',=/ii^z.  c.ur  be  obt.ine:  "by 
the  corpleto  rolovelop^ont  rf  the  pi 
suppleuGnt.il  ippropri-.tion  or  pri  o 

u.*   .t     .9tiir.ated  that  the  proposed 
Mr     L..wrence  Halprin.   Architect     eatima  ^^^.^g^on  Square 

Te^^e^^^pnent  plan  for  the  ^{^'l^Te^l^^-e^  that  the  ^^d- 
would  cost  approximately  «^0°'^'^'^;  ^f  ^  comfort  station  would 
mg,   landscaping,   and  <^""f  ^^f  ^.^"^  |50,000  set  aside  in  the 
reqiiro  the  expenditure  of  the  lui  ^     ,         ^^^^^  ^^^g^gt  of 
r955  Bond  Issue       The  ^^^^f/J.^Ind  incidental  improvements 

the  Pl-,%^f-f,rr*Sf  as  stages  U  through  7. 

referred  to  in  the  ropo  ^^^^^^^^  ^^^  ^^^^ 

r---Lrratircouia .  ^ao.  ^^^ 

Co™,lssloner  P^rr  =»^irfe:c\^Sni:"n"a's>,ea  that  the  Co.,  . 
skill  ana  talents  In  f'^^^'^i^^  proferr^a  <==hSiaeratlon  to 
rdssion,   cormlttee  ana  ^taffgi       r  ^^^^^^^  „f  this  type. 

Mr .  Glroa.  s  >cno«loago  ana  e,cperi  ^^^,3,,,„,,  c.ff. 

on  motion  of  Co™l---,,^"^,r,rflcftlS  of  Wash^ngton^qu™ 
^,n.   the  Master  Pl-^^^^^^^l,   ,„„,.ttee,  -"/,=J»^ru*!  1^^=*!. 

gf\tion  and  report. 


«   «   * 


*   %   »   * 


«  «   » 
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RM 


"         .  t 


r-lCAlIo:^  (cont'd) 

.«^-«.pg;  np  njPOKlATION  -  cicknowledgod  by  Socrotaiy  and/or  referred  to 
^'  '  ISnpral  Manager  ror  appropriate  action: 


(1) 


General  Manage 


Fron  the  Education,   Parks  and  Recreation  Coranittee  of  the  Board 
of  Supervisors,  advising  that  they  have  directed  the  natter  '  f 
protests  by  neighborhood  residents  r-^ar  the  Helen  Wills  Pliy- 
CTOund  (Broadway  and  Lnrkin  Streets)  to  the  Connission,  for  con- 
sideration, and  requesting  a  report  and  reconnendation  when 
hearings  hove  been  completed.      (Hold  en  calendar  pending  appear- 
ance of  Messrs.  Allan  L.   Sapiro  and  Bergen  Van  Brunt, Attorneys) . 

/2)     Prcn  Mrs.  Edwin  0.  Kclsey,  Corresponding  Secretary,   The  Strybing 
Arboretum  Society,  requesting  infomaticn  on  investments  of  the 
Helene  Stiybing  Trust  Fund.     (Acknowledged  by  Secretary) 


(3) 


Fron  Mrs.  John  M.  Dcuglas,  2000  Ullca  Street,   thanking  the  Con- 
nission for  granting  the  request  of  the  San  Francisco  Boll  Club 
for  a  floral  plaque  it  the  Conservatory  during  the  national  con- 
vention of  the  United  Federation  of  Dell  Clubs,    Inc.,   to  be  held 
in  San  Francisco  August  7-11,   1957, 


2I^SNTATIVESJEL.S£iS2^2S§ 


hes.  K;.2588 


Mr  J.  D  Tustin,  roprcsenting  Mr.  J.  Francis  Ward,  Architect, 
ap^ared"  before  the  Ccnnission  to  present  the  Master  Plan  for 
Story land , 

Connisr.ioner  Moore  reported  that  she  had  reviewed  the  plan  with 
the  staff  and  considered  it  an  excellent  one.  While  the  plan 
enbodies  the  over-all  dovelopriJnt  of  approxinatcly  7  acres, funds 
are  not  available  to  conplete  the  entire  project.  The  next  plan 
is  to  prepare  working  drawings  for  the  first  phase,  for  which 
$165,000  is  presently  available. 

Commissioner  Parr  suggested  that  in  the  landscaping  of  Storyland 
excess  plant  material  In  Golden  Gate  Park  night  be  utilized,  and 
he  suggested  that  Rirk  Superintendent  Girod's  extensive  experi- 
ence in  this  work,  along  with  Mr.  Hudson's,  should  be  utilized. 

Or  notion  of  Comnissioner  Moore,  seconded  by  Comnissioner  Herz. 
the  following  resolution  was  adopted: 

Resolution  No.  2588 


|c.=i3sicn  Accepts    RESOLVED,   that  this  Comission  does  hereby  approve  the  Master 
jiAppvs.  Master  Plan  of  Storyland  as  prepared  and  submitted  by  J*^^''';'^?-^^!:^^    ' 

aof  Stoiyland      Architect,  which  drawing  is  dated  February  25,   1957,   Job  '>fvi, 
I's  Prepared  by  subject  to  approval  by  the  Art  ConuLission. 

Ikch.J.Frsncis  Ward. 


I 


«  « 


««»»««»* 


IRJJ'SACTTONS 

(1)     Progress  and/or  Final   Pavnents 


Mm 


?fogre8s  and/or 


On  notion  of  Connissioner  I^rr,  seconded  by  Comissioner  Moore, 
the  following  resolution  was  adopted: 

R.-.c.-.1nt^nr    No.    25^9 

RESOLVED,  that  for  the  best  interests  ''^^'^'^''^flfSyl^^J^lZ^l. 
tion  and  park  Coru-lssion,  the  Controller  be  and  ^f  !^J^,^!^^^ 
ted  to  approve  the  following  Progress  and/or  Final  Payments: 

(a)   REPLACEr/ENT,ST^;.-:  PIPES  &  ^™IS  -  GAS-FIRED  UNIT  HEA^R^ 

To  H.   Goldnan  &  Son  -  First  &  Final  FaynenL-         $2,215.00 
Iteriod  ending  2/U/57. 


(MORE) 


2-28-57 


vtf 


\r^^ 


iLNSACTIONS  (cont'd) 


l!i£S.  ?'' 

-orUffiiSS 


.2539 


(b)   ■rppy.R  NOE  FLAYGRO[J!ID  ^  FLDHSE..Cont.#l60-Cortificntion  #3291 
^       Xo  jas,    I.   Barnes  Construction  Co. -12th  pByt.-    !|77,722.86 
Fdriod  unding  1/31/57, 


(c)   ff/J^ftfU  PARK  3CCCER  ST;J). SLEACHERS-.'ir^h' 1  Cont...Certif .#3333 
To  Thomas  F,  Chace  -  for  Architcjctural  Services 
Rendered  -  Fteriod  or.ding  12/17/56.  111,956.00 

(:,)   r...RFTELD  RECREATION  CTR.-  Cont.#ie7  -  Cortlflcation  ^3/3 
To  Cahill  Construction  Co.  -  Ath  Payment  -  $^8, 510.00 

r-riod  ending  1/31/57. 


39i'l 


vl 


'.■•iflc-t^ons 
IrfContj 


(2)    VrMficGtiona  of  Contr:icta 

On  motion  of  Conimisaioner  Kooro,   seconded  by  Comnussioner  Galla- 
ther,   tho  following  rosolution  wbs  adopted: 

P^I^M^Q^  No.   2590 

RESOLVED,  that  for  the  boat  interests  ani  proper  conduct  of  the 
Recreation  ind  pvrk  Department,  the  Controller  be  and  hereby  is 
requested  to  approve  tho   following  Modifications  of  Contracts: 

(a)  nPFER  ?'CE   F/G    ^  FLDHSE..Cont.ribQ-Certif.#3291  -  Modif.^.1    _ 
To   Jas.    I. Barnes  Construe. Co.   •  to  construct 

reinforced  retaining  wall  at  northeast  comer 

of  playground  along  Day  St.  -  aji   INCREASE  of  1^,^90.05 

(b)  A   .TROSSI  REC.r'^R--Cnnt.#201-Cnrtif.#33A2  -  Modjf.    ^ 

To  Martinelli  Construe.  Co.  -  to  paint  interior 

and  exterior  of  Inspector's  Fieldhouse  -  not 

included  in  original  specifications  -  an  INCF^ASE     $12^.18 


tS 


He3.  No.2591 

I  iirter.sionB 

:i  rise 


[^■^uests  for 

*inds 


(3)     Extensions  of  Timo 

On  motion  of  Commissioner  Moore,   seconded  by  Commissioner  Parr, 
the  following  resolution  was  adopted; 

^c^nlv.t^nn    No.    2591 

HESCLVED  that  this  Commission,   on  roconmendation  of  the  General 
Manager,   approves  tho  following  Extensions  of  Time: 

(a)  UPHilR  N'GE  'VG  ^^  FLDHSE.   -  Cont.rj^lfeO-Controller' s  ,^3291 

To  Jas.    I. Barnes  Construc'n  Co.   -  an  exter.sion  of  26  calen- 
dar >-ys,   through  March  18,   1957  -  due  to  steel  strike  and 
inclemont  weather, 

(b)  W/i3HI?TGT0N  SQTT/Jffi  -  Arcb^?^'^  Contract  -  Certif.  fi'^?66  

To  Francis  J?  McCarthy,   Architect,    an  extension  of  lU  calen- 
dar days,   through   JUne  1,    1957,   due  to  inability  of  Jepart- 
mer.t  to  furnish  authentic,   accurate  map  of  Square  until  month 
of  February. 

U)     Requests  for  Funis 

Or  motion  of  Coramssioner  Ziramarman,    seconded  hy  Commissioner 
Herz,   tho  following  resolution  was  adopted: 

Ko^^-v--rp    "n.    2^92 

RESOUND,  that  for  the  best  interests  and  proper  conduct  of  the 
Recreation  and  Pr.rk  Department,  the  Controller  be  and  hereby  is 
requested  to  approve  the  following  Requests  for  Rinds: 


(a)   A.'iitional  allotncnt   for  materials  and   supplies  for 
Sr.n  Francisco  Zoo-to  complete   current  quarter: 
6,652,300.000  -  i^iaterials  Sc  Supplies,   S.F.Zoo  - 

(MORE) 


$300.00 
2-28-57 


"if  JiuniW'.  JlUk'  '»'ji»nijii>ii 


-iO  >n. 


,5.  N0.2592 


(cont'd) 

(b)  Additional  allotment  for  materials  and  supplies, 
recreational  units  -  to  complete  carrent  quarter: 
6.65^.300.000  -  Materials  &  Supplies,   Rec'l  Units    t  700. X) 

(c)  Authori«ation  for  General  Manager  and  Secretary 
to  request  Controller  to  release  2%  ressrve  in 
various  ^appropriations,   if  and  when  these  funds 
are  necessary  for  the  proper  operation  of  the 
department. 


•|V,1^ 


(5)    gyq.iest  for  warrants  fcr  P^vaert  of  Dareoge  Clp.ims 

On  motion  of  Conmlssior.er  Hers,    seconded  by  Commissioner  Moore, 
the  following  resolution  was  adopted: 


Lq/or  yarrants 
f-r  psynent  of 
lag 


RESOLVED,   that  this  Commission,   having  investigated  to  its 
satisfaction  that  the  following  claims  for  window  breakage  and 
other  damage  are  fully  justified,   does  hereby  request  the  Con- 
troller to  issue  warrants  to  pay  said  claias  in  accordance  with 
Ordinance  No.  82^6  as  follows: 


12. 

(a)  SC}WIDT,Babetta 


FCR 
Window  breakage  and  shade 
damage  at  1366  Potrero  Ave, 


(b)  PICKEISN.Aleathea    Window  breakage  p.t 

350  -  19th  Street 


DATE 
1-11-57 


11-12-56 


AMOUNT 
111.07 


tlS.63 


sijsum 


(6)     Orders  for  Service  or  Work 

On  motion  of  Conmissioner  Coffaar,    seconded  by  Commissioner  Hcrt, 
the  following  resolution  was  adopted: 

Resolution  No.  259^1 


6rs  for  Service    RESOLVED,   that  for  the  best  interests  ind  proper  conduct  of  the 

ricrij Recreation  end  Jferk  Departaent,   the  Controller  be  and  hereby  is 

requested  to  approve   the  following  Orders  for  Service  or  Work: 

(a)  To  h'alott  &  Peter scn-Grundy,   for  surfacing  cf 
floors  in  cat  cages  at  Lion  House   (6. 652. 2U. 000)     *1,981.00 

(b)  To  William  W.   Brewer,   Consulting  Found».tlor  Engineer, 
to  control  excavation  and  subsequent  coE7>£ction  cf 
sub-soils  in  the   site  preparation  for  construction 
of  Pine  Lake  Recreation  Center  fieldhouse,   at  a 
cost  got  i2  exceed  the   sue  2I  "  $^00, 00 

(c)  To  Department  of  Public  Works,    Bureau  of  Engineering, 
to  provide  map  and   survey  cf  site  fcr  Lake  Merced 
Sports  Center  -  the  nap  to  conform  to  the  specifica- 
tion previously  subcitted  to  the  Depirtaiert  cf 
Public  Works   (1955   Bond   Program)   -  $1,500.00 


(1)     Report  on  Projected  Trip  to  Europe   by  Director  cf  Arccretun  - 
Fin-.rcod  hv  3tr-.-bir.j  ?^^-Js [ _ 


The  Secretary  reported  that  on  Friday,   February  15,   Judge  T.    I. 
Fitzpatrick  approved  the  Corsiisslcr.'s  petition  tc   spend  up  t: 
$5500  of  the  Strybirg  Funds  fcr  the   services  cf  an  expert  tcta- 
nist  or     horticulturist  in  a  European  trip  to  locate   sources  and 
procure  plant  natorinl  for  the  Arbcretun. 
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[coi^ssion  Seeks 
|4iproval  by  Ordi- 
Irence  the  Sun  of 

{2500  for  ftojectcd 
hurspean  Trip  of 
liic  Wnlther  to 
I  Collect  Specinens 

f  :r  Strybing  Arbor- 
I  '^f  I 


(cont'd) 

Mr    Eric  Walther,  Director  of  the  Stryblng  Arboretum  and  an  em- 
oloyee  of  the  departuent  for  many,  many  years,  appeared  before 
the  Commission  to  outline  the  purposes,   itinerary,  and  estimates 
of  expenses  of  his  projected  trip  to  Europe,   subject  to  the  Com- 
mission's approval. 

Commissioners  discussed  with  Mr.  Walther  the  many  details  relat- 
ing to  his  plans  to  visit  botanical  gardens  and  to  seek  and  se- 
lect sources  of  plant  material  to  complete  the  Arboretum,  While 
recognising  the  value  of  the  e«tonsivo  trip,  the  Comnission  be- 
lieved that  the  city's  best  interests  would  be  served  if  the 
itinerary  be  shortened  from  six  to  four  months,  with  the  conse- 
quent reduction  in  travel  expenses. 

With  Mr,  Walther 's  full  accord,   on  motion  of  Commissioner  I^rr, 
seconded  by  Comnlssioner  Moore,  the  following  resolution  was 
adopted: 

Resolution  No.  2595 

RESOLVED,  that  this  Commission  hereby  approves  the  proposed  re- 
vised itinerary  of  Mr.  Eric  Walther,  Director  of  the  Stryblng 
Arboretum,   covering  his  projected  European  trip  to  locate  sour- 
ces and  procure  plant  material  for  the  Arboretum;  and,  be  it 

FURTIER  RESOLVED,   that  in  accordance  with  Charter  Sections  219 
and  222,   the  Controller,   the  Board  of  Supervisors  and  the  Mayor 
be  requested  to  approve  by  ordinance  an  expenditure  of  money 
from  the  Stryblng  F\ind  to  meet  Mr.  Walther' s  travel  and  per  diem 
expenses  in  an  amount  not  to  exceed  $2,500.00. 


(2) 


^^t  Rates  for 
•95'7  C&np  Season 
I  felsed  to  16.00, 
I  ^siness  Manager 
l^mUd  to  Mftin- 
tain  A  Ceoplste 
t^st  Accounting 
cf  Cam  Qmrt^^jin^ 


AHnlt  Rate   Tnr  19^7  Camr^  Mather   S^aaon  Raised  from  $5.50   t;;  ^^iOQ 

Commissioner  Gallagher  reported  that  he  had  reviewed  statements 
prepared  by  the  Business  Manager  on  the  revenues  of  Camp  Mather. 
He  stated  that  based  on  the  camp  records  available,   it  would  be 
difficult  to  recomnond  a  $1.00  increase  for  adults  fpr  the  con- 
ing season,   because  there  is  no  valid  basis  for  the  increase 
when  the  exact  costs  of  camp  operation  are  not  known. 

In  discussing  the  Comissicn's  policy  of  providing  a  camp  for 
San  Francisco  families  and  not  engaged  in  competition  with  other 
commercial  resorts,   Connissioners  agreed  that  a  fifty-cent  in- 
crease would  be  mora  equitable.     Therefore,   on  notion  of  Commis- 
sioner Herz,   seconded  by  Coranissioner  Coffroan,   the  following  res- 
olution was  adopted: 

Resolution  No.  2596 

RESOLVED,  that  this  Commission  does  hereby  approve  and  «Jircct 
that  the  daily  rate  for  adults  at  Camp  Mather  during  the  1957 
season,   be  increased  from  $5.50  to  $6.00?  and,   be  It 

FDRTHER  RESOLVED,   that  a  complete  study  of  canp  operation  costs 
be  made  during  the  coming  camp  season;  and  the  Business  h^inager 
be  and  hereby  is  directed  to  maintain  a  ccmplete  cost  •ccounting 
rtterd  of  camp  operation,   so  that  the  necessary  J^'»^^°^,;°'' 
riie  establishment  of  car.p  charges  will  be  availaUs  m^^.   — S 
•ubiject  is  under  consideration  next  6e*«oo, 


<ii    Jaaes  E,  Kenny  Granted  Permit  for  Trial  Operation  of  Sightseeing 

Vehicle  at  Stir,  jPrar-ri  5^09  2oc. 

Cornissioner  Moore  reported  that  she  had  reviewed  the  preposal  of 
Mr.  JrjMs  E.  Kenny  for  the  operation  of  sightseeing  vehicles  at 
the  San  Ptancisco  Zoo,     Mrs.  Moore  considered  the  addition  of  tr»e 
service  as  an  improvement  to  the  200,   stated  that  it  had  the  ap- 
pr&wl  of  Mr.  Baldwin,   Zoo  Director,  and  therefore  reconB«Ml«4 
that  Vr,  Kenny  be  given  permission  to  operaU  hit  •erne*  w  • 
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trial  basis  for  a  60-d."y  period,  following  vhich  a  longer-term 
period  may  be  granted. 


..fission  Grants 
'i:,lA3  Trial  Oper^' 
-ion  Period  to 
'■sni  E.  Kenny 
ibr  Sightseeing 
;ehidas  at  the 

1 3mioe»8  MRnager 
directed  to  Pro- 
pcre  and  Suboit 
iO^ay  frial  Psr- 
ijd  Permit  at 
^  l^jUt  ^' — 


Mr,  Kenny  appeared  before  the  Commlsaion  and  outlined  In  detail 
.the  typo  of  services,  prcpcsed  charges,   and  payment  to  the  city. 
Mr.  Hoyt  reported  that  similar  sight seening  operations  were  suc- 
cessfully conducted  at  zoos  In  many  large  cities. 

On  motion  of  Commissioner  Herz,   seconded  by  Commissioner  Moore, 
the  Commission  approved  tho  issuance  of  a  permit  to  Mr.  Kenny 
covering  his  operation  of  tho  sightseeing  vehicle  service  at  the 
Son  Francisco  Zoo     for  a  60-day  period,  with  the  understanding 
that  if  the  service  proves  satisfactory,  a  long-term  contract 
will  be  negotiated. 

The  Busirioss  Tlan'^ger  was  directed  to  prepare  and  submit  for  Commis- 
sion approvr.l  the  60-day  trial-period  permit  at  the  next  regular 
meeting. 


A2  ^ 


(il)    Commission  Considers  Superior  Court's  Judgment  of  December  12, 
^9*^6  Rfilntive  to  Removal  of  Showboat  PORT  SUTTER  Bv  March  1.1Q57 

The  Commission  next  considered  the  Superior  Court's  judgment  of 
December  12,   1956,   in  which  it  was  ordered  that  if  Barney  Gould 
has  not  removed  the  FORT  SUTTER  from  Aquatic  Park  by  March  1,1957, 
the  City  shall  be  entitled  forthwith  to  burn,  destroy,  nte  or 
dismantle  the  boat,   or  in  any  other  way  satisfactory  to  it  to 
cause  its  removal, 

Mr.  Barney  Gould,   owner  of  tho  FORT  SUTTER,   introduced  Mr, Russell, 
who  pleaded  with  the  Commission  to  save  the  Fort  Sutter  for  its 
historical  value,  and  a  Mr.  Warner,   who  reported  to  the  Commis- 
sion that  he  had  been  working  on  the  repairing  of  the  Ft. Sutter's 
hull  since  January  9  aud  in  his  opinion  had  completed  3051  cf  the 
repair  work.     He  boliovod  that  90  days  would  be  needed  to  get  the 
vessel  ready  for  removal, 

Mr,  Gould  launched  a  narrative  account  of  the  Fort  Sutter  travail 
during  the  past  four  years,  which  the  Commission  accepted  sympa- 
thetically.    A  3-page  t;T)ewrltton  letter  from  Mr.  Gould  was  filed 
with  the  Secretary,  who  was  directed  by  President  Sutter  to  send 
5tslr.ess  tfennger      copies  to  all  Commissioners, 
Mrected  to  Receive 

irtitetes  of  Cost    Following  the  Secretary's  reading  of  the  actual  Court  Order,   on 
f-rReaoval  of         motion  of  Commissioner  Coffman,   seconded  by  Commissioner  Herz, 
•iverboat  PfXlT         the  Business  Manager  was  directed  tc    obtain    estimates  of  cost 
for  the  removal  or  destruction  of  the  FORT  SUTTER, 


'imtiit. 
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(1) 


Award  of  Contract:  RESURFACITC  OF  FIVE  TENNIS  COURTS  -  VARIOUS 
PARKS  &  SQUARF-S  -  to  MALOTT  &  ^.TEHSClMimm  -  for  S^.^Sy.W 


The  Secretary  next  road  the  sealed  bids  received  and  opened  by 
hln  on  Tuesday,  February  19,  1957,  for  tho  above  mentioned  work 
as  follows: 


BID 
^3,287.00 


MALOTT  4  IETERSON-GRU!.T)y 
21X2  Harrison  Street,   San  Francisco  10 

Other  Bidder 
0.  C.    XIJES  St  SONS 
Fourth  and  Cedar  Streets,   Berkeley  2 

On  motion  of  Comissioner  Parr,   seconded  by  Comissioner  Moore, 
the  following  resolution  was  adopted: 


$3,895.00 
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(cont'd) 


Csadssion  Awards 

"ontract  tc 

,j^  &  351EBSON- 

'iP.'TCT,  tor  tho 
ISIRPACIJC  OF 
■5  lENRlS  COURTS  - 


Resclutl-in  No.   2597 


RESOLVED,   that  this  Goraniaslon   iooa  hereby  award  the  contract 
for  the  Resurfacing  of  Plve  (5)  Tennis  Courts,  Various  Parks  and 
Squares,   to  MALOTT  &  EETEHSOfMIRUNDY,  2^2  Harrison  Street,   San 
ftrancisco^  they  being  the  lowest  regular  ind  responsible  bidders 
therefor  in  the  amo'unt  of  153,287,00;   and,  be  It 

ptSUHER  EffiSOLVED,  that  the  General  Manager  and  the  Conmlsslon 
Saerotary  arc  oopowored  to  execute  this  contract  on  oohalf  of 
thf  Recreation  and  Itok  Commission;   and,  be  it 

PDBTIBR  RESOLVED,   that  the  Secretary  shall  file  notice  of  approv- 
al in  the  official  advertising  of  the  official  newspaper  ^f  the 
City  and  County  of  San  Francisco, 


CcBcission  Awards 
:oatieot  to  iR-CD 
TSfP  CO.  for  I!«- 
3T4LUTIDN  «V 

rap  UELL  TTOBIIE 
m,  H4RDDC  m. 
'£11 C0CR3E  for 


(2)  Award  of  Contract:  INSTALLATION  OF  WJ  12- INCH  CAS  DC  and  ^EW 
EBBP  WELL  TTJRBDE  HJMP,  HARD  DC  PARK  MUNIE IPAL  GOLF  COIESE  to 
g^^i.   Bi.-ider  AR-GQ   PDt^P  CO.   for  S7.li3.36. 

The  Secretary  then  read  the  sole  sealed  bid  received  and  opened 
by  the  Secretary  on  FebxToary  26,   1957  for  the  above  aenticned 
work  as  follows: 

§QI£   3IDDER  Aacunt   3id 

AR-GO  HJMP  CO.  $7, US, 36 

10007     San  Leandro  Street,   Oakland  3,  California 

On  nsotion  of  Ccrrsaissioner  Parr,    seconded  by  "'-imis signer  Hers, 
the  following  resolution  was  adopted: 

Rescluticn   ^.    2':9S 

WTSBIIS,   this  Connission  has  carefully  reviewed  the  improvements 
conteoplated  in  its  call  for  bids  and  has  found  tho  sole  bid  sub- 
mitted by  the  Ar— rfo   Runp  Co.   to  be  reasonable   ind  fair  and  in 
line  with  prevailing  market  prices;   now,   therefore»be  it 

HESOLVED,   that  this  Ccanmission   ioes  hereby  iward  tho  contract 
for  the  Installation  of  Mew  12- Inch  Casing  ind  .'tew  Ceep  Well 
Turbine  Rjnp,   Har-ilng  Pirk  Muracipal  Golf  Course,   tc  the   sole 
bidder,  AR-GO  PIWP  CO.,   10007  San  Leandro  Street,   l^akland  3, 
California,   in  the  amount  of  17,^13,36;   and,   be  it 

FURTHER  RESOLVED,   that  tho  Secretary  shall  file  notice   :f  ipprov- 
al  in  the  official  advertising  of  the   official  newspaper  -f  the 
City  and  County  of  San  F^ncisco. 


?^^^m  ^«  WmW^.^" 


«»f^ 


(3)     Award  of  Contract:    PAOTINC  OF  TLOCDLICarT  TCWERS   ^C   ?OI£S  - 

FU:iS7C:r  PL^GRC'JND   -  to   I'URTIN  FHIED    TC.   -  f:r  $A.191.:C 


The  Secretary  next  read  the   sealed  bids  received  and   opened  by 
him  on  Tuesday,  February  26,   1957  for  the  above  work,  as  fcllcws: 


Lew  aiDEER 

MAhTr;  ?RiEE  mc. 

IA65  page  street,  San  FVancisco  17 

Other  3i.!  .crs 

Acacia  Pointing  Service 

Robert  A,   Thompson 

E.  J,  Finnerty  i  Son 

Ceener  i  Ceemor 

htenrr  Painters 

Russell  Hinton  Co, 

M.  A,  Vicfeil  ftiinting  Zo, 


3ASE 


U,  513. 00 
$^,330.00 
$5,113.00 
$5,375.00 
$5,^52. CO 
:6,^95.C0 
58, 370. CO 


On  motion  of  Coramissirner  Mcorc,    seconded  by  Cormisaicner  jalla- 
gher,  the  following  resolution  was  adopted: 
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Ragolutlon  ^io.  25QQ 


r    tract-  HESOLVED,   that  this  Goianl salon  ioeg  hereby  iwari  the  ccntnct 
.S«^^  ^-  --^FLOOjl  for  the  Painting  of  Flocilight  Towers  md  Poles,   ?unaton  Play- 
ground,  to  MARTIN  roiED    DJC.,   1^5   Page  Street,   3an  Pranclaco 


PADfTHC  OF 
'rjn  TOWEBS  4 


'*"**  '    PTTfETON      he  being  the  lowest  regular  and  reaponsible  bidder  therefor  in 
Vr^to'^^AHTS  niED  the  amount  of  :^,191.00;    and,  'oe  it 

Xi  ^^  ''*  "^UitTHER  RESOLVED,   that  the  General  Manager  and  the  Connni3aion 

Secretary  ire  anpowered  to  execute  this  contract  on  behalf  ot 
the  Recreation  ind  Park  Conml salon}   and,   be  it 

FDRTHER  RESOLVES,    that  the  Secretary  shall  file  notice  of  approv- 
al in  the  official  -i.-:vertising  of  the  official  newspaper  of  the 
City  and  County  of  San  ft«.ncl3Co;   and,  be  it 

FURTHER  /ESOLVED,   that  the  Conaaission  ioes  hereby  approve  and 
authorize  a  transfer  of  funds  to  the  oredit  ~f  this  appropria- 
tion in  the  amount  of  vSOC  tc  provide   sufficient  funds  for  an 
award  of  the  lew  bid. 


action  on 
;.eqaest  for  A 
Supplemental  Ap- 
propriation ;:f 
'UC,000  from  the 
1955  Bond  Fund  - 

isUissL 


Requeat  for  A  Supplemental  Appropriation  of  ^1^,000  from  1955 
3cnd  Fund  FtlR  Golden  C^ate  Parte  ?aciliti8s  Held  Over. 

The  request  for  an  appropriation  of  vlikO,COO  from  the   1955  3ond 
FVmd  for  the   ievelopment   of  the  tennis,   bowling,  and  handball 
facilities  at  Golden  Gate  Park,  was  held    ^ver  for  i   subsequent 
presentation  because  Supervisor  J.  Sugene  McAteer  had  requested 
the  General  Manager  to  famish  specific  Infornation  regarding 
the  type  of  hcndball  facilities  contemplated. 


(5)     Request  for  A  Supplemental  .Appropriation  nf  *4ut,^50.   to  Contir.- 

•le  Denartccr.tM   N'orrral    :cGrationa  fcr  3alance    :f  Fiscal  Tear 


■^eat  far  A 
jupploaentttl  Ap-> 
proprlatlon  of 
5U,;50  In  Order 
tc  Continue  Nor- 
mal Dperations 
for  Raaalnder  of 
?i3cal  Tear  1956- 

;25L 


On  action  of  Conanissloner  Herz,    seconded  by  GcHHnxssioner  ?arr, 
the  following  resolution  was  adopted: 

RRimlMtlon   ^To.    2600 

RESOLVED,   that  this  Connnisaion    ices  hereby  request  the  Mayer, the 
3oari  of  Supervisors,   and  the  Controller  to   approve  a  Supplemen- 
tal Appropriation  in  the  amount  of  O^^,i;50  fr-:m  3uch  funds  as 
lay  be  legally  available,   to  the  Apprrpriations  listed  below,   in 
order  that  the    ieoai'tment  aay  be  able  to  oontinuo  normal   opera- 
tions for  the  rcrnir.-^cr     f  the     fiscal  ye^-r  1^56-1957. 


AnnroDriatioc 
6. 651. 200. COO 
6.651.JC0.aC0 
6.652.385.000 
6.653.350.000 
6.651.203.000 


Contractual  Services-General  Ci vision  3  2,500.00 
Materials  and  Supplies-Oeneral  li»,000.00 

Pood  i  Forage  for  .tniaals-o.F.Zoo  5,000.00 

Foodstuffs  -  Commissary  22,000.00 

Ea^cyees  ^uto  Allowance  950. CO 


I 


(6)  :*.  J.  FVnncls  Ward  ..ppointed  as  Architect  to  Prepare  ^ster  Plan 
and  ftrgram  for  Rehabilitation,  Revision  i  Expansion  -f  San  ?ran- 
Cisco  Zorl.:gieal    :^^Qr.3 _ . 

Mr.  HarsHin  reported  that  it  was  the  Gener-.l  Manager's  recomnenda- 
ticn  that  Mr.   J.   Francis  '•'ar-!.   Architect,    oe  engaged  to  prepare 
a  Master  Plan  for  the  Zoological  Gar-icns,   the  Board   :f  Supervis- 
ors having  approved  the  Coianission' s  request  for  a  special  appro- 
priation in  the  amount  of  37,500,00. 

On  notion  of  Commissioner  Parr,    seconded  by  Ccnmissioner  Herz, 
the  following  resolution  was  adopted: 
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Resolution  No.  2^\ 


y.J.francis  Ward 
.tardea  Architec- 
.jri  Contract  to 
rrspere  Master 
-•an  i  frogran 
.-■r  Rehabilita'n 
i  Revis.of  Zoo 
iETdena  4  Expon- 
,;.n  of  Same  - 

i^g?  r?6'  - — 


:i!3lMion«r9  & 

Stfiff  Invited  to 
,  Aspect  Montgom- 
ery TtoipiTty  in 
Litarior  Green 

'^Ik^ 


Picreation  Super- 
irtendent  Kimball 
aiBrded  a  Mlow- 
SElp  In  the  Cali- 
f:nda  Recreation 
kMh 


^'^^Ml.1 


RESOLVED,   that  this  Commission,   on  racormenf^ation  of  the  General 
Manager,  hereby  approves  the  award  of  a  contract  for  professional 
architectural  services  to  J.   Francis  Ward,   215  Leidesdorff  Street, 
San  lyancisco,   to  prepare  a  Master  Plan  and  program  for  the  re- 
habilitation and  revision  of  the  existing  Zoological  Gardens  and 
the  expansion  of  same,   the  Architect  to  receive  a  fe©  of  J 7, 500. 
thereforj  and  the  General  Manager  and  the  Secretary  are  hereby 
authorized  to  execute  the  contract  for  and  on  behalf  of  this 
Coamission* 


«»«««««««« 


(7)     Inspection  r,f  Montt^oroerv  EroDertv-|>ropo9ed  for  Int.  Green  Belt 


Conimissioners  Moore  and  Zinmeman  reported  that  they  had  made  a 
field  trip  and  inspection  of  the  Montgomery  property,  located  in 
the  northern  section  of  the  Interior  Green  Belt  area.     It  wag 
their  opinion  that  the  property  offered  several  possibilities 
for  public  park  and  recreation  development,   and  recommended  that 
a  tour  of  inspection  be  made  by  all  Commissioners  and  members  of 
the  staff,   including  Mr,  Girod  and  Mr.  Hudson, 


(8)    Recreation  Superintendent  Kirabell  Receives  Fellowship  from  Cali- 
fomia  Recreation  Society. 


Commissioner  Zimraennan  reported  on  her  attendance  at  the  Califor 
nia  Recreation  Society's  annual  conference,  which  was  hold  in 
Sacramento,  February  2i4r27,   1957  and  reported  with  pleasure  that 
Mr,  Raymond  S,  Kimbell,  Recreation  Superintendent,  had  been  hon- 
ored as  recipient  of  the  California  Recreation  Society's  award, 
a  presentation  to  him  of  a  Society  Fellowship  in  recognition  of 
his  work  in  the  field  of  public  recreation,  the  certificate  read- 
ing as  follows: 

"In  Acknowledgment  of  W-stlnguished  Service 
To  The  Field' of  Recreation 
Has  Elected 

RAYMOUD  S.   KIMBELL 
A  FELLCW   IN  THIS  SOCIETY 


H.B.Holman,  Pres. 


Mae  Mothers,  Secretary' 


«  «  » 


President  Sutter  congratulated  Mr.  Kirabell  for  his  award  and  ex- 
pressec'  the  Commission's  appreciation  of  his  services. 


Before  adjournment.    President  Sutter  expressed  his  regret  that 
the  General  Manager,  Mr,   Funke,  was  confined  to  his  home  with  a 
virus  illness,   and  Commissioners  expressed   their  hope  for  his 
early  return  to  good  henlth. 


««««»««««ii 


There  being  no  further  business  to  cone  before  the  Commission, 
R'esident  Sutter  declared  the  meeting  adjourned  at  5:30  P.M. 

Respectfully  submitted. 


^.y^^'X^"^ 
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Secretary, 
Recreation  and  Park  Commission 
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ifis,  No.2602 
:!:Lar€n  Park 


^n   Prancl3Co,  California 
March  U,  1957 

il  I  N  Ji  X  E  S 

The  One  Hundred  nnd  Fortieth  Regular  Meeting  of  the  Recitation 
and  park  Connission  wag  cnlled  to  order  on  Thursday,  March  H, 
1957  at  3:00  P.M.,   President  Lcuia  Sutter  presiding. 

The  following  Comniasioners  were  present: 

J*.   Louis  Sutter,   President 

Mr.  Willian  M.  Coffrnan 

Rev.  Eugene  A.  Gfillaghor 

Dr.   Francis  J,  Herz 

Mrs.    Joseph  A.  Moore,   Jl", 

Mr.   Fred  D.   Parr 

Kiss  Jane  E.   Zlrrancman 

There  being  no  errors  or  onisaions,  the  minutes  of  the  regular 
meeting  held  Ftebruary  28,   1957  were  approved. 

From  Philip  L.  Reios,  Director  of  Property,   submitting  for  approv- 
al and  subrdssion  tc  the  Board  of  Supervisors,   three  resolutions 
authorizing  purchase  of  land  required  for  McLaren  Park. 

On  notion  of  Coiraaissioner  Parr,    seconded  by  Ccrenlssicner  Herz, 
the  following  resolution  was  adopted: 

Re-^rlution  No.   2602 

RESOLVED,   that  this  Ccrmission  approves  fr-r  submission  to  the 
Board  of  Supervisors,   the  three   (3)  resolutions  authorizing  pur- 
chase of  certain  properties  required  f^r  McLaren  Park  as  f-llows: 

Lots  No 3.   Block  No.  Ar.cunt 
6028 
6029 


gg3.  ro,26fj,^ 


Ft- on 
{r\)  Robert  E,   Pej'ton  et  al. 


(b)  Rny  T.  Btorke  ot  ux  - 


^  4  IT 
2.3.^,5,6  4  7) 
(6,7,10,11,12,13, 

(U,15  and  16  6189 

(39,  A7  and  ^8  6213 

(6  and  35  ^^U 

(6  and  7  6215 

(c)   Jonathan  E.Phillips  et  al.-  3L  4  35  6189 

T'-tal  -     - 


129,700.00 


9,000. CO 


$39,295.16 


(2)  ft-ora  Harlan  B.  Watkins,   Chief,   Real  Estate  Divisi^-n,   S.F.District 
U.S.Corps  of  ;aT7  Engineers,   requesting  5-year  renewals  to  June  30, 
1962  of  Leases  Mos.   SFRE-339  and  3raE-39^,   covering  the  urny's 
rental  of  city  land  adjacent  to   Fort  Mason. 

The  General  Manager  recorjnended  approval   ^f  the  requested  5-year 
renewal,  with  the  provision  that  a  temination  clause  be  added  to 
the  .agreeiicnt  which  will  give  to  the  city  the  right  tc  terminate 
the  lease  at  any  tir^  by  giving  thirty  days'   nctice  1"  r^^^^^f  ^ 
the  lessee.     The  present  agreement  provides  that  the   Unite-  States 
Govemnent  nay  terminate  the  lease  on  a  thirty-day  notice,  and 
Mr.  Funke  reasoned  that  because  -f  the  city's  p-ssible  need  frr 
the  land  within  the  next  five  years,   the  termination  clause   shoul- 
apply  to  both  parties. 

On  notion  of  Connissi-ncr  Moore,    seconded  by  C^rnissi-ner  Galla- 
gher, the  following  resolution  wp.s  adopted: 

Rc3rluti-n  '•-.   26G1 


''"  >■ '  ^vermgr.t  covering  the  /jry's  rental  oi   xiinu  laj -...^i                        _  ^  .„^ 

ProTideJ  City  Al-  viiod  the  United  States  Gcverr.ment,   as  lessee,  will  agree   ..n. 
^*  has  Right  tc 

';^<:el  -n  30-df7  (MORE) 


!' 


3-U-57 


-iiL 


,.^^^^a 


(c«:t»«) 


crovide  for  tr-c-  irjclusloo  of  a  lentiDfttioc  clause  firir^  the  city 
Se  rigfct  tc  terrir^t*   the  leases  ty  gSrl-f  thirtj  3«7s'   nctiae 
ic  vritir^  tc  ti>e  les»eej   such  tentlrjati?r.  right*  fevcrlr?  the 
Xitei  States  (Jcremaer.'L  --re  r.:?^  beirr  prcriiei  fcr  urder  Sc-c.6 
cf  th-2  preterit  a^reeater.ts. 


ri)    Beottest  fro*  tl»  ^^ites  3tet*s  Kavy  listrict  P-blic  Vrrks  !^frice 

r.cr::l5Sior.  tc  irstell   orerheie  prver  lirj^s  *r  serrlw  their  iiili- 
tarv  irstallstiors  ir.  S'-tro  Heights  ?--ri:. 

y»     PUiJcB  sugg«srt^ii  disapprrr-l  -f  the   rrerhe*^  llTie  beci-se    :f 
its  x'.«.ttnctiT€   5ppe-.rar.ce   ir.  t  p«-rt  •-re-*.,   but  reco(n3Be::c5:  that 


♦  v.; 


^^•J    •    ^    •*•    ——————  j-j-  ■ 

V'T"  be  pemitted  tc  replace   '-pprcxiatttlT  12C  feet  :f  unier- 
grcurd  c-ble  which  has  becc>=»e   iefectiTt. 

Oc  »c«ticr.  cf  CceKissicncr  p»rr,    secrr.:ied   cr  ;3rrJ.ssicr)er  Otllt^r, 
♦be  fcllcvirx  resclutirn  wis  %irpt^ii 


JffS'^VE,   th£.t  t:-.^   r:q-5St   tf  th=   ^wilfth  ?Car«:  ristric*.   P-^lic 

••-^,  2r-i-«      ■•■'-rks  :ffie€  tc  rcpl---:    '.r.i   ir.-t^ll  -ipprrxl^^tc-lT  li:   feet   zt 
::f  ^  ;t.c     ele.-.ric  «ble  at  2.-.r:   :-tei.-t5  ?.rk  is  here^  ^FTr:^od,  prcr^  =ed 

:::r^E^rIce:     lines^re  installed  because   r'  t>:eir  ur^attr^ctire  and  ursirhtlj 
••.'  ^7^rhe'^d        effect  -r.  thjc   park  area. 


>:.V:rks  Dffi« 


'  ■  —  • 


«•*••*•••• 


:35 


.  -H,w(l)     Pi-x:  mjrr  George  ^hristrph^r.   req-^estir.g  th€   r-nissicr.  tr   ir.vej- 
'i^Jl'^  ti^te  Ld  repcK  tc   hir  -r.  e.e  prssibility   :f  prrvitir-f  -garters 

•-"•  'I,-.  -un  reauc^*--^  a   list   cf  rrcperties  wbich  "J.^r.t  be   aT-.i^at.c,  feter- 

5;n":^f^^.  S.S^-:fVeat^r.ble  ^tH  tc  cc^  the  ccsts  ix-l-f.  -Jj 
:^^:^.^,%1^--r^^rt  ^r.  r.ch  -.her  prrrlens  -.5  TLirtt  be  perf^r.t  tc  .  p...., 
:ini:'9  C-Tdt-decisicr.  cr  this  natter. 

r?!f?^U^'    yr.   :^r^s  lAT.i.   Assistart  Recrcatic.  Superirtcrcert.   g^ye   a  brief 
•.Hita  Tb.r-  Ii>    report   cr.  the   ^partr^r.t's  present  usc   c     :^:^:  ■--.    ^-;-J"U 
^rtUsti..  end        i-^ir.f  the  rcrrirg  hrurs,   explair.i.v  ^  ^^^^^U^^^   -^ 
irrttoCctrd,.     the  usable   tcildir.rs  are  alr^.d:.-  '^1?^^-}^ ^^y^:L,\-:^ 
,^ T-t   Prcgrar-,  which  is  eiiiilar  Lz.  zAV.irt  U  the  c--.pcnt..c  _^- 

"**"*~~~"""~~~  sery  schcrl  prcgrar.. 

Oct,-ticr    -f  C-rnis-irrer   ?arr.    se  =  :r:e:   -7   "-•^"--^^;;^r!l» 
the  »tt€r  was  referred  tr  Tr-nissirr-r  Zir^rr^.'a  canr-.tte2  « 
rtcr«iti-r.  pr-gr^-s  «^r.d  facilities,   ari  the  ^^-i"--',--^!:::., 
tie  ^ceral  J^-r-ag^r  ar^d    staff  tc  :*ke  a  tr.crcu^r:  ^l'^'^--\- 
tbe  FrcT>r*il  ar.d  tc   rrir.f  t-c   the   :r-r-is5irr  a  '^'-l^^^'J'^:     " 
ti»e   »u*¥esticr:  and  its  p-ssible  effects  ar.d  ary  facers  wt..^ 


rjfht  be  pertin«r.t  t-   -  pclicr  ie^isic: 


.tter. 


if\ 


rr^r.  Shern-.r.  F.  >-ckel,   lirect-r,   :«p--rt.-vr.t    cf  ^^^J^'^l, 

FlTir^  t-   the  :-=nl8Sicr.'s  pr-p:»'-^^  ^'^-  reT^-'^-'-^;  ^-•j*::; 

};:•.  2523  that  p:rti-n»  cf  ^^^^^'r ^' r^'Jl^Z^^ll/ 1^:^ 
p-.rk,  t£  vacaui.  >*.  >-ckc^  er.c^csc  -  -^  1*  ^'irv^vt'-'- 
th-t  the  streets  ir  cr^sXUr.  are  he-.rily  =^^evst.--_w.tfc  ^A... 
irft-naticr.s.  He  pr-pcsed  that  the  reques.  ^7^-^:  -:/;, 
-It  t»-'  e'sterlr  50  fa-et  -f  Larkir.  Street  wdu..  tt  .-.>.-t^.  -- 
the  reriBir.der  -f  the  street  -irc-as  be  ccc^rp-c.  ,sr: ^t^.  -  re  - 
pirrit  -btAine-"  fr-z  the  "BcVLri  cf  Superriscrs. 

yr.  >.rid  K-ls-r^cf  the  rnriti-*  ^*Jse'J=  ^f ^'-"-'^* v'::  Z:'.^"- 
3?-=  ccr.currc-d  ir  .5-.  T-ckel's  re-cr-men-ata-rj^  ^^.  -  *  *^. 
C<--l55i-r.er  Jkrt.  seccr.ied  I7  r-rrcissiccH-r  .i-rvrrv....  the  .. 
ir-T  r:5cluti-r.  was  aipte^d: 


ble 


#. 


»l| 


*■ '  ."TL-^-*-  •— Mt«  »»»« 


mm 


tmm^im  (^""^'^^ 


Resolution  No.  260^ 


Adocts  RESOLVED  that  this  Conmission,  on  recomnondaticn  of  tho  Director 
'^^^^T nnn  ot    of   Public  Works,  does  hereby  anend  its  request  under  Rosolutior 

Suggested  h  ^^   J^^^  2523.  neetlng  of  Docenber  27,  195<>,  to  provide  for  the  vaca- 

^'^'  ?^^!»fnriv   tion  of  the  easterly  50  foot  of  Larkin  street  only  aa  shovm  under 
Department  of  Public  Works'  Plan  No,SUR-23,  and  tc  request  the 
Board  of  Supervisors  to  issue  a  revocable  permit  tn  occupy  and 
use  the  remaining  areas  of  Jefferson  and  liirkin  Streets  at  Aquat- 
ic park,  with  tho  understanding  that  no  permanent  structures 

f"  ^i'd^Thru  Rov-  will  be  pornittod  in  either  street  area. 

^cable  Jfcrnit  fn. 


jsted  Pl«n 
Director  tc 
vJcata  Easterly 
501  of  Larkin  St. 
Renainder  of  Lar- 
kin St.  &  Jeffer- 
son St.  to  Be 


««««M«««»tt 


Onion  Square     (6) 
to  9e  Used  for 
Ho'^n-tine  Fashion 
Shows  on  July  25 
rA  .T^,1,Y  26.1957 


Public  School3(7) 
Ir  Stnge  Koon- 
ti'^  Band  Concert 
in  Onion  Square 
^j£9:!n.v.  Apr.30. 


From  the  Office  of  the  Mayor,  advising  that  the  Board  of  Super- 
visors has  by  resolution  designated  JUly  25-31  as  Fashion  Design 
ers  Week,  The  Commission  was  requested  to  make  Uhion  Square 
availablo  for  a  fashion  show  to  be  held  during  the  noon  hour, 
rterting  at  12:30  P.M.,  on  tho  consecutive  days  of  July  25-26, 

On  motion  of  Conr.iissionor  Zimmernan,  seconded  by  Commissioner 
Moore,  the  above  request  was  granted. 


Prom  Mabel  N.  Ferryman,  Publicity  Chairman,  Public  Schools  We^k, 
requesting  permission  to  conduct  a  noon-hour  band  concert  in 
Union  Square  on  Tuesday,  April  30,  Tho  School  Department  select 
tho  band  ensemble  from  various  high  schools.  Also  requested  was 
permission  to  put  up  a  portable  bill-board  in  the  park  at  the 
corner  cf  Geary  and  Powell  Streets, 

On  notion  of  Coixaissionor  Herz,  seconded  by  Commissioner  Galla- 
gher, the  foregoing  request  was  approved. 

LETTERS  OF  rTCRyATIOIJ  -  acknowledged  ty  Secretary  and/or  referred  to 
General  Wanagtir  for  appropriate  action: 

(1)  Prom  T,  Kong  Lee,  President,  Chinese  Chamber  of  Commerce, express- 
ing thanks  for  the  Commission  and  departmental  assistance  In 
connection  with  the  Chinese  New  Year  Festival  last  month,  with 
particular  raenti'^n  to  tho  installation  of  a  Chinese  theme  in 
Conservatory  Dell,  Golden  Gate  Park,  (Filed) 

(2)  Prom  Sylvia  Joy  Burt,  2066  -  31st  Avenue,  aged  8i  years,  inform- 
ing the  Commission  through  Mr,  Kimbell  that  she  has  been  selected 
to  represent  the  mothers  and  children  of  the  dancing  schools  as 
Queen  of  the  i:ay  Dr.y  Festival,  Sylvia  has  appeared  in  five  pre- 
vious May  Day  Festivals,   (Referred  to  Recreation  Division). 

(3)  Prom  Paul  Oppormann,  Director  of  Planning,  copy  of  his  letter  to 
the  Board  of  Supervisors,  advising  that  parcels  A,  B,  and  C  of 
the  proposed  Greon  Bolt  Park  are  in  conformity  with  the  Master 
Plan.  (Filed) 

U)     Prom  Philip  L.  Rezos,  Director  of  Property,  copy  of  his  letter 

to  the  Mayor,  forwarding  for  approval  the  resolution  transferring 
jurisdiction  cf  Bemril  Scho'^lyard  fmm  the  Board  of  Education  to 
the  Recreation  and  Park  Conciission.  (Filed) 

(5)  Prom  Mayor  Georre  Christopher,  forwarding  Legislative  Report  and 
Digest  of  the  Assembly  and  Senate  Bills  as  prepared  by  Messrs. 
Donald  Clenry  and  Bernard  Ward,  San  Francisco's  legislative  rep- 
resentr.tivc  end  counsel,  and  requesting  that  department  heads 
submit  recommendations  on  bills  affecting  the  department.  (Pages 
31  and  32  of  the  report  relate  to  the  Recreation  and  park  Depart- 
ment) .   (Referred  to  the  General  Manager). 

(6)  From  Joseph  P,  McQunidc  Post  No.  1205,  VP^,  submitting  an  appli- 
cation for  rental  cf  tho  Main  Auditorium,  Beach  Chalet,  to  the 
Veterans'  Club  of  the  University  of  San  Francisco  for  a  Social 
to  be  held  March  9,  1957  from  8  P,M,  to  1:00  A,M.   Upproval 
granted  by  General  Manager) , 


3-U-57 


'^oaimiP^MnnMflft 


\ 


irSLSOAS 


"^^      ,,v    vh.    Htman,  Supervisin:  Engineer,  pre3«rt«d  fcr  eptroral  the 
^        fM^l  plans  and!  spec  if  Icat  ions  for  the  l2::i3cape  de-zelcpaect 

for  the  e- stern  portion  of  Aquatic  Park,  as  prepared  by  Lv.frence 
Halorin  landscape  architect.  This  arei  is  tne  sec-icn  prtpcsed 
for  levelopnent  l?7  the  llaritirie  Museur.  Association  as  ?x  outoccr 
trarsportatic*  exhibit, 

wfc.    David  Nelson,  assistant  to  the  president  cf  the  Maritime 
vuieun  Association,   appeared  before  the  Ccnrlssion  tc  report  on 
the  Museu:.-.'s  building  plans  fcr  the  arc^..     He  stated  thiit  the 
eetlMited  construction  cost  will  be  in  the  neifchtorhood  cf 
«1C0  000  and  that  at  the  present  tiae  the  aasociiticn  is  far 
short  of  the  necessary  funds  to  undertake  ccnstructicn.     -fe 
requested  that  the  Comission  approve  the  plans,  but  delay  its 
call  fcr  bids  for  the  landscape  developnent  fcr  a  perici  cf  at 
least  60  -"ays.     Mr.   ^tel3on  assured  the  Co=nis3ion  that  '^ry  land- 
gctipo  '^eveloptaent  not  provided  for  under  the  park's  r.ecifici- 
tions  as  prepared  by  Yi ,  HalprLi  would  bo  provided  for  and  be 
the  assuoDd  responsibility  of  the  Maritiae  Museum  Ast'cciaticn. 

On  notion  of  Coranissionar  Parr,   seconded  by  Coonissioner  Xocre, 
the  following  resolution  was  adopted: 

ngs9lution  Ko.   2606 

Ffr'SOTVSD     that  this  Cormission  does  hereby  accept  and   approve 
the  k-i  Plans  and  Specifications  for  the  Urdscape  ^veloprer.t 
of  the'Eastem  Portion  of  Aquatic  Park  as  prepared  ty  Uwrcnce 
Halprin,   landscape   architect,   said  developnent  having  ar  esti- 
ncted  cost  of  eU, 000.00;   and,  be  it 

FU:?r«S?  RESOLVED,   that  in  compliance  with  the  req^jest  of  th« 
Marit^-e  Museun  Association,   the  Secretary  is  instnjcte-  to^- 
fer  the  Connission's  call  for  bids  on j.ch  l^^f^^^C^Ti!' 
for  a  period  of  at  least  60  days,  pending  report  f^oa  the     -ri- 
ti3=  -So-a:z  Association  on  its  progress  in  obtaining  funds  fcr 
the  construction  of  its  transportation  Touseur.  buil-ing. 


:6nrlssior.  Appvs. 
?in;:l  Flans  4 
Specs,  for  I/ind- 
s:5pe  Developo't 
cfSastem  Por- 
tioc  of  Aquatic 
>rk.    Call  for 
Bids  to  3e  Defer'd 


■■3i:JCI/l  TRA}!SACTI0N3 


(1)     ;Jon-Ci^r:i  3^^icc   ".n '  ^x-  'ct   .^nncintnontg 

Cn  i^oticr  of  C-missicr.-r  Zir:r.err_an,   seconded  by  Contiissicner 
Herz,   the  foil-wing  resolution  was  adopted: 

\\.  No.2607  Rp.qnluticn  K-.    2607 

li^iiM  Service    RESOLVED,   that  all  ter.pcrar-/  Non-Civil  Service  Appc in tnents  in 
iixerpt  Appoint-    various  classifications,   represented  by  ^<'^-^^r^^''i.-^;;'.r:7 
3r.t3      ^  through  T-206g,   and  eirht   (8)  exenpt  f  P-^^^-^^^f'.f/!, ?.;;;. ^ 
General  >iir.ager  and  certified  by  ^he  Secretar/  durin,  the     .ri.d 

February  U.  1957  thru  March  U.   1957,  are  hereby  ratified  ..=<2 

approved;  and,   be  it 

ptrtue;?  PESriVED,   that  a  report  of  said  appointnents  be  trans- 
nitted"to  the  Controller  and  the  Civil  Service  .crr-^ssi'n. 


ses.  \v 


?f -eress  an(5/or 


(2)     Prc.TTess  -^/-r  Flr.al   P"--/r.ent3 


Icnnissirner 


Cn  notion  of  Corrilssioncr  ZL-ri^rcan,   seconded  by 
Gallasher,   the  following  resclutirn  was  a-cptc-i: 

HESOLVZD,  that  f.r  the  best  interests  and  Prcper  conduct  cf  the 
Recreation  an<i  Pr.rk  Department,   the  Controller  be  an.  .s  t.r.ry^^^ 
r^qnestei  tu-  approve  the  following  Pr^Tos«  aiv:.    r  .^. -^  .   . 
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(a)  rn|Tr^,RT<?-^>-G-PARK  BAND  -  Coptrv;J,67M  yernn<^^U9n  y?$l^ 
^   '  To  Ralph  Kray,  Director  -  8th  Piynent  -  111,609.0 

Fferiod  ending  2-28-57. 


;3.  No.2608 


00 


^^^  ¥o  Hoising  Authority  of  tho  City  &  County  of  S.F.  -^507.73 
Utilities  used  in  operation  of  Qyinnasiuin  Building 
at  Hunters  Point  Project  for  the  months  of  Nov.  & 
Dec.,   1956,   January  and  Pabruary,  1957. 

U)  TTPPP.R  NnE  P/C  fr  FLDHSE.-  /g-ch'l  Cont.-Certificat4onJ<?g?^      , 
To  Tad  Houlton  -  12th  R^y^ent  -  !i&587.b8 

Arch'l  Services  rendered  for  per, ending  2-25-57, 

^   '   To  Watkin  &  Sibbald  -  3rd  Paynent  -  ^U,328.00 

Period  ending  2-Li-57, 

^^,^  ....p.y  ^rTp.,(pF.r.RF.A.i  ARTsmnr,  -nopt#T^5-cert|f    m^ 

^       To   ia  H.  lArsor  Co.  -  13th  Paynent  -  ,.22, b?!.^.: 

Iteriod  ending  2-28-57. 

(f)  Pn.TF.  U.KE  RECT^F.ATTON  CTR.-Contract  /^20S  -  ^"^^'Ktff??'^?  ■■ 
^^   To  Martinelli  Construction  Co.  -  1st  PijTnent  -    iU0,243.80 

Period  ending  2-28-57. 

(g)  A   .T  Pn.qr.T  PECRFATTnN  CTR.-  Contract  #20?  -  P^^^'^H??^^ 
^^^   To  mrtinolli  Construction  Co.  -  7th  paynenL  -    $23,932.05 

Iteriod  ending  2-28-57. 


(3)     Kxtonsions  of  Tine 

•    on  motion  of  Conmissioner  Coffnnn,   seconded  by  Cornnissioner  Zin- 
nernan.   the  following  resolution  was  adopted: 


^^  fe-2609 

Extensions  of 

Tine 


p»cn1  lotion   No.    2609 

RESOLVED     that  this  Conr.ussion,   on  reconnendation  of  the  General 
Manager,   approves  the  following  Extensions  of  Tine. 

5:y^r;L"lp:il'r2!T5f^crus:r?icle.nt  weather. 

Lu'ju^;  r^:   --t-o  inabi  ufo     thi^s  department  to 
supply  avalloblo  Inspectors  on  tho  joD, 


To  Mrs.   i-^t-'y  ^--^f  ^'/ifir'i;  7     U  hav  nf  l^o'n  ' 
respoctlvoly.   through  JP'"  "'^^^J^J  ^^  to  extrenoly 

ZTZZ.T^l^'^^y  trZ'^lZ  rresco  pUstor. 


»     » 


<j     ,j     »     »     «     «     « 


U)     ^odl^icatiorf?  ^^  Orntracts 

on  notion  of  Co^issioner  Oallagher,   seconded  by  Cor^issioner 
Horz,   the  following  resolution  was  -dopted. 


Modifications 

air 


Pf>go1nt.ir>n   No.    261Q 

RESOLVED,   that  for  the  best  ^f^lllX^l^TVlT^^VT, 
'^ZTj'.Tl.^f^r.C'^n.^^T:^^^^^^^^  of  contracts: 

l5to^?!of-roS?!t§™sS^Sic?;-n*o?  ?n  orlgtnal^ontract- 


a  -rr.Fi;.sE  of 
(more) 


5  1,U1.37 
3-li-57 
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•'mugt0-ml»l^fi^ 
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?j0ISLMm^^i^ 


Rp.,  Wo.26n 
Requests  for 


(b)  rnpTH  BEACH  REC.CTR.-Arch'l  9ont.-Cortlf .,^8  -  Hcdif.rfb 

To  Willi""  G.  Merchant  -  to  adjust  foe  tc  State 

of  California,  Division  of  Architecture,  of 

Final  Contract  Price  -  aji  DICKEASE  of $515.70 

(c)  TTffFil  NOE  P/G  -  Coiit.,yi60  -  Cortif.,^3291  -  Modif.  #U 
To  Jas.   I.   Bamos  Construe. Co.  -  tc  furnish,   install 
nnd  paint  protective  window  crills  as  shown  on 

Drawing  //1012  -  on  INCREASE  of C566.39 

t,^)   uff^  NCE  P/G  &  FLDHSE.-Cont.iyi60.Cortifw^32Ql  -  Modlf.;n5 
To  Jns. I. Barnes  Construe. Co.  -  to  furnish  nnd  install 
3«  gate  vqIvo  in  boiler  supply  line  -  an  INCREASE  -  ^U1.05 

(5)     Requests  for  Funds 

On  motion  of  Commissioner  Moore,   seconded  by  Commissioner  Zimmer- 
man, the  following  resolution  was  adopted: 

Resolution  i:o.  2611 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of  the 
Recreation  and  Rirk  Department,  the  Controller  be  and  hereby  is 
requested  to  approve  the  following  Requests  for  Rinds: 

(a)  A^.^.nTMRNT5 

1-Additional  Allotment  -  Allowance  Employees'  Cars  -  to  pro- 
vide balance  required  for  February  mileage: 

Approp.6.651,203.000-Allowance  Employees'  Cars- 
General  Division  $161,0^ 
2-Advance  Allotment-Directors  Wages-to  provide  funds 
for  payroll  of  March  15,  1957: 

Approp.6.651.130.001  -  Wages-Directors         $8,000.00 

(b)  TRANSFERS 
1-To  transfer  funds  required  for  the  purchase  of 

canned  goods  for  Silver  Tree  Day  Camp: 
mm  TO 

Approp.6.651.350.000     Approp  6.311.351.651 
Foodstuffs-Gen.Div.      Canned  Goods-Gcn.Div. 


0300.00 


Hes.  No. 2612 
"rdors  for 


2-For  Pbrtable  Bleachers-Golden  Gate  Park  Tennis  Courts: 
mm  TO 

Apop.817.000.028  Approp. 817. 566.028  $7,500.00 

Bleachers,   Portable  Equipment  -  Portable 

Bleachers. 

********** 

(6)  Orders  for  Work 

On  motion  of  Commissioner  Zimmerman,  seconded  by  Commissioner 
Her 2,  the  following  resolution  was  adopted: 

Resolution  No^  2612 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of  the 
Recreation  and  Park  Department,  the  Controller  be  and  hereby  is 
requested  to  approve  the  following  Work  Orders; 

(a)  Work  Order  to  Abbot  A.Hanks,Inc.  ,in  a  sum  not  to   ^3^^0.00 

K^'Sake  vafious  lasts  at'tfio'Balfcoa  Recreation 'Ctr: 
site  in  Balboa  Park,  in  accordance  with  schedule  and 
order  of  the  Supervising  Engineer. 

(b)  Work  Order  to  Abbot  A.  Hanks,  Inc.,  in  the  amount  of  $1000.00 
To  make  various  tests  at  the  site  of  the  Corporation 

Yard  in  G.G.Park,  in  accordance  with  pch^dules  and 
order  of  the  Siipervising  Encinoor. 


(MORE) 
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i,  No.2612 


(cont'd) 

(c)  Work  Orders  to  Recreation  and  Park  Dopartnent  for 
Services  of  Engineers  and  Draftsmen  during  April, 
May  and  JUne,   1957  as  follows: 

1947  Recreation  Bond  Fund  Projects til5,000.00 

(d)  Work  Orders  to  Purchasing  Department,   Reproduction 
Bureau  -  for  blunprinting,  mineographing  and 
photostatic  work  during  April,  May  and  JUne  1957 
as  follows; 

19A7  Recreation  Bond  Fund  Projects  $2,000,00 

1955  Playground  &  RecHn  Center  Bond  Fd.Projects$12,300.00 


ngT'l^f?  ?VsiNESS 


j!£3,  No.2613 

Request  for  Por- 
tion of  Sharp 
I^rk  for  Site 
cf  Cbastside 
Soys'  Club 


(1)     p^qn^{>t  of  Coastalde  BoYS*  Club  for  Use  nf  Sharp  Park  Vmd  Denied 

Commissioner  Zimmerman  submitted  her  report  on  the  request  of 
Mr    W     Harold  Wolf,  Director  of  the  Coast  side  Boys'   Club  at  Sharp 
Park  'California,   that  a  parcel  of  the  oity's  Sharp  Park  holdings 
bo  leased  to  his  organization  as  the  site  for  the  construction 
of  a  boys'   club  and  community  recreation     rea. 

Commissioner  Zimmerman  stated  that  the  parcel  desired  is  located 
lust  within  the  boundaries  of  city-owned  land  and  t^at  ft  is 
important  to  keep  it  clear  so  that  it  may  serve  as  an  effective 
buffer  strip  between  adjoining  property  owners.     The  leasing  of 
public  recreation  properties  for  the  exclusive  use  of  outside 
agencies  is  generally  disapproved  as  a  matter  of  policy  by  pub- 
lic recreation  agencies,   and  Commissioner  Zimmerman  reported  on 
her  investigation  and  discussions  with  other  county  and  munici- 
pal recreation  administrators. 

On  notion  of  Conmissioner  Moore,   seconded  by  Connissioner  Zimmer- 
man, the  following  resolution  was  adopted: 

Rn?^nlution  No.   2613 

RESOLVED  that  this  Connission,  recognizing  it  to  be  to  the  best 
Interests  and  proper  operation  of  this  department  to  retain  as 
vacant  land  the  pSrcel  of  city-owned  Sharp  Park  Golf  bourse  prop- 
erty,  does  herety  disapprove  the  use  of  said  property  as  request- 
ed ty  the  Coastside  Boys'   Club  for  the  construction  and  operation 
of  a  boys'    club  building  and  recreation  facility, 

(2)     Commission  Accepts    As  A  Gift  A  Des/.^-;  of  W;;.3hir.jton  S.^u^^^     As 
Presorted  >y   fl  r^H  r.t.p^  of  Wine  r^rth  Ttoach  Cr^.-niz-.tions. 

Commissioner  Gallagher  reported  that  he  ^^^^f  ;;ij;'f  ^"  ^"^^J^. 
the  proposed  desigr.  for  Washington  Square  which  ^^e  Beaut  if  lea- 
tlon  of  Washington  Square  Committee  had  offered  as  ^^1^^^^°  ^^° 
City  and  County  of  3an  PVanclscoat  the  nee     ng  <f  ^f^l^^l^uni- 
He  commended  the  comltteo  for  iwvxi.e   -^^-fr,      ^.--  ^  ^.  .  .  ,,niaue 
ty  Interest  and  independently  financing  and  directing  this  unique 

project. 

He  stated  that  the  architect  who  is  P-^-'^l^  I^Jf .^fJl^^Lf'" 
the  Commission  for  the  design  of  Washington  ^q^^^^  ^^J^  f  ^^ 
been  directed  to  prepare  a  specific  plan  for  ^.  ^P^^.^^J^J^^^^s 
The  design  offered  as  a  gift  by  ^^heBeautification  Committee  is 

at  variance  with  the  present  plan,  ^^^^"f  Z^"  ^f  ^^^^^ ^las  been 
$100,000,  while  the  Commission  with  its  l^">iJ^^/""2  qSo 
thinking  of  an  improvement  costing  not  more  than  ^50,000. 

^.   Leo  Bianco,  spokesman  for  the  Co-ittee  stated  that  it^wns_ 
not  the  intention  of  the  Committee  that  f^^^^^^P;^"^,^^  ^^t 
tutod  in  place  of  the  architect  engaged  by  the  Commission,  but 
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C^nnission  Accepts 
.'aster  Plan  for 
*3hirgton  Square 
Presenteii  by  Coia- 
-ittee  for  Benuti- 
fication  of  Wash- 
ington Square. 
Public  Hearing  to 
Be  Hold  to  End 
Th2t  One  Coraposite 
I-le"^  r.ni  Pro-am 
3e  Reached^ 


(cont'd) 

tho  plQn  was  solely  the  graphic  consolidation  of  ftll  Idens  of  the 
nine  community  organizations.  Rinds  for  the  development  of  Wash- 
incton  Square  boyond  tho  department  funds  available  are  not  forth- 
coning  from  the  Committee,  Mr,  Bianco  declared,  but  the  Committee 
is  pornanent  and  will  stand  ready  to  assist  the  Commission  at  all 
times.  He  suggested  that  tho  Committoo's  architect  be  permitted 
to  prepare  an  overlay  drawing  which  would  sot  forth  the  first 
stages  of  the  design's  development,  at  an  estimated  cost  of 
$50,000. 

Commissioner  Gallagher,  in  accepting  this  suggestion,  remarked 
that  the  two  architectural  firms  concerned  had  not  up  to  this 
time  conferred  with  each  other  on  tho  design  of  the  Square.  He 
then  recommended  that  the  Commission  accept  the  gift,  as  present- 
ed and  to  authorize  tho  holding  of  a  public  hearing  by  the  rep- 
resentatives of  the  Committee  and  both  architectural  firms,  so 
that  all  ideas  can  be  expressed  and  as  far  as  desired  be  incor- 
oorated  in  the  Commission's  plans  to  the  end  that  there  shall  be 
one  composite  idea  and  program  for  a  design  worthy  of  Washington 
Square , 

On  motion  of  Commissioner  Gallagher,  seconded  by  Commissioner 
Moore,  the  following  resolution  was  adopted: 

Resolution  No.  261A 

RESOLVED,  that  this  Commission  does  hereby  highly  commend  the 
nine  North  Beach  civic  and  community  organizations  which  joined 
together  as  the  Committee  for  the  Boautification  of  Washington 
Square,  and  does  hereby  accept  the  Master  Plan  for  the  Reconstruc- 
tion of  Washington  Square  as  prepared  by  Mr.  Lawrence  Ha Ipr in  at 
the  Committee's  direction,  it  being  understood  that  the  city  ac- 
cepts the  gift  as  an  expression  by   the  ^^"^1^*^  °f  "^^^^^\^°": 
siders  essential  to  the  best  use  of  the  park;  but  the  plan  shall 
be  considered,  used  or  implemented  only  to  the  degree  that  m 
the  final  judgment  of  this  Commission  it  is  desirable  and  to  the 
best  interests  of  tho  city;  and,  be  it 

FURTHER  RESOLVED,  that  a  public  hearing  b^held  with  representa- 
tives of  the  Committee  for  the  Beautification  °f  Washington 
Square,  the  Commission's  committee  on  public  P^^ks,  department 
staff  Members,  the  two  architectural  firn3  concerned  ^^^^ 
other  interested  persons,  to  the  end  ^^at  there  shall  be  one  com 
posite  idea  and  program  for  a  design  worthy  of  Washington  Square. 

********** 


(3)     S,S.    Fort  .=;iit.tnr  Removal 


General  Mgr. 
Directed  to 
Obtain  City 
Attorney '3  Ouid- 
mco  &  Opinion 
Relative  to 
Matters  Relating 
to  Renovel  or 
^struction  of 
the  s.s.  fi'.sirny.g 


The  Co»i3Slon  next  ho.r.  tho  -P°f  ^'/-."^Jj  t'T^lT^l- 

ger  who  at  the  previous  meeting  had  ^^n  directen  t. 

Stes  of  cost  for  the  removal  or  destruction  of  the  S.S.   Fort 

Sutter, 


nr.  H.yt  reported  th.t  he  -countered ^^un^lty^.o~^ 
fLrpifne^ri"^as?t-«f.  r„ThraLrr03O,OOC  to  cover  the 

Severnl  questions  of  concern  to  the  Co-issl^jclf^ln^^t-j^^-^'j 
ship  of  the  vessel,  public  liability,  -i-      -  vessel     were 

Department's  views  on  the  possible  burning  of  the  vessel,  wer 

discussed, 

^*-^A  thqt   he  haH  advised  Mr.  Warner, 
Commissioner  Coffman  reported  that  "^  n-^  Gould's  permis- 

s?:„r:."rthn^.irwou.f nof'nSrSnJ  ^i^LSl^nco,  p.."h.™ 

for  such  work, 

l^e  Commission  referred  these  several  questions  t^^^^^^^^^  Gon-al^ 

I'.anac'or  and    Jirected  him  to  obtain  the  City  Att.,r,Kj 

«nd  rpir.i.^n   in  each  mnttor. 


^********* 
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■xission  Appvs. 
.fr.Concession 
Toenent  for 
■^itseeing  Tours 
.  S.p.Zco,  With 
-SS  E.  KSNNY, 
T-rTiding  a  60 
i'.y  Trisl  Parlod. 

•rrission  to 
-iceive  lOjt  of 

■gg  Receipt; 


(cont'd) 

Comission  Approves  Acreenent  With  J:\ne3  E.  Kenny  for  Exclusive 
Privilege  of  Operating  Sirhtseeinp  Tour  of  ZOO,  Tominnting  On 
^  Bpfore  Ayrn    12.   1960.    K-ovlJing  a  60-Dav  Sxperimentnl   Period 

The  Connission  next  considered  the  proposed  agreement  with  James 
E.  Kenny,   covering  his  operation  of  a  siphtseetng  train  at  the 
San  Francisco  Zoo, 

Mr    Hoyt,   Business  ^SBnager,   outlined  the  terms  of  the  proposed 
apreenent,  and  on  notion  of  Cormissionor  Parr,   seconded  ty  Connis- 
sioner  Moore,   the  following  resolution  was  adopted; 

fiG solution  No.  2615 

RESOLVED,  that  this  Conr.\isslnn  hereby  ".pproves  nr.  igreer.ent 
Hvir?  ]'r.  J^r.es  E.  Kcnnr,  2039  -  9th  Avenue,  Sr.r.  P^1nci3cr^. 
tVo  exclusive  privilege  of  operating  -  notorized  sightseeing 
tour  concession  within  the  S^n  Pmncisco  Zoological  Girdens, 
fo^i  tim  cornnercinr  the  13th  dcy  of  April.  1957  .nd  terrdnat- 
ing  on  or  before  the  12th  dr.y  of  April,  i960,  with  r^.n  option 
of  extension  for  an  additional  3-year  period. 

FURTHER  PROVIDED,   that  for  n  period  of  60  days  fron  the  first  day 
^f  operatir^n,  Mr,  Kenny's  sightseeing  tnurs  shall  be  doer.ed  cxpcr- 
inental  or  trial  tours  and  either  Mr.  Kenny  or  the  Connission 
shall  have  the  right  to  teminate  the  agreenent  during  said  60- 
day  period; 

FURTHER  FR0VII£D,   that  tour  rates  shall  be  30  cents  f^r  each 
adult  and  15  cents  for  each  child  under  16  ycrrs  -f  a.:e;  and  that 
the  paynent  to  tho  city  fron  the  concessionaire   sh^.U  be  ten  (10) 
nor  cent  of  the  gross  receipts,   and  that  public  liability  and 
rr-pcrty  danr.cc  insurance  be  prcvid^d  in  torr.s  satisfactcry  t.- 
this  C--ris3ion  and  the  City  Attorney,   and  that  tho  concession 
agr^cnont  be   subnitted  to  the  B^ard  -f  Supervisors  for  its  approv- 
val. 


4 
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-TXission  Re- 
?»sts  E.-«rgency 
iipFlenental  Ap- 
pprtation  of 
U50u  to  Erect 
S^dcsure  Ptence 
fcr  Youngsters  at 


(5)     ^r.clcsure  Fence  -  Kif^rar  Stadiun 

Conmissioner  Coffnan  reported  th.t  he  had  «P^i"  f  ^J^^^^.J^;^^  . 
Mr.  F\inkc,  Mr.  Whdtterorc  and  the  Messrs.  Tlcrabito  and  ^P^^ia  of 
the  Forty  Miners,  the  plan  for  the  erection  ^^^^"'^^Jf^^^,.^ '^^ 
a  special  spectator  section  for  youngsters  at  Kezar  Stadiu...  Ho 
desSibed  in  detr.il  tho  proposed  arrange.nent  and  ^^l^T^^ltJ^l 
adoption  of  the  plan  as  a  good  sclutim  to  the  control  of  crowds 
and  spectator  behavior  during  football  ganes. 

On  notinn  of  Conaissioner  Coffnan,   seconded  by  Connissioncr  Parr, 
tho  following  resolution  was  adapted: 

Rfis-lution  V.n.  2616 

RESOLVED,   that  this  Conrdssion  does  h^^^^'  ^P^^^^^tl^sect^^ 
nitted  fnr  the  erection  of  fencing  to  pr-vide  a  special  section 
for  young  people  at  Kezar  Stadiur.;  and  does  hereby  request  the 
Mayo'r,   tL'co^trollcr,   and  the  ^rd  of  Supervisors^ to^appr^ve.^as 
an  eDorgoncy  r-easurc,   a  Supcienental  '^PJ-f^^-^^'^^;  "  %'   ,  __».     4* 
cf  $2500  to  provide  funds  for  the  estimated  cost  of  the  w^^k,   it 
being  ir^diately  necessary  to  erect  the  fer.ce  ^^^^^^'J^f'the  p^- 
tion  in  readiness  at  the  start  cf  the  football  season  for  the  pur 
pose  of  preserving  public  pesco,  property  an.  saicLy. 


im 


^SUS][jf.gg 


(1) 


«   « 


««»«»««« 


St-'.r.d-rf  F.rr.   -^  p^^rint^ -n  C— ^--dl-.r  R--t;r..      -   r^  V^ 

1^0  Secretaiy  presented  for  Corrdssion  ^Ff^^^^l^^^^P^f ^  '^^e 
dard  fom  ^f  resolution,   connending  department  enplcyees  upon 

occasion  of  their  retircnent. 

Following  r  review  of  the  text,   on  notion  of  C-nni^i^'^^J^"' 
8eccndei%y  Connissioner  Herz.  the  follc«ing  resolution vcs  adopted: 
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(cont'd) 


Ro solution  No.  Zbl7 

RSSOLVED    that  this  Connlssion  does  hereby  approve  nn'^  establish 
C-^M99i^n  Appvs.     ^  ^  gtanJard  form  tho  text  submitted  by  the  Secretary,   to  be 
i  Establishes  ^^^^  ^^  Comisaion  roaclutions  coranonding  Jepartnent  enployees 

Standarl  Form  °^      upon  tho  occasion  of  their  retirement. 


*  *  * 

Mr     JVmkc  then  roconnonded  that  the  Comission  adopt  resolutions 
corinondint  four  ornployeos  on  the  occasion  of  their  rctirenont. 

On  motion  of  Comnlssioner  Parr,   seconded  by  Coi^-'nissioncr  Hera, 
tho  followinc  resolution  was  adopted: 

^ f^oftolutlon  No.   2618 

.       n^r,^rtod  RESOLVED,  that  this  Connission  does  hereby  express  to  Henry  Beals, 
Secretary  Directed  ^fOLVi^u  ^^^  ^^^^  Katsavos,  0-58  Gardeners,   and  to 

toTransnit  Reso-     ocrn  ^         porenan  Geriener,   its  appreciation  of  the 

l,ticn  of  Connen-     ^^J^^^f  ^^^'^i^.^^^   services  which  they  have  rendered  to  the 
TJi  T.lti%.  people  of  San  Francisco  while  employed  by  the  Recreation  and 
^""'11  P^X  S  Depirtr^nt;  and  the  Secretaxy  is  hereby  directed  to  express 
ees  of  R.4  P.Dept.  ^J*^^  P^     tnr  means  of  a  resolution  cf  comendation  to  each, 
^.r^Selt      this  Comissioi;'s  appreciation  of  work  well  performed. 

(2)     En-ineerin-  C-ntrect-KcLiren  Pnrk  Golf  Course-Entered  into  Uith 
^''     ^"-Ki^oro  Hutchia^^-  ^-n-   7^  of  -150,nOO(Nwt  t^  Zxcoed  ;iO.?00)  _ 

The  General  Manager  reconmended  the  award  of  an  ^^f^^f^^^J^^^!  ,f  "" 
trrct  for  tho  KcLarcn  P^-rk  Golf  Course  to  E.  EL-nore  Hutchison. 

On  notion  of  Commissioner  P^rr,    seconded  by  Commissioner  Herz, 
the  following  resolution  was  adopted: 


Res.  No. 2619 


Rof^-^lutioP  N-.  2619 


nfr^osed  McLaraiend  pr^vi.le.l  that  pa^nnent  to  Mr.  «"^^^^^"'^„!^"^-"?io^5^  00-   and. 
^rlcGolf  Course-    under  this  contract  shall  not  exceed  the  sum  of  ...10,500.00,  ano, 

Estin.Cost  of  Wrrk  be   it 

?150,000  -  Fee  Not  ,   „  „,  ^.u.  rr>nr'l  qql-^n 

t- Exceed  -10.500.  FL-RTHER  RESOLVED,   that  the  General  ^^^^J^^^^^^^f^xec^'e  sai5 

Secretary  are  hereby  authorized  to  negotiate  and  execute  sal. 

acreement  for  and  on  behalf  of  this  Commission. 

(3)     Aotlor  wnn  taken   ^n    ^thcr  C^mnlasl'n  natters  -^s  follows: 

.      .,  o-»,™<*+r.(n.   Over  t'^  the  next  meeting. 

(a)  Commissioner  Parr's  Names  Coramittee.   uver  x<- 

Action  on  landing     (b)  C-mmissi.ner  Zimmerman:   Sharon  Bld-T.-Over  to  the  next  meeting. 

^^^^"  '^'''''  (O  Con^issioner  Moore:   Flel.^.cker  windbreak  re4uest.   Referred 

to  tne  Gonoxvil   .^anafter, 

(d)  Strj^hing  Flmd:  Referred  to  Presidont  Sutter's  comr.ittee  on 
finance , 


mM, 


f 


1 


\\ 
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tmm 


'»frl' 


(ccnt^) 


•_.^iim  Sets 

r,r  F\ill  Menber- 
340  IrspectioR 
-f  i2i  »cre  Prop- 
erty of  Harlelrh 
v-r.t.-^nery  m  Con- 
.^.cti-n  with 
pp.r'-spd  Gfcen 
^It,  f^r  Thurs- 
Jr7  iftemoon» 
■,;.  2L  ^''^'^ 


r  «n,i  -^i^nors  Set  Tontativa  Date  nf  Thursday  Aftemron,  March  21, 
^^^"^!^L"  12^  .rr^-  - :nt.^^nerv  Pr-rcrtv  f.r  Pr~r:?e-  Green  g^lt 

n,     Secretary  rear',  the  latter  from  Mrs.  H.   J.  Ralatrn,   Secretary 
VthQ  E'»:ewood  Noi-hborhood  As3ocir.tion,  coimneniing  tha  C^niRi3- 
llTonit  acquisition  of  throe  land  parcels  f-;r  the   Interior 
Seen  Bolt,   and  ure-ini?  further  acquisition  of  12^  acres  cwned  by 
My,  Harlaigh  Montgomery. 

■  ^,n8i''erati-n  of  the  prrporty  wns  continued  until  after  full 
iisnbership  inspectlon-f  tho  site. 

It  was  su-gesto'':  thftt  /.essrs.  Gir-i.  Klnbell  and  Unr  inspect 
the  site  ax-.i  report  to  the  Ccnnrdasi-n. 

Connissionor  Horz  surrcstoJ  a  tentative  inspection  date  ^f 
Thurs  ic.y  a  f  tome  on,  Mr^rch  21. 


TT^cre  being  no  further  business  to  cor^  bof-rc  the  C--^i;^V"' 
iSaiient  Sutter  dcclare.i  the  neoting  adj-urr.ed  at  5:00  P..-.. 


Ttcspectfully  auV.itte'', 

E''\r\rl  A.  McDevitt,  Secretary 
.Iccreation  and  Par!.  C-rmissi-n 


4lk 


■;*Mc::!!BK 


:f:itM 


r.'  ^i^ZrTM-'Ji'JJir'T-m.'v 


■  p  !^¥'imm»' >»m  ^ 


iinmniiir! 


San  Prnncisco.   Celifornln 
March  28,   195^ 


•■n 


u         ^f^V 


^g^ 


Th«  One  Hundred  rnd  Forty-first  Regular  Meeting  of  the  Recrea- 
f Inn  and  Park  Commission  was  called  to  order  on  Thursday. 
Jbrch  28/1957  at  3:00  P.M.,   President  Louis  Sutter  presiding. 

The  following  Commissioners  were  present; 

Mr.   Louis  Sutter,   President 
Mr.  William  M.  Coffmnn 
Rev.  Eugene  A.  &illagher 
Dr.   Prr.ncis  J,  Herz 
Mrs.    Joseph  A.  Moore,   Jr, 
Mr.   Fred  D.   Pnrr 

There  being  no  errors  or  omissions,  the  minutes  of  the  regulor 
loaeting  held  March  U.   1957  were  approved. 


■^mmM 


(1) 


fey  ?o.2fe2Q 

Itraission  Qmnted 
m  to  yiake  Over- 
head &  Underground 
Installations  at 
kit  Portal  P/G 
neinity 


From  Robert  W.  Thomas.  Division  Lnnd  Supervisor,  P;;'^^^^%^%, 
^  Eloctric  Company,  requesting  that  permission  be  granted  to 
;fstall  oT-erhee^and'underground  f  cilities  in  t^e  vicinity  of 
Claremont  Boulevnrd,  south  of  Verdun  Way,  at  West  Portal  Play- 
ground . 

On  motion  of  Commissioner  Parr,   seconded  by  Commissioner  Moore, 
the  following  resolution  \ns  adopted: 

^«iolution   No.    2620 


«      «      »      « 


»«*»•* 


Coimisslon  (2) 

Approve  a  Request 
of  mriposn  Boat 
Club,  be,  to 
Hold  Its  Annual 
3iitbotrd  Kotorboat 
Begatta  at  Luke 
yerced,  Sunday. 

W  7.  1?^^ 


(3) 


From  George  E.   ^shn^n     'o^flZ[X^Tl\Tn  'rt^Tlt 
requesting  permission  to  hold  their  annual  Aprii       b 

Lake  Merced  on  April  7,   1957. 

Mr.  Kimbell  and  Mr.   FXanke  recommended  approval  of  the  request. 

on  motion  of  Commissioner  Herz,   seconded  by  ^^^^^^^^^.^l^f.^^ljirt" 
gher,  the  foregoing  request  was  ";PP-°7^^^  °^/^  tSe  Mariposa 
satisfactory  insurance  coverage  be  furnished  by  tne  war  p 

Boat  Club. 


•  «»««« 


«  «   »  » 


*'Tr's  Request  to 
Mudo  BldE.T-^03 
^Lease  SPRS-260 
"^•.tc  Mayor  for 


TT.e  Commission  next  considered  the  l^^l^iflfj^l^^l.lri.t 
Watkins,   Chief,   Real  Estate  ^^^^'^^'■'J^'['f^  tLler^se  of  the 
Engineer.   San   ^ancisco,   f°^,--:;^Jff,,^^'rt.ir  building 
Fort  Funston  property  m  order  *°J'^^^^^^°  " 
numbered  T-A03  avr.ilablc  for  use  by  the  nrrry. 

tv,-^     «<irnr.dod  bv  Commissioner  Galla- 
On  motion  of  Conmissionsr  P-^rr,   se<^°^'^^^^^ 
gher,   the  following  resolution  was  adopted. 


RESOLVED  that  this  Commission,    in  the   interests  of^^n^^J^f'^ 


^ 


II 


defense,   does  hereby  approve 
Supple  ortal  AfTcener.t  N' .   3   t 


and  forward  to  His  Honor  the  Mayor, 
Lo:.3e  Ir.SFRE-26C,   addinui  t,-. 


3-28-57 


Si 


Xr'C'''aiR4.  >*""  ^s\ — ~— ' 


■r^- 


^ 


,mM'^stKi.mamm\ 


the  Ck>vemnent'8  use  of  16  ncres  of  land  in  tho  forrr^r  Port 
■■°'^^^  Punston  reservation  that  certain  building  designated  is  Build 

ing  No.  T-^03,  for  his  approval. 


(coc' 


•^i-r.  Postponed (^) 
■'cV.s.L.Hamey, 

■ic.'a  proposal 
.  ■  Exchange  Certfttn 
^operties  in  the 
:.y*>iew  park  Are^ 

2i^  ^-^^  '^^^-^ 


Petition  of         (5) 
39  Sunbathers  at 
^tic  park 
Reforred  to  the 


Prom  Chas.   L.   Harney,    Inc.,   575  Berry  Street,   proposing  -^.n 
exchange  of  property  with  the  City  in  the  Br.y  Vlau  P^rk-Cmdle- 
stick  Pbint  area,   and  enclosing  -•  r.::p  of  tht  .nrcposed  exchr.nge 

Vr     FVinke  briefly  reviewed  the  earlier  proposed s  made  by  the 
Harney  firn  regarding  the  exchange  of  properties  and  lowering 
of  the  height  of  Bay  View  Fork.     He  reported  that  ;:  survey  of 
the  future  developnent  possibilities  of  the  Bay  View  Arer   is 
being  conducted  by  the  City  Planning  Department  and  the  Depart 
ment  of  Public  Works. 

On  motion  of  Coimissioner  P".rr,    seconded  by  Commissioner  Hera, 
consideration  of  the  Harney  proposal  was  postponed  until  such 
tLne  as  the   survey  by  tho  City  Planning  Department  and  Public 
W-rks  Department  is  completed  md  a  report  of  the  findings 
nlde  to  this  Commission  by  Commission-r  Gallagher's  committee 
on  public  parks  and   squares. 

The  Cnnmission  next  considered  a  petition  containing  39  si^a- 
tures  requesting  that  the   sur.bathing  area  at  Aquatic  P=.rk  be 
retained,   and  expressing  concern  that  the  relocation  of  the 
Bocci  ball  courts  night  adversely  affect  them. 

The  Secretary  was  instructed  to  assure  the  petitioners  that  if 
there  is  any  need  to  change  present  areas  because  of  new  con- 
struction.^ Commission  will  continue  to  provide  an  adequate 
and  enjoyable  sunbathing  area. 

on  motion  of  Commissioner  C^ffman.    seconded  b;^  Cr-nnissioner 
Srzrtho  request  was  referred  t^  the  General  Manager  f .r  appr 
priate  action. 


Secretrry  to        (6) 
Askccwledge  k 
IxpKia  to 
'^rs.W.i.Haas 
-:3ci salon's  Appre- 
ciition  of  Music 
?estinl  Coiraittee '  s 
Services  at  3.2rove 


T"i  salon  Appvs. 
'iar.tal  of  Kexir 
it'.dluEi  on  Either 
"«:.9  -r  Aug.  11, '57 
IT  Exhibition  Game 
'i  '^.nadian  Pr-fes- 
si^Ml  ^otbftll. 
;-''.r,ce  Rental  p^yt, 
''}^,  Plus  10^  -f  ' 
-^eirts 


Pron  Mrs.  Walter  A.  Haas.  Chairr^n,  Sigrund  Stem  Gr-^ve  Music 
^^ti^l  Associ-^.tion,  57  I-st  Street,  r^^^'^^^l' ^''ZlsiZ  and 
Signund  Stem  Grove  Concerts,  and  thanking  the  .omission  and 
the  department  for  support  and  c—pe ration. 

Secretary  to  acknowledge  with  an  expression  ^f  ippreciation 
of  the  Association's  fine   services  at  Stem  Gr-^ve. 


««♦»♦» 


(7)     Prom  Mr.  A.  Forbes  Crawford,   1000  P^^.^^^^treet     Vancouver  B.C., 
requesting  the  use   .f  Kezar  Stadiur.  f.r  'f^;-l^^\,l^Zi7f\ 
August  9,   or  the  afternoon  of  August  1-,   f_r   -he  piaying 
special  game  of  Canadian  professional  fcotbcii. 

»  ^       i      1     «^  r-rr-nrr     qQConded  by  C'^nrJLssioner 
On  motion  -^f  Crnnissi^ner  C-fr-ian,   ^^J^'^^'^y     ^ 

Hers,  the  following  resoluti-n  was  adopted: 


RESOLVED,   that  this  Conmissi^n.  on  ^.<''J^V'.'T}Ji;i^Tfr.  '^^Zl 
al  Nbnag^r.   does  hereby  appr-ve,    subject  to  ^^fJf^'^J.^Jl^^ 
10  lays'^f'this  neetin,,   the  -ntal^f  Kezar  Stadia..     ,.x.^A. 

Forbes  Crawford  :.r.  citl^r  August  9  -^.^^'^!:-::i  '^^i*f-.tball; 
playing  of  a  exhibition  game  of  Canadian  Fr^C^^i^nal  r  . 

with  a  '--rinur  ad'/ance  rental  pa'/nent   :f  .l.OW,   in   -a^^^^ 
WILD  a     ..ninu...    -y/'^  ^rn  -~f  the   ST-^ss  receipts;  and 

rental  to  be  paid  based  ^"^^^^^Jf   !^e  hereby  authorized  to 
the  General  Manager  and  the  Secretary   _ re     erc^,  ^^^  ^^ 

-.egotiate  and  execute  the  rental  contract  t  ,r    -n.  -n 
this  Comission. 


.T 


gui»>ititiiBi»TilBiJ 


4TA'7!*ii-»*Vi'>rc* , . 


li.L^ 


(cont'd) 

,„^«  HF  iNEffiMUQN     -  ackr.owledged  by  Secretary  ind/or  referred 
^gQ'^I  G^ne^SlMgAa^ge-r  for  appropriate  .ctlon: 

,-,    o*  +*iflT.     '^eretarv-T  iasurer.   The  San  Pmncisco  Plcwer 

^'^     S"     inc!!  aa/i^g irthrelrly  construction  and  co^leti^n  of 

the  kn  of  Flowers.   (Filed). 


(2) 


(3) 


«L.       ^^^r^«  f>t<»fith.   Prcaldent,  Telegraph  Hill  ?teighborhood  Aaao- 
ri'.?/r     55?J^3tnutTtreet.   commenting  on  the  citric  enthusiasr. 
''i  h     M  r^l  n««ch  residents  f--r  the  nieater  plan   ^f  Washington 
of  th«  '^'°^\^^^^3rib'uty  that  funds  ::^v  be  miaed  frcm  privnte 
T^Zs  to  colSlet:  th'o*  parts  which  city  ^^ds  cannot  cover. 
(Referred  to  conmittee). 

*.       tr^,.!    P^oovich.   »UU  Water  Polo  Conmissinner,   thanking  the 
r  ;^ssIonTd  the  departnent  for  the  use    :f  Pleishhacicer  P^-'l 
forthe  oi^ic  Gan«s  Hur^garian  Relief  Exhibit  held  Sunday. 
March  17.     (Filed). 


U)     Prcm  the  Art  Ccnmlssion, 
March  A,   1957: 


'.pprovJil  of  the  following  projects 


fe^  PL..Ytaomn3  FIELDHCUSE  ITERATION 

skvER  TEBR..CE  PUICaiCUNE,    aLEACHERS 

PUiisTON   PLAYGROUND,   BLEACIffiRS 

JTCHILAKE-FLEISHHACKER  ZCX) 

IT^CaiANCE  GARDEN,    XLDEN  GATE   PARK 

3ERNAL  FIELD  HCTJSE 

3.\LaCA  P/J«  SOCCER  ST^lDIUM 

AQUATIC   PARK  UNDSCAPI^'G 

KEZAR  ST.\DII]M,    D^HlOVEllENTS 

(Filed). 


6856-195'^-3 

6857-1957-3 

6858-1957-3 

6859-1957-3 

6860-1957-3 

6861-1957-3 

6862-1957-3 

6863-1957-3 

686^-1957-3 


^    .J     n^»>  M'-^n'.  VW     request  of  Vstenns  Club, Uni'/erai- 

(5)  !:-v'=«f  ":J=^2/f  r  IZ-.TZ'^ir.  iudlt,ri»  .f  the  *.ct 
ty  -f  oan   Francisco,   i   ;   "f  .-,    ,3     ^^057  f^y  a   social. 
Chalet,   fr-m  3  P.I'.  to  1  ^.A  ,   '^ll\^^%'.„l^^       (pn^dV 
Approval  previously  granted  oy  ^nemx  Man-.ger.     ^ 

(6)  prospective  gift   :f  n.OOO  fron J^s.  ^2:^^^^  ^i^T 
Jcsephir.e  D.  Randall  Jui.ior  ^f^-J^^^'J'^  Acceptance). 
Treasurer  f  :r  safekeeping,  pendir.g  terns    .1  P 


•  #  •  »  « 


»  *  »  »  « 


s;?E3E?T;.rrE3. 


^   1     i^f-^r  AWrlfir-^.   Architects,    3ucr.i-*dd  f-r 
Mr.  A-oe  Applet.n  .f  ^P^^^"'^'  *  ^.  If il-i^ary  Flans  ^nd   Specifi- 
Comi33i..n  approval  e.e  !,-^!f  ■,.^i::f3t^cted  adjacent  tc 
cations  for  the  Hall  of  Flowers  t.  be  c_  nstru 
the  Strybing  Arboretum  L--  Golden   -*te   P"-rK. 

.oi    -^f  the    stricture  and   landscape   area 
An  attractive   scale  model  -f  the   ^-r-a  .,^^^^e    -f  the  project 

surrounding  it  gave  the  Commission  -  -        -f  $^65,CCC,  the  build- 
With  a  total  estimr.ted  ^-^^-f^^^f^^'TSc' square   feet;    storage 

ir.g  will  consist   ^f  an  ?^^i^^^^^^^:f,:^ffi^esri^^'^*^  ^'■'^^■* 
and  utility  space  of  2760   square  feet,   ^f^^^  ^_^^  ^^^„  ^^0 

meeting  rc-m,  kitchen  and  '^-^^l;^   _,j^   ^..^t\     JcinL-.g  the 
square  feet;   and  a  -Uery    "f  900C  squ  .re^^^^^  ^^^^  ^  ^^^^^ 

building's  character  to  the   -^'^^^f  ^  "    .^.^    ,,reT  300C   square 
square  feet  -f  pa'/ed  terraces  and  wa^s,    -n. 
feet  of  covered  terraces , 

lumbers  wer.  pleased  with  the  Pr^^-Sir^^^^^s^^nd'Sat  tS^'arch- 
pr^visi^n  be  n«de  f.r  ^-^f  ^,^^^^t  P/^^^fle^l.T^ment   .f  additirnal 
itects  prepare   sketches  indicating  ^Llr^. 
parking  f-.cilities,   as  they  niay  be  requir.u. 

u«^«     -pc-rded  by  Commissi -ner  Ccffwwi* 
On  motion  of  Commissicner  Herz,    ^ec^nue.  ay 
the  following  resolution  was  -dcpted. 

3-28-57 


-^^n 


^.^•■•'  ■•'  -w 


*jSr-i 


iriMMSlMMMIi^"  'I  I'l'ii'l  i|.l"Jrr|j"   'liiliil'il  n"l|i    urm  rrinili 


•*m 


Sf^ 


iM 


5jr2£J        ■ 


^ASSi  (cont'd) 

-^^o.  hPrebv  ipprove  the  Preliai- 

f/vtC^nt  of  poking  floUltiesto^^se^^^^^  ^^  ^.^  ,^ 

-ipprovnl, 

«  »  » 


final  driwln^a. 


»  »  »  »  » 


*  «  «  «  » 


I  ''^       (1)  II   1,-1— v-^  g"^^"^ 


Progress  ond/o' 


:^es.  No.2b25 

Jjctension  of 
I1.S 


^  •  .^T.  prrr  seconded  by  Conmiasioner 


Tc  J.  Pr-^ncis  ^'■^'  Jf 

Iferiod  <3nding  2-10-5'.  ^  ^     tiil^ill^^^ 

Iteriod  endin:  1-25-5 '. 

Tc  Watkm  i  ^'^^Vt  •  7 
I^riod  endini  .^-U-5'. 

^'^^  f^  Uhill  Ccr.struaiuu  L  .mpany 

period  ending  2-28-5   .  ::,:ntl-ct=^^£i4^ 

To  '^wrence   "=^iP;r'^^ 
Period  andtrg  2-11-5/. 



" geconied  by  Conmissi. 

On  motion  of  "^^^^^^il'^fi^u"  wa^  -adopted: 
gher.  the  follcvin^  resoluti-n 

^^^rTreccn«nendati.n  of  the  Gen.r^l 
aE30L-J2D  th^t  this  Comission      -^^^^^^^^^   ^^  xi-.«: 
yr-ni^er.   approves  the  f-H^     -  «^  r.,r,t..¥332? 

(") 


•  T'l'^^J 


,  -T"-'^  -ichitecLs  -    '-n  "'f^'^'r difficulty  ir-   ^^ 


irrs.   thru  M-.y  29,   1957.  ^         .^.^  ,f  tnis  na^ 

t/ining  estinates  of  .est 


-.»•»»*•* 

«»»»•" 


3-2S-57 


—  *   *^ 


t4" 


U* 


—   ^-»«w 


M»4 


^tf^i? 


""^       (3)  ^^^^i^n^-lnna  of  CQnt.ta.cia 


i;.dific3tlon3 


on  motion  of  CoiTjnissioncr  Gallagher,   seconded  ty  Coimisaioner 
Srz.  the  following  resolution  was  adopted: 

RQgn1nti9n  No.   ?.b26 

Tjv<?OLVED  that  for  the  best  interests  and  proper  conduct  of  the 
f  \;?nn  and  Park  Department,  the  Controller  be  and  hereby  is 
Sq^eated  to  ap^ove  the  folloiing  Modifications  of  Contracts: 

U)  r,finrFT,r  ^^r  r^v^^^^r..M..^lP^-Con^rn^^e.r^s  |^314?'Mod^f ,#^ 

^^^  To  Cahill  Constriction  to.,    L.  furnish  and  inst^Ul 
1/8"  flanged  C^te  -1-  in  pool  circulating  sue- 
tlon  line  -  an   TI-ClffiASE  ol 

(M   ^T---  r^-  ^/Q  -  pnR?r...Cnnt.#l60-r,Prtif,#3?qi-Mod|f.^l^    , 
^^^   T^jas     I.   Barnes  C.nstruc.Co.  -  for  additional 
Electrical  work  to  provide  for  future  scoreboard 

installation  -  a  D£C2Mf  "^1  *    '    *    *    *   Ix*    '   *  ^ 

(Refer  to  Change  Order  #10.  Force  Account) 

^  ^   fo%  .rtinolli  l^o^.truction  Co:'-  to  install  new 
catchbasin  and  connecting  ^^^e  at  northwest  corner 
of  existing  tennis  court  -  an  I^CREi^^  oi.    .    .    . 

^,^   ...^..    .n.TV   rREC.L/PT.)BTPO,-n..t  l|^Certif^l4H^od.9 
To   Tra  H     Larsen  Conpany  -  to  provide  larger  cir- 
I^it'^bre^^.k^  and  switch,   heavier  wiring  and^arjer 
^s  in  library  and  meeting  rooms  -  an  ^-CREASE        $iA«.^o 

********** 

U)     Request  Controller's  Apprcral  of  Use  o^ ^^^-^-^-^^^'^^  '^^''' 

on  motion  of  Connnissioner  i=arr     seconded  by  Cor..issioner  Coffnr.n. 
the  following  resolution  was  adopted: 

Rp.q(i)1utiori    fin.    2627 

He,.Appvl.U3e  RESOLVED  that  this  Co:^ission     on  reco^endation  of^t^^ 

Tm  iary  FMnds      Manager,   does  hereby  request  Jhe  Controller  pp  ^^^  ^^^_ 

forTenpo7ary  of  funds  in  Pernanent  Sal^^^PP^^P^J^'^innployrnents: 

Eeplacecent  lowing  positions  by  Temporary  Replacement  i:-np    y 

REFLACIKG 
(»)   B-4  y.^miMTAMT   I  Reaso^ 

DAN  WHITE  Working  in  high- 

er classification 

i._.r.Oo  np^f^q|^Ar;,    CIVIL 

E.   ZINKEL  -ditto- 


^»  :'°-2fe27 


aeQ.So. 
!^6 


!^7 
:.2058 


T-2055 
T.2060 

T^on 

T-1987 

woe; 

1-205; 

'-2059) 
T-2070) 


T-2037 
■-2061 
'-2064 
'-2069 


Period 
2/19757^6/18/57 


Amount 
$1,500.00 


LESLIE  NOONAJ^  -ditto- 

f-^g  GARDErER 

ARTHUR  SEYDEN  Sick  Lv.w/o  pay 

F.DeFILLIPPO  -ditto- 

CHESTER  RICE  -ditto- 

MAURICE  HEALY  Lv.w/o  pay 

WILLIAI^  CALLAS  Sick  Lv.w/o  pay 

CARL  SIMON  -ditto- 

R-ii:>  r.nf.F  starter 

WILI,L\:-1  DUTTE'G  Suspended 

R.'^^  PTAYGROr-TP  T^^HECTOR 
n.   SNCWDEN  Lv.w/n  pay 

JESSE  HEIDERSEN  Sick  Lv.w/v.   pay 
THOS.   KE^  -ditto- 

■fiARE  POWELL  -ditto- 


2/19/57-6/18/57 
3/  5/57-6/30/57 

2/19/57-3/15/57 
3/  ^/57.5/3l/57 
3/  1/57-3/15/57 
V  1/57-5/31/57 
3/22/57-V21/57 
2/19/57-6/30/57 


3/  1/57-6/30/57 
3/  6/57-6/30/57 
3/28/57-V27/57 
il/  1/57-6/30/57 


1,720.00 
1,368.98 


292.76 
915.91 
157.50 
620.00 
310.00 
1,597.78 


2/21/57-3/31/57  A20.00 


1,U0.00 

1,^.65.00 

360.00 

1,080.00 

3-28-57 
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I 


r  '  ^ '  J''"M  ilJ^iW  '■  ;tj-.^ 


■T^™^:w^*p-^»««imw— 


^      - ;         '!', 


.V,-t 


jTVi 


Fll 


(cor.tM) 

"(5)    -^,-^*  |i,->r>--^  >^"^^^^^  Ucen?08 

^  notion  of  Comlssionor  i-.rr,   seconded  ty  Connissionor  Mcore. 
Se  foilowing  resolution  was  adopted: 


^Bcht  Harbor 
itooring  Licen- 


T^o^n;i,ution  No.  2628 

*w  ♦  +v.<,  ronirission,   on  recoinnendation  -f  the  Gener- 
fi^r^r^^  efh^x^r^^^^         the  canceUation  and  issuance 
of  the  following  Yacht  Harbor  Mooring  Lxcensest 


(a)  g)SLMII2JS  Fffytive  Dal^e 

^   '  VEr.'HOLZ.QeoTN.  Mar.  1,195? 

(Pemanent) 
KAIE,  Clarence 

( Iteraporary  )  mr .  28 ,  195  f 


Kar.l,   1957 


(b)   J-^UAMCE. 

LBIDSEY,  Lyle 
(pemanent) 
WILLIS,   Joseph  G.       Mar.l,  1957 
(Temporary) 


Kppc  of  Boat 
BUM 30 OLA 


PAM 

BUM300LA 
CHULITA 


Berth  Nq. 
127 


68 


127 
92 


,ypnrTg«gn   ^USDE^ 


a  ^,.nvAn  Master  Plan  of  STORYLAl-D  rmd  Authorizes 


-♦^^  +hRt    T     Francis  Ward,  Architect, 
Comissioner  Moore  reported  ^hat  J.  ^r  ^         ^  meeting 

had  completed  the  Master  Plan  ^J'^  "S^^ffjj^j^^^  reviewed  the  pUn 
held  Friday     "a-^^^' several  of  the  at  Jf  ^^^^^^^  „^^^^^„^ 

p.nd  proposed  exhibits,  ana  n  a  ^i. 

The  Master  Plan  has  l^en  ^--/^^f.^.^f  ^ftUnglon^tr^cUon 
unit  of  work  has  ^-  clearly  deUnened     ^^^^^l^^^ ^^,^  ,,n 
cost  estimate  for  Unit  i^l  at  ^'■^^*JJ^'     ^     exhibit  structures, 
be  used  for  the  construction  oj  --^^^^J^f/3  '^  reconneniing 
Coimissioner  Mooro  said  ^hat  the  archit  ^^^^^  ^^  ^^^^^ 

the  use  of  durable  mterial  in  baimng  vi 
tf keep  maintenance  costs  as  low  as  possible, 
on  notion  of  Commissioner  ^rr     -o^ded  ^  Cor^.issioner  Herz. 
the  following  resolution  was  adopted. 


i^3.  He. 2629 

uonsdBsion  Appvs. 
Ifr.ster  Plan  for 
•3TORYLAND"  and 
Directs  Architect 
J.Francis  Ward  tc 
Proceed  With  Work- 
ing Drawings.Etc, 
Within  Cost  Esti- 
^tes  for  Unit  #1. 


WP.qnlutio'^  [^"i  2629 

HESOLVED,   that  this  Co^^ission  does  >.e-^^ 

Plan  for  "STORYLAM)"  as  prepared  and  subm  uy^  ^^^^  ^^ 

Ward,  ;a-chitect,    said  plan  d^^J"^!;'d^onstruction  cost  of 
Unit'#l  and  establishing  .n  ^^JJ^Jf  y^°^^  Architect,   is  here^- 
^92,750  for  Unit  #1;  ^^^^/-  ^^^f  ^uh  working  drawings  and 
authorized  and  directed  to  V^ooeeajx         purposes  within  the 
specifications  for  construction  contract  p  rp 
s^pe  of  the  cost  estimates  for  Unit  #1. 


•  «  *  « 


#»«»•* 


(2)  ]\^^f   Conn.U^-^^  Rencrt 


Conuaissiorer  P^-rr  reported  tha  the  ^^^f,  /.^^fna  k-^^^^^^^ 
of  Cor.n:dssioner  Moore.  Con.:dssionerGalln,her,^^      ^^^^  ^^^ 

a  meetine  on  March  25  to  ^f^^^f^^Jf.^  asking  that  considera- 
beon  received  during  ^lio  p^st  lour  y   ,     ^^ds,  or  other 
tion  be  given  to  the  n;;ning  of  P-rks.  p^^yg-  ^^  ^   pi^yg^^und  or 
recreation  areas,  or  the  Pl^^ing  .^       f     ^^g^^g  considered, 
park  to  honor  an  Inlividual.  ^^  f ^^^'^^^^^in^  8  projects,  the 
3  received  comriittce  approval,  ui  i.       ^^^^^^  ^^  ^^^  ^^ca- 
c-^r^ittoe  either  deferred  action  .r  t^.k^^^  ^^  established  play- 
tions.  and  disapproved  the  changing 
grounds  or  centers. 

3-28-57 
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(cont'd) 

^r^rlfttion  of  the  Nanes  Committee,  and  on  notion  of  Con- 
^'isrionrHer^l  seconded  by  Conrd3sioner  Gallagher,  the  follow- 
ing  resolution  was  adopted; 

Raanlution 


j.P.Chapter.Daugh- 
ters  rf  the  Anerl- 
cm  Colonists  to 
Pbce  Historical 
TUque  In  Mt.Uko 
f.rk.Comenorat- 
Inj  Canp  Site  of 

j.B.DeAnzflil'''^^' 
Dcpt.to  Furnish 
Brulier  as  Mount- 
w,^  f"r  flaque     _ 


«  «  « 

X.  n       ^-c^^nor  Pbrr     seconded  by  Connissionor  Moore, 
On  notion  of  Comissioner  parr,   ^econau      y 

tile  following  resolution  was  adopted, 

RESOLVED,   that  this  C-ission  dces^ereby  apP^^^^ 
tion  of  the  SnnFVanciscc  Chapter,   Daugn^  ^ake   Park 

Colonists,   to  pl^cc  an  historical  ploquetw  ^^  ^^^^ 

to  -r^-rate  the  encanp-nt^  ^^  ^^  ^,,,^   ,,,3 

3pct  «f  ^,^^,^^^,^^%i^f  ^en  ruthenticated  by  the  California 
historic"!  fact  hnvinp  ^^"  -  Calif'-rnia  Honeers;   and 

Historical  Society  and  the  f^^^y  ^^  Snropriate  plaque  has 
further,   it  is  directed  that  f  ^,J^^f  "PP^^e  at  the  selected 
been  prepared,   this  ^^^f^j;^-jf  jf_iJ  S^.^t^  affixed. 
site  a  boulder  upon  which  the  pieque  nr-y  ^ 

»  »  * 
Co,^.l3Sloner  f»rr  i-troducea  Mr     Fred  Eg».  to  ^»>;  -  f  h=lf 
of  the  pr.po,.l  that  the  H.r=«..n^  "^^Un  Hn,=ler    Manorial 
Drive  et  Sixth  Avenue,   '^  "^'fi^  *„teTupon  by  Cofr-issloner 
Ring."     Mr.  E8»o.'E  ";"7''';„f!!°"^-nnd  hor'^ic  acts  which 
p,rr,  routed  the   ''^^^^^^^^'^f^Z^fZx^  »  ner.ber  of  the 
H^^reaTlfce  »  ofLfar^le  ^r.  a.d  the  Ocean  Beach 
fron  1907  to  19-^8. 

on  notion  of  Con^issioner  P^rr,    seconded  by  Connissioner  Galla- 
^erV the  following  resolution  was  adapted, 


hi.  Ko.2fe32 


Bcxsenen's  Riding 
adcsure,  Main 
Ml?  &  Sixth  Ave . , 
ilolden  Gate  Park, 
::  Bear  Nane  of 
•*rtin  Harlr/ 
*acrial  Ring." 
'^t.to  Install 


(3) 


Pp.,^i».nor|  ^'^.   2632 
HESOLVED,   that  this  C-ission     on  reconnendation  ^^^;^  -^^- 
ship  of  the  San  FVancisco  P^li^^J^^^^'J^^  performed  by  Counted 
of  the  outstandine  service  ^'^^^^^^^^fg  ^i^ears  of  patrolling 
Police  Officer  Martin  Hanley      ^^ing  his  4    y^         designate  the 
Golden  Gate  Park  and  the  Oceai.  B^J^^'  j;^  ^^.  s^^h  Avenue, 
Horsei.en«s  Riding  Enclosure  at  Main  Dri  ^^i  Rmg-;  and 

Golden  Gate  Park,  to  be  the  ^^^f^^^^^J^'^,;^,,,  designating  the 
it  is  further  directed  that  ^ JuitiDi  ^       t. 

nane  be  placed  at  the  enclosure  by  this  -lepa 


»  fc  *  * 


«  «  »  *  * 


emission  to   invest  .100.000  of  Stryhln,  F^nds  In  Short-tern 

GoVGmncfii;.  Icon's '  ' 

^    ,  th-t  he  had  discussed  the  invcstnent 
President  Sutter  rcportc.i.  th..t  "1^"  ^^  it  wis  his  reccr- 

cf  Strybing  Funds  f^^XmZootZ^-'^  should  be  invested 
nenJation  that  at  least  ^lOO.OOU  oi 
in  short- tern  Govcrnncnt  bonds. 

Tx...t.     <?ec-ndod  by  Comissioner  Moore. 
On  notion  of  Connissionor  Parr,   scc.na 
the  following  resoluoion  was  adopted. 

3-2S-57 


v"^? 


miCmti,'  -.r:--^  .^^ 


ityjiigiii 


^r-. 


XSf*- 


■•V,^ 


ww«!^#i^?**«?«»wfi5!^ 


■■arasTT  jt-^ifr'^-B'-  t&'wl! 


„'3«®sSff: 


f^^^ 


"A 


^ii";i? 


•r^tNlSli 


(cont'd) 


26] 


fi^gglution  No.  2633 


■,s&isio^  Directs 
S^ent  and  Secrc- 
..„  to  Arrange 

-ay  Treasury  oi 
if^.OM  Gov't  Bond3 


{U) 


C.!Tii88ion  Requests 
ZJeek  postpononent 
by  Civil  Service 
Cc33is8ion  of  Its 
jiiblic  Hearir^  re, 
Effnination  To  Be 
Held  for  Director 
-f  Strybing  Arbore- 


wirqOLVED     that  this  Comission  does  hereby  authorize  and  direct 
Se  president  and  Secretary  to  arrange  vith  the  City  IVeasurer 
for  the  purchase  and  deposit  to  the  credit  of  the  Strybing  Ar- 
boretum FMnd,   United  States  Government  short-tern  bonds,  to  the 
e^enfof  $100,000|     When  conpleted,   the  action  to  be  reported 
to  and  recorded  by  this  Connlasion. 

Civil  Service  Requested  to  Postpone  Public  Hearing  re.  Type  of 
g^p|nJ.lon  To  Be  H^lrl  for  kfY^T^^W^  Director . 

Mr     Funke  reported  that  Mr,  William  Henderson,  Secretaiy  and 
'personnel  Director  of  the  Civil  Service  Conmission,  had  asked 
for  an  expression  from  the  Commission  as  to  whether  it  desired 
the  SvU  service  exairdnation  for  a  successor  to  Eric  Walther, 
SboJetun  Director,  to  be  conducted  on  a  promotional  or  entrance 

basis. 

The  Civil  Service  Coimission  had  received  a  considerable  anouit 
of  written  material  and  recommendations  from  the  Strybing  Ar- 
u\.!+.™  «V>«t«tv  eXTJressing  its  views  on  qualifications  for  the 
^su'nf wtth^p^ic^ar'emphasis  placed  on  professional  botan- 

leal  skills. 

Several  employees  of  the  I^k  Division  of  the  department  were 
priSnt  ?o  voice  their  objections  to  any  examination  that  would 
Scludo  them  because  they  lacked  formal  educational  qualifxca. 
tVon.,  in  Botany  or  Horticulture.     Anong  those  who  effectively 
stated  thfii  opinions  that  department  personnel  f-"  ^^Z^^ 
ev^  opportunity  to  compete  for  this  promotional  position 
Z^^  S^rs.  Wiinar  ::.itl.:.d     F^nk  F-^-./^^  "u  -n,  Clar- 
ence 3'.aw,   jack  Sfriio^    John  ^^^Kelvcy.  =r.i  .1.  Hor.zi... 

Mr,   Julius  Girod.   I'ark  Superintendent,   strongly  ^'^PP^^^^^ J^^^ 
rl^uest  of  his  personnel,   stating  that  there  ^\Vlenty  of 
trained  and  capSle  men  In  the  Park  Department  who  should  be 
entitled  to  compete  in  the  examination. 

».  John  Joffrey.  Business  RetTosentative     S^^f-^f,",^,!,^, 
and  County  tnployeos  Union.  Local  4"°'  *5^^'  *f  ^^^^en  of 

compete. 

Kiss  EUz^beth  McClintock,   f'""-^ "{/"^LrtuSt^f  anf " 

walther.     However,  Miss  McClintock  P^^^f  ^f^^  ^'''^'' 
appraisal  of  an  arboretum  as  a  botanical  garden. 

Con^sslon  members  rully^^-^l  ^eX^hafscreduird  T' 
volved,  and  on  learning  that  C^^^f/^'^^^^^^egted  that  a  post- 
public  hearing  for  Wednesday,  April  3'  J^^f  ^^^^^J^^t  tine 
^nenent  be  sought  to  allow  this  Coi-ij^ionjufficient^^^^^^ 

to  thoroughly  study  the  question.     ^J^^'^^l't^^^  Comrlssion  to 
by  Commissioner  Coffnan,   it  was  the  J^^^'^^^^^^^pi^^es  would 
f^vor  a  promotional  -^"^^^^""',^^'^10^!     ?he  Commissi  on  or  s 
not  bo  eliminated  by  special  5^^!^^^^^*^''"^; _.tg  the  morale    of 
were  keenly  aware  that  this  matter  deeply  affects  no 

this  organiaation. 

r  ^rrr^nn     qpcondod  by  Commissioner  Parr, 
or.  motion  of  Coudssicner  ^f  ^^^/j^^J^tec  of  Comrrdssioners 
the  question  was  referred  to  J^^^^^^^^^Zgctcd  to  request  in 
I^-^^^re  and  Hcrz,   ani  the  Secretary  ^^^  directed  ^       ^^^^^^ 

writine  that  the  Civil  Service  Cor^-i-^-^/J,,  ?,, 
of  at  least  two  weeks  of  its  public  nearing 
'./odiicsday,  April  3,   1957. 
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NtY  Attorney 
;;;;,es  commission 
5,  procedures  re. 
Lvtil  of  Ri^^;  , 


^'.}^.2irecte^ 
t.  Send  i,ot'.fica- 
*vr.  to  3arEey 
>uld  via  Hegis- 


■JVBSIISS 


fes.  No. 2635 

Surplenental 
Buixt  Requost- 
hscrl  Yr.  1957- 
P- ^253.593 


figs.  No .2636 

Sopplenental 
^^^get  Request- 
W55  Phygrounds 
^^Ecreition  Ctrs. 


(cont'd) 

n      4  oai oners  referred  to  the  letter  of  March  25  from  Georg© 
o^'^r     Deputy  City  Attorr^ey.   in  which  he  replied  to  the  varioue 
ouestiirs  Shich  Mr!  McDe.itt  had  asked  him  as  a  result  of  the 
Mission's  discussion  at  the  last  meeting. 

The  City  Attorney's  letter  stated  the  specific  rights  in  the 
w  !t  that  the  City  has  under  the  Court  Judgir.ent,  and  Bnswored 
the  questions  on  liability,   boat  destruction,  liens,   and  letter, 
of  notice  to  Mr.  Gculd. 

Th«  Secretary  road  '.  letter  froir. 'Salter  H.  Duane,   Prosidont  of 
Ihe  San  Ivr^ncisco  F;re  Coir^nission,    stating  th.tnn  inspection 
would  be  nade  of  the  riverboat  after  which  the  Plrd  Commission 
uould  rive  its  views  and  rocorr^endations. 

nn  motion  of  Conrissior.er  Coffmn,   seconded  by  Comnlsaionor  Hcrz, 
Ti  uas  directed  that  the  letter  of  notice,  as  proposed  by  the 
iltv  mo^oy  in  his  letter  of  March  25.  be  nnllcd  forthwith  to 
wi     B^^ey^uld  under  registered  nail,  with  a  return  receipt 

;.^^d       On  the  reconr^ndation  of  Conmissioner  Coffnan,  a 
Topy  of  the  2tter  of  notice  is  to  be  .ent  to  V^.  Don  Warner, 
to  whom  its  message  applies. 

Mr     FXxnke  presented  .  list  of  nine  iter.a  to  be  added  to  the 
^^plemental  Budget  for  the  coning  fiscal  year. 

^er  lengthy  consideration^f  two  i-J.  ^  -^J  --""^t 
fTo^  'II  ZZl  ff  cl^^^sloner  Lff man.  seconded  by  Co...s. 
sio^er^Pn-??.   the  following  resolution  was  adopted, 

HESOLVED.   th.t  this  Co^ission.   ^-^terfrappr-^-dlutL- 

ir  the  total  amount  of  9253.593  as  follows: 

iQ«;7  IQSR  Salari'  Strndf.rdization  Ordinance         '    69.4U 
Increases, l957-x958Saiar3o  Gardeners  &  1  Jr. 

Permanent  Snl-rios-VReciassiiic  ..>» 

Operating  E-.;incer)  ^^..^^.^^    ....g) 

SSaf  Scri^^o;  Penance.^fice  Machines)  - 
Sn^^ii^^  -5;:s  IS^teylsh^^^Slter  Syste.)  - 
Harding  Park  ;iccuss  Road  - 
Stores  Revolvirg  Fund      - 
Removal  of  "Fort  Sutter"  Riverboat  -  ^^^^    _ 

********** 

*.   ioc«;   PinvTTounds  &  Recreation  Ctrs. 
Supplemental  Budget  Request-1955  Playgrounas         ^ 

p-n^  '^.ini  -  ^^-330. . .    ^    _ 

rmnn-h'.r     seconded  by  Connissioner 
On  motion  of  Corjiissioner  GaU^eh-r,   secon 
H.r2,  the  foUcwint  resolution  was  adopted. 

J  r^T.  fhf  nrotjer  conduct  of  the 

P(ESOLVED,   that  this  Corrnission.   J^^  ^^^^^       ^PP^ove  and  author- 
Rocreation  and  Park  ^^P^'^^^"'^"^'   f  RL^et^qucst  for  1957-1958 
izc  the  inclusion  of  SuppJ^'^^^^^^.f  ^fAe??eation  Centers  Bond 
of  U.330  fron  the  1955  P^^^^^™"' " ^57^^^^^  St.n  Inr 'izi- 

Fund,  lrcrcv3C=  -ccicionoi:  by  the  1957  iv:)« 

tion  Or  inr.ncc. 


(2) 


Ffermnent  Salaries 
Retirement  Allowance 

Total 


ll'.l:^ 


"g-IHHIIMI^^I^HHII    I      .   I 


$3,B35.00 

-    $^, 330. 00 


'Bu; 


lg  (cont'd) 

.,^     Reauest  for  A  Supplemental  Appropriation  of  $12,825  for  Heat. 
^^'     |T^>,t.  fr  Power  nnt^  Scavenger  Service __«_« — 

On  motion  of  Commissioner  Herz,   seconded  by  Commissioner  P^rr. 
the  following  resolution  was  adopted: 


adopted; 
R^«iolution  No.   2637 


^^^"■^^  oTTQnTVED     that  this  Commission  does  hereby  request  the  Mayor, 

Rpauest  for  A  f^^^lZrd  of  Supervisors  and  the  Controller  to  approve  a  Supple- 

Sental  Appro-  ^'^.^f ''  °oprirtIIn  in  the  amount  of  ^2,825.00  from  such  funds 
pfiation  pf  $12,825  mental  ^PP^JP^^^^i^ble,  to  the  credit  of  the  following  appro- 

•pTJfscatfnger      prietions: 


U) 


6  715.231.651  Heat,  Light  &  Power 
6*311.237.651  Scavenger  Service 


?o  12, 000. 00 
825.00 


to  provide  the  additional  funds  required  to  complete  the  current 
fiacQl  year. 


»»*«««***« 


,y.^^r  H.;^arirr  ""  ^n^hington  Square 


p^nnrrhpr  renorted  that  a  public  hearing  has  been 

to  be  heard. 

luc:Z^^T,:luXl\l  the  .mci,l  aaUy  newspnpor. 


iDJQl 


Co«i,sioner=  lo^rnea  vit^  regret  or  tHeae^^^otJo^^^^ 

;!;t9?5;f«e:'/uf:urin'';ri/:c=re.tlon  ,.a  p.r.  service. 

r  ffirynn     «*ficorded  by  Commissioner  Herz, 
On  motion  -f  Commissioner  Coffnan,   secoraea  oy 

the  following  resolution  was  adopted: 
^U  F9,e6??  Rp.olution  NO.   26^8  ^^^     ^     ^^^ 

Wjouming  the  WHEREAS     Joseph  R     f^f  ^^^fj^^f  ^f  vfluere^Sye'e^f  tie 

Amission  Meeting  City  and  County  ol   San  ^^^'^^J'f  °__.„g  ^g  Manager  of  Kezar 

kHespect  to  the  Recreation  and  P^^^^'^'^^^^'^^^^J'    f  ^^a  in  all  respects  fulfilled 

y»i7  of  Joseph  Stadium  and  other  City  properties,   and 

?..  Hickev  his  duties  properly  and  capably; 

IT   IS  I^REBY  RESOLVED,    that   -^f  Sirsrion'^nrthat'thirmeet- 
services  be  acknowledged  by  this  Commission  ana 
ing  be  adjourned  in  respect  to  his  memory. 


1 


^AMcDtmnu 


Respectfully  submitted, 

Edward  A.  McDevitt,   Secretary 
Recreation  and   Park  Commission 
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San  Pranciscc,  Calif orcl* 
April  11,  1957 


HiliilE  1 


ii^iii 


The 


folloving  Coianissioners  were  present: 

Kr,   Louis  Sutter,   President 
Mr.  Vllliam  M.  Coffsan 
Rev,  Eugene  A.  Gallagher 
Dr.   Francis  J.  Herz 
Mrs.   Joseph  A.  Moore,   Jr. 
Miss  Jane  E.   Zirtcernan 


rorrectiors  h-sving  been  nade  in  Resolutions  ^os.  2635.  2636,   ^--d 
26^  the  minutas  of  the  reg-alar  :=eeting  held  March  28,   .957 
were  approved. 


(1) 

hpHt  of 
IKB  T.  KUNTZ, 
Uk;  Merced  Cocpany, 
f;r  Increase  in 
3(j»t  Rectal  Rates, 
r^stpooed  to  Special 


(2) 


ft-on  Aurie  V.  Kur.tt,  requesting  approval  of  proposed  increases 
in  the  boat  rental  rates  at  Lake  Merced. 

on  questioning  ty  Cc^asioner  ;cf^^. -^;J^f  ^^  ^^^J^,'" 
Tuesday,   April  16.   1957. 

,^       T^^i^r,  L     Rezos     Director  of  Property,    suttiitttng  fcr  ap- 
ft-on  Philip  L.   itezos,  i-J-*^"^  ^/^ur^r visors,   thrtc  resoiu- 

proval  and  suhmssicn  to  the  Board  -^^P^;^^^^  ,'.^,.,,.  p^^k. 
tions  authorizing  purchase  of  It-xd  requir-d  i.r 

on  niotion  of  Con^xissicner  G^lLgher,   ^^^l^^  Icr^issioner 
cSrtUn.   the  follovir^  resolution  was  t^dopted. 


ycLaret  Papk 


p.n..n]uti-   ;:;-  2639 


■^ 

KSOLVE:,   that  this  Connission  ^^^l^,^:f:^^^rTlr^ 
Board  of  Supervisors,   the   ^^^^^J!^/^,^'S  ^LA^e,  F--rk  as  fol- 
chase  of  certain  properties  required  lor  ..ci^r« 

(a)  Louis  Ferro  et  al.  j-^  ^^15  257.CC 

(b)  W.   F.  Ccrdos  ^^  ^^  .^.^Cr  :£ 

(o)  Everett  A.  Hanson  ^,^^»^^  :zt'l-     S^,232.-C 


rnrif"  '^Istri'^t  ^'ar-^eer  cf  Air 
C<*88ior.  (3)     From  Alfred  de  Cabrcl.   •'■^^^;^^^;, /t;;^;  p-^ir  Voek  which  will 

lppTS.Reque8t  of  Prance  airlines,   referring  t^*^\       ,a.25.  and  requestir^  per- 

iir  Pfarce  to  take  place   ir.  San  rVr.nci3cc  frja  -^7^^^^^^^^  ^f  y^.^^.  square 

ruce  b  A  Comer        rdssicn  to  pl--ce  a  sr^U  ':^-:°'^ 'j.^r  sidewalk  cafe. 
=f  Woe  Sq.  :urlr«    which  will   simulate  :i  Parisian  catdoor 

■•crid  Trade  ftir -Wk.,  ^  r.r^Ar     seconded  by  :--r^issionat  Herz, 

^57  19-25.1957,  a        On  motion  of  Comndssioner  ^^«^^'    ^^°' 
3iaihtod  Psrisier.      the  foregoing  request  was  apprcvea. 

^^^-"^-^^r--,  • .  •  .  • 

10     rr<^  Honorable  Charles  S.  5^',';^^^f  ^^rir^the'siis  Nbtior- 
the  Consorv-ttory  ^^^^-.   ^^-  ^V;  *    i,'thru  July  13.   1957. 
al  Convention   in  i-^-    JVnr.cisco,   JMly  U  thru  .     / 

,       r.  -^^-f^-     seconded  by  Cocnissicnor  *ra, 
Cr.  motion  of  Connissioncr  .o.fsf-,  J^cor 
the  following  r^3cluti:n  w-.s  adopted: 

4-11-5'' 


--/■ 


Z0&^ 


Coonission  Appvs 


]Re solution  No.   ZbiO 

RESOLVED,   that  this  Coiranisslon  horetry  approves  the  installation 
of  a  floral  plaque  in  the  Conservatory  Dell,   Golden  Gate  Park, 


Floral  Plaque  in  ^^  ^^^  period  of  July  U  through  July  18,   1957,  as  part 

Conservatory  ^^tt^^^  of  the  observance  of  the  Elks'   National  Convention  to  be  held 
During  Sllcs'  Na    °  "         ^^  Francisco  at  that  time. 
3l  Convention  in 
,r.  JUlyl4=i£x: 


Ci)  From  John  J.   Ferdon,    President  of  the  Board  of  Supervisors,  re- 

Connission         J^^'  „egting  that  the  Commission  consider  providing  seasonal  flow- 

;pprove8  Request  4  public  display  in  the  Chambers  of  the  Board  of  Super- 

iT^^n,i.  Vigors.  a.ch  Mond.y. 

That  A  ^o^^^-J^^^'^^^On  motion  of  Commissioner  Moore,   seconded  by  Commissioner  Galla- 
Be  Placed  in  Cham-      ^  ^^^  Secretary  was  directed  to  inform  the  Board  of  Super- 

visors that  it  vill  most  happily  comply  with  the  request  to  the 
fullest  extent  that  the  season  and  weather  conditions  will  per- 
mit.    Arrangements  for  appropriate  flower  displays  each  Monday 
uas'referred  to  the  General  Manager. 


lers  of  the  Board 
Each  Monday.  (Ref'd 
♦oGeneraljana£er) 


^A^  Prrn  R  J  Barbieri,  Chairman,  San  Francisco  USO  Executive  Com- 
^^  mittee;  r;questing  the  Commission  to  permit  the  USO  to  issue 
a  given  number  of  passes  each  week  to  members  of  the  Armed 
Forces,  entitling  them  to  use  Fleishhacker  Pool;  the  passes  to 
be  printed  by  the  T^SO. 

On  motion  of  Commissioner  Gallagher,  seconded  by  Commissioner 
Moore,  the  following  resolution  was  adopted: 


Coniission  Appvs. 
Issuance  of  50 
Conplinentary 
Rosses  Par  Week 
tc  Amed  Forces 
ifcnbers  to  Use 
Fleishhacker  Pool- 
».39es  to  Indicate 
Ml  Use  Is  Through 
:oa'tesy  of  R  &  P 
'e^jtment. 

(7) 


fie solution  No.   26^1 

RESOLVED     that  this  Conmission  docs  hereby  approve  the  request 
S?heL  Francisco  Executive  Committee  of  United  Service  Or- 
gfnizatfonsrinc,   that  a  limited  num.ber  of  Armed  Forces  person- 
Si  be  permitted  to  use  Fleishhacker  Pool  without  ch'.rge;  and 
the  SnSal  Manager  be  and  is  hereby  authorize     to  arrange  with 
the  USO  for  the  weekly  issuance  of  not  more  than  fifty  1 50 J 
complimentary  admissions;    said  printed  passes  ^o  clearly  indi- 
cate that  the  use  of  Fleishhacker  Pool  is  through  the  courtesy 
of  the  San  Francisco  Recreation  and  Park  Commission. 


513, 


Jo,W 


Conalssion  Appvs, 
Fferclt  to  PG«£  Co. 
'or  Pole  Installa- 
tion at  Gr, Highway 


*  * 


»»»»»»«» 


Prom  Robert  W.  "niomas,   division  Land  Supervisor,   PG^  Co       re 
questing  a  permit  to  install  pole  and  guy  wires  '^^  the  inter 
section  of  the  Great  Highway  and  Noriega  Street,   to  relieve 
stress  in  the  existing  lines. 

On  motion  of  Commissioner  Herz,    seconded  by  Commissioner  Zimner- 
nan,   the  following  resolution  was  adopted: 

p^.,^1nt.^ryi    No.    2bAZ 

iffiSOLVED  that  thl=  Co^.i=3ion     on  rocojjnondjtio^of  the  Gcnor,l 
No.   1-6009,  dated  March  25,   1957. 


I 


«  «  * 


«»»»«««« 


(8)  From  the  Art  Commission,  requesting  the  use  °fWashingto^  Square 
for  the  Eleventh  Annual  Art  Festival,  to  bo  held  September  ^o-  v. 
1957. 

VT.   mrtin  Snipper,  Festival  representative  was  present  to 
give  detailed  information  on  the  proposed  Art  Show.         ^^^ 
Vx,   Funkc  assured  the  Coimi ssi on  that  the  Art  Post ivr>l_^^ 
interfere  with  the  rohabili cation  work  scncauic 

ii-11-57 


X.? 


'SQ 


'if^if 


Square . 

On  notion  of  Connlssloner  Coffnan,   seconded  hy  Corroissioner 
Zlnnernan,   the  following  resolution  vns  adopted: 

'  fiosolution  No.   26^3 

RESOLVED     that  this  Commission  does  hereby  approve  the  Art  Con- 
::rri93lon  ^Pg'°^®^     mission's  request  for  the  use  of  Washington  Square  for  the 
;jt  Festival  Being      1^  ^^^^^^  Annual  Art  Festival,   September  26  through  September  29, 
.^.j  in  Washington  ^^^  Condition  that  all  janitorial  °.nd  cleanup  person- 

Square,  Sept.2b^nru  ±yj   ^^^^^^  ^  furnished  by  the  Art  Festival  Connittee,  and  that 
Sept.29,  1957,  on        ^^^  preparctory  arrangenents  and  other  details  shall  be  nade 
Mtoriallcieanup      to  the  Batlsfaetion  of  this  Connission. 

Tether  Details  Be 
^rnged  to  Sati3fa(J* 

.jr.  of  L^  P  ^-3^^ 


»»»«*»»«•« 


iiTTTCR.q  OF  TMFOR>t/.TI0N  -  acknowledged  by  Secretary  and/or  referred 
to  General  Manager  for  appropriate  action: 

(1)  Prom  Harold  S.  Dobbs,   Chairman,   Finance  Coa-.ittce,  advising 

^  ^     that  the  Recreation  and  Park  Department  Budget  will  be  consid- 
ered by  the  Finance  Connittee  on  Thursday,   ..pril  18,  at  2:00  I^i, 
in  roon  228  of  the  City  Hall. 

(2)  Copies  of  the  Eirector  of  Property's  letters  to  the  Bo^rd  of 

^   ^     Su^rviscrs,   confiming  the  sale  of  surplus  McLaren  Park  land 

as  follows:  r    ^     r  t         a  n 

To  Guido  and  Rena  Giosso,   for  I^.COO,   Lots  5,b,  and   /  - 

Assessor's  Block  6159  A,cnn     t   +  i      '«,^.»_ 

To  Marcos  and  Manuela  V.  Gonzales,   for  .-1500,   Let  1.  asses- 
sor's Block  6117.  (File) 

(3)  Prom  Philip  L.   Rezos.  Director  of  Property,  recorumending  that 
^^^     t^e  Board  of  Supervisors  extend  the  oil  and  gas  l^^se  to  Uni'^n 

Oil  Company,   tcSt^rch  1,   1962  on  city-owned  property  in  Kern 
County   (Fuhman  Bequest).      (File) 
U)     F^cn  the  Clerk  of  the   Board   of  Supervisors,   directing  for  reply 
several  questions  propounded  by  Supervisor  Halley  en  the  pro- 
poI^S   ln?ericr  Green  Bolt.      (Answered  by  letter  of  the  General 
Manager) . 

(5)  PVon  tho  Finance  Connittee,   Board  of  Supervisors     directing  for 
reply  the  Questions  propounded  by  Supervisor  Mc .tecr  on  th.  use 
of'm?  Bond    Issue  F^inds  for  the  purchase   ^^   1^;^ jj^^^.^^^^''-  ^^ 
property.      (Answered  ly  letter  of  the  General  Manager). 

(6)  From  Benjamin  Joseph.   U50  Golden  Gate  '^^f  "^» . J|;;^,^J'^|,'j;\,ed 
Cori-dssion  for  its  assurance  that  the  part  of  ^^/f/^^^f^f  "'"' 
by  sun-bathers  would  bo  favorably  considered,   if  affected  by 
new  construction  on  adjoining  property. 


sHEa:TAT]yy,-^  a>!D  delegates 


ippr^TOl  of  Prelim- 
•f-iry  Plans  for 
•'■  rth  Beach  Branch 
^irir/  Withheld 
"■*il  Next  Regul'-.r 


'■■;;if 


Mr.  Lawrence  J.   Clarke,   Librarian,and  Mr.   ^r-^'^^^l^rv^^.   J^- 
Secretary  of  the  Library  Commission     were  present  t,^  seU^  -F 

proval  7f  the  vrol^T? tT.orl^  'ecrch'^ayrr^und     J^^^Lr^e's 
ing  to  be  constructed  at  the  North  Bc-cn  tJ.--y^i  Co-mis- 

presentation  was  the  first  opportunity  f-^r  the  staff    .r  Co...  .is 
sion  to  Inspect  the  plans. 

There  were  several  objections  raised  t-  ^J^^.^J'^P^.^^/i^;^/',,, 
clearance  in  an  area  under  the   structure  which  pr./i.asiy 
been  plar.ned  to  have  ample  head  clearance. 

or.  „ti.„  or  Co..l„l..er  C.r^.n     ^■^;:^^^^^- 
consideration  was  p-stp-ned  t-  the  next  ^^f^  ;.  .4' gtaffs 

which  time   the   iopartr.ntal  .arervis^^Y--  -fj-/^;^ 
were  to  review  the  plans  and  confer  witr.  t.-e  iicr    j 

tives  and  architect. 
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';'U 


L  'if^l^  '' 


I 


!ion-Civil  Service 

and  Exenpt 
rnintcentj 


Progress  and/or 
t^vaI  PEynents 


n)     MAT^-^^vtl  ?«^r^ice  and  Exempt  Appolntnenta 

On  motion  of  Cornmissioner  Zirnneraan,    seconded  by  Coranissioner 
Gallagher,   the  following  resolution  was  adopted: 

R^golution  No.  26AA 

RESOLVED,   that  all  temporary  Non-Civil  Service  Appointments  in 
various  classifications,  represented  by  Requisitions  Nos.T-2069 
through  T-2089,   and  ^6  exempt  appointrients,   made  by  the  Goner'il 
Manager  and  certified  by  the  Secretary  dtoring  the  period  March 
U     1957  through  April  11,   1957,  are  hereby  ratified  and  ap- 
proved; and,   be  it 

FURTHER  RESOLVED,   that  a  report  of  said  appointments  be  trans- 
nitted  to  the  Controller  and  the  Civil  Service  Connlssion 

(2)     Prnp-nas  and/nr  Final  payments 

On  motion  of  Connissioner  Gallagher,    seconded  by  Commissioner 
Zimmerman,   the  following  resolution  was  adopted: 

P-nsolution  No.   26A5 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of  the 
Recreation  and  Park  Department,   the  Controller  be  and  is  herebv- 
requested  to  approve  the  following  Progress  and/or  Final  Pay- 
ments: 

(a)  MTT.<^Tn  CONCERT'^.- 0- PARK  R/,ND-Cortroller' s  Certif.  ^2^11  ^ 
To  Ralph  Murray,  Director-9th  Payment-  »  Z,;5!)U.4<: 
Period  ending  3-31-57. 

(b)  PF.<^TnRA.MliRALS,T=-T.F.TqH^ACKER  MF.MOPTAL  MOTHER'S  HOUSE-0?W  1?7 
f^  Dorothy  Crn.vath  -  1st  Payr^ent  -  ^^OO.UU 
Pteriod  ending  A-3-57, 

(c)  CJTIRFAC'G  FLnOP'^l   TN  CAT*  3  CAfTF^.TTON  HOUSF,   7,00-OSW  jf^^S 
To  Halott  &  R)terson-Grundy  -  ist  Payr.ent  -  -  l,9«i. 
Period  ending  ^^-5-57. 

(d)  TMWT<^.^  pEC0r?Tmin,KF.7AR  ST;nTT]M-0ont.^21<?-nnrt1f,^2289 
To"  Robert  L.  Wilson  -  lat  PaymonL  -  *  5,0^^  •»» 
Period  ending  4-1-57, 

r.^   c^u^nrr    v.ptma  ro-lVS:!.?-^  -rn.t.r..t  ^217-r,.rti  fi  cation  ^22^8 
To  Leon  Carlen  -   Ist   Payment  -  v      ,^  ^. 

Period  ending  ii-1-57. 

(f)  ry.rntJ.  kCTVJ .{t^vc.t^vjM.  ARTS)PTrr,  -Cont.j^l^^-nprtif  /fllA? 
To  Ira  H.    Larsen  Co.   -  Uth  Payment  -  ?17,b9i.^^ 

Period  ending  3-31-57. 

(e)  po-T  PFrBFriTTOM  r,Tp  -r.ontr..ct  ^^C^,.^;::l"^:' "".£!£ 


00 


To  Martinelli  Construction  Co.  -  8th  Payment  wju, 

Period  ending  3-31-57. 

T6  Engstrum  and  Nourse  -  1st  Payment  -  Ul,9bl.ut 

Period  ending  3-31-57. 

(i)   AgiTflTTP.  PARK   PIE^  -  r.r.r..---t  ^21/,  -  Controllc.rJ^jmZZ 
To  Ben  C.   Gerwick   Inc.   -  1st   Pr^ynent  -  ^i^.^ 

Period  ending  3-31-57. 

(j)    p9pTnT.A  PL;.YGRO'T^m  ^  FTCT,DHOUSF-Arrhn    ^-""^'-''"^^'.|^!^j^^-%r 
To  Ryan  nnd  Lcc  -  Ist   Payment  -  ' 

Preliminary  Pl^ns  and  Specifications 


*13, 976.33 


<t<f«»»«««« 


i-ll-57 


.-  ^' 


J 


■•*'V*i.;jMii^|,-i.. 


■xi 


Nf^^ 


(3)  F^-t-opo^^n  of  Time 

On  notion  of  Connissionor  Horz,  seconded  by  Connissioner  Moore, 
the  following  resolution  was  adopted: 

,  Resolution  No.  26A6 

RESOLVED  that  this  Coranission,   on  rccoranendation  of  the  General 
Extension  of  Manager,   approves  the  following  Extension  of  Tine: 

(a)   r.F.MTRAL  ACTIV-^nECREA'L  ARTS) 3LEG. -Cent. jyi^S-Certif./^n^l 
^   '   To   Ira  H.   Larsen  Company  -  an  extension  of  Ih  calendor  days, 

to  May  30,   1957;   delays  caused  by  inclement  weather  at  the 

tine  set  for  grading  planting  areas  to  the  prescribed  depth. 

(The  contract  provides  that  planting  areas  be  naintained  for 

ii5  days  after  planting.) 

(^)     ]^^nd^ficat^^nf^  of  Contracts 

On  notion  of  CorMssioner  Zinnernan,   seconded  by  Connissioner 
Gallagher,   the  following  resolution  was  adopted: 

„    ^L.,n  Resolution  No.    26^7 

RFSOLVED     that  for  the  best  interests  and  proper  conduct  of  the 
';f  T    fs'  fecreltiin  and  Park  Dopartncnt,  the  Controller  be  and  is  hereby 

1  ^-"Htractg..  ^^q^3  3ted  to  approve  the  following  Modifications  of  Contracts: 

(q)   G.G.PARK   IRRIGA.SYS.-REPLACEM'T  4  EXTEN  -Cont.#209  - 

^   ^   r;n;..o11.r's  Cer-t.^n  cation  ^33f>^  -  Modification  /j^g 

To  W-.tkin  &  Sibb-.ld,    to  furnish  and  install  add'l 
290  ft     of  6"  Mechanical  Joint  C.I, Pipe  and 
appurtenances  for  sprinkler  connection  in  Corpora- 
tion Yard,  not  anticipated  in  orig.  contract  - 
An   T>.'CR£/.SS  of ^  1,381.35 

(b)  r1^TTT^/^  A-TTV.  (^-^--^^  '  n.   ARTS)G-^r.t.   ^'iS-Certif.f/3^^T-^:od,•;^10 
To   Ir'-  H.  L-rscn  Conpany  -  to  cnangc  12  IJtcs  of 
glass  fror.  CE3  to  clear  using  D3B  (requested  by 
Recreation  Division)   -  on  riCFEASE  of -71.0A 

(c)  m.,TnT.A   PTAYGncr^  -   -•^--■n   Contract   -  r,ort1f1ration  if}}2i, 
^    ^   To  Ryan  and   Leo,   to  'adjust  architect's  contract  to 

conform  to  estir^to  for  preliminary  plans  and         ^ 
specifications  -  an  INCR^.ASS  of.    ...,.•    •        '  1,V5V.V/ 

^,^   ....^.r    ^r.nr   (y^l^r.^..!.  AnTS^RTPG  -Cont .fyi^%Cnrt„^3Ul-Mod^ 
^   '  Tc.   Ira   h.   Larson  Company  -  to  replace  portion  of 
sidewalk  on  Scott  St.   thaj  does  not  conform  to 
DPW  specifications  -  on   IiICREhSE  ol 

********** 
(5)     P.qn..t  for  War^->^^   ^-  ^-  f-^  W1n-l-w  Breakaf^e 

on  motion  of  Connissioner  Moore,    seconded  l^  CorMssioner  Galla- 
gher,  the  following  resolution  was  adopted: 

Res.  No. 2648  nngnlutinn  p-  2bLB 

Req.for  Warrant  RESOLVED  that  this  Commission,   having  investigated  to  its  satis- 

F.r  ftynent  of  faction  that  the   followinr  claim  for  ;:^J"'^^^J'^f,^if3^e ^arrant 

Window  Breakage  justified,   does  hereby  request  ^^o  Controller  tissue 

Clain  to  pay  said  claim  in  accordance  with  Ordinance  no.   o  a 

follows; 

P^^  Date  Amount 

Mrs.   O.L.Wristcn       Window  breakage^  :>-i  :>' 

2L,  Crestlako  Drive 

*>(,******** 
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On  notion  of  Coninissioner  Hcrz,  seconded  by  Corr.lsaioner  Galla- 
gher,  the  following  resolution  was  adopted: 

Rocolntion    nn.    26A9 

n^cinTVED  that  for  the  beat  interests  and  proper  conduct  of  the 
Recreation  and  Park  Dcpartr.ent,  thn  Controller  be  and  here^  is 
requested  to  approve  the  foil-wing  Orders  for  Service  -r  W-rk: 

(^)  To  Willian  Brewer  md  Ass-ciites,  UU  Jackson 
Street  -  to  iiake   soil  teats  ".nd  make  ropTt  en 
findin.^3  at  the  site  of  the  Balbra  Recre-^tion 
Center 'and  Swinnlng  Po^l  -  Service  Order  in 
the  a^.cunt  ''f ' 

(h)   Order  frr  Service   :^r  Work  to  Malott  and 
Ffetcrsor-Grurdy,   2^2  Harrison  Street,   the 
low  bi'^dor,   for  the  resurf-xing  of  one 
court  in  Mission  Dolores  Park,   for.   .    .   . 


"1,900.00 


.  ..-^pi.au.oo 


(7)     Y^r^ht.  Harbor  Mo-r-irr  Tficcnscs 


'.'icht  Harbor 


on  -otion  of  Cor.^lssioner  Ge.lla.:her,   seconded  by  Corr.issioner 
Srr^man,   the  following  resolution  wa3  -dopted: 

Rpqnlution  '"o.   2650 

HES'^LV^D     that  this  Cor-ission,  on  recn-.endation  of  the  Gener- 
flATf/erT^oe.  heroby  .ppv.^ve   .be  cancellation  and  issuance 
of  the  followirs  --cl-.t  !-.rbor  -coring  Licenses: 

Effective 
(a)  r:-'r7.LI^T:o:-3  '-".to 


SASSENSERG,   W'l,    ^Fer- jn^^ent)  ^-i-57 

MAREE  CCCK3  Sc  STE-//AFI)3 

UNION,   iiFL   (Ter-porary)  5-i-5  ' 

(b)  iqqn;^^'!T^^  -  ^^"A-IE^T  LICE'I^FS 

BAIN,   Louis  t'"'^7 

BRIGHAM,  Herjry  K.  l'^  c-, 

SCh^-EITZER,  Vn.F.i  Ol^a  ^T^' 
WHEELTCN,   T.   H.  '''"en 

W0LLE::3ERG,JR.,   ^^Ibert  C.  ^---t)/ 


^|flne    of  Boat 
FLAM  IXC 


BETTY  T 


FL/iMlIJGO 
'/ELERO   II 

;-:2MCRY 

SArS  3CTJCI  II 
CHEW  INK 


l?T?::3i€E  BUSI!iE33 


(1)    R^dAvnl^rro-'t    -r  -^ghinrCrn   Square 

»    ,   i.u^*-  h-ia  rr'^^ittee  had  held  a 
Comissioner  Gall-:gher  ^'^P^'"^? ',^^.-J,  ^^'  ""^/g^^^  ,nd  or.-aniza- 
nest  satisfactory  public  ^^^^^^f /^f.^/'J^  Sfghin.non  Square, 
tions  interested  in  the  rehabilitation  of  ^;^^^^'^     palprin. 
Taking  part  in  the  public  hearing  ''^^^%f'J[:^Jf;^J'^^  LauUfi- 
the  architect  who  had  proparei  f  ^■'"!i^4^, -"j.geph  McC^'-rt^^ 
cation  of  Washington  Square,  and  Mr.   Francis  Josepn 

the  CoTTjnission's  architect. 

Many  of  the  ideas   3u,.;ested  by  ^ho  Beautification  Cor^ittee^^^^ 
were  fully  cocpatible  with  those  f  ^f^^,^;P^^^;'-^,f  ^u  the  idea3. 
Lirlted  funds  preclude  the  Pf  f^^^J^^^J^^f/hitect  would  prepare 
Crr:r.l33ioner  Gallajher  reported  that  the  arcni^  ^^^^^, 

plans  for  developr.ont  for  an  '^'^^'^^^f  ^ J^^t^'^ile^s.   and  a 
provide  for  pavin:,   excavations,   trees  and  l^wr.  areas, 

convenience   station. 

on  notion  of  Co:^.issioner  Galla.her,    seconded  ^  Cor..ssioner 

Moore,   the  following  resolution  was  adopts... 


/• 


»*.';-^i^V»<^'«*«W"=^^^^*'5se^^^ 


hf%* 


(cont'd) 


Rpaollltinn   }\ri^    2651 


:    Architect.  Kx. 

^^,,bilitation  Of 
Washington  Square, 
tc  Extent  of 
'     500  .QQj 


(2) 


President  Sutter 
failed  Special 
meting  for  Tues- 
day. April  16,19V 
at  1:00  P.M.,   Invit- 
ing Department  Per- 
sonnel, Members  of 
rte  Strybing  Arbor- 
,tr.  Society  and 
:vil  Service  Rep- 
jeser-tatives  To  Be 
Present,  Relative 
To  Establishnent  of 
Qualifications 
f:r  Civil  Service 
Exar.,for  Successor 
i.7.T\c  Walther 


.r.nrn     fVit  this  Connission  does  hereby  accept  the  sugP^s- 
'^'''  nffcred  l^  tSo  C^lttee  for  the  Boautification  of  Wash- 
^'°f     Suare  a^  represented  on  their  nastur  plan     and  does 
ington  S^^^^^'^^^TZ  Commission's  architect,  Mr.   Praacis  Joseph 
hereby  instruct  this  ^^'T'^^^^^^"       ^^^^ion  of  his  plans  for  the 
McCarthy,   to  P^°f  ^^^fi^^^^^'s^'a^e  to  the  extent  of  an  estinat- 
rohabilitation  of  ^^^^^^^etcn  5qu  ^^^  preparation 

l\  ^ucrprar-rfugfestfo^rof  the  Citizens,   co^.ttee  ^ 
given  ev?ry  practical  consideration. 

^   "I     '  -^r-r- -"'-"-'■  ^^"^^"^-^^^^^^^ 

Co^lssioner  Mooro  proa-tea  yonplate-port^o^^ 

acvelopnent.  i^~--f,^™  "/or  th3%uUvUic.  or  direction  of 
cesser  to  Mr.  Eric  waii,at-  ^^^_^^  explanation 

the  Strybing  Arborctur..  ^/-  -^°°^J^^i^g  applicants  for  posi- 
,of  Civil  service  procedures  for  ^^-^^^^^Jl     ,,,  ,,eision 
tions  in  the  municipal  ^^^^J^^^^^^  ^  ^he  qualifications  that 
facing  this  Conrassxon  xn  deter^^^^  ^^  personnel  within 

it  will  require  foi-  the  f^°°^^'^/^^^^  ^^^t  the  qualifications, 
the  Recreationand  Pax^  Dopartment  c.an^  ^   p^onotional  exanina- 
the  Civil  Service  Corx^s^/^^^;^"  ^^^^^^^    ^^^  ^^^^^  the  quali- 


,.s.  Hoore  -en  reported ^nt^dev.lopnen^        of^og^. 

conducted  "t  -.rbor.-t..  R^'^^'^^J^f :,,„c.tior..  research,  and  lis- 
et"  conduct  bal^ncc^  pro.jrans  of  c3uc  tior  ^^^  ^^^^^  ^^  ^  ^,.^.^ 

play.  'I^e  qualifications  safer  the     ,^^  Mr..  To  ore 
IJs^xco,   dotenr.inc  what  ^^^^f^l^^T^^.t^.^t  at  it.  botanical 
state^^  that  San  Fr^r-cisco  h^s  ^  ^^^^^jj^,,,  ,,.d  .  world-wide 
■arden,  and  as  a  city  with  an  i^^"^^;^J;^  ,3  i^e  to  a  top-notch 

,  ^  ,.^+h  T'rs  I'oore  in  this  natter, 
Connissioner  Herz,  who  «°^^°^J^^^^'3j^e  analysis  of  the  arboretun 
conplincnted  her  on  her  ^°"PJ^f^"fj"i,„ed  the  Civil  Service  re^u- 
progran  and  standards.  ?^-  "^"/exaninations,  and  expressed 
lations  on  pronotion  and  °'^^f  ^^^.^^^  '  \^^i^   bo  conducted  in 
his  personal  wish  that  ^^^  -xar.inat  on  coul^^^  ^^^  ^^^^  ^ 

which  department  personnel  and  oj^^^^^fi^^ity  is  that  no  quali- 
foiiacor^to   Another  res^rtive  J^«i^"„ /„,,,,,,,  ,„  3cr,= 

f;fhn5ufv.rnro?a°lotSi.t. 

,     ,-  r'^rrn'^n  and  Zinncrman  all 

Connlsslonors  Sutter,  ^fii^f'/a^iS^'ri  mfom-tion  .nd  to  clvo 
expressed  .  desire   to  obtain  ^ddxtion  ^^^^  ^^_^^_ 

tether  study  to  the  ^^-P^f  "^^^Tlpecial  KootlnB  should  be 
^ridr^d^hat  ^U  ^ersrs  =rncerne5  ^  Siven  the  opportunity 
to  be  present. 

President  Sutter  directed  that  a  ^^^'^^^ ^f^lusiV^^^^^^^^ 
for  Tuesday,   April  16     at  ^;°°J-^;^e  strybing  /o-bore  tun  Socio - 
and  that  the  P---f,,rs^rice' representatives  be  notified 
ty  nenbers  and  the  Civil  bervi 
and  invited   to  attcri. 

1  TXHldines  for  Cooperative  Nursery 
(3)     Possible  Use  of  Play-round  ^^^^^J^^^___l_ 

^  *v  +   fh^  qtaff  was  preparing  " 
Connissioner  Zirr.crnan  reported  that  the  ^^^^^  buildings 

repoit  on  the  use  of  Hecreation  C-tors  j.^^^^^  ^^^^^^^ 
.iu?ing  Homing  hour3,as  part  of  the  1   ^^^^^  ^^^  ^^  ^^f  ^^IJ^^^^' 
Kayor  Christopher     roiatin.  to  th^^P     ^  ..spection  of  the 
ings  by  cooperative  nursery 

Z.-II-57 


y 


\ 


L       -if.;** 


■0^^^^^^^  ,,^^t«s  properties  is  planned  for  next  week.     The  Secreta- 

,..r  Zi^r--  ,    f/hasreques'tertho  City  A?tornay' s  opinion  on  the  legality  of 
Ir,  Tour  of  Dep^_'   Z.h  nrooosed  use. 


Fl^nsTour^ofp^^^Pg*   ^^^^  proposed  use 


,:,xt  Meek.  WiU 


»«*««»««** 


.^quest  for  Appro- 
pri'-tion  of 
;UO,000  to  Fi- 
r-nce  Tennis,  Bowl- 
ire  &  Handball 
?».cilitie3-Gol:3en 

j?.te_£rk 


/.^     ;^Pnort  of  General  Manager  FVmds  Requested  for  Tennis,   Bowling 

-+«^  fhit  ^t  the  February  28  Comission  neeting, 
^^'  ^t  rCd  iproprlatlo^  w^s  heS  o^/er  fcr  later  presenta- 
a  1955  Bond  RmdAppropriti  g^pervis^  McAteer  had 

tion  ^^^^^%°^,''!^^^ig     bowling  and  handbTll  facilities  for 

rif  Tate l^rl       iSes^  questions  have  now  been  answered,   and 
Golden  Gate  ^rk^     ine     ^  ^^^^^^^  ^^  ^he  three   sport 

the  3f^ff  has  net  vith  r  P     ^^^^^  ^^^  ^^^^^^  clubhouse  and 
groups.      It  is  pl^nne  1  ^^       clubhouse.  Mr.Punke 

'^^^rtiat'thfrAjority  of  the  handball  people   and  all  of  the 
Tennis  and  W^gg/oups  are  in  agreement  with  the  department's 

^''notion  of  Corr.issioner  Coffnan,   seconded  ^y  Conni.sioner 
Sllagher.   the  following  resolution  was  adopted: 

D^e^Tiit.ip'n   No.    2fe52 
Supervisors  to  ^^PP^^^  , ''j^Pf  j^nds.   f-r  tennis,  bowling,   and 


0110,000.00 

11,000.00 

6,000.00 

A, 000. 00 


Q^ 000. 00 

Ou6,oco.uu 


(5) 


?'-.?fe» 


Construction  .  _ 

Architect  and/or  Engineer  Pees 

Inspection 

Flans  and  Specifications  ^^^^^ 

S^-fy  1  000.00 

T^^^^s  1  500.0Q 

Office  "■  '^     '-^ 

Equipnent 

..^.,.of   T.,rd.  in    ^--Tt    -^     ^Q^  ^"^  '^^'^'^^^  ^     ^-^ 

♦-^  thit  the   staff  had  reviewed  Cornissioner 
yr.  Funko  rep-rtad  ^hat  tjc  s^       installation  of  a  canvr'.s 
Moore's  earlier  proposal  for  the  in  ^ad  originated 

h„^  idvlsed  tWt  the  -feCC.OO  Iter. 
,.x.  Hoyt,   Business  "^"!5f 'j":'  JoprHtion  or  ".n  .ppr,v.l  by 

on  notion  of  Co^ssioner  ^^  -^'^.1^^'^'''^'''''^^^  ^^^ 
lagher,  the  following  resolution  vF.s  ^<iopte 

Roe--.1l:t,i-r. 


V,       hv  reauests  ^he  Boarn  or 
?.que3t  for  A  Sup-     RESOLVED,   that  ^his  Corr.ission  heredy       4^^^  ^^  appropriation 
Fienentil  Approp.       Supervisors  and/or  the  Controller  lo     p^         ^^^^  ^^^^  ^^^^ 
:r  Transfer  ^oS        or  transfer  of  funds     n  the  ^^ll'^U         y^^  and  installation 
?^ds  Legally  Avail-as  nr.y  be  l^^^llL'^^i^if  i^^^shhacker^ool. 
'-ble,  *,600  to  Pr.->-     of  a  canvas  windbreak  at  FleisnnacK 

fide  Canvas  Wind- 
^eak  at  Fleighhacker 


*  %   * 


*   »  «  « 


•  »  * 


(^1    It.^T^aacJ  ,E3 


.M'-iTT,  WJ 


jarlnil 


,  .     v,^.,  Girlior  report   on  opposition  wh.ch 
Vx.  Funke  referred  to  hii/^^i!;^J.^l_?ttee   ir  connccti-^n  with 
had  appeare^^  f/rofTund  "tracq^S'  r^orty  adjacent  to  the 
the  appropriation  of  lunas  u^       m 

^-11-57 


^■mi^fn-4^ 


A- 


ir^nitn^ 


7f 


■li';'!^ 


-irected  that 
illic  Hearing 
^"  eld  at  Regu- 
?tr  CoBn>is3i°^ 

pwgrouna. 


(cont'd) 

^^       The  Finance  Committee  had  referred 
«^l^"  ""I'     "Jfhrco»i?ston'"  Mr.  P.*e  reco^nded  that  . 
'"umc^h^ri^  held  on  the  matter. 

leeiaent  Sutter  directed  that  l^^^'l^^TlT^CT^^ ^ 
ro^dvfrrisrthrnot/o^  o/public  hearing. 


«     *     « 


«     *     «     »     « 


Exchange  of 
^coAni^iL 


'  r  fPm-^r.     qeconded  by  Coiranissioner 

*r-  Jai-rrrJfor.^'^  fd^tea: 

■)^e.^^nt■ion  No. 

.      ,   r.     rnr  the  purpose  of  disposing  of 
RESOLVED  that  this  ^onmission,   for  the  P    P  ^^^^^^^^  ,f  ,^i^als. 

f^Sus  varieties  ^^l^TiTouine  exchange  of  animals  botvoen 
does  hereby  approve  the  ^"^^"^[^Jig^Goebll,  of  Thousand  Oaks. 
Z\..  Francisco  2^°  -^^,^^^;3^,r^,?  transportation,   includxng 
faUfnrnia.   he   to  bear  cixx  «- 
Caliiornx",  cn^ircls  to  us: 

delivery  of  the  animu.i^ 


San  Francisco 
T^  r.ive   ^ 

3  Sika  deer 
/,  Fallow  deer 
3  Muntjac  deer 
j^   Llamas 
2  young  Tigers 


San  Francisco 
Tr.  Receive  __ 

2  Orang-utans 


Louis  Goebel 
Thousand  Oaks, 
California 


,»»*««*»*** 


^TMP    AT  KE-AP   T^ASKETBALL  PAVILION  - 

J     r  rnr. tract  -   PAINTING  Ai  KE^AK  -h^i^ 

12)     Award  of  Contraci-  r,n  ^ 

The  secretary  next  read  the   sealed  bids^^^^^  mentionedwor^ 

him  on  Tuesday,   April  9,  ^^j^  ^iTpAniTS. 

''  ^°''°^'*-       Lump  sum         Omit  Lobbies  .Lav-  ^^^^loids^ 

T.rw  BIDDER  r«  I75.OO  j7,5-y.uu 

RUSSEL  HiilTON  CO.  ^^'^ 

1213-15  FeU  St.,S.F.17 


nt.hpr  Bidders 
MANOR  PAINTERS 
D.  ZELINSKY  &  SONS 
D.  E.  BURGESS  CO. 
M.VI. GRANGER  dba 
ACACU  PADITING  SERV. 

J.  WM.  SORENSEN 

DEE^ER  &  DEE>!ER 

MARTIN  FRIED   INC. 

ROBERT  A. THOMPSON 

FULTON  PADITING  COMPANY 

W.G. THOMPSON 


$  9,398.00 
^,11,^36.00 
$11,637.00 

<^^l2,988.00 
il3,00fc.00 
0U,15O.OO 
015,765.00 

ri5,9io.oo 

-^•18,207.00 

r- 20, 510. 00 


%  9,0i!.8.00 

-11,167.00 

012,^00.00 
012,393.00 
013,000.00 
OU,666.00 

"17,302.00 
019,920.00 


$  8,776.00 
0  9,761.00 
$10,825.00 

'12,000.00 
Oll.9P8.OO 
012,500.00 
OU, 306.00 
860.00 
ff  16, 197. CO 
019,555.00 


rofr»,.n.    seconded  bjr  CorT.l3Sioner 
on  .otlon  of  Co»lJslcner;;^^f„,,:,„  «„.  adopted: 
ZiTTmerm.^n,   the  foixown  e 


?~^3.  Mo.2b55  ^■'      ■^"*  endation  of  the  Gener- 

^r.  .f  contract-  HESOLVED  ^^^./^LrX^rd'th:  rontjaot  ^0^^^;"^^^;   3nn 

FAINTIIIG  AT  KEZ.\R  al  Manager,   does  "®[^^,l  HINTON  CO.,   ^^"-i^  '  ^     bidder 

BASKETBALL  PAVIU-  KEZAF  PAVILION,  ^"J^^^^he  lowest  regular  and  r.  spon. 

to  RUSaiLL  HINTC!!  Francisco,    they   t^oxnfe  08,^75.00;   and,    be 

CO..  3.A7';.QQ  therefor  in  tho  amount 

A-ll-57 


""""""mttJim. 


r:*^!^— 


^i-^iii*iS6ESSJSpit . 


'^^♦«»s^//-';-,:^'^«i^^ 


■■■-  ^^ff^^^^^^f^^^^^'J^^^ 


■  >.  f  ■>4-,vjia^iC5^yi.'i-i^^^^^^ 


'if^ 


=.  2655 


the  Rccreatiuii - 

cny"«n^°<:=""*y  of  San  Francisco. 

,.     ae,uc3t  cf  Muni.^llwa.  fcrTur^^^^ou;;^^^ 

'    nrovcd 


mnager  of  the  ^^^^iE^.^^^'^t^T^ark  land  at  Kt.Davidson  as  a 
rnfa/our/r  thLrrcsTt  tL  intersection  of  «r«  Wa,  and 

Dalewood  Avenue. 

.      •   r,.T  Grll-eher.   seconded  by  Comissioner 
Si°rn;'t.rr;urCr?silu!ionVs  aaoptea: 


Revocable  Permit 
tcmni. Railway 
for  Turn-around 
It  Ht,  Davidson 


(0 


„  ,-»rnnnerdatlon  of  the  General 
BE30LVED  that  this  Coruaission     o„  r.co:^en  ^  ,„„,,fcle 

fanagar.   does  ^^-/^^^jVa.  s»U  portion  of  Mt.  "-i/--^,^-"^ 
P^"'^\*%tthr30uthefst  corner  of  the  lht---„J-"  f,  fnd  re- 
Sr?r2/l-nadale  ..enue.   ^^  ^;^^  ^rirofn/lo^^f  3  =h  rea*,. 
Jlisnine  tho  Municipal  Railway  Dus  ™  suteittad  by  the 

;inf  to'be  .^do   in  -^^''^-nt    'unlci*i  Ball«y.   '-■^'^^  f-'*™- 
"s^hcdule  and  Traffic  DepartnentNun-J  P-^^-^'^'T^TlX' 
ary  15,  XV5'>   f*"^         *     *v,,  cntisf action  or  tnis  >-*-—  ^rtr,T^ 

t»  .^J^in«£fe  be  done  to  tho  saLisi  ^  turr-around  loop 

that     i     the  event  of  ^^^f ^^ff^rove'e  ts  as  determined  by      . 

Zkny  reason,   ^-i^-^^^i:;;',^:.^"^^"-^^^^^^  ^^^-^■'^"  " 

this  Comission  shall  b3  remove     uy 

^«tion  of  n236-Holid'iy  F">' 

f   for  A  Sucplcr-ental  Appropriation  ol    .  i  ^ 

Request  for  A  buppx  p. -„„i   y.^-r ■ 

^^  ^ .«r,.-i-i  bv  Connissionor  2irr.er- 

t ^^ny  Mttz.    seconded  uy  ^'-'- 
on  motion  of  Comnissioner  Herz^       adopted: 
^n,   the  following  resolution  was 


i£3.  yQ.2b57 

Request  for  A 
Supplenental 
ipprop.of  vl23fe- 
Holi3ay  ?iy  for 
9al.:ur.Fisca  Yr. 


p^..oi,^-^.^pr   No. 
.SOIV..,   that  -13  Com^ission  does  here^,^-^ 
The  Boari  of  Supervisors     and  th.  ^  ^^^^  ^^^^^  '^%f  o?the 

nental  -PP^^P^i-^^^rconpensaSorRo serve   to  the  creixt  of 
and  Pr.rk  Dopartnent  Conp^ns  x. 

following  appropriations:  ^  ^-fecO.OO 

2X.00 

4 lb. CO 

-1,236.C0 


.  ^o    112  OCO  Holidays  -  General  Division 

6.b51.1l2.0CO  "°,7j''„       7oo  Division 

6.652. 112.0C0  Holid-^ya  -  5°°  ^!;^j_,r.al  Units 

6.65/..  112. 000  Holidays  -  a.cre..ti 

J   f^~  the  payrncnt  of 
to  provide  the  ^^^^^^^^ ^::^^^  "seal  yenr. 
holiday  pay  for  tho  bai^.nc 


^-^S-  ^io-^fe^?. 


rcS;  pay  for  tho  halance 


(5) 


.,1- t-r  Totaling  ni.  100  for 

Request  for  A    ^^^^VV^-^-y^^^^^^^^^  

D^^^^^^t^rt-^l  -r-   t^-is,^  —      conr.i3Sioner  Zimner- 

on  -notion  of  Comissioner  H.rzs  ^ 
tnan.   the  following  resolution  w 

u         ^  ^^  ^v -.  MayT,   the 

.SOLVED,   that  this  Ccnr;ission^hcrc^^  -^-^....rvo'  .,„i...ntal 
loar.:  of  Supervisors,    -n-  ^n  /,-ll-57 


or. 
Bo 


*^  ,  /'^-•-■•" 


b-UlMVi 


Omni  upr  ' 


man^MMMnM 


^^aw^' 


;.^..„.J. 


fsf^w^aa^B^a^a' 


sS&»^.k£,AIClKSXS» 


V.V.^^i«tt«f«iRigi 


for  ^  Sup- 
■'-e'tt:.!  Approp- 
•i^n  Totaling 
"',^.Tr  Con- 


^  *  .r  Ml  100.00  fron  such  funds  as  my 

Ant^ropriation  in  the  ^-^nount  of  ^iJ;^^;'^''^     .^tnent  nay  be  able 

*°,Sf  J"o.r  a»  follows: 


Amount 

:   ^, 700 .00 

1,600.00 

500.00 


DcsiKnation  . 

P  -^^priation  lubricants  -  General  Division 

^^31*21:651     ^/i^^ptnf  "Telegraph  -  Gen.Division 

b'.tfoOO.OOO     Materials  &  oupplxes  Ee  ^^^    ^1,100.00 


v^issior.  Requests 
"^  ^f  Supervisors 
t^Ersct  Enabling 

I -'sh  pr^ce^urer! 
V.r  rSCRSATIOII  i 
":.a  ?rOBES  BEVOLV- 


-■Sris.ln;  P-oc>urf  therefor. 

establishing  p  ^  ^  ^  ^  ^f  the  oriinince 


^     ********     * 


.  .     ^    r-T"    TT<?c    '^n    -  ^  tr'    Pi"-! 

^_^^,  nn    f  ^f/--^n^-->tive_f.xJl2£^ 


rouni 


77 


'"'     '^"''''^^"IinrrT^r  =u.eostlo„  or  S^-Uor  F.^.01. 

r.itc  Mr  S.Moore's    of  its  piy^  ,  ,„n-  report  -n  the  Fr^P^^^^^* 

SSL!l!r-  --  -g  -1  rSSl=:i^e.t;r..l  =o.U..  r. .... 

nendation. 


^   ««•»«•**  * 


(7) 


■/'mJiiiisi; 


^r.,.h*-  v-.rbcE 


::c'jR;!yE>:T 


iA.Me::nnu 


pll«  !^t  the  i-in  ^="'"°!.;„ 'e.t  ooopcr-tl-r.  of  the  C^iol 

L.ea  the  C,^.s  -;     -rH^^,-.,  ?  .-..1»1  r.or,  t     .  rr.o 

lice  r.n-^.  the   bo-r--   -j- 

situaticr..  request  «.n^    iire^t- 

.orillv  endorsed  !*.  Lc^,'^  L.^cis  Ahem.  Fresi- 
Connissicners  generally  en  ^^^^^^  .^^  ^  p^^^.s  ^^^^^_ 

ed  thrt  a  l^^^f  ,   th^t   the  r.atter  of  t^o  St^^e  Belt  Li   ^^^ 
dent  Sutter  -■9ke-\t^'-.tJ^^;  .,  ^^  ^''^l',?'^  ^^.Cyril  :*^^in. 

road  be  referred  to  hin     a  ^^^^,  president.  Mr.  7^ 

sonal  attention  -f  State  n 

**********       ^,  vefore  the  C-rr.issi-n. 
w  ,       .,0  further  business  ^\^"^^  ,;.um.-d  at  5:C0  F.K. 
There  being  ^^  ^f  ^^^^^i.rod  the  rx^^ting  a'J.urn.. 
nvsiient   Suttor  ..ociare 


Itesp^ctfully  subr.itto'., 


0.^<,^  ?^^fitt\^i.cretary 


^^/^^-^-JiCA'tt;  Secretary 
Eiwarl  .;.  -^-^  '    c.->nnis3i:>n 

aecreati^n  and  P^-fk 


Z.-II-57 


•')X-?^ 


i^a»i 


■,*^,9(i-,i,rftoBBv»-'t*.i."-.A«-«*»i-^!'3.'  » 


'il,^ 


b^ 


San  Francisco,  Calif orni'\ 
April  16,  1957 

.   u    *.r,^  of  the  Recreation  and  Park  Commission  vas 
A  special  M«f^^^|^°L.,;tdent  Sutter  at  4:00  P.M.,  Tuesday, 
,^led  to  ord«r  by  ^«/^,^,„i,,,.  chambers  in  Mcl^.ren  Udge, 
April  lD|  J-^^'*   "•' 
oTlden  G^-te  Park. 

The  following  Commissioners  were  present: 

Kr.   Louis  Sutter.   President 
Mr.  William  M.  Coffmnn 
Rev.  Eugene  A.  G^-ll-gher 
Dr     Prnncis  J.  Herz 
Mrs.   Joseph  A.  Moore,   Jr. 
Miss  Jf-ne  E.   Zimmerm^.n 


»  «  »  *  * 


«  «  «  ♦ 


iijCT.  B.*ffrey, 
S.?."ity  4  Co. 

IjBfloyees  Unio^ 


..  ?ritk  Moitoaa, 
Ixec.  Secretary , 
I  Wer?tlcfr.  of  ^toii- 


"'si^rT^^f  f'?tht  li=mor.  H.ld  by  Mr.  Erie  Walther  "-t  the 

•  •    -  a-rhrretum.        — 


^e,ldent  Sutter  opened  the  -"^>  .^^^f  ^^thf  clvll  Service 

?oL.l=»ion,   that  "^  --3f„',°,f  :.t"„ce  ex^^natlon  or  .  pro- 
to  decide  whether  It  f 'i"'    "     i-sitior.  of  Arboretm  Director 
^tl=n=l  exomlmtlon  to  'i"  ^f^^Jf^^tt,,  then  invited  ,r,pon- 
".'^^trpr^^oSuonri-oxTM^tion  ,U.  to  ^.e   ,t=te»ent,  in 
tllp^ort  of  their  position. 
The  two  Kl-lP-1  '^"f'l.rcUy-d  County  Employee,  Onion. 

^ffry  of.the  feaer.  ion  f^S^t'fiou'cy  for  the  ^ture  o^  the 

th-^c  the  ^^<»^"-^"';  "';  It  he  developed  is  in  the  p^-st  ror  u 
Arboretum,  urging  that  i^.**g^f  ^,^^1800,  rather  thr.n  ^o^'^J^ 

'^^  •""  fu^ty     o  /^^o*  "in  f  pTTotion.-!  e^^nation. 
the  opportunity  to   .«^  _^^^  ^^ 


It.  jRck  Spring, 
•■M£f  agaervrrAn 


the  oppor.unx..  .  ^^^  ^^^^y^^^ 

yr.   jack  Spring.  Chl.f  ^^T^^.i  ltr,7Z  per-nr.!.   told  the 
acung  .3  spokes^^n  ^f°^,f,;  J      thorough  knowledge  of  horti- 

Commission  ^^^.^^^.l^r^Sren^^^  ^°'  '"'  ^/'''.p°^ee  in  'ot.ry. 
culture  to  be  ^he  Prl*  ^aqul^     possession  of  r.  ffH^'l^.^^Z 
Strybing  ^^^^^'^^t   t^o^rboretum  is  primarily  for  ^^^/^^^^ed 
MX.   Spring  snid  *f^%^^Jl^3^!^ch  or  scientific  study     ^e  st^         _ 
to  the  p--rk  ind  not  ^°^J^^^.^.   ^-  ^ave  the  people  of  ^an  '^ 
thrt  ifthe  Commission  desired  to  h^^       ^  ^^^^  ^  horticul- 

00  Uv  and  understand  PlJ^'^^'.^J^^ed  fo  his  f-^^l^Jf  ^1^. 
turist  should  be  in  ^h^rgc       He  ra^^^^^  ^^  ^^^  j^^,  .the  pur 
March  30  to  Commissioner  Moore.   ^^^^^,^, 

pc^es  .nd  functions  of       pub  ^^^  ^^^  conservato^. 

Luiia.M.itland  Mr.  William  mitl^nd     Chief  ^^nt  park  personnel     .nd^^^ 

^-^-^^  ;:c^"tr:t:t^^nttnh;t  there  are  ^X/'^- ^^  °^ ie^ 

jo«-v/wu  Tjosition.     ntj  aw'      .4„fo  of  Arts  decrees 

fror.  Ban  Prrnci.co  City  College       _^^  ^^  ti^'^Z^Zr^^ 

'■  ^'"^''"rh'r^TJuUu^^     *^=k«round.     Ul  of^he-  ^J-  -/^ 
rienee  and  horticultur-x  *       anental  gardens,  ^^-    .   .    ,  g^ra- 

.nd  maintained  l^rge  -^reas  of  ^  ^^  business  bJi  In^t 

the  nature  of  their  ^f  \^^^,/''Je.itl'.r.d  -orged  th't  th.y  be 
tion  and  public  f«lf^°',''ve  their  worth, 
given  tho  opportunity  to  prove 

4-16-57 


mMime^tr 


..^i!aBs> 


'  -'  'tD;yK'»s?s«ss^«r«w*^L 


,        .,  f.r  the  lection  that  cortcndei  th,^t  ^  prl- 
Tv..  first  spckosrr-n  f^r  ^  '   ^^^^       degree  in  botany  w^s 
;rry  requirenert  «^°"l^^,^,^3:;^.:f..     He  csked  the  Conr.i=3i oners 
^T' Victor  ^\\Z' ^^''l^J",  .f  .rbcretun  or  just  another 
to  decide  ^ffV^^fZZ  p.rk.      If  the  Cormasicr  wishes  the 
extension  of  ^^^f '.^  .^.^nntion  would  suffice     but  ^^  ^^ 
iPtter,  "'  promotior^-l  Zh^v  need  a  special  individual.     Mr.Reitcr 

desires  an  "--^^f.^^^^t  le^r^.s  the  S,  vhy.  -^--*  :'-t^^''Z^f 
.t^ted  that  a  botanist  i^  V:''.,^.   contribution  is  his  qu-v^i- 

ficrtions  "-nd  "-bilitxes  ^o  rriried  that  creful  use    -na 

r-l  degrees,  yx.  j^^ 
of  the  university. 

.;ptT    . ?.  A^^^.rt  the  -rboretu...    _^'^*_^_    ^ 


^.  .n«  .« ,       ,  ,.      ^3?e  wis  'supported  in  her  'tater.ents 

?c  direct  the  ..rboretur..     f^J_^^,  ^^  ^.^ad  excerpts  from  the 
L    ui    v.-nrsh'-.n  Madiscn,   Attorney,  w.  j  ^u-ployrnent  of  ^ 

^,„ball  Madison,  by  ^■^; .  '^^"'J.^  the  will,   contendir.g  that  the    .mp    /^ 
■rStkiSii-—    'v^tanist  ^-«  r.ecesscr/  to  carry  out  the  trust. 


•-""T   ■'  r —     —     Vvntarist  w-s  i-'s^'^--     - 

-^  bcta..i3  Str/bing  Arbcretun  Sccie- 

<.^.„  o     Kelaey.   Secretary  zt  the  ^^^^^^  *^       Cocanission 

^„,,,  ;r.oret»      ^.  ^*^^,  ,    ,r.«er  question.  cn^-J-  „^^^^,,  ,,,,,,ed  Ci.ll 

S— procedures,  '^'^''f  ";;i;/tc'pubUc  he'-rlr.«3. 

Serrtce  policy  In  regtiro        f  ^ 

^,,..^^  f-  the  «o==^  th_-t  ne  ^^^^^^  ^,^^  ^_^,  ,,,  ,,,,.«., 
by  froev^y  ccn.tructx  -r.  ^^  ^^^^^  3c„r.l,t,».lver- 

^^^-.L^^i^:-^    5iSef  1^3^^^^^ 

change  infornfttion  md  J^--^-^-  ^^  ^hat  the  arbrretua^  shcux 

staffed  with  the  ^^^^^.^^f  !^,S.ist  selected  ^.Jv^/^^.^r^.i- 
dir^ction  of  a  profe^  i;-i^  -,  -^^^^nS^  "se  f  pUnt  ..te- 
^c:rg:;defs  elSnl".  the  need  f.r  the  purchase 

'^^^'  -^3  t-^  wt-ether  a 

rn  .n^r  t.  Connissioner _::ff-.3^i^J^^:  ^  p^siti:n^- 
high-calibered  botanist  w^uld^^       ^^^_^^^  .^^  ^rtf '^rd^^  tc 
the  proposed  s^l^-rf  ot  J^'^^J^X.ther  .^airer.ities.    ^nd  ^ 
annual  sr.Uries  tc  l-i^'         v^^^^  gar^iena. 


■|V;i" 


fl      I 


:--'r  CtfftafiR 


5|IS 


•oc'rs  Gallagher 


-t-ws  -f  brth  f^ctims,   i-  *■'      '     ^^j^nt   -f  ' ^^t, 

at.ves   .X    J<-      ..,*--ence3  in  th>=  T^n -fps-  ^rbcretur's 

requirements,   difference  ^.^..^..t.^.n  JJ^i,/.^^.   t^pic^. 

nrious  Jur^"^^=^^:;^.'.,;.H^r's  directim  were   -.-  - 
develcpnent  under  ^^   --  '  -ci-i:ns  that 

.u  -<       -..i.ners  -cor*  and   *rt  -.xpr«s3e  ^^       .  ..t  the 

Both  Commissioners  .^-  mfarrati-n  -  ^   -»-    ^i^^^^tor  w^-s  '-t 

^  considerable  ^■^^^''' J ^Z^r:     t  the   ^rb^-r^tur   -.ir^-t^       ^^,^, 
neeting  and  that  tne   ^^^^L!;^,  f,^>^r  study  "^r.^  r-Vl 


sufficient  i^ir-rtance 
reaching  a  decision. 


reaching  a  :Secisx '«^.  ,LTe 

u   --'f"<.^n  both  requested   -^r^ 
r'-no-i-or  and    -.'■i--'-^*  ,  <_      -r.niSSl -n<:* 


J    .--^T:?.^ 


mmm 


mmmmim 


80 


')f^ 


^  ,t     "We  have  been  asked  to  make  n  sharp  line 


rfsaion  for 
^''f  ^f  Its  public 


seconded  by  Comnissioner  Gall>.^her^  ^^ 

man,    s^conae      ^  ^  th^t  the  Civil  ^ervi^^       arrival  at  a 

oi«  directed  to  renuvo     ^„,i_„  this  Ccrnissi^n's  arrxvc-x 
i  !nSor -rr  ^re-r/n  :f  a„  ent.nce  o.  p....„.l 
type  of  examination. 

+*oT-  before  the  Comrissi^n, 

Merced  Boat  Ke  ^^^^^^  '^T^^tJier  action  w^s  required. 

apt.f!?    ^ .^ that  no  furxjier 


»  •  «  * 


*  *  * 


»  »  « 


♦     ^nrne  before  the  Comission, 


Respectfully  subnltted, 


^hMT 


'jLu^Vu.1  O^^^ 


E„„..d  A.  McDovUt     Se-t^^ 
Recreation  and  P^rK  oo 


EiMcD:wiH 


Z,-lb-57 


i.********* 


\ 


v,fil. 


■0,^ 


nV«l  of 


San  Francisco.  California 
April  25.  1957 

T.e  on.  -- '^1°^  -5S:  ^" 

l^\;f7.'tf  3:Sr'p.H.r^3ident  Louis  ^tfr  presidint. 

tII  foUovlng  Cor^ssioners  ^^r.  present: 
Mr.  Louis  Sutter.   President 
^;.  Eugene  A.  (V'Al-g  ^er 
Dr.  Francis  J.  '''erz 
Mrs.  Joseph  A.  Koore.   Jr. 
^S3  jane  S.   Zitunerm^-n 

,„,„  ..  o^,slon,.  the  .mute,  of  the  regul« 


;t1t: 


j2£S;j£iii£i*3l 


» ^«r,t  Yo Semite  Park  »nd 

the  operation  of  saddle  nor 

1957  season.  commissioner 


.,1.10*2 


—  ^       v^  in«rovc  ind  <iuth«rite 

:<„i«lar.  ippT'-  fj°^r=itIor.  of  '-n  =^f«='^«"  "^'^  h;r5c  service,  .t  Canp 
&.i«  ^.^^^"^  ?;S?  aurlr.g  the  -.957  "i^'on,  ^^^r-->^^^  ,^  „ip  g,..dc 
!!C.lw7c,.    .ervico.  «  recc-andei  ^ 

"  .       roif  Associ-^tion.  2155-4feth 

.    .      ,,     U)  FromLloydDolNoro.Urite.St...^-^^^ 

Peniission  to     I'i;  '/"  V,     px'«inci'5C':   i.?i-oii^  ^       -nr-irv.   July  ^»   ^^■^   '   *     - 

,,  „Hi^;-nd  Av^"- .  ^^:;,!^,  ,,  ,  Sh.r.  ^^^^,  Ul^ng  of  ^ean  f.e.. 

Sharr  I*-rk  Oolf  ^  t^  '..nficrtion  tost,   i-^i-^-^  e  .       ^  q  rz 

Courses  Grant3C  hole  qu-lif i  Commissioner  h.rz. 

for  3ar..,July  7.'57  Commissioner  "oorc,   second. 

fcr3fc-Hole  ;)aali-     On  ™;^^^"„f,/ request  wr  9  "pproved. 

fication  Test.mcl.   the  foregoi-ig  r  4 

■JilTing  Greor.  Pees,  *«**♦'***  .       r.r  aDcr-v- 

for'J.S.G.A.  Public  Prorerty.    submitting  ^^^^^^^^3 

'■^^^^^-^^i^  ir.:^;:^*-  of  X-n.  rc,.i..  f  r  ^^^^^^^  ^^^^_ 

%7X  f'uor/rSuU".'-3  oaopt^a: 


'.'cLarer.  ?irV. 


-^  "^  -,^  3ubir.i3si-n  to  the 

S  ff  t'X'p-^.rt..  r..u..a  for      I. 


Ft  .m 
(-^Tj:  a.  3"V.or  ct  ux. 
(b)   Louis  Xw  rtz  ct    IX. 

(,^  Emmctt  J.  Glor.3',n,  et  -ox. 


.    Amount 


'^^5 b065 

(23  2^5  925.00 

^  T-tnl-  $^,'325. J*- 


ni 


4-25-97 


— ■  -^ 


i/^rf  8.06  A. 
•;.;  -^terior  Green 
■Jw  -t  Cost  of 

xc.cc 


^        of  a  resoluti-i.    " 

the  interior  Ore^n  Bolt. 

,  Co»ls.l-r.er  Zi-orr.-...  seconded  ^y  C.o«i3sl.ner 
Sir.rr;thrS"t4  resolution  «s  o.opted: 

^SOLVED,  t.ot  this  Co^isslon^oes  hero^^ppro^^the  propo.a 
fsSlSor  of  *=  "/«n;;Ln.rtIo^.  or.  purchase  ^f  .pproxi- 

Erop^rfotir.!S%^ii-rr^rf.  rro^^^^^^ 

^J^^^^rorlrr^ltf  wU^tJ;  >.st1r  PUn. 


•     •     «     « 


♦     »     •     •     * 


,    ^      .^    P-ul  Opp^mer^-.  Director  of  mrxir^-.forv.Hlngf^ 

sicr;^:i^e;i^rSvffi-^?i.^rg^^? 

1^,000  cubic  r^l^^^^r  ''■-sunset  3ooj^n?.r  -  ^-^/^^ 

concurrenv-Q  w-^*- 

U  the  request  ^^^^^^^{^S^^ r.^^"^^^^^' 
poned  action  on  the  pr-p  3 

•  •  *  • 

^      T     H-r-li  toderscn.  Qr«^^^,'**''.'   HT^nue,  req'.e3tir.-:  '-p- 

^nHlo^ue   m  the  -'-^f/.^-T/ns^rtl.n  --nd  operot..n  of  ... 

the  spot  .-nd  '=°f«f Ti'c^ifoml.. 

first  public  school  in  C^l  ^^^  ^^^^^^  ^^^^_ 

presented  irchitectur-- 

,     «^  u-^r*     sec'^nded  'cj  --•!»»* 
Cn  oiotion  cf  Cotmissi'r.er  .^.rx.         ,_^^ed; 
^^r.  the  fDllcwing  resolution  w^ 


(M 


hi.  fe^fabJ 

"•aiissi't  Appvs, 
«:::.' 1  Iiriwtiijs 
•..'  'ttunett  ir.d 
"-•-que  T-  Be  Srcct- 
:".  ir  Prrtsacuth 
V?.'r=,  ytrkln<? 

■■'■>■  -f  First  Pib- 

'-:  School  Ix 

*"T|-M- 


3,3CLv.D  th.t  th-is  =-^^';;;f.,:;:t^Vp-^vri-r-rt?rkr^^ 
^^-"^^^  ro^^^^^  -'^s^v^' 

,f  California  to  e^f /^rt  C-missitn. 
furtner  ipprov^l  cf  t.«  *r^ 


»  »  •  ♦ 


•  •  ♦ 


»  *  • 


(7) 


J,    -'srlre  Conrittee,  ''"^-".■'p.!.!c" -n  May  2<= 
Fr^.  r.orl  y-innU=rod^_-l«   ^^^^  „«    -f^A^u.  l^^^^/'^^,  3,.,, 

tc  st.-^,e  a  w.tor  c'.rr.i'r.l.  ^^^^^^ 


vSrt'iV*'^ 


1^  -r^ 


*^ 


-   .r:e   -^:rr.  the  r.ext  rer^-r  .^-^^   :^ 


3  ?=^?;f  ■ 


^»  e 


:f  *'e   -?: 


^,i,n  of  ^=^^!-^,':  was  .crrcv.1. 


^ri/:r  refe 


fe;;%  City  Treasurer). 


(2) 


:— errisrr;, 


•lir^  i 


.    ■.-^-  -r  t.,-..x5         .^^     pre=i-€r.t   --    -—  :.*-f^-.i 

'n     ?r:r.  J---  -   1       r«c'nr  f-r  its  prcrxt  --;  -*:  _ 

tier,  tc  ^-^  f^^^::;^^' c^cY.  Mcniey.   (?il^^^^ 

X      «_       var-et^  Ivors,   ^-^5  -••=-      ^  ^.,.,  -Isr.s  f""    — -    *"_'*^ .  ,„ 
^^     -^ssior.  f^r  its   ---!;:-/      ..^  rarni*'^'  ^.'   -"  " '"^ 

nBT-t    Ci     /«-.3---t'-t     ^ 

Co-lS3l3r.  f^'^-r.-ts     • 
Storr.  Srrvo.   (r-1- •) 


tool  «  It  '•ii-*^=.:.ri"--"  c?*-!' •> 

,   •    —    ^trc-^t,   sutr-i..-t  letter 

(5,     rrcr.  Vir.ccn..  Per.     1950  ^^;^  ;,,,,.     (...^r...  ^ 
f-r  inproving  T<-rks  --^^  h 


(i>) 


?ror.  Joseph--  P.  •-r;^^  ^-,0   3cr.ch  thr.let  ■-  ^  :..-r-.r'3  -^-. 

(b)  "'"-ir.  Au-itoriu..  c-'- 
(Rr.tific-".). 

i-:5-57 


«l 


'^j^ 


;aSSEfi*  (-"^'''   ^  ^  ^,,   „,  luetic  ^.rU  on  th.t  Sund.y.  r.ther  than  In 
«'i  rrmrf-' '  '="""  °^*^  ^''-       ,  „  „,  3„«„  .ction  on  thi.  Proposal 


Memorial  Servi       ^^^^g  permission  t°^°^^   ^^^a. 

American  ^|J°"'   ,3  Square,  honoring  their  war 

3,,,,«  at  St   ^  ^^^_^^^^  ^  ^_^^^^^„,, 

,  J  ^  w  Secretary  and/or  referred 


' ;.,  Services  1" 


(1) 


j^„„  Fltzsi»ons  Stores    »^^;-,^„tr.Isslontt«t      .J^ccl.  a  vi; 

!mian3   for  &  shares  of  Cla.s     a   .   ,        ^a  Lewis  Bequest). 
No.  A01180:)     ?   TJ^r^a  to  203  shares.      ^Lieweix  ^     ,  y. 

---f-'^.rer/tr.eposH  the  S  =.a.s  or  C,. 

ilth  the  City  Treasurer), 
(a)     U«,r..i.ti^  ^raonr^-'-""'"'  ^^%r/efreftrvraUonl 

Uon  to  the  sugge^lon  th;  ^_^^^^_  j,,,,,, 
i„  the  Board  Chambers  ^^^  ^^^_ 

^.    ^^_-..     225  Chestnut  Streei.,    ^  mprove- 

^nt  of  Washington  Square 

Committee.    (Filed)  ^^         ^^^ 

Stern  Grove.    (Filed)  California  Spring  Blos- 

Tnd  the  Z^rl.^1^^^^^^  ---" 

Annual  Show  of  April  lO-ii. 

(Filed) 


(d) 


(3) 


(Fil-^")  .       .     T^iceshore  Pxrk  Improvement 

.cm  Oscar  H.  Fi^er     Jr       rtrsip-" tc.dent  of  -^^^^^^^ 
Club,  a  copy  of  ^is Jitter  t     ^.  ^  -^^Thc  L^enho^'  neighbor- 
requesting  r-n^PPO^f^^^^^^  program  in  the  La.°^^,  facilities 
proposed  school  con s^           development  of  V^^VS 

hood  as  it  ^^^^^^J,^°   iet.      (File^) 

in  the  Lakeshore  District.  ,,,t^llation  of  specta- 

„    .    1,50  Anz^  Street,  ^"'"'"^^Jtueren  by  letter 
(5)     PTon  Vmoent  Bend     1950  „„„a  areas.     U"^ 

for  laprovlng  p-rKs 
of  tlie  General  :ianagor).  .  .    ^  ^.„  „„„i 


(t>) 


of  toe  General  /.anager).  ^^^   ^^^^^^^^^  ^„„  „ppU- 

FTo.  Joseph  P.  »=?^:f,,riSach-Ohalet  as  follov3-o,,,.o.  s  Club. 

P^'^z^t:^  Au.»«'ri'  r9377^  Th"ispSin.  =-.o<.ei3. 

(b)  Hain  Auditorium  on  r.-y   » 
(Br.tified) . 

A-25-57 


-:ganMi»' 


«M 


president,  ou  j.  ^^q  1957  iirrma  ^"^Jf  extended  a 

C.SuUiv^^.  ^"5^/comittco'  3  disposal. 
Secretary  at  tnc  ^ 


;*1957  Grand  Ju 


Progress  and/or 


^    nn-^^-  ^^"-  ^^^ 


Recreation  and  ^rK^  ^P^  following  Progress  -n./ 

requested  to  appro  ^  ^  „,, 

..)   SOIL  STEHILI2EH  IN^X^V,'mS  h)OL  ^^AY|^^r__ 
period  ending  A-lo-^/. 


(2) 


Irtersions 


perioa  env^—o  -  _ 

,    .205  ^CertificatiouJL^^^ 

To  mrtinelli  Cons^-r 

period  ending  3--)i-5''  .     .tot's 

Period  ending  3-31-5'. 
l^^^^i^'^'^^^  „„„„     seconded  b.  cc^issioner  G»1U- 

r.rTe  foirrnri:-:-n  i.»  -..ed= 

^-^^^^^^^^.co^nd-.Ucn  oC  t.e  Oene.l 
^SOLVED  that  thU  Co^--' /^tensions  of  Ti™. : 
»„.ger,  approves  the  #160.0001^11^2/2^^— 

l:x  nTa^  *y"^-:rt:  let^ing^U  -or.  caUed  Tor 
rd:irri=aUrorContractn3. 


(b) 


^EP^'ALBECR£ATIOl.£iI:S£-^^  (when  Con- 

an  extension  f  J*ZJ.-^  plans  &  Specs)  bee 
quests  by  Q  P  Cortrict. 


H.lApi  i    •, Mnrch    14»    ^^ -"  '     ..  .4-^^t.   UO: 


^^25-;H^x  tsr::rnn  th.  d.aop.nt 

of  Aquatic    P^rlc. 


*   * 


,.****** 


(3)     P2o:i£2i2_i:ii^-^-^i^  seconded  by 


commissioner  Gall«^- 
i^-25-57 


requested  to  ^VV 

mg,  etc.: 

To  Approp.  tt     700.00 

T?rom  Approp.         ^^  *~  fc.652.213.000 

^^  6!652.2U.OOO  ;^„t.  &  Rep.Bldga.- 

Maint.fic  ^f  ^_;/'^^'         S.F.Zoo 

^'^^^'  .     ^  for  vork  order  for 

^^^ttonal  funds  required  lor  ^  y^^cker 

rirr.o.  g.-g.  etc  ^^^^^^^^ 

pro.  6.654.2U.00O      12  ^^^nV..  Rep-^-i^  BI^SB. 
^^  MQint.&  Repair  Struc-   ^^^^^^  ^vision 

Recrea'l  Units  ^^^  ^^  ^^^^^ 

,,,tional  funds  required  for   P 
(c)   To  provide  additional 

^^^  valves,  etc.  ^^  ^^^^^^^       ^  339.OO 

A  f,«iA  21^.000      Is  oliairs  to  Equipnent 

-I  fMnda  required  lor  r«F 
(,)  TO  provide  -^f^^X\S  equipment: 
^'^  ture  Tram  and  other  ^^^  ^^^  ^     ^OO.OO 

BVo.  6.653.300.001       .      I^     R;p.  ^o  Equipnent- 

' "  Mat'l  8l  Supplies  cornirAssary 

I^egale-Corjnissary 


Resale-CorJiassary  contractual  services 

,ao  additional  funds  required  for 
^^^  ^orCcrfational  units:  ^^^  ,     3,,.o5 


Fron  6.311.^00.654 
Equipment  - 
Recrea'l  Uri 


^  ft     362.05 

6.654.200.000. 
—     Contractual  ser 

^^^.^ ifecreational  Units 

Recrea'l  Units  o,, tract  #2296)   for 

Struc;ures-  Recrea-         f^y.ter  Supply  m- 
tional  Units  gtallation. 


Vfldifications 
of  Contrncts 


«  «  « 


*  *  *  * 


«  « 


fi'^^1''^^^^'-^^^''^'^  .    „^.r  contet  of  the 

.u     hart  intereew  or.a  prop-r^  ^^^^ly  is 

RESOLVED.  th.t  f-,%rtUt.   th^,,^-«fron^       Contracts, 

(Soc  foUoving  page) 

^-25-57 


^ 


I 


fc'v 


■v-:#-^C:- 


«* -^w  .»^_, ..,._ 


js'ipafeseRBsi.. 


<°^  affiU!i5mi4ii|'^iffE;S?  ubor  and  «turi;r- 

iTiCQoldmon  «  Son       "=  ^^^„  feeder  Md 

t„  installation  of  Aut-tl^^  ^^  ^^^^^^ 

rilerTitrr/ner  bloo.s  .  canvas  covering- 


roUer  with  »8n-i™  bloc  s  ..  =.u..;^   _   _  _ 
an  iNCgEA^  of 

r,o    r-TV       Pont    y-'Q-?    r^r,t.rn11er'3_i 

!lero79T/l2;"  r/l^^rihed..  EEC^ 

„„«T  BEc  rrp    '-r*i'--"^-''"'^*'''""'fT'M 

To  Ma'""*i^L  rods     liquid  soap  system, 
^o«r  <=«*t»nnls  court]  concrete  curb  east 

^""•^V^l  t  iSs^aS^a^ve  E.side  of 

ra?ato?fu:ra  wmj^  ^ 


t     205 .00 


%     109.08 
\2-y.od_, 


$     790.56 


cv..     rnnt  #2m=Cont£oner3_31§^=li2i^ 
(d)  G^G^II^^   TfitbSd^rf^^^T^^roin  contract 
r,oniT3"  gS^anized  pipe  -d  12  l-xnch 

Install  L-  Cl'^yton  AutomaUc  V       ^^^^^^^  ^ 

of  U^  Gato  valve;  -1^°  ^th  L^^^^^'^^  T^'" 
Clayton  M^^f  L^.f  ^/°per  tubing  connections- 
tenances  and  y»     ^  hf  


A     395.32 


a£lNC^^oi ^55.control. 

,       r,r.MT    \RT«i^  BLDG.-Cont.(n55-^o» 

'°   ^'^  "-Xrdopti  indicated  on  plans  at  ^^^^^^ 

caissons  below  dcpT^i        jycj^EA^  of .    .    •    • 
various  locations  -  an  in 

T    of  use  of  P^rm^-ncnt  Salary  Appro- 

(5,     Hcuost  Controllcr^sAp^^ ■ 

..i^U^^J^^^^^^^^-^^  Oallagh. 

on  motion  of  Con-iBsio-^r  «o"^, 
the  following  resolution  w 

.Hilary  ^ds    ^na^r     ^^^^^^.t  Sal^^^Xlf.t^rLployBents: 
hrTenporary  f^^^^g'^o  sit  ions  by  Temporary  Repl  ^^^^ 


aes.  So. 2668 


Kplacenent 


%2039 


%2013 


Ff!^§-yi^I^S.e.^oPay     ./A/57.6/30/57 
JAMESRoSrS  Sxck  Lv.w/ 

(b)  Q:J^B  GftRDglSE  ,,^^to. 

WILLLu^  CALUS  .ditto- 

PTl/iNK  PALU 


$ 


A/22/57-6/30/57 
1/17/57-6/30/57 


»  *  *  *  *  ♦^  *  *  *  * 


718.63 
925.91 

180.00 


(0  p-^^rr  f-  '^^^vi^^^^^-^^ 


i^2^^2iLiiL-2£22i£a-2^^-^  ^^^^^^^3  ^y  Commissioner 

on  notion  of  ^o-issioner  G-U;^^^^^^^ 

r.oore,   the  following  resoiuT,  ^^^^_^^ 


■I* ' 


« 


-.r«^i;-;"-'; 


»*»■«-. 'jaM^iDtejy 


■if^ 


"^^'^ 1«  "'■  "  „  ,  r»  -  for  roflnlshlng 

C^)  ToE  0  n.nH«c..^oa^f-,,„,- (Appropriation  ^^^^^_^^ 

rbJ^zS.OOO) ^ 

(.)  TO  Dop»rtnon.^^X-'rriors:^™^"-^"^  S500.00 

atcre^tioT,  Cortor 

glazinc,  etc.,  at  ^-.  ^  ^^^^_^ 

"^^^^^  ..  t  this  Co^ission.   on  rcco-nf  Uon^of  ^^^^^^     ^^ 

i22EiE&J^S»S      the  foUowing  Yacht  Harbor  Moor  ^|^^^^^^,  jjane  of  ^^^ 

♦   Tnconsc)     D^t^- S2     — 

ZATION 

^^^  (I^r^anent)  ,.,.57         Al^ACAFA  2, 

mi  SCHUYLER 

-Srurry^-  the  North  Beach  n^n  ^^^^^  ^^ 

The  Co^ission  -iewea  these  Pra^^o^-t^ 

Supervising  Enf  ^^;!;^i'^,evelopea.     It  i^-^^jf,  '"^f  the  playground, 
he^nd  Mr.  ^^^^^ftion  in  the  far^e  ^^fJ^fZlo^  loc-tion  wculr^ 
ing  to  a  WW  If  f  i^'^tho  Conmission  that  any  n       ^^^  approval. 
,,1.    McDevitt  advised  the  o  ^^  Supe'-vis^rs  ^^^^  ^^^ 

proposal  and  were  requos  comissi-ncr  Galla 

Wolfard  prnnisod  to  complete  geconded  by  Com- 

.  f  Comnlssioner  Zirnnor^^^j^f/,,tion  and  park 

Therefore,  on  notion  of  Co-ni^  ^^^^^^^  ^,  the  Kecr 
nigsioner  Gallagher,  a  ^p  A-25-57 


i*si£^fee^. 


»a9^ifia>A 


>i>»lr*ir%#«aiWf»' 


»*»■«-. 'j»(i#^.j//, 


^^^^told  Co-l'?!"';  "the  Co^Ssslon  Moetlng  ^»  "^.^^^^ts  of  -A^^f'"" 
==t,fSe     *      °;f  >^!^iurr  ™^„  rp'op-rl:^  sStte.  for  consUor^t^on 

aiE2ai!S2- Dr.iv.lng3  of  WW  Merced  Rocrea- 

^    '      |^^.p  r.nntfT  .   A-o^.4nera  of  the 


Coiwii3s^""    ^"^ — ■ 

I  liii-i  ^""•^f'^-T —  T,„<nnrv  drawings  of  the 

The  Coi^^^f  °'    -eation  Center  Buiiung, 
Lane  Merced  Re^re^^^^^^^^ 

Frick  and  Kruse,  i"  build- 

"'.  ™«ing'  The  restaurant  =on«/=^™^rttor.  center  buUaing. 
-^^e^^^naent  of  t.e  rest  of  «.  ^^^  ^^^^^ 

gr^u;^  -^  "--^"'^^  ^''  ^„  ^„„,e.  ^  Co»iaalcner 

sr-  f;srr:-frra4.a: 


SaJ"^  .v,„t  this  Comlsslon  i«=%'?:;:*'?entof  as  subolttod  ^ 

^„.n  .ppvs      ^-^^"„.   rthT^Ke  Horc;.  Bec^^Uon  -  ,„  .  n- 

ri2»^^^ii^      understanding  that ^.^^q^^^^^^g^ 
be  presented  at  a  i^ 

..   ^  ji  «» 


*«*»**'**** 


■,n±_!n 


5ach_ 


rlir^^^  ■'T/"c'.^rsr<^ort-.rs;uth  ^™f„:tbria.e 
tonl  Manager        Mr  ■  ,^"^„|/,lng  I«''^if'^„^""ran  would  replace  tho  /o-     ^„„^, 
UtWWl  to  to  t^^  "^       ^,rt.     This  now  pl  ^„,,  „,uld  also  ^_^^^^^, 

?.!Ti.r..f°"'  dr,rr:,ed  t.  the__«arfJ2,%;,>o  access  roa^way^  , 


for  New  f^ccess 
Road  to  Har31ng 
^,\,  r^-^f  Course. 


^.  FunKQ  V'""  "  ^v  Golf  Course  '■'■-•■■      _.„niRce  tno  luuu--.  -  -^ 
io  the  Harling  ^^^^lf^\oM  pl^^  would  ropiac  oUminate 

S^set  Boulovnrd.     This  n     ^J^^^^^yce  ^^^''''''J^^^^y  which  connects 

'proceed  with  the  pl^-^^^.^ce  and  ^-^^^^^ll^^Vtov  fiU  material. 

lie  Works  for  ^^°^^.^_     and  the  best  s^urc 

location  of  appronches.  conmissioner  GaUa- 

plans. 


,...« 


CO 


*****  .       ^r   T"ck3on 

rnr  Rohnbilitatinn  -f  J  •^''' 
^  .^r^ncifications  for  wn      ^ — 

Final  Plans  an^  T^IH..^^^-— " "  7.  sui 

mo.,.-r-unlJtBBl?V'^ .  « .fA  cations  as   ^u 


^^""^  '^""^n^^r^Sll-------■■ ..ons  as  subnit- 

^^^^^^^^^^^^■'^'^^^^^  ^nf/S  rohabriitation 

^.tcor:^.vo--oro  t^o  Fi^-^^   ^-^^^^-^.^U  tho  1955  ^nl  FH^nd 
^,  by  SchuWt^no  FT  ^^  ^  ^^^,,,ed  fro 

of  Jackson  Piaysr  ^^^ 

P'^'^^"'^-  f^nal  drawinC3  °'''"^,  the   sane 

-  *--,-hVoeri:erf  ^rpr^i^o^rs-r.^^^^^  r 

playground . 


*^ 


-i»,m 


^•^ 


.7 


»■    ,1lM«ilr'.,».a»4^.-.   . 


S9 


iffl* 


,,^p  BUSI^  ^^°^'''^  .     ,.  Herz     seconded  by  Coimiss loner  Zi^ner- 

'^'^'^'^  on  -tion  o^^  C-iss^^^^^^^^^^^  ,,,,,.,.. 

roan,  the  followmb 


^  ^  *******  * 


'\.re  Director  of  Arboretu.  Pcsition  Post- 

,5)  Civil  service  HearingJ^^^ 

noned  •  --   '-""  "" 


^vjj^l^ 


Cgnei, ^ ■  Service  Commission  has  ap- 

ulod  for  the  n       ^^^  p^bllo  hearing 

,1     ******     " 


above  captioned  work. 


T  .-^  RIDDSS 

g".  E.  YOUNG  Francisco  22 

3737-17th  Street,   ban  r* 


d"e.  BUWibbb  CO.  - 
RUSSELL  HINTON  CO. 

DEEKER  &  ^E^^^„ 
ROBERT  A.THOl-^PSOTI 

vi  g.thokpsom 

t'vim  sqreksen 
Iquaiidt&sons.ihc 

i  decorativ:g  co. 

FULTON  PAIl'TIl'G  CO. 
MWIOR  PAir  TERS 


2198  Oakdalo  tr'*/A7^ 
1213-15  Fell  St.,  S.F.l^ 
'''^  Hazelwood  Ave  .   S  F.12 

1,5  Lenders  St  .-F.U 

3170-23r'.  St.,  ^-y^  3 

U3  Tehama  St..  -^    - 
.1290  Sanchez  St.,  ^'^' 


3025.20th  St  ,   3.F.10 

338  Fulton  St.,  ^-''p  37 
2ElGchillWay,   S.F.^ 


^A,333.33 


5,102.00 

6,373.00 

6,626.00 

6,6/.0.00 

7,389.00 

8,016.00 

8,520.00 

8,838.00 

9,555.00 

11,317.00 


i%" 


MWIOR  PAir  TERS  ^^^^^  fron  the 

Irc  rosolution: 


1 


ConrAssion  Awards 
'cr.tr.ct  for  Paint 
ins  of  Lion  Hse. 
i  ?ichyiom  House 
n  S.F.Zoo  -  to 
:.S. BURGESS  CO.  - 


rUi::iii^^^^^-^*-^'"^  ,  tlon  of  the  Gcncml 

— -  s^'/;^--^-  T^Krr  ^/^lir^r' 

BWOESS  CO..  2W/^",  rospon=lbl?_tl.l-r  ,_^.,^  ^^  u 

L..V.0    th.t  t...  C..cr;l  ';;f/rtrt=t  on  ^=h.lf  or 


*l 


.=^r:- 


v*.li 


^Mvl^iiW!:^ 


90 


L       '-11 


^^'^^  '"""1  Recreation  and  I«rk  Co-lsslon,  and.  be  it 

,-.,>     .k.t  f-ha  Sooretnry  shall  file  notice  of  approv- 
mTHER  BESOLVED     that^^^^^f„^-*^  Se  official  no«paper  of  the 

fitfand'c^U  ot  San  f^anclaco. 

o        tnrnr  next  read  tho  bids  received  and  opened  by  him  on 
^rif  Ife!  1957  fo^  ^^^  '^^°^^  mentioned  work, 

d^nS.  joint  venturers 

2166  mrkot  Street,  S.F,U 

A»voT  R^ddors 

febert'L.  Wilson 

KartineUi  Construction  Co.  ^ 

^.  p^nke  rocor^nded  that  f^ ^^^^l^^X^TJ^ ^^^  f 
^4.608.  which  c°^^%^^^  °Vwhich^3  planned  to  be  placed 

riltiri  ri',hCrrSt?o„  couM  .  ea^l,  conatruo. 

u«-rT     seconded  ty  Commissioner  Galla- 

T.7X  foiS^riufi"'-  --*'^ 


^,235.668  e22Z..608    52U,33l 

*9/i  AOO  3226,030    $211,135 

lltltuo         t  U'.OSO    5  34.600 


^?,  No.2b74 

ivard  of  Contract 
fcr  BALBOA  SOCCER 
T.'^m  BLEiXHERS, 

to  c.j.coaiNS- 

•filHIITZ  &  DeNAREE 
JOIKT  VENTURERS, 
f.r122A.b08.Q0_ 


RESOLVED  that  this  Commission,   on  recommendation  of ^the^^^^^^^ 
Ser     docs  hereby  award  the  contract  for  con       ^      ^gLLNITZ 
TlbS  Soccer  Stadium  Bleachers^  ^.^^t  strict,   San  Francisco 
TDeN/JffiE,   Joint  Venturers,  2166  Mark  ^^^  ^^^^^^^  ^^^    ^for 

,?hey  being  the  lowest  re|-l^,^/f,,^ie?e  work  called  for  in  tho 
•in  the  amount  of  ^22^,608,^he  -  ^  ^^^  ^^^^^  ^^^  ^^^^  ^ids 

specifications  excepting  ^he  tei 

having  been  rejectedj  and,  be  it  ^     ^^^ 

nmxi^H  RESOLVED,   that  ^tho  aonoral  y^^^^Z^Jl^oX^Al  of 

secretary  -^J^^^^^^  To^isTL'.  and,  be  it 

the  Recreation  anc  Park  ^^^^^^  ^^  ^^^^^^_ 

mTlER  ^SOLVED,   that  the  Secrot^tf,!,^       newspaper  of  the 
oi   In  the  official  advertising  "^ 
city  anil  county  of  S-.n  fVanclaco. 

*      -fh  q  F  Football  League,   Inc.,  for 
(3)     Comission  Approves  Agreer.nt  wxtho^F^^^  

Ln.  n      f  Wr  r^^  .IMP  "^-^^-^^-^^""—^T;^  „,,,,n  of  Cor^is- 


^1 


I 


Ln.n      rwr  ^..w      ^~\Lna.er     and  on  motion  of  Connia- 
C^  recor^ndation  of  the  ^^'ll^UsZor  Herz,  the  following 
sionor  Gallacher,   seconded  by  Coanis 
resolution  was  adopted: 


Cinnission  Appvs, 
i^rtal  of  Keiar 
Stad.  on  Might  of 
to  5  for  Exhi- 
bition Soocor 
football  Gaino  Bet. 
tllisgow  Celtics  & 
S.F.A11-Star3,  C 
IW  of  Gro33,With 


HC^    i\    ill    li  — ^^^  4. 

'  rove  an  riTreomenx- 

rKo^  :  rta.furfcr?ho  ni^ht  f  J-     >^^1^^^^^^  3,,,,     ,  .nd 

focccr  fnotUall  g-.^.^-::     n^oioi-icration  o^^^^  T 
the  S.n  Francisco  All  .t  T  ,^^  ^^  ^^^  ^^33  receipts, 

tho  city  of  ton  VlO^^;  r"^ 
ninlmu.  guaranty  of  '  .t>0.00. 


»««*«'* 


^  *  *  * 


A-25-57 


■"'-   ^'^ 


■--.j^S*'.-ftr,,r«tuti«3t,^i-H-»Ti-*---.  ,N«i'v  I'.'f-^-j: 


L         ')fi^ 


,^  BU5lf§§  (cont'd)  .^^^^t-,  Gift  of  ^1300  from  College  City- 

'^^^     U)     Conunission^ara^tefun^^^ 


Cc«d3sion  Ask3 
5i.of  Supvs.to 
Officially  Ac- 
cept Gift  of 
•-1300  i^^  '' 
lege  City- 
lakeside  Presliy- 
urian  Church 
for  1957  Night 
Lighting  of 
\^t.  Dftvidson 


1  .T-(iao       r- 

..       „f  Commissioner  Zimmorman,   scconaod  by  Commissioner 
trtZ  foS^gresolutlon  was  adopted: 

p^o^inf.inn  No.    267fe 

n       .«=^nr,     nn  behalf  of  the  City  and  County 
PESOLVED  that  this  Co^-  o^,  ^n  beh^l  ^^^ 

of  San  FYancisco,   f°^f,f  T^^gf^Q  Preatytcrian  Church  m  the 
gift  of  the  College  City-L^^°siae  rr       y  lighting  of  the 

^         f  «f  '".1300  to  cover  the  costs  oi   ^^'^  '<-  v^einc  the 

amount  ol  vi^^  *-  .      -alendar  year  195",  this  ^^^b  ''' 

IllX^TcZTyiZ  Zt\l  dono?;  h.,  generously  provided 
the  funds;  and,  be  it 

Lotion  19(d)  of  the  f/f//,' .^  ,ocept  this  gift  for  and  on 
Sff  :rtrriranro:"'ty  of  ^San  ^anclsco. 


#     »     ♦     •     • 


«     *     *     *     » 


V,  Of  ZOO   rii  m-l-  -->-  -^-^-^■^^-  Un^hirrton  zoo.   Approved. 


p.xf.nmir,-      --- 

.      ,     ...  fallaeher.   seconded  by  Commissioner 
on  motion  °^,=;--,:ir„rresoi:flon'«as  adopted: 
ZiiffloBrman,  the  loxiowinB 


"^ffx 


Exchange  of 
Zoo  Animals 
'.'llh  Seattle, 
'Ash.  Zoo_ 


for.  the  Durpose  of  disposing  of 
RESOLVED  that  this  ^onurdssion     for  tne  p     P^^^^^^.^„  „f  ,„i,,als, 

surplus  varieties  and  i'^P^^^^^f^^^^^change  of  animals  between 
Tes  hereby  approve  the  ^°lj°"^3f,,tle T/o!  Seattle,  Washington, 
the  San  Francisco  Zoo  and  ^^°  f  ^^f  ^^.ting  and  transportation, 
the  latter  zoo  to  pay  all  ^ofs  oi  e. 

including  delivery  of  the  animals  to  us.  . 

Trader 

Seattle  Zoo 
Seattle, Wash. 


San  Francisco 
Tn  Give 

1  pr.   Lesser  Panda 
6  Peccaries 


San  Francisco 
Tr^  Rficeivc, 

1  pr.  Alaska  Brown 
Boar 


.   ..    ^.  Donates  Steam  Locomotive  to  Department 

(6)  Southern  Pacific  Rr.ilroad  Donates  ^ _ 

f.r  Il^e   or^   f.   fln^ZT^)^ "—      ^^^  ^^^^^  ^,  ^ho 

locomotive  for  use  as  an  attrac^i 

a  City  playground.  ^^^  ^^^^^^^^  ^^^^^ 

Through  the  interest  and  sponsorship  oi  ^^ 

In  offer  has  b^en  ^^f  ^If^.^.l^^rnoishhaLcr  Playfiol-3.  wxthout 

the  locomotive  to  a  location  aii 

cost  to  the  city.  ^^^^ 

Mr.  R.nV.e  then  -ported  that  ^0^.;;  ThrSsident  of  the  Western 

Kr    Gilbert  H.  Knoiss,   A^^^^^^'^^^',  eompany  had  ^^^ff  ^^^^^^ 

pacific  l^llroad  Company,   ^f;^/3J^3onato  a  locomotive  to  the 

late  Herbert  Floishhackor  to  also 

city. s  playcrounas.  commissioner  Galla- 

on  motion  of  Co-issionorjooro     secondo^J^^ 

gher.   the  following  resolution  w 

Sa?.  H9.^fe7^  ^'^"'"'    '  '   ""*  cr'^tcfully  accept  the 

C«Mccepts  ^SOLVKD.  that  tM^^  ---f^^n  ■^--if/^^ia^d^Srs^lay^-" 

■S'rr        rs°t:ri:^r.ti™  to  the  dty  f^r  use  at 

^transportation 

jrott  oheedy  Drayare 


H 


?^«i^^wwm^^' 


f^t .,  ivfiir'£ff^,'0 


92 


'^^ 


^^  ^^rS^4  To  -  --  "o^e^ontf  U3  pl.ytlne  To.  the  San 
provide  »»y  0  J       ^^j  their  parents. 

Francisco  t-nxj-^ 

*  *  * 

,  «^  to  ackn-wle-lge  the  kind  offer  of 

^ ...»  K  s=;  »li!sB^s.-f ""~r-;r: 

j  tive  Untii  ^^      .    determine  U  i^ 

I  tion  May  be  Found  .   _  .  ^  *  «  «  *  * 


ft  *  «  «  * 


♦^  ^nre  before  the  Commission, 


Respectfully  subnitted. 


(£e.oa^^''^'^ 


^^:^'^  ?--„ 


•.LVicD:nnw 
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■!■ 


1 

^ 


■rr- 


-^Cgi 


San  Francisco,  California 
May  1,  1957 

4^  +  c:„tt«r  the  Recreation  and  I^rk  Cornmis- 
,,  ,he  call  of  r«;if,tle!ting  in  the  Chan>bers  of  the  Library 
sion  met  for  ^Special  heeting  in  ^^     ^^^^^^^  ^^   the  morn- 

Coimnission.  Main  Library  build  ^.^^^^^^^^  ^^^   .^ig^^al  plans 
ing  of  W«^'^*»'^^y\!^Liiral  drawings  for  the  design  and  construe 

5;ofTrr:nrhiibrir^^^^^^^^  ^^^^^  '^^'^  ^^'"^ ""''' 


The  following  Commissioners  were  present: 


Mr.  Louis  Sutter.   ^^^^^^''^,,. 
Z\   Fred  D.   I^rr.  Vice  President 
Rev.  Eugene  A.  Gallagher 
Mrs.   Joseph  A.  Moore,   Jr. 
Miss  Jane  E.  Zimmerman 

■lo-  «ootinff  of  Decenjber  27,   195t), 
EXPLAMM  liSm-.     At  the  -f  J-^-f.^.^^^.nted  permission  to 
^j^^^^Tt^ution  NO     2521  thej^°^^  ^.^^^ain  a  Branch  Public 
the  Library  Coimnission  to  °^^f       ,v,e  North  Beach  Pl^yg^°^^^' 
Library  in  the  western  section  oi  drawings  were  identi- 

consisting  of  -  ^-^^.^^g^S     dated  J^ly  U.   1956.     On  January  28, 
fied  as  Scheme  #1,   Jod  ^     •         „„„_„ved  bv  Ordinance  , 

1957     the  Board  of  Supervisors  approved  W  v  .^  ^^^ 

S  CoLisslon's  Resolution  No.  2521. 

:.  ^,  suggested  »t  the  Bo.ra  of  -Pe^rcri^rTSlilSr 

ty. 

»  »  *  « 

T.oaPnt  at  the  meeting 
Heprosentatives  of  the  I;ib-ry^o^i-^^^^^^  S.eior.ers  J.^M^ 
were  Commission  President  ^^°^     ^.rarian,  Mr.  Lawrence  Clarke, 

Moore,  l^iss  Rose  ^^^^^!^^ » ..f^^p^nk  Clarvoo,   Jt. 

..d  Commission  Secretary,  fx.   Fm  ^^^  ^^^^ 

president  Sutter  opened  the  meeting  ^  rcslg^l^.' the  budding  for 

fard  of  Apple  ton  &  ^olfard,   Arc^i  ^^..^i^igs  which  he  had 

the  Library  Commission,   toprese^  ,f  ^^^"f  i',  fitst 

prepared  following  the  Commission  ^^^^^  ^^.  ^^  ^^\hi  'iter- 
1957.     Mr.  Wolfard   showed  th.  origi         ^^^^  i.^troduced  the   .Iter 
been  approved  in  December  195b, 

nato  drawings.  d  th-t  the 

Mr     Him-n     deportment  Supervising  Englneor     ^^^^^^^hc^s'    sec- 

fci  all^rn^te  ?l->n  -""  P"!""  "^'^  love     pl^-J  'P=>'=?'   '^^'J^to 
tfon.  and  while  -""-f  j"f  '',^a  r^'tory  facilities  loe.ted  to 
provide  ndditlonrl  storeroom  ano 
«rve  the  playground.  ^^^^  ^^^^^^  ^^ 

Commissioner  Gallagher  ■""f  "t^'ft  -as  the  staffs  recoTr»3nda- 
the  commission  «"'«"  ="tovlded'under  the  building.  «Uh  a 
tion  that  play   space  be  provided  u 

Clearance  of  U  feet.  ^,,„„,endatlons, 

Asked  for  reasons  for  the  ^^-^^f.^l  cost,  of  "ntllever  «n- 
S?:  Klmboll     and  •*•  "^^^"^^f  ;?Uportlng  colu^^s  made  the 

struction  -ere  «-f  J^^^.^ucal. 

b-sewnt  place   space  inpr  ^^^  ^^^^^^ 

Co^issionor  O^Uachor  c^^-^^f  ?--:^rUi-i^n.s^^^^^ 
boon  .dvlsed  of  the   staff  3  chR     ^^^^^^  ^^i""f  ^vin^hnd  the 
policy,   and  C-^mmiss  oner  P^rr  ^^^_^  wi^^^'^^^^ilifon. 

ir-ly  h->.g*.y  P^'^P*^' ^^,i?ttod  for  Corr^isslon  consia^ratto 
cri/in."-!  -nr-.wines  subr.itU,d 


ti-ri' 


^M^ 


I 


i 


5-1-57 


i' 


\ 


r^r^  R.,ked  that  the  engineers  prepare  a  report 
Commissioner   ^^ ^jTjl^^  the  reasons  therefor.     He  said  he 
of  their  recommendBtions  ana  ^ne  ^e  with  the  Libra- 

fnew  that  the  Commissioners  wishes  to^^  ^pe^  ^  ^^^^^  ^ 
,y  commission    but  that  the^^b^^^         ^^^^^^^  ^^^^^^^^ 

reasons.     He  ^^^^^3^^,^^^;^   Jeopardize  the  library  services  in 
additional  month  would  not  J^°P^^^  ^       Commission  has  already 
I?ght  of  the  U  years  ^f^^^.Jf^ ,^7,iSving  these  remarVcs,  Commis- 
^P^"^  Trr  i-     rcused^from%he  meeting  to  fulfill  a  previous 
:irorntrent:t  the  Mayor's  office. 

A   A  r.e  ^nterrogption  in  which  Library 
There  then  ensued  a  P^^J^^^^^Llbrar^  Architect.  Mr.  Wolfard. 
Sissioner  Max  W-^^.^.f/.^'^rtfon  of  the  drawings  and  his 
specific  q^:f  ^°^/  °:^pioval  and  acceptance  to  both  Comirdssxons 
submitting  them  for  ^pprov  i  disagreement.     Com- 

and  the  staffs,  and  on  ^^^^f  J^"^^'^  Recreation  and  Park  Commis- 
.issioner  Hoore  stated  th-t  i^^t^^J^^  ,,3,,  ,,,,,^  building 

sloncr3  wnnted  U-iooi.  i,i 
ftet  It  would  be  provided. 

•      ^.-^ntT  filfficulties  made  the  lA-ioot 

fi;aranco  .p»=o  ^^f ="=f  ^^'.^taisslor,  to  the  Board  of  Super- 
rsor.:".nrtrll«''rrororore=o^cnded^^^^^^^ 

iri  i^fe^fnd^urrarr-Utles.   1.  lieu  of  t.e 

Other  two  schemes. 

I„  answer  to  Oon^U^ioner  Gall^.h-;^  -jf  7„.  'S^ltf^f-i"- 
prossed  a  preference  f^^^he  storage  sp^_^^^  ^^^^  ^^^  ^^.j^„t 

hd  Krnte'ohlfoo'orSrioSer  level  pl.y  space. 
President  Sutter  aaXed  for  Co»lsslon  suggestions. 
Co^assloner  ^Uag-  -tea  tHa-^^^^^^^^ 

trc^cXsi^"^"  4  r  :5  t"co3:ft 

of  the  North  Beach  "strict       "^^^^^^  ^econnsndatlons  of 
four  Connlssloners  present  to  vo 

'''  '"'"'  ..ssed  her  personal  opposition  to  the 

Cc^^lssloncr  2i'-^"^'':^^^ir'  "^ 

I„«r-I3vcl  t^.  of  Pl-y  -a.  ^^^^^^^,,,,„  of  ,,e 

Corrlssloner  Gallagher  asked  f-^^f-f^^^.^  t^^^  the  departnent 
s?"f  recorxiendatlon,  an^  Mr.  !"f°  t^„„  Comlsslon's  dcnand 
fs  confronted  ^  ^wo  denands^thej^lbr^^^,^  ,  ,,  t  a  U- 

-tTea^roroe-h^]     vlded  Ih  t.^^^^^^^^  -1.  v 

the  Comnission  accept  th.  Pl':;y"3,„^er  Gallagher  ^^ko^^^^^^" 
TSi  ^if  °:Xt^::;ons^bUUy^or  - J^r  tr^^weSevel 

'f^n  agi^ecmfnt  f;r  accepting  responsibility 

''"'*  r^lLgher,   seconded  W  Commissioner 

on  motion  of  Commissioner  G.Uagn,^^^^^,.^ 
Moore,   the  following  resolution  w 


1 


fe^.  No.2b7q 

CxHBission  Appva. 
Alternate  Plan 
As  Prepared  by 
Libr-ry  Connis- 
sH's  Architects, 
^rtlet'^r  ft  U^l  fif^ 


Moj 


"^^^^  ^.  full  and  unqualified  recon- 

^SOL'/ED  that  this  ConniBsioV;^;,^;,,   Hecreation  Sup-int-^^^^^ 
mondation  of  th.  Supervising  Eng^^  ^^^^^  ^TThe   North  Beach 
ent.  and  the  ^"^/ji^.J'Se' Branch  Library  in  theNorth^  ^^^^^_ 
nl^n  for  construction  oi    i^  AnDletcn  &  woii'irj, 

r./roun-l.    said  plan  proP-c^^^^^ 

i-y  Conmission's  architects,  ^       ^  30     1^^/^'   1 

Shoots  Nos.  1.   2  -'^  3.    J^  fho' Library  Conndssion  that 
understood  and  agreed  to  by 


I' 


\ 


sri. 


-%    -.;, 


L  '^fih- 


.   ^«r^  «,hall  finance  and  provide  for  construction  in 
Library  Connission  shall  fin^n^^^P^^^^  ^.^^^^  ^^^^^^  ^^  .^^ 

the  building  of  t^°  P^^^;!^3'^f„^  janitorial  and  carotakor  sup- 
playground  '■llll^^r'l^   the  floodlighting  systen.  and  repaving 

^lies.  r^^^^f  ^!f/'^olloyb^ll  courts,  and  the  construction  and 
P,r  the  tenni3  and  volloybaii      j^  ^^  ^^^  ^^^^^  ^^^  ^ 

landscaping  of  the  triangui    ^^^    ^^^^  ^^^^^^^^     ^,^,,„ 
building  that  v'ill  f  ^^     cithers'  and  children's  play  see- 
the li^f^Va'cS/ancf  vif^  the  aforesaid  architectural  draw- 
tion,  ail  -L" 
ings. 


»  *  »  *  » 


«  w  »  »  * 


^     •Ar.^'i-     Mr     Ttort  Simon,  assured  the  mem- 
„„  Libra-  Library  C"^"^""  f  °",f/-*pirricSs3lon  that  thoy  and  tholr 
>"«""  t  te  bsra  of  tho  R^croatlon  and  Park  w  ^^^_^^  ^^  ^^^  ^^ 

S^rrau^-    TtL";fa^.raSnrrpUnr:cul.  L  submtte.  ror  approval 
'fto  KJ^      at  reeufar"l^tervaU  of  preparation. 


^A^jn:.ir£^^-^'^''^^^^^^^^ 


.•^^iP^. 


Respectfully  subnitted, 


^,^^20''^''^ 


S 


Edvard  A.  McDevitt,   Secretary 
ic^^cr.tion  nnd  Park  Comissxon 


EiUcD'.nW 
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\ 


=1. 


Ip^fili^ 


San  Pranciaco,  California 
May  9,  1957 

Ucn  »na  P.rk  ^"^"j^f^-.^t  louI=  Sutter  presiding. 
3^957,  at  3:00  P.M..  ^^"^ 

The  following  Conmdasioners  were  present, 

Mr.  liouis  Sutter  President 

Dr*,  Francis  J.   Hen 

Mrs.   Joseph  A.  Moore,   Jt. 

Mr.   fTBfi  D.   parr 

Miss  J&ne  E.   Ziramerman 


»  »  • 


«••»•«* 


UsAkfiLiias^ 


.   4«T,«  the  minutes  of  the  (1) Special 


» «  »  »> 


l"***^'^'"^                       „  .»»...a  .c,uUiU0.  of  Property  for  E^cpanslon 
Public  HaariR?  on  Proposeo  »c4Ui. ^ ^ , 


^o-ini  order  of  business  by 
p«,.^dent  Sutt-r  Introduced  the  «Pf/^.^     ^cld  at  the  suggos- 
ZllZ  that  the  PU^ii^^-f  ff  th    Sari  of  Supervisors  as  n 
t4rt«     f  tbo   Finr.nco  uOiM»3ttoo    )*  -       o^  the  proposed  acqui- 

.22ns  of  <tetar«inlrK  the  P^^^^'^^f^i^thc  Helen  ViUs  Play- 

Er  ^ra^'  rttr.:rruu..  aosc.pt.„ .» 

tno  Agenda I 

J  4a  <j^tnr\tnd  at  tnc 

T.C  property  ^<.3»if  "j/.f^  ea^'f^Smc  Struts,  with  " 
northwest  corner  of  L^'^^J;''.  „"  ^^  street  and  206.25  f^-"^ 
frontage  of  127.6  f^^^^V^J^.^^^f '^ts  2  through  3.   in  Assess- 
on  Ffeciflc  Avonuc,    co'^^^^'^fhr;  public  hcarin,:  v/as  pub- 
or«B  Block  573.      (Notice  "^/^f^^iP^dvortislng  in  the  S^-n 
lisScd  April  18,  1957  -^ J^i'^^l']]  t,  published  notice  has 
Francisco  Examiner,  and  a  -op     '^         J^^^  ^nd  mailed  to 
been  posted  at  ^ho  Helen  Vx^-3  J^    ^^^^,,^^^3). 

HO  added  that  ^ho    -ssion  would^^^  -^^^^,  ^^  ,^,^^^,  to  a 

and  that  any  action  of  tno  ^u 

later  meeting.  ^^^^  ^^^^^  ^^^^^^^ 

for  the  construction  of  ^^  f^ ^^  ^^o  expansion  of  the  opc^ 

playground.     Mr,   sapiro  ^F  ,  j     endonvorlne  to  pr^ 

dimcultios  he  had  =''«™"fty  om<=l"l=- 

.bjoctlonn  to  tho  proper  city  ^^^^^^^ 

Other,  3pe..in,  In  opposition  to  t,e  e^^^n.lon^-^  _  .^^  ^,,„,, 

Taylor,  Mr.  and  Mrs.   Prank  wn 

^^'  .   ^.^iate  neighborhood  of  the 

.  delegation  of  ^^ther^fr.;^  t^e  r  0^13  310^     request ing^h- 

Helen  Wills  Pl''^:'g^'^^'^^^;^^^.'^^  Liong  these  wore,  ^-f^'/^o^Sglas. 
th3  playground  be  enlarge^,     f    ^^^.^^     „r3.   John  !n.  Doug 


th  3  "pl-y ground  "be  ^rl-vrgec^^  ^      ^ogan. 
zio.  Mrs.  William  Chmg  and  i^r 
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m>r> 


M 


:;n!E5S  (cont'o; 

rhMrman     Group  Work  ^.nd  Recreation  Council,  C-nr.unity  Chest, 
enphasized  to  the  Cornnission  tha  inportant  need  for  nore  rocre'<- 
tion  facilities. 


j  ?jrther  Considem- 
I  \ix  of  H.Wills 
1  ?/j  Expansion  Set 


I  f.r  Kay  2^    ^^'^7 


in  anv  way  affect  the  playground  location.     No  dellnlte  inicrr.. 
1,-Tlas  av<^^il^--blo.  except  that  1't.  Prank  Willians  reported  by 
ItrsoY  that  the  President  of  the  City  Planning  C-^irrdssion  had 
said  that  the  freeway  route  would  be  between  Pclk  and  Larkin 
Streets, 

Mr     Philip  L.  Rezos,   City  Director  of  Pr->perty,   t^ld  the  C-rrds- 
^^n  that  a  condennation  suit  had  been  filed  nany  nonths  ago 
and  advised  that  a  decision  should  be  reached  as  o'>rly  as  pos- 

gible     so  that  the  owners  of  the  property  under  condermation 

could' clear  the  presently  clouded  title. 

To  further  conplaints  by  i^.   Sapiro  that  ho  had  been  denied  ac- 
cess lo  departmental  information  and  files  on  the  Helen  Wills 
^^tter     Mr     Rinke  objected  strenuously  and  denied  that  any  pub- 
lic ^ecor^^  Srbeen  withheld  from  Mr.  Sapiro' s  inspection. 

Mr  Haman  and  Ifr.  Kiabcll  reported  to  the  Comission  that  there 
w';  no'^ansion  plan  available,  but  that  there  is  a  progra.  for 
such  expansion. 

n       A     ^^r,o7.  porr  asked  for  nore  detailed  information  on  the 
Conrlssioner  P--rr  ^^f  ^^°;  "     ^^  ^e  wished  to  visit  the  proper- 
expansion  P^°f^^;;/S^,^^^3f^,JJeation  Center  as  well,   because 
ty  and  inspect  the  ^^^^^^^  "°J'^%.  .  cViinese  Recreation  Center 
several  references  were  made  to  tne  uninest,  neux 
as  an  efficient  recreation  facility. 

Connissioners  agreed  to  take  ^ho  matter  under  .tudy     and  in 
order  to  limit  further  delay,    set  further  ^^^^s^.^rati^n 
Matter  for  the  next  regular  rooting  on  Thursdry,  f.ay  23. 


x/  •  t. 


I  :>m-iCATiONS 
^(1) 

j  ftnissicm  to 

]se  G.G.PJrk  Band 

rccuTse  Appvd. 

I  f:r  9/15/57  to 

C:3»scrrte  I  An 

.jeric?.n  Day 


«  « 


***** 


*  * 


ing  I  Am  An  Anerican  Day. 

on  notion  of  Comissioner  Hcrz,  seconded  by  Cor^.issi^ner  ZL^r- 

nan,  the  forcfoing  request  wos  approved. 


^^r^rf'^T   of  property,  subr.itting  for  appr-v- 
(2)  Fron  f  ^l^P.^- .R^-.J'^^J^g^Jj",  %   ^pLvis.^rs,  a  resolution  auth- 
al  and  submssion  to  the  b  ari  i  ^  h        p^  y^ 
orizing  purchase  of  land  required  for  hcLaren  parK. 

u^,.«  TiPP-nded  by  Commissioner  Zinr.er- 
On  notion  of  Commissioner  Horz,  sec  ndea  py 
■an.  the  following  resolution  was  adopted. 

ies.  y'.2fe79B  Rnc,pintion  V-,   2679B 

r.ci.r.n  ^.rk      RESOLVED,  that  this  Connission  approves  for  subnissio^^^ 

•   b^cha^     Board  of  Supervisors,  ^  J^:^^;^^^'^"^   ^p^rk  a  follows: 
tain  property  required  for  llcU-ren  i^fk 

Lrt  N-.  Bl£ckJl2.  An21inl 
-"-8"    6215    ^250.00 


From 

George   J.Giannini 


**»***»«** 


1  .' 

I 


(3) 


kot  Street,   offering  ^^-^^^^^  ^f  Z  Silver  Iteo  D.y  0'.^ 
c3,000,   to  be  placed  -r  the   ..ccnunu 
for  use  during  the  summer  program. 
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*f 


f. 


I   ^m*    ^ 


"jviy,' 


(cont'd) 


notion  of  Comi33lonor  M^ore,   seconded  by  Comnissioner  Horz, 
tSo '  following  resolution  w-.s  adopted: 

nft.qolution  \lo.   2680 

^"^  UHFREAS     T^o  GuQrdsnen,   Qn  organization  which  has  done  nuch  to 

•ccepUnco  of         ^^f  ^.^the   surmer  vacation  canp  progran  for  thousands  of  San 
M  000  Gift  fr^n    ^i'^'^^f  ,^^°hildren     are  desirous  of  furthering  the  progran  con- 
t'S  ardsnen         ^^'l°\'?^  this  dep^rtnent  at  the  Silver  Tree  Day  Canp    Glon  Park 
f't  at  Silver  ducted  ^,^^J'/Xe  offered  a  gift  in  the  amount  cf  ^3000  to  be 
LLl  CanE— .  '^^''^I'jt  the  Sily  for  the  purpose  of  aiding  and  assisting  the 
o^orftion^of  the  Silver  Tree  Day  Canp,  now.  therefore,  be  it 

LoLVED,   that  this  Cor^ission^does  ^-^^^f^/f,^^^^^^^^^^^^^ 
"f.T^tZr  frX  can;  Tn/dLs  forward  and  recomend  to 
fu     «'iiab?e  Board  of  Supervisors  its  official  acceptance  for 
'.nd  crbe'hflf  o?  the'city'Snd  County  of  San  PVancisco. 


*   It  « 


Cornisslon  Appvs. 
[Pontine  Eadiibl- 
ticin  of  Canper- 
ship  Facilities 
:f  The  Guardsmen 
"n«ed.,May  22, 
i«7  in  ijnicn  3q. 

U) 


P.on  Charles  F.   ^.lotti     .r       Presiaen^     The  0^^^^^^^ 
S:r22:"duringC^rSi^:"°^-3?iror  c^pershlp  facilities. 

0.  notion  of  Cor^Assioner  Herz,    seconded  ^  Connissioner  Moore, 
the  foregoing  request  was  approved. 


«  «  « 


»»»**** 


F.e3.  No  .2681 

Condsslon  De- 
clares Surplus 
Lot  21,Block 
2622,  States  St., 
Corona  Heights, 
i  Requests  Direc- 
tor of  property 
to  Dispose  of 
3£Be,  Crediting 
'ouniission's 
account 


Trc.  n,lllp  L.  Rezos,  Director  of  ^°Pf  iJ.;^:S^erUln"o?"-' 
ha,  been  "-1"^^,/^""  ^."^hl^'pr^rty  on  States  Street,  next 

rcir^:riz^TX  pnibtri^r^n^Uiuon  T, 

lot,.  would  steps  be  token  to  deol.re  It  surplus. 
^.  ^.n.e  and  Mr.  Har^n  "oth  reported  that  the  lot  Is^lsola^ed 
^ro;^^:d=;rntSi^^siidrrr:rin"d  r  ^o  ^^resooable  recreation 
or  park  use, 

.      .  u«^.     «*.rnnded  by  Conmissioncr  Pirr,the 

On  motion  of  Commissioner  Hcrz,   secondea  oy 

following  resolution  was  adopted: 

W^REAS,  the  Director  o^^^P-^.^^f  ^^^lln  Blo^k'a^araTrcol 
the  receipt  of  an  offer  to  P-^^f,^%^°^,f  corona  Heights  Tractjand 
of  park  property  on  States  Street,   in  zne 

niH  lot  is  isolated  from  the 
WHEREAS,   this  Commission  finds  that  3  iQ  ^^^  ^^  ^^  foresee- 

Corona  Heights  area     is  located  °^^/3'^"3f,:„, ^therefore,   be  it 
able  use  for  recreation  or  park  purposes,  no  , 

RESOLVED,    that  this  Commission  does  hereby  ^^^^  ^^  ^^t  needed 
2622  of  the  Corona  Heights  property,   ^o  be  surp^^  ^^  property  is 
for  recreation  or  park  PfP°^^^'/"2,h  legal   steps  as  may  be  neces- 
so  advised  and  authorized  to  ^^kc^^^^       f^e  revenues  derived  from 
fuS  laif  tn:  fre^ftef  ti\r^oLis;ion.s  account. 


#  »  »  »  * 


«  «  «  « 


(5) 


From  Joseph  H.   uyer,    ^'■'i'^^^^^       " ^^^  ^     the  Art  Commission  unaor 

ing  that  at  its  meeting  of  >'°"^^y'/^J^/'   'nn^mary  drawings  for 
Resolution  No.   6386-1957-3  approved  the  proliml     ry^^^^^^^^^^^^^ 

the  Hall  of  Flowers,   r,s  suomitted  by  Appleton  & 

CcrMssioners  reviewed  the  P^°/J^^^r,%;:°;;i;;grnrd'l^o'\hf  etenSal 
nn^^n^  for  the  propar"tion  of  f m  1  arawm^ 


propar 

coustruc':ion  o^  the  Hr.ll  of  Flowers. 


5-9-57 


i"^« 


(cont'd) 


motion  of  Conmissionor  Horz,    seconded  by  Commissioner  Pnrr, 
the  following  rosolution  was  adopted, 

Pfff^''M^-^9"  No.  2682 

,,«.r.  +v,n+  +h<«*  Commission  does  horetij'  direct  and  authorize 
f.'°S;al  Manager  andthe  Secretary  to^ubmit  the  I^eliminary 
the  ^f  f  ;.^  H^?i  of  Flowers  to  the  State  Exposition  and  Fairs 
Paans  for  the  f^J^fJ^l^^^  ^^.i,  and  to  initiate  through 

Division,   ^°' /^'^^t,^  ?;^^%v,„y     inc       the  Chief  Administrative 
♦v,«  «?nn  Francisco  Flower  Show,    inc.,   t-nc  unx^x  ctnt^, 

Officer     and  the  Board  of  Supervisors  a  request  to  the  State 
Officer,  »»       iM-,-nce  for  the  appropriation  of  r^28,000  ol 
^^^"^^'"l^^r  fV^SsTequired  for  the  preparation  of  Final  Drawiigs 
rrfhe  HallTf  Flowors^  the  esti  Jed  construction  cost  of 

'which  is  $A65,000.00. 


:omis3ioi»  sec  y 

t°  S"'^'  mil  of 
Pl:ns  for  HaU  f 

Exposition  4  Fai'S 

itiate  Through 

p  Flower  Show,  Inc 
4  aty  Officials 
L  f  r  $^fc5.000  to 

^  ,T  TV  ^   tt.   qpcretnrv.  Art  Commission,  advising 


#»*«»*»*«* 


I^gs.  for  No.wj  notations: 


Library  Commission 
tjVork  in  Close 
::<3peration  &  Hnr- 
riy  with  Rt&  P« 
:-.  4  Staff  in 
?ffther  Planning  & 
:xstnic.of  the 
:;„3each  Branch 


(7) 


.ssurod  the  Art  Commission  ttat  funds  ^  ubrory,  and  that 

i^l.rrrs:n:^iiu"L*"u.Srt^d""Rosriution»o.6a89-1957.S.. 

#      *»      » 

o^  -1   lotfnr  from  Mr.   Lawrence  J.  Clarke, 
The  Secretary  then  read  \J^^^J^/[°^_.^,  Commission  at  its 
City  Librarian,  advising  that  the  ^ib^^^   -^^^^  ^     ^^  ^^^  Fnrk 

meeting  held  May  7,  had  "-"^^"f.^^^^.f  hefting  of  May  1  un*r 
Commission's  action  taken  at  ^^^^  SP^^J^JJ^'^'tod  said  rose lu- 
Rosolution  NO     2679,  J-^,,f  J.^^^'^^^.^sS"  neeting. Mr. Clarke 
tion  in  the  '^i^^J^^.^^^^^'tibia^  Comission  wiU  work  in  close 
gave  assurances  that  the  ^^•'^^J^^'^p^-,  ggi^..  -.r.i  staff  in  the 
harmony  and  cooperation  with  this  CorMssi  ^  ^^^^^     ^ 

further  planning  and  construction  of  the    .cr 
Library. 


#»»*««« 


<*  «  » 


no.  HIS  Honor  myor  Ooor. o  Ohrlstophor     tr.n.,UUn^ 
Icate  of  oomnond-ltion  from  tr.e  -J^'  .j     Rccrontion  Superln- 

for  presentation  to  Mr.  ^^y"™,^/-  fi"l^  Southwo-t  District  Ad- 
risSri-Iuee^  rf"L°°'.-UoSl  R^orostion  .Association. 
resident  Sutter  dcUvored  the  certificate  to  ^.  Kir.^U  with 
pleasure  and  congratulations. 

ooronded  by  Commissioner  Zimmcr 
on  motion  of  ConmissionerHerz     seconded^ 
man,  the  following  resolution  was  adopL 


h.  !b.2fe83 

-'Tission  Extends 
Its  Congratulations 
t'Hr.Kinbell,  Super- 
intendent of  Recrea- 
tion of  Certif .  of 
I  ltl.Rec,A|gsoc. 


is  acceptance  of  the  ^^^^^^^^^^J  ^^^   services  as  a  member  of 

tion  Association,  i^/^^^f^tcHdvisory  Committee, 
the  Picific  Southwest  District  Advisory 


«  «  «  *  * 


«  «  »  «  » 


-,  ^  ^  hv  Secretary  and/or  referred  to 
.FTWR.  rr  T;T^--n/.Tia  - -fj:;^^  ft  „1tfonr  ^ 

General  ilanr.ger  for  appropn 

^  t  r  of  tho  Roma  Rexall  Pharmacy, 
(1)   From  Albert  D.  DoLuca,  ProprlcLcr     J   ^^^  Crmnission  for 
^^   Union  Street  and  Columbus  Avenue  thank ing^^^^^^  ^  ^^^^^^  ^^^ 

granting  permission  to  let  hin  stage  ^^^^^ 


^iii^fa^^ 


,.^.*.w 


I 


_ — J 


100 


L        ')f^ 


"I'yi'N, 


(cont'd) 


(2) 


(3) 


(0 


(5) 


(6) 


(cont'd) 

Hunt  in  WashirTton  Square  on  Easter  Sunday  morning. 

Pnnm  Chief  of  police  Prancia  J.  Ahern,  advising  that  tho  Police 
^.ne  Bureau  and  the  Crime  Prevention  Detail  have  been  alert- 
•^'^eiardf^  Mr.  San  London's  report  on  vandalism  and  thievery 
ft  thf  Sai  mnksco  Municipal  Yacht  Harbor. 

;^.  „,  Mr^     Martha  J.  Schaffer,   President,   S.F.Council  of  Cooper- 
!??ve  N^s^  Schoils.  asking  to  be  advised  of  tho  date  when 
*vi  ?o™ds8lon  will  consider  the  proposal  to  use  some  oi   its 
prope^u''  fo?  cooperative  nursery  school  use.     (Secretary  to 

notify) . 

r^      no.AT.  H     Pishor     Jr..  Chairman,  Rocroation-Park  Committee, 

^rL'v'Klfsron"  roqufst  to  the  Bo.rd  of  Education  for  a 
;fr=oTof  ?"a  ?n°?h:  ISoahorc  District  to  ^  usod  for  pl»y- 
ground  construction, 

^^  m.  Chlnoso  Rocrctlon  ContO'^;^;;-;;^^  mrrfsUv'l^nd 

and  Mason  Streets. 

u  u    n,r«.r      Tt       Secretary  of  the  Art  Commission,   notl- 
%Z/lTVlTooJ^.-AoT'7lZn  on  tho  foUcvlng  suWa- 

sions: 

„)  Si^SSeSl^l^^^^^ii^-     WorUng  .r»wln.s  ap- 

Approved  working  '^rawinfes  a^c 

2^91.     Hesolution  ^^-  ^f  ^Ti^"^      Approved  preliminary 
(d)  ^/^^r^^'^TOM  YARD     nniPFN  OflTSJ^^-     ^P%88-1957-S. 
^   ^   plans  building  nr.d  In.ndscaping.  Res. 


»  «  *   « 


«  *  »  «  « 


U;^y.CTATIVES  f|Mp  ipRLEGATCS 


*-^A  In  the  Dubllc  hearing  on 
|--ik  Mring  on        A  largo  number  of  persons  1"*?^=*°^  ^^^  present.     Nn,T,os  of 
£  i^n       ilon      tho  Helen  Wills  Pl^y^^^^'/^ron  n  Ust  f  Ued  with  tho  Scoreta- 
^'^'^^ ^!  ^fs^rfpfctarSd^rSr^B^slnoss.   ^so  r). 


«  *  «  « 


»t  *  *  »  «  « 


[?:'JCT;1  TRANSACTIONS 

(1)       M^r,-rwn    Service 


o^^nHod  bv  Conr.issioner  Parr, 
on  motion  of  Commissioner  Horz     seconded  ^ 
the  following  resolution  was  adopted. 


,'\2bB, 


'■■.r:-C.3.  &  Exempt 
^rir.t:£nt3 


r■,r^^    q^rvice  Appointments  in 
RESOLVED,  that  all  ^-'^P°^"^,f3^;te?by  Requisitions  Nos.T-2090 
various  classifications,  ^°f  ^^^f.^^^^ts  made  by  the  General 
through  T.2121  and  27  exempt  -PP^^-^^^  .^^^^g  the  period  April 
manager  and  certified  by  the  Secretary   ^^^^^.^^  ^^^  approved; 

11,  1957  through  May  9,  1957,  are  ner  y 

and,  be  it  ^   «_ 

nrt  of  said  appointments  be  trans- 

FURTHER  RESOLVED,  that  a  reporL       gervice  Commission. 

mitted  to  the  Controller  and  tho  uivi 


«  «  *  * 


«  »  <^ 


w  «  « 


5-9-57 


" — ■■ 


MpMfHI 


■MMMMHWAlt 


.*aiti-M»«Bes,-lfll»*i&i-'«?-  ■ 


tJtfunti-jnMSSifsfaaiB 


"M^.  • 


'^if,-i* 


(2)     Jfrf;r?fg  ^"^/'^^^ 


Pr:gross  and/or 


n.  potior  of  Commiasioner  Herz.  seconded  by  Connisaioner  Moore, 
Se  following  resolution  was  adopted: 

.^  i.  *.  «  +hn  best  interests  and  proper  conduct  of  the 
RESOLVED.  tMt  {"'^  t^  f,J^^;'°the  Controller  be  and  l5  hereby 
S",Urr'prroVe  the  fclXoilng  Progress  e„a/or  nnnl  Pay- 

menta: 

C*^)  l^^f^^X-ra^.  Director  -  iUth  l^ymeuL  -  $  2.821.00 

Period  ending  ^-30-57. 

I^riod  ending  ^-30-57. 
(e)   P.IKT.G  n^ODLIOtrr  TC^RS  ^  P°LES-FU.STOH  P/O-Cont.^226.     _ 

r  ,,,ti--n"^'°  r.ort.i,ficr>t.ion  #229^ 1  2  753.^9 

(,opt;rox-t'^'  J..^/    Tn^     -  First  paynent  -  *  ^^t'-^^***^ 

To  Martin  Fried,    Inc.  -  riri>i-       j 

Period  ending  /►-22-57. 

M^    I II I  iTiT     nrT^""^'^^^  <;vMPHQNy  orchestra 

(^)  g^-?^girn   FMness  -  for  services  as  cello 
To  usbjcrn  Fin.ss  Auditor. con( 


Ltfi'-;".y  3ri;5-7  :>t  Nour«  .uduor.concert 


25.00 


^30,767.19 


hi.  No.  2fe86 

H"dlflcatlons 

i  Cor.trncta 


^^   To   Ira  H.   Larsen  Company  -  15th  Paynenr, 
period  ending  A-30-57. 

,..-.....^.  r..n...rchito.tnr.l  Co.t  ,   r...r.^Ur^  sj^ 
^^^  f^l\  c.   Baumann  -  Fourth  Kiyn^nl  - 
Period  ending  3-7-57. 

.r^r.*       r^nt.#205  -  Ccrtif, 

^^^   T^  Martinelli  Construction  Co., Inc.       J>         > 
Fferiod  ending  A-30-57. 

i.iii  1, nil  rrr;nrrTT-  -TTi  -"-^;-/^°^,;vff^ 

To  Martinelli  GmsLruc.   oo.,Inc. 
Period  ending  4-30-57. 

(i)  ^^^T^jnpjTiM  .  GArrinn  vTr  ry^-cnpt.mV  -/-^^     ijb.3i8.20 

To  C'^hill  Construction  Co.,    inc. 
jteriod  ending  4-30-57. 

(J)   r  r   pApK    IRR TOA ■  5Y?.R££Ut^^ *- , 

ToWatkin&Sibb.l"-5trP^y"«"^  ' 
Period  ending^4-30-57.   ,  ^  ,,  «  « 

(3)     tw^f^  ratio-;   -^  r.nn tracts 

^ „or.     seconded  by  Connissioner  Moore, 
on  motion  of  Comissioner  Horz.   se^.n 
the  following  resolution  was  adopted. 

RESOLVED,   that  for  the  ^f  ^^f  ^^^f  c^rtrofler'be'anf  ^^ 
.creation  and  Park  °tP:;^^^"if,;ing%odifications  of  Contracts: 
;qucsted  to  approve  the  foiiowi  b 


i-rprt.,fS'33fe8. 

5,424.07 


Re  - 
requested 


1  .-^i^.J^OAQ      ;/^^^^^--^tion 

^^^  ^'^V  r^mu.^-vS'^-'''''^''''J^'^'^^^^  E^^  °^        S  5,250.00 
To   n,   C,    BQUJi""'  TwrREASE  of   .    .    •    •        ^   ■>*    ■' 

construction  contract  -  an   INCREA^ 

.    ,i-,07  ,  ,  iMf    'nii'.^       u.^^fi  cation, 
(b)   r.A7>jP]^.Tn   POCT.  -  C-^pt^J  r^  "I.Vo^t.pnd  paved 

|3lfl^:orrrnL,  _etc..per  Dv.COa.       ^^_^^ 

aa  iiinnEASS  of 

5-9-57 


I 


jnArSTivi^'^'^Mw 


sfg^jBterrgaag. 


■if:!^ 


fM 


1^  (cont'd) 

^'^  9^&LV^  and  Kir 36  -  for  addnional  excavation 
Indadflt^nal  concrete  required  to  deepen  founds- 
Uon7Rov.Sheet  S-IO.  ^  mm^L  of ^  1.^12.07 

,,s  „rprT-"-  ?^"^  -  Cont.r-^  rnrt1f.,y^^9ft  .  Chanpo  Order  //I 

cLS^.  fS^o..  aoor  and  hardware  at  Issue  Roon.  ^  ^^^_^^ 
nji  JNCREA3E  of 

on  notion  of  Concessioner  Moore,   seconded  ^  Conunissioner  Herz. 
Se  following  resolution  was  adopted: 


iiequest  for 
FtaJs 


^SOL^^EB.   that  for  tho  ^f^^fl^Vnt  'nT^''<^r^o^'^''l 

-rt^rtrapr^fve^rifoii^^^^^^^^^^  -  -- 
^ifi?povide  funds  - -'K- -c^surt^rrerr^a,! 


Frog 
6.311.'400.651 

Equipment-Gen ,Div, 


6.312.219.653 

Repairs-Equipncnt- 

Connissary  Division 


$600.00 


">  r=;.T.f =r..r»=s  ::=,- '- 


From 

6.653.300.001 

Matls.4  Supplies- 
Rcsale-Connissary 

6.653.300.001 

yatls.i  Supplies- 
Resale-Comnissary 

«  «  « 


f^  10.07 


Corxiissary  Division 

5  35.00 
^•^ra^f  i°"oa  for  Ani»U 
General  Division 


(5) 


hi.  S0.2687A 


iequest  Control- 
ler's Authoriza- 
tion to  Augment 
H^rious  Approprin- 
tians  With  Sur- 
pluses Which  May 
develop  in  Other 


^^^nr^pd  bv  CoiOTiissioner  Herz, 
the  following  resolution  w^s         f 


n-" . 

T.^nr  to  effect  the  uninterrupt 
RESOLVED  that  this  Con>mission     ^"  ^^^^^^.^y  authorize  the  Gencr- 
ed  operation  of  the  department.    ^^^^  "°;     J,  acquests  as  may  be 
nl  Manager  and  the  Secretary  J^^.^.^^Jl/to  augment  with -^oj...    3ur- 
necessary  to  the  Controller,   asking  n  iations,the  de- 

TluseT^s  n^ay  develop  '-^^"^^Z^^^t^oTu^oro  additional  fund, 
'flciencioa  of  other  various  ^^^^f.'.f ',f  t^e  depart.:^nt. 
are  required  for  the  proper  opernti 


*  *  * 


«  *  « 


»  »  *  * 


5-9-57 


\ 


rj»Bfjr)*fw4»*>Mw»«-  pw.ii^  w 


s»s!»^:^^Ste?!Kax5!s=rses^^ 


»*■*" 


wMM«wMw«LMi»ttsiaffliMpaifWwwiiMMI 


iVj 


L        Sf^l* 


m! 


,(^ j,.r  Warrarts 
p..f  payrent  cf 
-jiiow  Breakage 


r^«  motion  of  Comraiasloner  Zimraerman,   seconded  by  Coimiasioner 
^rzi  the  following  resolution  wag  adopted, 

Rr.Qn-;nt|on  No.  26B8 

rrcnLVED  that  this  Coimission,   having  investigated  to  i^s  satis- 
RESOLVED  tnaL  -^  ^^     claiiTBfor  window  breakage  are  ftilly 
faction  f'^^jfherebj  request  the  Controller  to  issue  warrants 
Jrpay'sala  claM:  mlccordance  with  Ordinance  Ko.  82A6  as  fol- 

lows: 


a)  MART  IN,  Mr  S.Ann 


For 
Window  breakage  at 
1450  Hampshire  St. 

M  McMmTRY.MrS.H.B.  "If-j^--;;:^/,;^,. 
Co)   BAU^ACCI.Mrs.S.       WiS^ow^r.a.||e  .t 


Date 
3-23-57 
A-  7-57 
A-  8-57 

Total  - 


Amount 
%  6.93 
8.98 
7.59 
C23.50 


o^As,  No .2689 


■ieq.  f:r  A  Sup- 
jleoental  Approp, 
:f  H,500-Food 
i  Forage  for 

.■:.!::?  Is 


,„    Request  for  A  Supplemental  Appr.^prl.ti on  of  i..500  -  F°^a  an. 

VoppR  for  Animals — 

on  .otlon  of  Commissioner  Zimmerman,   seconlad  by  Co-lssloner 
mrr!  the  following  resolution  vas  adopted: 

R^f^olu^-^'-"  ^'"-  2689 
I^SOLVED.   that  this  Commission  heroj,  requests  the  Ha|-.^thj„. 
Board  of  Supervisors  and  the  C^^J''^^^  ^^^  ,^^f,  funds  as 
tal  Appropriation  in  the  -^f^^^  .^^J  f  ff^^^e  and  food  for 
TlilsTS  rn'^S-cls^o  irologlcal  Oardens. 


*      *      *     * 


«««»«» 


•tf?.  p,m 


(8)     on  notion  of  Commissioner  Zi^rman,   seconded  by  Commissioner 
^^^     ^rr/the  following  resolution  was  adopted: 

n.>«.oTntion  ^'--  2690 


:^.  for  A  Sup-  RESOLVED,   that  this  Coir^nission  hereby^requests^the  M^y^^'^^^^^. 

plenental  Approp.       Board  of  Supervisors  and  ^"^  u^n  ^^^^  ^^^^  ^g 

/-f*:3.000  for  tal  Appropriation  in  the  ^'J^^^^^^^.f  ^^^  the  purchase  of  food- 

Pchse.of  Foodstuffs  may  be  legally  available,   to  pro  Recreation  ana 

f^T  Resale  -  stuffs  for  resale  by  the  Commissary  Divisi     . 

t^tdsafrv  Div.  Park  Department. 


:raiSHED  BUSINESS 
(1) 


*•   \  RpQuest  of  Karl  Minnigerode, Marine 
(Over  from  previous  meeting)  ^^^!J"f  j^^^  on  May  26  for  the 
Committee,  requesting  use  of  Aquatic  Par     ^.^^^^  ^^^^  ^^^ 

Golden  Gate  Trade  and  f  ^^^^^'^^^^^Ji^ble'for  a  band  concert  on 
Golden  Gate  Park  Band  be  made  available  lor 

that  date, 

*  A  +v,',t  Mr     Hugh  Gallagher,  honorary  vice 
President  Sutter  reported  that  ^-  ""f"         ^ng  to  obtain  the 
chairman  of  the  Maritime   Festival  is  arranglg         ^^^^^^^^,^^^ 

services  of  the  Municipal  Band  -^  ^^-3-°,^  ,,Lort  in  Golden 
in  the  Golden  Gate  Park  Band  s  r«Ku 
Gate  Park, 

oo^nnded  by  Commissioner  Zimmer- 
on  motion  of  Commissioner  Moore     seconded^ by 

man.   the  following  resolution  was  adopted. 


5-9-57 


i 


r  ~ — 


'itvl^ 


0^-^^^^^ 


,£35  (cont'd) 


-M"'^  |Jo.   2fo91 


]iO|26 


.rrission  Granted 

'  :;:;  festival  com- 
mittee to  Use 
.;  tic  P^rk  for 
Ser  carnival  on 


I  Consideration  of 
jsy  Viou  Quar-  (2) 
ryirg  Operation 
jftitter  Again 
v-.tponej. 


,«.n     +>,«+  thlB  Conuni3sion  does  hereby  grant  permission  to 
RESOLVED.   ^5;^-„*!^^e  ^  mritime  Festivnl  Coranitteo  to  use  tho 
^'^  ?f /iSr^arerfor  rwafer  carnival  on  May  26.   this  t.ing  tho 
Sh'annTl  orcasion  of  this  civic  event. 

.       ^A  MoCu^d^'  of  Watson  Navigation  Company,  and  chairman. 
S;nrd  the'cSsion  for  its  cooperation. 

ly  50  acres  ^^^"^"^"^  ,  VL+   mmmissionor  Gallaghor,   due  to  his 

Co-i»aione.  ^rr  ^^^Zl.f^^r:ZT.V^^  ^ trcrg.r 
„ea  devolopmont  tiD^  °'™=f  °tokcn       Ho  requested  that  prior  to 
studlod  >*f<'",'"'\!'="°"itL  tho  Opportunity  to  rovlov,  the 
any  formal  Jiction  he  '^„f^™'^,,"°     ''^u,,  eipresacd  the  opinion 
Ttlr.  file  on  tho  Bay  Vio«  »t"J-     fi;^\^,,,,  „ould 

rsuirin=-ubft:iuS  incro.sed  valuation  of  B.y  «ew  p,op- 

ertios. 

•.     ,   quttor  appointed  OorMsslonor  Fnrr  to  serve  on  the 
I^^'Cw  =o»l«e:'Slth  Co-lssloner  Oallagher. 

,      •   «  that  the  City  Planning  Depart- 
Mr    Funke  informed  the  CoT«ml33ion  that  the  oiy  pia„„ing 

!S;t  had  suggested  In  "  -^f.^^^^'a  b^^^olploted  shortly  and 
the  development  of  the  area. 


«   »  *  *  * 


«<»«** 


.     .        .      AL^RATIONS  A^!D  ADDITIONS  TO  EERNAL  FIEIDH3E. 
(1^     Award  of  Contract:   ALTEKAiiUNo  h 

1    A  MAa  received  and  opened  by 
The  *=cret«ry  next  J.ad  the   3oaloa  h^ds  «coi^^^^  ^^_  ^,^,_ 

him  for  the  above  entitled  worK 


s^^^-^^^  if^- c'^SS^ aSS^o 

O^dTtStr omit  Hard-  O^i^  g"^^     jotchcn.  _n.Uings 


Bi:i:ier  ^  Address 

:j>i  BIDDER 

kJITONE  ffiTERSEN  & 

3CNS-2758  San  Bruno    |3/n385 

Ave.,  S.P.24 


S^605 


$35A 


I55A 


$100 


$805 
$590 
—  $605 


1-352 

$35A 
$35A 


$680 
15A87 
r,753.50 


$100 
$2BA 

'^  50 


$35,137 
$35,321 

^^'''^^^  .      .      .r  Moore     eocondol  by  Commissioner  Her., 

On  motion  of  Comndssxoner^oore     eo^ 
the  following  resolution  was  aaop 


Other  Bidders 
yjiYTA  AND  JENSEN 
C.J.COLLINS  CO. 
HcGAHEY  &  OLSON 


fes.  No.  2692 


Award  of  Contract:     RESOLVED  that  this  Commission,   -J^Jll'X'',,,  '^^^^f 'r%758  Saf' 
iLT3.i  ADDHS.  TO        Manager,   does  ^-^^^^^^^^^  'f,  StONE  PETERSEN  &  f^^^'   ^^f  .^'^ 
SRNE  FEIDHOUSE       tions  to   Bernal  Fiel'^^house,   to  ^^^  l°«^'Lc^  ii    nthor 

^t,,f^X.?BS     Bruno  Avenue     San  FV-c  so     thcy^  ^J^^  ^^  ,3,^335,   ,n  other 

responsible  bidder  t*^^^^^"'^^    ,     ^e  it 

bids  having  been  rejected;   and.   be  ^  ^^     connission 

FURTHER  RESOLVED,   that  the  General  ^^l^Z^l'^tTon  Salf  of 
fbrr^eariyrS-  emission;  and.   be  it 

5-9-57 


~7i8^«,'w*" 


r-  -■ 


(cont'-^) 


(2) 


Secretary  Direct- 
jj  to  Transmit 
Resolution  of  Com- 
«r,dation  to  Ejch 
of  5  Retiring  Em- 
ployees of  Dept. 
f>i  "cscasion  of 
^,^y.  sot.irement_ 


^,,n7n  ♦>,«+  +hr  Socretnry  shall  file  notice  of  npprov- 


P^p^iyf^nn  K'n.  2693 

^SOLV^D.  th.t  this  Co-ission  doe  H-^^^ 
P^,ed.  0.1  Ch";Uffour  f -^^^_^°"^i2^^^  Attendant  (Temporary). 
Gardeners,  Helen  ^^f  ^°f'/"^„itor  its  appreciation  of  the 
and  Maurice  Driscoll.  ^10^  J^"i^°^>^^J^  ^^,^3  gendered  to  the 
faithful  and  ^J-^^^f^^f  ^^lie'employed  ^   the  Recreation  and 
people  of  San  Francisco  ^^^^^^^P^Yg^ereby  directed  to  express 
?^rk  Department;  and  the  f  ^^f^^^.^^  of  coLendation  to  e.ch, 

rh?s"c:ri:-.rrp;r:^i:tiror  vor.  .en  perfo^ed. 


0^  T^^^'^'^^^^^^^^^^^^^^^-^ 


The  secretary  read  the  l3tter  fro.  E  .  tru^  4  Nour-.^^^^„ 

Lntractora  for  the  f  ^^'^--i^^^fut^'i'   S,o  S->n  FVanclsco  Roof- 
tor    requesting  pe™i3=lo^tosub.tl^^^^_^^  ^^^^^^  ^^^  ^„„f,„, 

ing  Conp'iny  in  place  oi 
and  waterproofing  work. 

.    A  ^^  fi  request  from  the  Anchor  Roofing 
The  letter  was  =^<==°S""i^Sd  of  ?ho  responsibility  of  o-ccept- 
Company,   asking  to  be  '^^^^^'^^^^r^^.^'su^rvising  Engineer,   rocon- 
ing  the  contract  work.     ^^'  "^'^^'^^•";  ^  ^ 
in^ded  approval  of  the   substitution. 

u.r,     sc-ondod  by  Coir^issioner  Zimnor- 
On  motion  of  Cormnissioner  Herz     sc  ond         y 
man,   the  following  resolution  was  a     p 


I  Res.  ?!o.269/. 


l;ni33ion  Appvs, 
I  Substitution  of 
h.F.Roofing  Co.  In 
I  Place  of  The  Anchor 
JBcofing  Co.  For 
I  Hcofing  &  Wo.ter- 
I  proofing  Work  at 

3.tLBCA  NATATORIUM 


RESOLVED  that  this  Commission     having  ^^^^^^^    ^.^s  herety 

interests  and  proper  operation  of  this      P  ccntrxt^  f or  the 

grant  permission  to  ^ng strum  .Noursc  ^^  substitute 

Fatatorium  Building,   ?-f  ^^^^^^^^   ,3  repl-^=^™°"^  "^  '^'  f       Lf 
the  San  Francisco  Roofing  Company  js  r  p^  ^^^^^^^  ^^^  „.terproof. 

Roofing  Company  as  sub-contractor 

ing  work  under  said  contract. 


»»«««»*«** 


.  :rF-CAL£-'!D;ji 


(1)      2£ 


4.     TTatiMish  Two  Positions 
Request  to  Civil  Service  Cornmission  toEst^^^-^^^^^ 

2fF406iLA3sistani.^^ 


Hes.  1:0.269^ 

m.  to  Civil 
I  Service  to  Estab- 
l^'Sh  2  Positions 
hf  F406A  Assist- 

UUiauJl*civii 


nf  F/.O^A  /i'^'^i^t.gpv  r^x^^^i.:...^^^^  calendar  recomen- 

Mr  Hoyt.  Business  M-nager.  introduced  an  off ^^^^^  ^^^  ^^^         , 
daUon^or  a  request  to  C^lii.^^^^rcts  for  the  remainder  of  the 
neering  positions  on  Bond  Fund  proj 

fiscal  year.  .  ^„or. 

onronded  by  Comnissioner 
on  motion  of  Co^issioner  Zimnerm- .^0 -nde^  ^ 
Kooro,  the  following  resolution  was 


...  on  rpcommeridation  of  the  General 
RESCL-yED  that  this  ^omission  on  r^    ^^^^^  Connission  tc  es- 
ranager,  does  hereby  request  ^^e  Oivi    ^^^  Engineer  II,  Civil, 
tablish'two  (2)  positions  °^J^f ^.^F^rk  Depr,rt:.:ent  i"  ccnnec- 
for  enploynent  in  the  ,^;^f/^^°lc?s,  such  employments  to  ccntin.^ 
tion  with  various  Bond  Fund  projects. 


L    -ifS*   ^ 


f 


,-^y.*.,-, 


(continued) 

,tfli;  .     4.   ♦v,**  fiacGl  yeor  ending  June  30,  1957, 

5,3.So.2t?5  throughout  the  nscni  y 


^^««»««*** 


(2) 


ioi62 


-.«i3sion  Appvs. 
j^vrcable  Permit 
f,,  Tri^l  Period 
kdiiig0ct.l5,  5' 
t!C.W.lEAGERFor 

toration  of  Seal 
Um  Concessior 


^.       ^v,f   <n  off-calendar  nn  applicrition  from  Mr.  C  W. 
^.  Hoyt  brought  in  °fj-f  ^^,,^^  concession  at  tho  Zoo. 
Yeagor  to  operax-e 

r.A  n   letter  outlininp  Mr.  Yeagor' a  proposal, 
Tho  Secretary  ^^^^^^ifg'detailod  presentation,  Mr.  Yeager 
raaed^'fi^tifr  ItalfM  his  propcLd  operation. 
C  .otion  of  Co^nissioner  Moore     seconded  by  Commissioner  Horz. 
Se  foUoving  resolution  was  adopted: 
Pr;-^'-^\^"  [In.   269b 

of  a  revocable  1^'^'^^^°'^,^,  ^^eration  of  a  seal-fcodinc  ^-on- 

cession  in  ^^^^^^^^J/^' fold  at  ?en  (10^)   cents  per  packagewxth 
the  packaged  food  to  t>e   soxq  ^^^  permittee's  gross 

a  payn^nt  of  fifteen  (Ig)per^cen^  eonditions  and  form  of  a 
receipts  to  ^^^.^^.^^'^^6  trial  period  to  be  approved  by  the 
revocable  P^^"^-^*,^^,^!*  a  issuance  to  Mr.  Yeager. 
City  Attorney  prior  to  its  issu  n 


«  *  *  *  * 


»  «  »  «  * 


aMS 


i.     ««„,rt  >v>fnro  the  Commission, 


Respectfully  submitted. 


ItlfcS-.mu 


\ 


:'*:•*•*■■.»»»». 


'..IM.kAkA^M^AifeJAi 


Willi Ml"')" 


iriiiriiirni>f"n'<t'*'^''°*~°^™'-''^'-»^ 


San  Francisco,  California 
May  23,  195? 


lii  n  yii  2 


M 


Tv,«  fine  Hundred  and  Forty-fifth  Regular  Meeting  of  the  Recren- 
Mon  and^rk  Commission  was  called  to  order  on  Thursday.  May  23. 
1957,  at  3:00  P.M.,   President  Louis  Sutter  presiding. 

The  following  Connlssionors  were  present? 

Mr.  Louis  Sutter,   President 

Mr,  William  M.  Coffnnn 

Rev.  Eugene  A.  Gallagher 

Dr.   FVancis  J.  Herz 

Mrs.   Joseph  A.  Moore,   Jr. 

Mr.   Fred  D.   P^rr 

Kiss  Jane  E.   Zimmerman 


ISeiiJo 


llsndin?  Res. 2695, 

\        r  of  S/9/57 


r-yl^'ICATIONS 


^.n^r  «nhnittGd  f-^v  ndoption  an  amendment  t     the  Commis- 
',  :.  :Tc  i7n  S^dS     ResoluiL.  L.  2695,  neoting  of  May  9    whore. 
^  the  establishment  of  two  Assistant  Engineer  positions  would 
not  be  limited  in  their  employment  to  JUne  30,  195/. 

on  motion  of  Commissioner  Moore,  seconded  '^  Commissioner  G,^^^^^^^^ 
^er;  the  following  ODondod  rosolutlon  was  adoptei.  by  striking 
out  the  deleted  words; 


RESOLVED  that  this  Co^ission     on  reco™.^ndation  o^^ 
Manager,   ^oesherety  request  ^^f^^f/^^fj^.l'^En.ineer  II,  Civil, 
tablish  two   (2)   positions  ^^^ J^^^^'^^^j.  Department  in  conncc- 
for  employment  in  the  Ro/-^f  ^^^^^^J^^  ^lih-^U-v»»»»*«-*-«-«- 
tinn  with  v-nrious  Bond  Fund  projects.  «««*»-*"Pr^^^3 


(1)     FVom  0.   B.  Hempstead,   County  Assessor     San  Mateo  Cty.  advis- 

mg  that  his  office  has  ^'^^J^^^fJ^f  1^0  Sharp  F^rk  Course 
Co'unty,  and  that  the  assessed  value  of     ho ^Sha^P^    ^^^^  ^^^^,, 

for  the  fiscal  year  is  ;93,95U.     inis 
in  a  tax  increase  from  ^1130  to  18000. 

r  o  i«f+pr  from  the  Board  of  Super- 
The  Secretary  read  the   copy  f  .^l^J-l^JJ^T^ ^   stating  that 
visors  to  the  City  Attorney  ^"^/^^^^'f^' tent  ion  to  the  appar- 
Supervisor  J.  Eugene  ^J^^toer  had  called  attenti       ^^  ^^^^^^ 

ent  inequitable   situation  «hf°^"^:''';d  owned  by  the  City  and 
upon  lands  located  in  San  M^teo  County  J^^^  "^p^^j^^if  course 
County  of  San  Francisco,   specifically,   Sharp  t- 
and  the  Crystal  Springs  Golf  Course. 

^fembers  of  the  C^nission  felt  ^^^1-^^ ^J^'l'^'lf^  San'ateo 

builds,   operates  and  '"'^}."^^Ji"J,^3P"vailalle  for  the  recreation 
County  and  makes  these  facilities  ^^^  ^^^^^  „ho  are  resi- 

of  all  persons  on  an  equal  f•^^^•  J""^^f  "|  n  tax  burden  on  this 
dents  of  Sr.n  Mateo  bounty,   the  placement  .f  ^^^^^ 

public  recreation  service  is  hardly  cqun: 

^^A-.A  that  the  Commission  go 
Mr.  Funke.  General  ^^-^f^^'^^ '.  Z^^rf  €  Supervisors  opposing  the 
on  record  to  the  San  Francisco   f;^^   . '       ^  the   San  Mateo  Coun- 
increased  taxation  and  protest  in  writin,, 
ty  Rof.rd  of  Supervisors. 

on  motion  of  Co^lssloner  Parr     seconded  ^  Co^l.sloner  Moore. 
the  f. blowing  resolution  was  adopted. 
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^-/ 


iimmf«v»ifvm^m^&SS3iimmiii 


nillip   PI.  M 


::mA.^Stmmmifi*:. 


.*i.jR:.n,.»..i3.?> 


»4 


ii;^;:;'if^^* 


108 


\<^ 


lf;'t' 


•tv'Nik 


(cont'd) 


V  ';  of  Sharp 
iVblic  Golf 
?1  and  Pledges 
;tF.Bd.ofSupv. 

IlL  Inequitable 


Rnff^;Lutio:i  [J?.  2698 


nPflHTWD     thnt  this  Cormlasion  does  hereby  unnninously  record 
^^    !^?;tlnn  to  tho  proposed  Incroasod  trxntion  of  the  Sharp 
l'\  pibfic  So3f  Course  L  proposed  ^  the  San  Mnteo  County 
pnrk  P"^^^^„^°„iodBe3  to  the  San  Frcincisco  Bo-.rd  of  Supervisors 
Assessor.  ^•"';^  P^^^f '  ''°^^  of f er  in  support  of  the  notion  to 
"?f  rfte'ho  inequitable'tax'tion  of  the  Shnrp  P^rk  Golf  Course, 
f'Sricrecroition  facility  opomted  .nd  ..int.ined  by  San 
mncisco  for  the  enjoynent  of  the  gcnornl  public.. 


:lii 


r„r;-:rroxl3?in"e  5S':o  for  »  .d.iti™al  ,.y..r  porica. 

"Ssiea  .  Xc'tion  o/tho  rcno«.l  fron  .  3-yo.r  period  to  , 

2^yonr  period, 

on  notion  of  Comissionor  Coffm.n,   seconded  by  Cormissloner 

Srz;  the  following  resolution  was  adopted: 


,269 


p,,o^^,^^•^.^n  ^.'9^   2699 

HBSOLVED,   th.t  this  C-ission  does  hereby ^a^^^^^^^^  to 

Calvin  V.  Tildon.   d  b  a     Stow  L.ke  Conp     y^^^^^^^  ^^^^^^ 
agreement  covering  the  boat  ron^^x     i  comnoncing 

tion.   for  a  period  of  two  and  ^^^-^^^^^^^t)  yc       .         i^.i^give; 
jine'l?,   1957  and  ending  ^J^^^jf/^^i^.^^t* to  incorporate  thore- 
thc  terms  and  conditions  °f/^\^^^"Ss3ion  under  Resolution 
in  the  modifications  adopted  ^^^^%'/J^      visors  at  its  meet- 
no.   1067  and  approved  by  the  Boar>J  01       p 
ing  of  J^mo  22,   1953.    Pil<3   No.   10570. 

********** 

|'.i«stc  Give  Concert  August  25,   1957.  ^ 

|l:9Pr.'i  Concourse  on  „  .       .      ,  «„or.  iiorz     seconded  by  Connissionor  ^imner- 

.      ic  ^Qe,n     fv.  notion  of  Connlssionor  iierz,   sv^v-uu 
'"^^'^^'^^^^     On  notion  01  ^^__gt  was  approved. 


lOTission  Appvs, 
Urewl  of  Agreenont 
l(:r  Bolt  Rental  & 
Ufreshncnt  Booth 
|>«rtions  to  Calvin 
luildcn  for  Per. 
Itoi  15,  1957  thru 
h  ^1-  1959 


man. 


'the  foregoing  request  was  approved. 


****** 


*  *  *  * 


hm^i  of  U)     Pron  Ivan  Branson.   P^^f^f  ^^J.,f3"3;on'to  cS^tract  with  the  L  ons 

llfcmkg  Glory  catering  firm.  ^^"^^^^^^^Pnatcrinr  services  for  a  convention 

l&Mch  Co.  to  International  to  P^f  ^^^^^^'i^ce  of  Fine  Arts. 

:-.'.r  At  Li^ns  breakfast  on  June  28  at  the  Palace         i-a 

litemtional  Break-  ^,        ^     ,^^  ^mnted  permission  to  ^^e  the   Palace 

!'-st.  M.Fine  Arts.  The  Lions   International  ^^l^^^^H  ?^solution  No.   2^90.  Meeting 
|ke28,1957,  To  Be     of  Fine  Arts  for  this  purpose  under  i«. 
r.le?.red  Thru  Conven-  of  Novenlier  26.   1956. 

lUcn  Chaircan.Mnurice  ^      .   ^^^  „.__     seconded  ly  Con-^lssionor  Parr. 

krstein.  On  motion  of  Coimissioncr  Hcrz.   se  ^^^^^^  ^^  ^ho  Lions 

^ the  Secretary  was  instructed  to  refer  ^  •  pcrstein.  and  to 

International  Convention  Chaiman     Mr. ^K^  ^^^^  ^^^  ^^^  ,3p,rt- 
nake  his  arrangononts  and  o^^^-^^ri  ^ 
ment  through  the  Lions  Connittcc. 

f  ProDertv.   submitting  for  ap- 
(5)     From  Philip  L.  Rezos.  f  ^f.^'^^B.^.^a'^orSup^^isors.  a  resolution 
proval  and   subnission  to  the  Boar       ^^  ^^^  ^^^^^^  ^^^^ 
authorizinr  purchase  of  land  rc^ux 

.o^nnrlGd  by  Connissionor  Parr, 
On  notion  of  Gonnissi.ner  Horz.   se-nded  by 
the  following  resolution  was  adopted. 

5-23-5 ' 


l:j 


J1.JT: 
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-^-   '^^^^^J&fcjfc 
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>vM 


.,^;0m  ^°'"^'^^ 


chase 


p^onlnt.^nn   N  ..    2700 


prcoLVED     that  this  Ccmiaslon  approvoa  for  subni salon  to  tho 
f  ^  nf'suDorvisors.  n  resolution  >'iuthorlzinE  purchase  of 
Ttain  property  roqiirod  for  McLnren  Park  as  follows: 


ce 


Fron 

jn~k  I,  Gunning 


rnji^o.piock  Nn.Anou 
4        6033        ^^50 


*  «  » 


secret  to  Obtain 
Lrl  Rron  Dir .of 

ilTren  Park  Lend 


ietter  fron         (6) 
I  Itr.  Redevelop- 
52r.t  Agency 
Vilhdrawn  -  to  be 
lifisubnlttecl  Later 
In  iccordance  With 
Procedures  Set  Out 
^rClty  Attorney's 
*vir.i-n  lifeO^  ot 


.^     AAn,r.i  Suttor  Instructoc^  tho  secrotriry  to  obtain  fron  tho 
president  Suttur  in.  ^^^  ^^^  3^^^^3  ,f  i^„a  acquisi- 

Director  of  tT^porby  a_x«-H       ^^  _^  ^^^  ^^^  ,,f,n+.inr. 


tion  for 


McLaron  P'-rk  for  report  at  tho  next  nootine. 


«  «  « 


^t  «  «  *  «  «  * 


«    T     Rinrdnn     Director  of  the  Rcicvolopment  Agency, 
I^onEupeno   J.  Riordan,^!  ^.^^esting  pernission  to  uso 

City  and  ^J^^^^  ^^^f  pil^ound  for  street  widening  purposes 

r'conn^ctLrCith  the  Western  Addition  redevalopnent  area  and 

iL  scSoduie  for  the  widening  of  Geary  Street. 

The  secretary  infor^d  the  Oon^issi oners  tf  J  ^     Riord.^n^ha. 

withdrawn  tl>c  foregoing  request  when  his  a tL 

directed  to  City  attorney's  Opinion  N^.  60^,   Au^r    ^^^^.^^^  ^^_ 

outlining  procedures  to  ^.^f  J^^4of 4 ^a  larger  area  owned 
chance  of  a   strip  of  Hamlton  5^^-^^°,^/^,     i,,£  Agency  will 
fesuLf  riroft  ft^Haterdate  in  accordance  with  the 
reconnendcd  procedure. 


«  *  «*  * 


*%«*«« 


Vwter  of  Sup-     C^) 
riaaental  Approp. 
■:f*950  {Allowance 
:"-r  Use  of  Employees 
:t:3  in  City  Bus.) 
iefcnred  to  Conn'r 
!i.T!ernan  to  Confer 
■.'ith|'r.v.->r's  Office 


PVco  George  Grubb,   A^'^^'iff-^^-  ^^irin  tL^'a^ourof  ^50 
vising  that  a  gupplonontal  '^PPr'^pri^tion  in  ^  .disapproved, 

for" Allowance  for  Uso  of  Employees'   Cars,  h.s  ,x>en  PP 

\^.  Hoyt  explained  th.t  this  .oney  was  noed.^ 
burse  enployees  ij!,^h^^°?^°f,'^^e  ^^'Icd  that  it  was  possible 
private  cars  for  City  '^^["^^ll^^^^f  to  this  appropriation,   if 

^3ucrtrfnrfero'o:ir  ^  — ' 

..  this  natter  b.s  a  critical  effect  on  t,     recreation^acUvi- 

tics  and  service,   on  r.ocion  ^^^^^^^^^^^3^"^  ^f  funds  was  referred 
Comissioner  Moore,   the  ^V^^osted  transi^         ^^^  understanding 

to  Coinrdssioner  Z^r^^Uh^he  mor'3  Office, 
that  she  wculd  confer  with  the  I.ayor 

,    ,     ^  v„r  Qr^rretnrv  and/or  referred 
to  General  Manager  for  appropri 
(1)     Pron  His  Honor  Mayor  ?<^^rge  Christ^her     forwarding^^^^^     ^^^ 
^  '     (a)   Letter  fron  Adolph  ^orth     P.O.Box  i  ,     ^^^  ^.^^  ^^^  ^^^ 

in  which  ho  offers  to  ^^^^^^p^  ^  sotTCR.     (Referred  to 
rcnoval  of  the  Rivcrboat  SS  FORT  suur.   . 

President  Sutter)  ,„tiinr  procedures  and  instructions 

(b)   Fron  Mayor  Christ-phor,   ^f ^J^^^^^^t  of  major  disaster     as 
to  •^^P-^-^^^T.rrnVLcisc:  Disaster  Council  and  Corps. 
fR?fS?Sf  to^hfaen2?al  Manager). 

(2)     Fron  Philip  L.   R*^^-?.  .^^^^f^Z^rf  RfsolSuo;  No.   17783.   transfer- 

(a)  Copy   .f  Board  of  Supervisors  Res^^^^.^^  ^^^^^^  ^he 

^r  "?  ^u^-io"-  fhe^RlSoation  and  r.rk  Con..ssion. 

(b)  Co^  ^i3  letter  dated  May  U     ^^^^l^' 
t^l  of  lea.e   of  the  prenise     ^^t/^^f^  3^^   ^^3,,    (p^^ed) 
California  Camera  Cluo,  ciit.i- 

5-23-57 


«*3« 


'.M  ■' 


rr--'^;^ 


XFMIVnV*' 


iwjjMji       II     i«ri,mi ,11,  I  T«^^^M^llll»l  iiiiiiii  .it^fViii   i  ii    n  |-i|  iiiM,nii»'— ' -^ 


n^S^<?T*3M" 


'—y"'»'."V' 


■i*i 


>)f> 


P^po  nF  pfnRi:ATION   (cont'd) 


'3) 


(^) 


(5) 


Prom  Mrs.   Stephanie  Suacci,   President,   Telogrr.ph  Hill  Coopora- 
HvQ  SJ^ery,   copy  of  her  letter  to  the  Board  of  Supervisors 
asSng^or^.  public  hoarine  on  the  abandonment  of  plans  to  pro- 
Jide  ?lSsround  space  in  the  lover  portion  of  the  North  Beach 
Sanch  Biblic  Library  bailding,   in  North  Beach  Playeround. 
(Filed). 

FVom  Alien  L.   Sapiro,  Attorney  at  Law,  asking  for  copies  of  the 
^^ission's  Agenda  for  the  meotinc  of  May  9.  and  calling  to 
thrCo^is8?on?s  .ttor.tion  that  5^0  persons  signed  petitions 
to  the^oard  of  Supervisors  asking  for  a  nublic  hearing  on  the 
Helen  Wills  Playground  expansion,     (Filed) 

rrcro^Mro^inirn  No!nr6r*advising  that  Recreation  an^ 
^^  S  Conmissi^n  structures  cannot  be  used  for  cooperative 

nSserJ^hools.     (Referred  to  Commissioner  Zirunerman) 
(b)  C^y  of  his  opinion  N0.1167,  advising  that  the  require^nt 

fo?  securing  a  major  league  franchise  cannot  be  eliminated 

from  th^Bond   IssGe  for  the  construction  of  a  baseball 

stadium.      (Filed) 

/^N     T^.  «  nr     Marv  H     Layman,  advising  that  her  $1000  gift  for  the 
(6)     J^^'^.?^-  f  r^  "j^^S^ne  D.  Randall  Jr.  Museuir.  te  returned  so 

S  it  mly^  issued  to  the  credit  of  the  Museum's  Auxiliary. 

(Filed). 

'''     rr^i:{.T^liTzZ.TcZ'^l  for  t.c  use  of  tHe  B.n. 
Concourse  on  May  12,    Israel  Independence  Day. 

(b)  Tom  the  Sunset  Community  Improvement  Club,   for  the  use 
^   ^   of  the  auditorium  at  Sunset  Playgroimd  on  April  25. 

(c)  Lr  The  Guardsr«n,  for  the  use  of  Union  Square  for       c.mp 

crship  demonstration  "^"^.^^{.f'^^^^Uor^t  cooperation  re- 
(_i)   From  Walter  B.   Dunan,   for  the  excciien^         p 

ceivod  from  ^°P-^-f.^^,^°""^'3,^ifl°','a:d  compliment- 
ships  as  manager  of  a  J^i°^i^J;^\eader9hip  and  the 
Tol^^lolrAZV:.^!  rmrs^t  Olen  r^k  and  -Bi, 


(8)     From  Lconrr". 


jnn.s.   pros!  'ont.  California  *rlnoJ«r>c3^.n.^ 


From  Loonrr^  a.   Jnr^s.   "T^f  J^^'^'^e  foUovlne  three  (3)  bills 
Harters  Assoolatioi,,  urf.in^  '^!LfL  San  Francisco  Loelal^tor. 

°SB  ^]  rslo^rrsl  riorfR^f:?-^^  rco-s^lonor  ^.rr 
upon  receipt). 


m 


»  »  «  « 


*»»«»« 


mjM 


(1)        fr^n^r^P    ^r/V-     ^-'-•'     ^-^G^tS 


?£3.  So. 2701 

Progress  and/ or 

^.TsA  PcT-icr.ts 


on  notion  of  Comissioner  Herz.   seconded  by  Commissioner  Gella- 
Ser;   the  following  resolution  was  adopted: 

Y^^P„-i.,-t-n-^r.  yn.  2701 
RESOLVED,   that  for  the  ^^t  interests  and  proper  c  of^the 

Recreation  and  Pn.rk  Cor-ission.  the  C°nt^!^^^3  ^^,/^^  ^,,^ 
by  requested  to  approve  the  following  rr  c 

Payments: 

,_-.-   c-f-i  «Cnrt  ^'^IQ.^PT-t.lf.228' 

Period  cniing  5— -57.  M22BB 

(b)   P?.[iAPT--.-y^-|';       <^.conc:   ^  Final  payment  - 
To  Lecn  Carlon  -  boconc   ^e  *■>- 

Fferiod  ending  5-21-57, 


(MORE) 


■^1,092.00 
5-23-57 


J  :  -  ■' 


(corii2! 


'  period  ending  /.-30-57. 

To   Jas*    J*    ^        If.   en 
period  ending  A-30-57. 

period  ending  5-1^-57. 


(2)     Tjl.trnri?"?  "^  "^^"^ 


Extensions 

olTlne. 


K.,iensi..i..*^-»  ,eccnaed  by  Co-l3sloner  0.11- 

Fi-p--"^'""  r!n.  2702 

n   ^  ..ion  on  recoir^endation  of  the  General 

^SOLVED  t-tr3%hrfouori;^^^     °^  ^^-•• 

Manager,  approv  p..t.^f .#2288. 

rsletUedTiSes  at  vest  end.  

^   '    To  Weihc,   mck  ^  l^-^f^'f  ^2     1957     due  to  the  lack  of 

In^ar  days,  through  August  12     195   .^^^^^^  ^^^,,,^g.       ^ 

complete  topograph  of  the 


(3) 


Hodifications 
nf  Cfintracts  _ 


«  « 


»  *   *   *  « 


«  «  * 


rfoirovfnXoiror-n  .^op^a, 

A  ^rncor  conSuot  ot  the 

Recreaticn  ml  I^;;^^'^^  Mlo-l^B  Modifications  of  Co»tr 
«,uested  to  approve  cONCOWS-Cont .#221- 

To  L-J-lteD*"™"":  'Ln  new  materlal-an  INCfiES, 

.„d  furnish  and  Install  jifj£22i=aalM^ 

*  '  7nn^*5fSSlr',top  -ater  leakage  .  ... 


p^Hr^TT.,^TTOUl  I  i.-^^.r.  or  gJ-«s» 

!-p;riiororb^nrs/4^-^^^^^^^^ 

fro.  da».glng  .arble         „,„.,„,,,.  S3U=m^iI^ 


fror.  damaging  narw..  ^,i  ,.Modlf 

(c)  Sia^JJiSffiffiiiil-^g^i^STli^^  .,280.00 

lancous  surfaces ;^-^7/.^->Aodif. 

and  reconstrucx.  aiy 
^  ffCREASE  - 


"***«<««Mte«, 


-^-'-■- 
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«»f.?l^ 


:^0usm^^^^ 


(g^  ^Lhill  Construe. Co.  1  to  install  vent  hoods        "^ 
ll  plllibing  vent  stacks  -  an  IJOEA^  of ^323.32 

W  ^^^"^J^rnes  Construction  Co.-to  sand  out 
laiSed  c^urt  lines  on  gymnasium  floor  and  re- 
Taint     and  .ove  court  lino  masking  tape     o 
proper  location  -  an  INCREA^  of 

V   .  r   ..ARK    TRRIGA  nrn  r--'-'-  'r  ^v'T'F.TJ-nnnt.,'/20Q-r,ort./^3368.!bi4 
an  TNCpEASE  of 

(,)     nn-^^.    ^^^  Unrrant-   ^   TT  "1"^^  Breakagg^lalss 

on  notion  of  Comissionor  Moore,   seconded  t^  Cor^issioner  Oalla- 
^erf  the  following  resolution  was  adopted: 


N0.270J 


aeq.  for  Warrants 
"o  Ply  for  Window 


HBSOLVED  that  this  C-i-io-  havinc  inv^^^^        ^^  --^■ 
faction  that  the  follj^i^g  ^^f.  he 4 by  request  the  Controller 
damage  is  fully  J^fif^'^^'Jf^ifi;^^  accordance  with  Ordi- 
to  issue  warrants  to  pay  said  claims  in 

nance  No,   82^6: 


3-31-57 


t?)  mrilyn  Russell  Window  Bro-^.kage- 
^  '  '  209  F<':iirw'\y  Dr., 

Shrrp  P^rk  rj 

(.)  Arthur  T.Snell  ^^^^^^.S.r^^^^   _ 


****** 


Amount 
'11.71 


(5)      TioqMP^t.   f -r    Pur  .3 


o.,nnr.?ed  by  Conmissinner  Zimmer- 
On  motion  of  Commissioner  Moore     -^c-^^^^^ 
nan,  the  following  resolution  was  aaop 


aes.  Kc.2705 

itqucst  for 
Mi 


RESOLVED,   that  for  the  ^f  ^^f'^^^f  c\.nfrorior'be'anf  is  herebj 

Recreation  and  Park  ^^P^-^^^f^^^^f  Request  for  F\ands: 
requested  to  approve  the  following  Heq 

V,   •      link  fence  addition  at  Argonne  P/G: 
(a)  To  allot  funds  for  chain  link  fence 

Appropriation  ^.^56.5°^^;°°°,;tonsions  -  ^^^'^^ 

Argonne  Playground  Pence  ^^ 

********** 

(6)     gr^^j^^S^Z^^^^^Xi^^-^^  Cor...issioner  Gnlla- 

on  motion  of  Conmissioner  P^rr,   --  ^^ 
gher,   the  following  resolution  was         p 

,  ki.  KQ.279fe  p,-_^^-int1-n  No.   ^7„,  ,  .-^per  conduct  of  the 

l^iersfor  Service    RESOLVED,   that  for  the  ^^^^|^f '^^f  c^n^rollerbe  and  is  hereby 
^Llfcrk  Or^..rp  Rccroation  and   Rirk  Department,   the  o. 


113 

-•"SASlHJS  (cont'd) 
"'^°*'^\',,„o,tecl  to  approve  tho  foUovlns  Orlors  for  Service  an.  «ork 

56!.  f^^'^J?  Orders: 

liiEii^'^^  ^       -„^  <5Grvico  to  Cyclone  Foncc  Dopartmont  of 

i^^i       fat  SnfpA^o^n^      ^root  aautlon 

in  height  (Appropriation  b.656.508.000) »*"■ 

(^'  r  =*af  o^nt'^  ^rf^^ -ira;rual3 Vr 

Krr^5^"-"«r.rnjrrr^^^^^^^^^^^ 

SI,  on"4  Playground  anl  Roorootlon  Center  _  _    ^^_^^_^ 
Bond  Flind  Projects 

&  Specs,   covering  additional  work  at  Eureka^    ^   ^  ^^^^^^^ 

Valley  Playground 

'^^  -rsrr:erS!;?orar.furi-alnUnr^^^^^^^  ^,,,.^ 

Kezar  Pavilion 

(7^     Y-^^  "'^^^^  H--^"f-  TAcenscs 

T^  ^     oppnnlGd  by  Comr.issioncr  Zirner- 

p^..^p-l.,.t-^»r.   Kn,    2707 
?;<^  F?i  ^j         r  tVip  General 

..  .r.r  -SO.V..  t.at  ^^^^ ^  ^:::::r^^^U...o.  or 

^^iS^-^^^^        reTuoving  Sf  Kafbor  Mooring  Licenses: 

(a)   CANCELATIONS  ^^^-tive  Nanc^  ^ 

BRILLIANT,   Ix)3  ^  Bob  ^-     ^  j^URRY  38 

CAi=ELL,  Wilfred  H.  I'll'j  LOLA  D.  192 

HAVILAND,   Lewis  E.  '- 

(b)    TSSUA>^CE 

(p.rTr.-incnt  T.I  censes)  ,  1  57  BAIRN  f 

TREACY,   Robert  T,  <;'i'57  FLURRY  ^^ 

CALLAN,  E.lwin  C  ^'  ' 

(MARKHA>:,    John   J.   &  <;  1  57  LOLA  D  ■^^'^ 

(/iRNOLD,   Hayes  ^"  " 

iTv^^p^^ory  License)  s;^LTY  13^0 

WILLIAllS,   Maxwell   P.  ^-  "^ 

(1)     a-ili£^.C,aisid£rS^^ 

:' Helen  Wills  P/G    Board  of  Supervisors. 

•rstpcred  to  Mt/.  ^    ,  .„-  the  st^.ff  reconnendations  on  tlE 

liuneJIU2^.      Connissioner  Gallaerher  J^K''^;;       ^^^  therefor. 

proposed  expansion  an,^  th.  ^  ^^^^^^ 

.    ,  +v,^-  tho  present  playgroun-  wr^s  i-o 
rx.  Kinbell  reported  tha.  th.  pr 

5-23-?' 


r,f4l> 


,,cii^DjS£S^  ^'°''"^ 


and  nee^.0.1  enlargement,  an^.  that  the  rUstrict  ha-l  .  hl^h  juvo- 
nile  delinquency  rate, 

rommissioner  Moore  aakod  for  reasons  for  changing  from  the  orl?- 
inS  ilea  of  constructina  a  large  rccror.tion  center. 

v4   W.11    stated  that  the  Galileo  High  School  rymnasiun 
^•'V'^fhe  neighborhood  ani  that  the  young  chill  needs  more 
servo',  the  '^^J-f^^^         ^^  cointe-l  out  that  even  with  the  largo 
Tn  S-'ther;  wourd'l'umitations  on  its  use.  and  that  the 
^foposed  Softball  diamond  would  be  crowded. 

,      A^^cr.  r.nl  ln;Thcr  roqucstccl  information  on  the  census 
commissioner  Gallagher  roq  ^^^  ^^^  ^  ^^^^^^^^^  ^^  ^^^^^  ^^^^^^^_ 

tracts  of  the  ncj^noor  ^  ^^    play.?rouni  is  necessary, 

dation  is  to  be   supported. 

S^Sr^c^Snc'r^i/airn'ofC  ItJv.  co^letel  report. 


«     «     « 


««»»«*» 


Cc-l=»loner  Coffin  suYUeitho-ha^^l^  f,  f^aS^^,  Vf' 
ZHr^.%1  ^:^^^^l^  the  .co^...tion  for 
adoption, 

on  motion  of  Co^issioner  Coffman     seconded  ^  Commissioner 
Herz.   the  following  resolution  was  a  .opte   . 


^i.  No. 2708 _ 


R.-...n1ntioP  V^-   270 


,....U  S.h..ule3-  BESOLVED  that  this  Cor^Asalon     or.  roc«1aUon_^o^^  ^^  ^^^^^^^^ 
S:;5UiLl957    ranagor     dec,  horety^'PP--  JS;4"s«'lu;^.  In  ..=cor:=noo  with 

^'^  r.r.Ct!i,'ihro:ri"ii«tf  .^^ 

025  mininun  guaranty. 

,    ,,  u     T        «;  l^rl'av  niffht  ganes  -  Sept. 20 
(b)   Riordan  High  S:;^°l  "  5  J^^/if  ^/^^^tmun  ^uroranty. 
thru  Nov.  15  -  lOT^  °^  £^°^^        ^ 

(e)   San  Francisco  ^"oo^^^L.^J^*  fg""!  ;25o"iininSi"^arr>.nt7 . 
Wednesday,    June  5  -  -L^'  ''^  ♦^^ 

w    fH.  r.->scoctive  schools  or  organ- 
Provided,  use  of  the  Sta!iur.  by  th.  r.sp  ^^^^nties, 

izati^ns  shall  be   in  ^^^/^'^^^^^f  the  contract  agreements;    -jr.- 
terr.s  and  atreements  ^/^ff  ^,^;* J^^  be  an:l  are  hereby  author- 
the  General  Manager  and  the  Sec^^^^^^^^.^s  for  and  on  behaii 
iaed  to  prepare  and  execute   such  cor. 
of  this  Coniaission, 


fir  adoption,  ,,^^„ 

^Jn-i  hv  Connissioner  Herz 
-■^  '",,rfncin.   secondci  oy  oji.-^-^ 
On  notion  of  Cornissionor  -"^;^^»   !: 
the  following  resolution  was  a^  opt.  ..  ^^^^_^^ 


•'">!»«*»SfS: 


.,"ii*' 


^■^  V 


-i:* 


L         MVl*        ■'' 


..j0^JiS^^ 


(cont'd) 


Rnpn:|.ut,inn   No.    2709 


l^r  Rental  of 
I       stadium « 

-TUT"" 

\^i  for  1957 

5es5on 


orontvPT^  that  this  Commission,   on  recomnondation  of  the  General 
BESOLVED  that  tni  ^  contract  with  the  San  Francisco 

Manager,   ^oo 3  hereby  appro  ^^^^  ^^^  ^^^    ^^^   ^^^^^^ 

F,rty  ^'i;;;'^"„^°"3,f%r consideration  of  payment  to  the  City  of 
afternoon  ^°f  ^^^^J' ^^^^^  ^^,,,  receipts  and  a  <^2500  minimum 
''"  ^  ?^^   the  scheduled  dates  being  as  follows:     August  13  and 
S^TeptembSr  1%  and  29;  October  6  and  27;   November  3;  Dccem- 
ber  8  and  15;  and,  be  it 

^^.-n     +vm,+  fhn  Recreation  and  Park  Commission  does 

FURTHER  «ESOLW^,   th-t Jh°  f^^°^^^^^^  ^     ,,3  ,,,,,,,,  to 

hereh,-  w.ive  those  ^^'^^^^^^J^'^^  ,,  J^  ,,,tr..ct,  and  waives  its 

in  paragraph  5  ^^^^^J^^^.  televised  programs  arranged  by  oppo- 

right  to  Pj;^°^^PP!°^^ig°^  Forty  Niners  ns  set  forth  in  PiragrapJ. 

"'"''  °?.Pd  tf.?  Urrlnagem^nt'of  the  San  Francisco  Forty  Niners 
7,  provided  that  the  man  g  ^^^^^^  ^^^  ^^^^  ^^^^ 

rr^irtli^  hours  inTdvance  of  any  g^ue  which  will  be  tele- 
vfser^'an  ofpLerof  the  San  Francisco  Forty  Ninors." 

Co»i.slonor  Zl^n^^n  next  -P-^f  -.^^..^nnfl^rK  fril"' 
gatlnn  of  the  propoa.    f^f  ;^'"^",,^pr,rt"r.ursory  schools 
ties  bo  made  '>«'"=^i°  ^^Lt^^^^^n^ltted  the  suggestion  to  tte 

KLr'sr:  r,u?stir:  ^en  o„  t^o  »«=r. 

Co^lssloner  Zi^^rnan  s*.l«ea  »  st,ff  r^^^^ 

the  free  use  of  its  facilitioii. 

commissioner  Zi:..erman  --h-  reported  on  Cityjtt^^^^^ 

No.   1166.    dated  May  10,    If^  J^"  ^creation  and  playground  build- 

Zl  "d  SliU::  trbc'u'rforroperative  nurse^  schools. 

,:r.U.Azovedo         Dr.  Alfred  J.  A.cvodo     Director,  Adult  !^^^^J!;^,^\rsrrJ"school 
:ir.  Adult  Program  Schools,   gave  a  general  °^^"^^^;^3p„.     He  stated  that  there 
;.?.Mlic  Schools  structure  and  program  in  S^" J^'^^^^'i;  ^^  the  city  and  the  Board 

^-^ were  eleven  co-Pe^^^i^^^';SJi^pal  leadership  to  the  parent 

of  Education  furnishes  the  ^^^"^^^^^"^'f  '3  „ere   separate  and  dis- 
eroups.     He   said  th-t  these  parent  i^^'^^P^ /  ,    .   the  teachers  were 
fi^cffrom  the  Adult  Education  ^^^^f-.^f^iJSf .Itc-ntion  to  Senate 

paid  by  the  parent  f^^^JP^'     ^^//f^.isiature,  which  is  a  permis- 
Bill  F0.999  currently  before  ^^^  ^cgisia         .  ^^  ^^^^^  ^^^ 

sive  bill  that  --I'^^S'^f,  ™^  f  ?ecr  ar       centers  ^  private 
use  of  their  school  buildint<s  or  r^ 

I  groups. 

^  ,Hth  rommissioner  Zlmr.orman  tnat 
Ikrissioncr  Parr    Commissioner  Pnrr  concurred  wltn  00^^  ^^^  ^^^  ^j.  ^.^com- 

^  '^    Senate   Bill  No.   999   should  ^oe   ^^^^f  ^  °°;^^. 

nendQtion  is  submitted  to  Mayor  Christopher. 

.pronded  by  Comi.dssioner  Gallagher. 
Uthn  on  Use  of      On  motion  of  Commissioner  Parr,    sec         _^^^^^  ^^th  the  request  that 
'■^pt.Properties        the  matter  was  postponed  to  a  ^^^^^   . .    ,  to  each  Commissioner  in 
1  liursery  Schools  an  outline  of  the  material  be  transmx 


liursery  Schools  an  outline 
'-stponed  to  Fu- 


liSyeetlngj 


ndvanco. 

.s.  ..  ..  Connon,  a.31-15tH  3t-t..,^,r/-f,J,f  "rr^^ufsioa 

=t^riL"3o=?r^"rn/Horf  c^cr  C».  ^-.me,.  opinio,  .o, 

1166. 


#«»*»<* 


«  «   «  * 


5-23-57 


■V- 


KJESLESJ**^  ,„,onor  Mct^ro'sCommlttoo  Report  Oi>  Further  Dcvolopwnt  of 


:o3ds3ioner 
rffisn 


.    .-(oonr  Moore  reported  thnt  after  much  study  and  following 
^°"^l'f.Tith  rcrrcsontativos  of  the  Civil  Service  Commission 
meetings  ^JJ^  ^^^P'^^^^  „ith  the  Controller,   it  was  her  committee's 
the  City  Attorney  ^nw  ^^^^sultant  be  employed  under  con- 

,ecomeudc.tion  thnt^^  qu  1^ 

tract  ^''J'J'Z^f^^   IMS  eipert  to  be  paid  from  the  Strybinc  Fun 3. 
of  the  Arboretum,   this  expert  P^^^^  ^^^^^^  ^^^^  ^^^^^,^  f^. 

ZTr  fn^LtrUshing  -  administration  policy  and  a  total  plan 
for  staffing  the  Arboretum. 

v.,     ^^  riirther  reromnende'?  that  the  Civil  Service 
Commissioner  Moore  farther  renom^^^  examination 

Commission  \«^.^f  ^^f ^^^^J^tor!  S^.^bing  Arboretvun,  and  that  her 
for  the  P°3i^^°"  ^t,^^^''taTn^ct  with  park  personnel  for  the  pur- 

of  action, 

o  **w„r,  rnrinented  that  the  review  and  study  of 
Commissioner  Coffman  ^"™^!.\__^i  „eeks  had  been  enlightcn- 
this  problem  oyer  a  period  ^^^^.^^f^i/f.f  3t.ff,  and  the  public, 
me  and  oducational  ^°  ^^°  ^^JJ^^^hat  the  Commission  had 

nnd  that  it  wns  ^f^Vist^oi  in  car^inp  out  the  terms  and  condi- 
definite  responsibilitios  in  carrying  ^^^^  ^^^^^^ 

li-%fs.T.\T^"^i  ra;;r;xiLte  one.third  of  the  Arboretum 
developed, 

men iat ions, 

on  motion  of  Commissioner  P^rr.   seconded  by  Con^issioncr  Gnlla-, 

^erftho  following  resolution  was  adepte-. 


[lH^  1I0.271Q 

hwi  Servico  Con- 
Itission  To  Be 
JM^'jesteii'  to  Post- 
Ipcne  Urtil  Further 
I  Mice  Any  Exanina. 
llix  for  the  Posi- 
Itior,  of  Director 
:f  the  Arborotur.. 
I'-cfiTission  to 
j'-x tract  for  Scr- 
iTices  of  Consult- 


W^I^AS,  during  recent  weeks  ^^^^;,f,-re';rovrsionTof'°t^'H:i:ne 
has  had  occasion  to  study  ^^  f/^^^^  J°/^oney  was  tequeathed  to 
Strybinc  Bequest,  ^^crcin  a  lar.c   su^^  ^^     ^^^^^^  «^  Arbore- 

the  City  for  purposes  of  f  t^^^^.^^^^^^^^.  j^rk;  and,  whereas  much 
,  turn  and  Botanical  Garden  in  Golcn^Oatc   Pa  ^.   ^^^  ^^^^^^^. 

work  remains  to  be  done  in  the  .icveiop 

now,  therefore,  be  it 

RESOLVED,   that  this  Cor.uission  docs  hereby  detcr^  ^^ 

of  the  StryMnf?  Fund  that,  it  is  to  the  ^  J         ^^^^^^^^  ^^ 

finance  with  Stn'^ng  Fun^s  a  contract  i  ^gt^blishment  and 

qualified  export  in  the  l-^y^^f^^J'  Mission  to  receive  further 
'completion  S  the  Arboretum;   the  Co'^.xssior^^^.^     ^^^  Arboretum 

+  ■?        of  said  contract, 
FURTHER  RESOLVED,  that  pondiiv^  the  exccu  ^n^^^^  commission  post- 
this  Commission  requests  that  the  C^^^^^^  ^^^  ^^^  Director, 
pone,  until  further  notice,   the  examm 
Strybinc  Arboretum, 


(6) 


«««««* 


*  «  » 


J  r  of  C''sh  Balances  In 
Assi.-rment  to  Comr.ission  Mem^«rs  f°;;^^;j;:  ^^  .-^^ange  for  Invest- 
^^sf^Unds.     Pre3i'.ent  Sutter  AuthorUt  ^^^^^^^     ^^^^^^^^ 

nent  of  Certain  Cash  B^l^^ncosinGov^ 

president  Sutter  reported  that  t^o  f-tary^had^recexve^ 
ter  from  John  J.  Goodwin     Ci^^  J^^^^^^e  of  trust  funds  on  deposit 
advisinr:  that  an  ^■n-'^lysis  h^-^  ^  boc^  -^  ^^^^  some  of  the 

with  the  Treasurer  -  .that  it  h^-^^^^  ^^^  ^,^^,^,,,  ^hat  it  ma>   be 
trusts  have   substantial  casn     -  5,23-57 


>if 


(contM) 


^,.„r  m-ortlnr  such  balances.   If  It  Is  pemlUod 
""tor'thrpfo^lsi'- "f  the  trusts  Involve.. 

^  +n.i  +ViQ  following  statement  on  Coimnission 

president  Sutter  prosentc;^  "I'^^/Siowine  discussion  assigned 
Squcsts  as  of  1  ay  1.^1957,n^i3si oner's  revio.  as  indicated 
the  various  trusts  loi 
in  tho  first  colunn: 


(Cost) 
$?, 379.01 


CASH 
(With  Treasurer) 
)3,798.77 


#935      . 

(Pres.Sutter) 


(Conr.Coffraan) 


(CorrAssioner 

Zumerman) 


M    HERZSTEE^  BEQUEST  (s  J.Hetch'Hetchy 

.*  ^p  '"■«;noo  bequest  lor       ^^tt,*  '     ,  \  r^i  nno  00 


jOHA^.^  A.E.ri^  fJ^^Lfit 
(For  improVGL^nt  an^i  benciiL 
of  Golden  Ge^te  P^rk 

MAY  J.  KcI^AN  BEQUEST 

^(^or  convenient  and  suitable 

drinking  fountain  in  Aquatic 

park) 


m5 

(Connissioner 
Moore) 

(Connissioner 
Herz) 

f)49-l2 
(CoFJiissioner 

Gall?.gher) 

#950-3 
(Connissioner 

Parr) 

1956-1 

(ConrAssioner 

iferr) 


HELEIE  STRYBirG  BEQUEST 
(For  Arboretum) 


LIEWELLA  F.   LEWIS  BEQUEST 
(For  Children's  Museum) 

ALFBED  FUIIK'AN  BEQUEST 

(For  further  adorniacnt 

of  Golden  Gate  Park) 

r;jlY  TAYLOR  BEARDSLEE  BEQUEST 
RECREATIO:i  AIID  PARK  GIFT  FUlD 


f^2.072.86  ^.7,867.29 

(<^.F.Sprinc  Valley 

"^  U.S.  Cert.  3-3^-' 

^5.000.00  C'2,915.69 

(U.S. Savings  Bonds) 


^199,937.50  ;.20,09^.60 

(U.S. Savings  Bonds) 

C2, 000.00  C1,A38.50 

(Fitzsimnons  Stores) 


077,56-^.69 


^2,AA6.71 


Uo.oo 


^3.  tio.2711 

Pres.Sutter  Dircct- 
■1  to  Review  &  Rec- 
—Btt  Ancunts  To 
•:  Invested  Prom 
.'■-rious  Trusts  in 
;r.Tt-tem  U.S. 
::r.^3.  Secretary 
*.:  Prepare  Report 
f:r  Coranissioners 
T.  Tems  &  Condi- 
•JDRs  of  Bequests 


,     ..  P^rr     seconded  by  Cormissioner  Moore, 
on  notion  of  Con-^lssionor^rr     s^^^^^ 
the  following  resolution  was 

Til  --ir*^---   "^-   ^'^^  ^        . 

' J        or,^nrse  the  invostnont 

,  H.SO.VE.,  that  t«3  Co^;^-io„  .ero^^^a^s  .n^^ 

^r  authorize  ^^c  Pre^f  ^         f.^  its  -PP^;;^^^^.^^;.^'  the  cash 

recomcnd  to  this  ^^f^';;''.    _  ^g  to  bo  purchase-,  ir  n 

United  States  ^hort-tern  bonds  ^^^^^  ^   ., 

^..lances  of  the  respective 

FmT^R  RESOLVED     ^^^t  theJe-e^^anr^^^P^^^;^ 

terns  and  conditions  of  tho  v         ^^^^^  ^^^^^^  ^^^,^  t. 

each  Cormissionor  with  copies 

regular  meeting. 


:'•  ^-JSIMESS 


(1) 


^^  *  ^»  *  *  « '^  *  *  * 

ING,  KEZ.\R  STADIUl^  -  ^?^^foT^n__^ ' 

The  secretary  next  read  ^^^^^l..o   mentioned  work  as 
hin  on  Tucsdry,  M.ay  U,  1^5  , 


follows : 


5-23-57 
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*>«?» 


[■Si 


5l'5ll£a 


(cont'i) 


i|y?^T  PRODUCTS,    INC.   OF  CALIit)RKIA 

2|£yigl^,,,el  and  Iron  Corporation, 
Re-.lock  Fence  Department 
^.n  Jose  Steel  Conrpany.   Inc. 


^2.595.00 


02,686.00 
^2,765.00 


Srn  Jose  Steei  ooiUK^v.   

Setoilow^nS  resolution  ^»  -io,UM 


y>opn-\ytion  :|<^-  2712 


i    ^;  Of  C»tr.=t^     RESOLVED  ^^^^^  ,.«r,rd  tho  ""'"l^,?!^,   to  ANCHOR  EOST 

-f-iiU-CF  two''-    ^^^>g^'^„<.   l«™™ent  F=Sv';'';'\S  W^  DIVISION,  935  Lln^i^n 

UrTr,TCr.-:2.J2^*20    re^P^  ^^^g  ^^^j,g  ^on  rojoctoc!,  an.. 


other  bias  navi»»b - 

,..«H  RESOLVED,  t..^  -  f-a  rironr/.ron"-au  Tr 

«v«n    file  notice  oi  approv 
S4^M°cfity'of  San  Frar.cisco. 

Pnaaian  Hill    t*lJi_£i. 


".rrdssion  Gives 
j  General  Approval  to 
'  Fre-rtali^loerT  '^^^p 
i  Sketches  Prosent- 
j  ii  by  lirndscipo 
^  iichitect  Lawrence 
I  Silprin  for  Devcl- 
cpent  of  Russl-'-n 
Sill  Pttrk.l!r.Hp.l- 
',  prlr'irectea  to 
Gc  /Jieei  with  Pre- 


(3) 

'.:Esiiaration 
:f  Sfinewcl  of 
wlf  Professional 
Cxcessions  at 
Sharp,  Harding 


" "■-  <'^^'-   '^'■'  '  ■■— ,,.hltoot 

,    ,  „,,.  I^„=nce  Halprin,   Landscape  f/^^/^'.^ 
,».   FUrice  "P«^^.if,;",te"he3  for  the  ^avelopment  of  Russlan^^^ 

:^^^^^^  rUf  X"-a1^Vftat.^  es- 
r .iron  r.-tro?  l.ro..nts  to  .  .     -^  ^^  ^^  ^^^^^_ 
,...  mlprin  prosonto^  MS  s^-^es^re^^^^^^^^    ^^^^^  ^,  ^,^t 
icnt  that  the  proposed  pir-n 
figure  of  ^$'7,500.  ^^^  following 

le  naae  for  the  costly  ^^^      ^^  ^^^  .„thorl«a 

^o  Oc^sslon  .-vejrtfti  tSo"SlLninanr  drawings. 
Hr.  Halprin  to  procee..  wiu 

.  .     vext  Regular  Meeting  of  ^^'fjf  Ij  ?! 

Consideration  Pof P-^J^^^^^^J^^ 
Golf  PrQfei^i2£2is  C.^n^rac;o^ 


^^i^-^^"^'^^^^"''^*^ 7     ,etaile^  report  fron  Mx.Hoyt 

-  Co^ssi^n  re^ueste.  a  fur^th-^J-  ^  -.C^^llnfoln^Us, 

cxcessions  at  on  his  '^f^^^^.f  concessions  at  Sharp,   Her ^Int  -^n- 

J.arp,  Harding  1        Golf  1^^^^^^/^^",^  ^'ch  expire  on  Jur.o  30.   195  . 

LL'ccln  Parks  Post-  the  contracts  for  wr  noting. 

---^^-y^^'     consideration  was  postpone,  to  the  next  regular 


(0 


Acceptance  of  ^f^^^^ ^:!^^^2}z!l^^^ 

Cost  of  Preparing  Loconox-i ^ — - 

r-'ov^'^c]/ ■ '  -r^n'^lRC  that  the  Ccrr. 

i      r-  -'-  -  ..._  _^„^T.t  reconnencimg  wii    ^ i.,„<n 


rnov^-^c]/ -^ -r^n'^lRC  that  the  Ccrr.is- 

sion  formally  accept  the  G^-i^  5-23-57 


r-  -  — 


itmm 


M^HUMM 
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gj^m 


(cont'cl) 


j^^ssion  Accepts 

4  Requests  Board 

f  Supv.  to  Formal- 

y  Accept  Gifts  to 

City  of  (1)  Steam 

Lcconotive  fron 

S.P.CoBpany  (2) 
aeedyDrayage  Go's 

Offer  to  Move  En- 
gine to  Sito  at 
Fleishhacker  Play- 
field,  and  (3) 
flOOO  Gift  Pror. 
ifeanstcrs'  Un- 
Irns  to  Provide 
Ssfaty  Measures 
f^r  T.^f!nnotiVQ 


A     «f^d  bv  then  to  the  Comlsaion  for  work  that  will  be  necessa- 
tr^orc^are  a  loconotivo  at  Flcishhackor  Playfield  for  the  use 
1  ^Mldren  of  San  Francisco.     He  reported  that  the  check  had 
'J.n  deposited  with  the  City  -treasurer,  pending  acceptance  hy 
Se  cSssion  and  the  Board  of  Supervisors. 

nr,  notion  of  Coinmissioner  Moore,   seconded  by  Comiasioner  Zimmer- 
Sn,   the  following  resolution  was  adopted: 
R»ar,1ntinn  No.    2713 

f^'aC  thnhiiaron's  recreation  nna  enJoyBent,  and 

ed  site  at  Fleishhacker  Pl.yfield;  and 

play  apparatus;  and 

"rth-hUe  =lvic  prcjecti  now,  therefore,  be  it 

Steam  Icconotive  offered  py^n  ^^^  loconotivo,  and 

r O^rrm  S?^;%°,uaU;;»?U=iP^tea  in  ^  t^  fouowing 
four  teamsters'  unions: 

Building  Material  and  Construction  Tearasters 
Local  Union  Fo,  216 

^,   BE  IT  FURTHER  P^SOLVED,  ^^^^^^^^^J.^^l'^ntX^Jr^i^ctfv: 
San  Francisco  News  ^^^f'^^^r.JPfe  project  for  the  children  of 
efforts  in  prono ting  this  ^^^^^^'fi^fgtScted  to  forward  to  the 
San  FVancisco;   and  ^^°  f  ^^^^^^^f.^lg  r^omnendation  for  the 
Board  of  Supervisors  this  Comission  s  rec 
?orSl  acceptance  of  these  generous  gifts. 


(5) 


«««««* 


»  «  •  » 


n 


annn^^rY  I^P^^       ^^I^^-  f"^^  ^'^"l^  ^^^^  articles  in  the  San  Fran- 
Commissioner  parr  i'^'^^J^f  ,^^°^^rmci9n  on  the  erection  of  a 
Cisco  Mews  reporting  "^^^/^J^/^f  thHharp  Park  Golf  Course, 
boundary  fence  on  the  perimeter  of  the        rp  ^^^^^^^e 

Mr.  Hoyt  reported  that  the  fence  had  been  e-cted^to^eli.  ^^  ^^ 
?^;spa^ers  and  unauthorized  P?^^^^^^^^^  delay  by  golfers 
regulate  the   schedule  °^  P^jy  ?^  P^ToSoe  shop  adjacent  to  the 
palronizinc  a  rofreshr.ient  «^^^^f  J^^^Hhe  de^tment •  s  reasons 
Sxth  fairway.     Mr.  Hoyt  ^P^fjf ^J^^^d  to  >^  George  Murphy, 
for  erecting  the  fence  have  been  reiawa 
News  staff  writer. 

4.     o^mn  before  the  Conmission, 
There  beinc,  no  further  ^usinoss  to  cone  bo^^^^^  ^^  ^^^^  ^^^^^ 
Prosincnt  Sutter  dcclaroc^.  tLe  iieetlnt       J 


m 


Rospoctfully  submitted, 


-«I'.cDsmw 


Fr-uar^  A.  l^cDevitt,   Secretary 
Ro^eati;n  and  Park  Commission 


5-23-57 
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San  Francisco,  California 
JUne  13,  1957 


]il^llS, 


^^ 


The  One  Hundred  and  Forty-aixth  Regular  Meeting  of  the  San  Fran- 
?!o«  Lcreation  and  Park  Comission  was  celled  to  order  on 
Jh^ad^rJune  13,  igfv,  at  3:00  P.M.,   President  Louis  Sutter 
presiding. 
The  following  Commissioners  were  present j 

Mr,  Louis  Sutter,  President 

Mr.  William  M.  Coffman 

Rev.  Eugene  A.  Gallagher 

Dr.  Francis  J.  Herz 

Mrs.   Joseph  A.  Moore,   Jr. 

Mr,  Fred  D.  Parr 

Kiss  Jans  E.  Zimmerman 


■  ■^Av^T  m?  ^BUTES 


ai: 


««««««•«« 


May  23  be  amended  on  page  S,  "°  »^°"  f *  J  !^;  ^   „„k  and 
May  23rd  meeting  were  approved.  m 


hi 


» « • » 


««««•« 


">yi;*ifATIONS 


«„lo.  or  Jed  ^^X.T^l^i7siTl   f,e*tho*^ilna  Green  and  t|»  breaKvater 
Sr.*r;"lna  7r'^:l  V^^l'^or   scon  Street,  on  0.1y  .,  1957. 

tt-^  --        S?.rifac?.^nV!%i^^ona.   .ette,. 


(2) 


r.o.  Maurice  l^rateln,  Vl--Chalr«n  of  Uona  ^t-^^^^^^  - 

questing  pormlaalon  to  »'°"  ""f  '''°j^";i.25,   in  preparation 

blVlT^  ft^ee  °^Par.rwrH  b"°»-"^  -»  — ^  >- 
the  Majorand  the  Board  of  Supervlaora. 

r^ff-mftn     seconded  by  Commissioner  Zin- 
On  motion  of  Commissioner  Coffman     ^^con^ 

nerman,   the  following  resolution  was        P 

p^an]ytion    No.    ^714 

RESOL^^D,   that  this  C°ft"^3?^/e''p^rfdrnoftrat'^t5;^''F^S^ 
......  r.ru..        the  Lions  I^^f  ^^Ji°'^^  '°d  J^ne  1^25.   1957,  and  directs  the 

igreer«nt  to  Lions     Fine  Arts  during  the  P^^^^  f^^°       ^^[  agroonent  calling  for 

lUmfl  for  Use     Secretary  to  P^^P^'f  ,^  jnnsur^nS  and  fully  indemnifying  the 

:f  P--l,Fine  Arts        adequate  public  li^^^^^^.^^^ro  d^ing  the  Lions  International.: 

for  ftr.Jtine  16-25;  City  and  County  of  San  J?Tanai» 

Public  Liability        use  of  the  premises. 

Ir.g.i  p\all  L:idermity  «••»•»•••* 


^i'  N0.27U 

Coraisaion  Appvs. 
BfcVocRble  Permit 
igreenont  to  Lions 


"k  of  Lincoln 
^.rk  8th  Pr.iruny 
'ppvil.  July  16-21 
^rEr-nircr's 
B:le-in-One  Grlf 
Il'jrr.-'.rept 


4  4-^*.     <iin  Fr?inci8C0  Examiner, 
From  Harry  M,   Hayvard,   sports  writer j_^    ^^  LincolnP^rk,   J^ly  !«> 
requesting  the  use  of  ^'j^/^ff  ^.^duXthe  San  Francisco  Exnmin- 
through  July  21.   i"=l"«^J^i,^i^!one  Golf  Tournament, 
er.s  Silver  Anniversa..  Holc-i^    n  ,,^,33,.ner  Barz, 

n^  motion  of  Comrlsoioner  Coffman.   socon 
tre  foregoing  requart  was  approved. 


#  #  •  » 


«  »  «  »  • 
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r— ,—- 
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(^)     Pron  Sherraan  P.  Duckel,  Director,  Department  of  Public  Works, 
requesting  approval  of  the  Preliminary  plans  and  Specifications 
of  the  Lincoln  Way  sidewalk  from  /iTguello  Boulevard  to  9th  Ave, 

On  notion  of  Commissioner  Parr,  seconded  by  Commissioner  Galla- 
gher,  the  following  resolution  was  adopted: 


Ccmission  Appvs. 
j^lb.Plons  & 
Specs.of  Lincoln 
Ifty  Sidewalk  As 
Itt*''  bv  Dr 


Action  ft)st-      (5) 
pcned  to  Next 
teg.Mtg,  on  Rro- 
pc3ed  Kow  mrking 
Lsy;ut  and  Channel* 
irtion  on  Great 
Highway,  Pt. Lobes 
ivr,  \-^  >^ftln  Drive 


Resolution  No.  2715 

RESOLVED  that  this  Commission, on  recommendation  of  the  General 
Manager,  does  hereby  approve  the  Preliminary  Plans  and  Speci- 
fications of  the  Lincoln  Way  sidewalk,  from  Arguello  Boulevard 
to  Ninth  Avenue,  as  prepared  by  the  Department  of  Public  Works 
and  subnitted  under  Drawings  Nos.  A-2il,672,  673,  67ii,  Specifi- 
cation No.  21,630. 

lYom  Sherman  P.  Duckel,  Director,  Department  of  Public  Works, 
requesting  approval  of  the  proposed  new  parking  layout  and  chan- 
nelization on  Great  Highway  from  Point  Lobes  Avenue  to  Main 
Drive , 

Commissioners  discussed  Mr.  Duckel 's  comment  that  the  proposed 
channelization  would  he  on  a  trial  basis.   It  was  the  general 
consensus  that  the  Commissioners  should  Inspect  the  Great  High- 
way strip  before  making  a  decision,  and  on  motion  of  Commission- 
er parr,  seconded  by  Commissioner  Zimmerman,  the  matter  was 
postponed  to  the  next  regular  meeting  pending  the  members'  in- 
spection of  the  Great  Highway  strip. 

«««««««««« 


t     Sf^ 


aion  PosU      (6) 
pined  to  Next 
Seg.  Mtg.  on 
froposed  Vacation 
cfibnp shire  St, 
3F.tween  16th  and 
17th  Streets. 


No.2716 


;<:I*pen  Iferk 


Prom  Sherman  P,  Duckel,  Director,  Department  of  Riblic  Works, 
requesting  the  ConaalBeion'a  approval  of  the  proposed  vacation 
of  Hampshire  Street  between  16th  and  17th  Streets,  adjoining 
ft-anklln  Square,   as  requested  by  the   Lntcrnaticnal  Association 
of  Machinists,  whose  headquarters  property  is  located  on  the 
easterly  side  of  Hanpshire  Street. 

In  view  of  its  proximity  to  the  Seals'   Stadium  and  the  indeter- 
minate future  use  of  Franklin  Square,   Commissioners  agreed  that 
the  request  should  be  further  investigated  and  the  property 
inspected. 

On  motion  of  Commissioner  Parr,    seconded  by  Commissioner  Zimmer 
man,   action  on  the  request  was  postponed  to  the  next  meeting 
pending  inspection  of  the  property. 


(7)     From  Philip  L.   Rezos,   Director  of  property,   submitting  for  ap- 
proval and   submission  to  the   Board  of  Supervisors,   a  resolution 
authorizing  purchase  of  land  required  for  McLaren  Park. 

On  motion  of  Commissioner  Coffraan,   seconded  by  Commissioner 
Herz,   the  following  resolution  was  adopted: 

RESOLVED,   that  this  Cormission  approves  for  submission  to  the 
Board  of  Supervisors,   a  resolution  authorizing  purchase  of  cer- 
tain property  required  for  McLaren  Park  as  follows: 

Fronji 

Tjalling  Dykstra  and  Caroline 

Dykstra,  his  wife 


(8)     i-cm  Mayor  George  Christorher  to  Mr.   Rinko,   ^T^-^^^f f^^-;;^^^ "^ 
sent  tr   the  I^-yor  by  the  Landmarks  Council,  with  the  request 
That  they  bo  given  pcmisnion  to  have  Union  3qu.ro  numbered  and 


/.::'- 


ii-;if 


00m2S^ 


(cont'd) 


m 


dmtirks      registered  as  an  historical  point  of  interest. 


41  t    Have 
jjuncil  ic    Wired      On  notion  of  Coranissionor  Zinnormnn,   seconded  by  Comnissioner 

ihlon  Sq.Nun  Gallagher,  this  matter  was  referred  to  Comnissioner  Parr  as 


jRegistero  chairman  of  the  Cornmittoo  for  the  Naming  of  Parks  and  Playgrocnds. 

Historical  i^"'"  - 
interest,  Referred 

isioner  parr. 


««M««««««« 


(9) 

vry^r  Christopher 
iqucsted  Rephras- 
irx  :t  Ur,  to 
^.'successful  Appli- 
j-nts  f^r  Assistant 
•t  Ccrp  Mather  & 
Thftt  Draft  of  Now 
Letter  Be  Sent  to 
ui-  for  Accrov^ 


From  Mayor  Goorgc  Christopher,  connonting  on  the  form  letter 
sent  to  unsuccessful  applicants  for  the  position  of  camp  assist- 
ant Camp  Mather,  requesting  that  thu  letter  be  rc-phrase'i  in  a 
more  tactful  form,  and  asking  that  a  copy  of  the  new  draft  be 
submitted  to  hira  for  approval, 

Mr.  Hoyt,  Business  Manager,  submitted  copies  of  the  two  form 
letters  in  which  ho  sent  notice  to  Camp  applicants.  Commission- 
ers reviewed  the  phraseology  and  in  accordance  with  the  Mayor's 
suggestion,  directed  the  General  Manager  to  ro-phrase  the  letter 
and  subnit  a  copy  tc  Mayor  Christopher  for  his  approval. 


(10)  Fron  Kurt  Herbert  Adler,  General  Director,  San  Prancisc"  Opera 
Association,  requesting  installation  of  a  floral  plaque  In  tho 
Conservatory  Dell,  publicizing  the  35th  annual  season  of  the 
San  Francisco  Opera,  September  17  through  October  2A,   1957. 

On  motion  of  Commissioner  Moore,  seconded  by  Commissioner  Horz, 
the  following  resolution  was  adopted: 


Ses.  No 


Flortl  Plaque 
.ppved,  Sept.  17 
ttru  Oct.2^,1957 
Publicizing  tha 
35th  An. Season 
■f  S,F.Opera 


iles.  NC.2717A 

?l3ral  Plnque 
ippvi.Dec.l-^, '57 
iTiring  1957  Con- 
gress in  S.F.  of 
fctr, Municipal 
{•3s:ciati-in 


Resolution  No.   2717 

RESOLVED,   thnt  this  Commission  does  hereby  approve  the  instal- 
lation of  a  floral  plaque  in  the  Conservatory  Dell,  Golden  Gate 
Pr.rk,  as  an  observance  of  the  Thirty-fifth  '^"^jj^l  3°^^^  ^f^. 
the  San  Francisco  Opera  Company,   scheduled  to  be  held  September 
17  through  October  2^,  1957. 

(11)     From  John  D.   Sullivr.n,   Public  Service  Director,  Mayor's  office, 
^  ^     ^qSosting  that  a  floral  plaque  be  installed  in  ConservaWy 

L?1,  GolLn  Gate  Rirk,   during  the  1957  Congress  J"  S^J^/T-^^^f,^ 
CO  of  the  American  Municipal  Association  on  December  1,2,3  an.  U 

On  motion  of  Comnissioner  Horz,   seconded  by  Commissioner  Mocre. 
the  following  resolution  was  adopted: 

Pog.>-,1.it/<on    Nn.    2717A 

RESOLVED,   that  this  Comnission  does  hereby  approve  *Jl°  ^"f  ^; 

it.tion  of  a  noral  plaque   in  the  Cc;!^-^^-^^'-^  ^J^^'p^^^eisc?^ 
Park     as  an  observance  of  the  1957  Confjrcss  in  S^n  Francisco 
rf  the  Lerican  Municipal  Association,  from  December  1  through 
December  ^,   1957. 


I.RTTF.R.q  OF  TNFORM/.TI0N  -  acknowledged  by  Secretary  and/r.r  referred 
to  General  Manager  for  appropriate  action: 

(1)  ^cn  A.  E.  Sniaer,   Chief     f'fS^^J'^ll'^l^Z  IT^^T'"- 

Hall  of  Flowers. 

.s^^T-o+irv  of  the  Art  Commission,   advis- 

(2)  From  Joseph  H.  Dyer,   Jr.,   Secretary  oi  tne  lur 

ing  approval  of  the  following:  Rnnniution  No. 

(a)  ynT^j^rna  Dfi;.Wi;iG?  "6898-1957-3 
Corporation  Y-ard  -  G.G.parK  6899-1957-S 

Alterations,   Portoln  Playground  6900-1957-S 

Inprovonents  to  Washington  Square  6902-1957-S 

Larson  Square  Swimming  Pool 

(^•Cra;)  6-13-57 
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-^vjSSiBlM  (cont'd) 

^jyi^p^  nF  INFORMATION  (cont'd) 


(2)  From  Joseph  H.  Dyer,   Jr.,  SecreUry  of  the  Art  ConaTilsslon,arivis- 
ing  approval  of  the  following! 

(b)   pRFXmiNARIES  APPROVED  ResoluMor.  No. 

Rusaian  Hill  ftirk  6901-1957-S 

(3)  pyom  Pitzaiinmona  Stores,   Ltd.,  Los  Angeles,   transmitting  check 
for  I62.A0,  representing  the  quarterly  dividend  on  stock  regis- 
tered for  the  Junior  Museum,  San  Francisco,  as  part  of  the 
Llewella  Lewis  bequest.     (Deposited  with  Treasurer), 

(4)  Prom  Sherman  P,  Duckel,  Director,  Department  of  Public  Works, 
advising  that  permission  for  the  use  of  the  ftilace  of  Fine  Arts 
for  the  Lions  Convention  breakfast  on  Juno  28  will  be  granted, 
provided  all  broken  skylight  glass  is  removed,   skylight  plank- 
ing secured,  and  the  easterly  25  foet  of  the  floor  area  must 

be  roped  off  from  public  uso,     (Soc   Item  #2,   Pago  1). 

(5)  From  McQuaido  Post  #1205,   VFW,   submitting  four  applications 
for  rental  of  the  Beach  Chalet  as  follows: 


(6) 


May     2^, 

May     25,   1957 


Juno  22,   1957 
JUly    6,   1957 


1957  for  a  dance-  99th  Engineer  Co,(Roproduc.3ase) 

Presidio  of  San  Francisco 
Golden  Gate  Nisei  Jlemorial  Pest  9^79, 
Veterans  of  Foreign  Wars 
Sepia  Socialites  Civic  &  Social  Club 
Inter  Nos  Social  Club 


-ditto- 


-dltto- 
-ditto- 


(Ratifi6d) 


From  Supervisor  Henry  R,  Rolph,  Chairman,   Flag  Day  Commission, 
request  to  use  tfriion  Square  on  Friday,    JUne  U,   for  a  Flag  Day 
ceremony  sponsored  by  the  Volunteer  Training  Unit  of  the  Marine 
Corps,    (Ratified,     Approval  previously  granted  by  Gen.  y-nager) , 


(7)  Letters  of  thanks  from  the  following: 

(a)  Susan  M,  Smith,  Sales  Promotion  Agent,  Air  Lines  France, for 
pormission  to  sot  up  a  sidewalk  ce.fe  in  Union  Square  during 
World  Trade  Week,  used  only  on  Wednesday,  May  22.     (Filed) 

(b)  R,   J.   Barbiori,  Chairman,   S.F.  Executive  Committee,   U.S.O. 
Organizations,    Inc.,   for  permission  to  issue  Flcishhacker 
Swimming  Pool  passes  to  mombcrs  of  the  armed  forces. (Filed). 

(c)  Lawrence  S.  Mann,   Commander,   S.F.  County  Council,   The  Areri- 
can  Legion,   for  the  cooperation  in  the  Memorial  Day  servi- 
ces conducted  at  the  Golden  Gate  Park  Band  Concourse  (Filed) 

(8)  Copies  of  the  following  letters  have  been  sent  to  President 
Sutter  and  referred  to  the  General  Mamgcr: 

(a)  From  Joseph  J.  Allen,  Executive  Secretary  to  ^^^-^^f^  Christo- 
pher,  forwarding  the  letter  of  C  H.  Crabtroo     265/l-^6th 
Avonie.    complaining  regarding  the  alleged  feeding  and  hous- 
ing of  privately-owned  animals  at  tho  San  Rrancisco  Zoo. 

(b)  Prom  Edith  Heron,  2^00  Van  Ness  Avenue,   suggesting  that  a 
new  sign  bo  installed,   identifying  the  I^ace  Lantern  in  the 
Japanese  Tea  Garden. 

(c)  Prom  Mrs.   Louis  E.  Ravano,  .i63-18th  Avenue.   e'^°**"«  °" 
the  boundary  fencing  at  Sharp  P^-rk  Golf  Course,   jnd  asking 
that  protective  fencing  be  rdded  at  the  Argonne  Playground, 
which  adjoins  her  property. 


*  « 
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,Son.Clvil  Service 


Progress  and/or 


(1)  M^n-nivll  Sorvice  and  Exximpt  Appolntmonta 

On  motion  of  Commissionor  Parr,    seconded  by  Commiaaionor  Horz, 
tho  following  resolution  was  adopted t 

Resolution  No.  2718 

RESOLVED,   that  all  temporary  Non-Civil  Service  Apfointmonts  in 
various  classifications,   represented  by  Requisitions  Nos,T-2122 
through  T-2172,   and  7  oxombt  appointment; s  made  by  tho  General 
Manager  and  certified  by  the  Secretary  during  the  period  May  9 
through  JUne  13,   1957,   are  hereby  ratified  and  approved}  and, 
be  it 

FURTHER  RESOLVED,   that  a  report  of  said  appointments  bo  trana- 
mitted  to  the  Controller  and  the  Civil  Service  Commission, 

(2)  Progress  and/or  F'in^^l  Paynonts 

On  motion  of  Comnlssioner  Coffman,    seconded  by  Goranissioner  Parr, 
the  following  resolution  was  adopted: 

Rennlution  No.   2719 

RESOLVED,   that  for  the  best  interests  and  proper  conduct  of  the 
Recreation  and  Park  Department,   the  Controller  bo  and  is  hereby 
requested  to  approve   the  following  Progress  and/or  Find  pr>.y- 
ments: 

(n)    IMPVTS.&  RECONSTRX.KEZAR  STAD.-Cont.#219-Ccrtif .#2289 

To  Robert  L.  Wilson  -  3rd  Payment  %  7,301.03 

Period  ending  6-1-57, 

(b)  SOIL  OTIRILIZER   rNSTi\LL;.., G.G.PARK  NURSERY  &  DOMESTIC  HOT 
WATER  3UPPLY   IMS? ALLA.  .MISS IQM  POnL-Cont.#222-Certif  .??<229§„ 
To   Goldman  &  Son  -  2d  Riyrnent  »  A,20ii.53 
Period  enuing  5-31-57. 

(c)  CONCERTS-G, G.PARK  BAND-Scrvice  Contract-Cort1  f .#2511 
To  Ralph  Murr-.y,   Director  -  11th  Payment  -  %  A,U9.40 
Period  ending  5-31-57,  Ccrtif 

U^   pPTyv  n^r..c^,  ,.Tir.r...^  ESTS  COST-S  F  H^L  OF  FT'nWF,RS-^3268 
To  Apploton  &  Wolf-vrc^/jrchitects-lst  &  Fin.Payt.5  b,5iu.uu 
Period  ending  3-28-57, 

(e)  HESURF'G  ONE    {^)   rniJRT-Ml.??TON  DOLORES  P^^K  -  0.?-/  ^4^?         — 
To  Malott  &  riterson-Grundy-lst  4  Final  Payncnt-S  1,2^.00 
Period  ending  6-5-57. 

(f)  RE.qilRF'G   FIVE    (^   'Hr.mn.q  nTS.-ront,  #?27-Ccrtifi  cation  ff2298 
To  Malott  &  Petcrson-Grundy-lst  &  Final  t^yt.-     %  3,237.00 
Period  ending  6-6-57. 

(g)  AQITATTC    PARK   PTF.P-ArchitcctMr-^1    nontract-rnrtlfl  oatj  on  jj^p? 
To  E.Elmorc   Hutchison  &  J.E.Hayes,   Assoc.Engrs.  ^      ^90.uu 
For  Services  rendered  to  5-23-57, 

(h)   CENTRAL  LCVJA?^r.^^V^.  ARTS^BTPG  -Arrhi  tec'l-Oerti  f  .^30?0    . 
To  William  Monser,  Jr., Assignee  oi'  wm.Mooser  & 
John  Gloe-Final  Piyt.for  Arch'l  Serv.thru  5-31-57??/i,355.5>^ 

U^    p.ynn.    pr>n|-r...f.r...t.  ^207..r.r,trH1.r '  s  Cert  i  fl  ration  ffl9g 
To  EngstrurTs  Nourse  -  Second  Payr.ent  -  $22,«^5.«o 

For  period  ending  5-31-57. 

To  Mnrtinclli  Construction  Co,   -  ^th  P^yt.-  ,^^,<' 

Period  ending  5-31-57. 


(MORE) 


6-13-57 


'anf»tf^!$X**'- 


X  -  -     ■    — . 
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m 


J,  NC.272Q 

Intensions 


hi.  No.  2721 

Hifications 

;f  C-r.tncta 


ihCTlOm  (cont'd) 

.V    A   .T  RnS3I  RECRF^ATIOM  CTR.>Cont.//203-Ccrtlflcfaion  B3L2 

^^>  ^;;MartineUi  Construction  Co.  -  10th  ffeyt.-        128.677.23 
Period  ending  5-31-57. 

(I)   r.nTnv.M  r.f.TC   ?m    ]7;Ry.A.SYS.EXTEN.-Cont.f{<209-Cortlf.)y3368 
^   '  To  Wntkin  nnd  Sibbald  -  6th  Payment  -  i'  l,Ub/,,U 

Period  onding  5-31-57. 

/  \   T.AR.qEN  FOOT-  -  /jch'l  Contrnct-Contrcller' 3  Cortlf  ./y3331 

^  ^   To  Williara  G.Merchant,   iiTChituct-  2d  payncnt-      1^13,951.69 
Architectural  services  rendered  to  5-21-57. 

U\   TNSTALLA. DEEP  WELL  TURBINE   PUMP-HARDING  PK.IRil.SYS. 
^   ^   r^.f^n.t.  ^228  .  r.nntroller's  CortincatiQn  ,^^398 

To  Ar-Go  Pump  Co.  -  1st  &  Fin.   P^yt.-  %  7,A18.36 

Job  completed  5-30-57. 

(n\  UPPER  NOE  P/G  &  FIELD)10USE-Cont.,^6Q  -  Certification  //3291 
^^  T^^L.    Lslrnes  Construc.Co.-lSth  &  Fin.Payt.-  k?.^^^ 
Period  onding  5-31-57. 

(3)     F.vtf-nsion^  of  Tino 

On  motion  of  Commissioner  Horz,    seconded  by  Commissioner  P^rr. 
the  following  resolution  was  adopted: 

RESOLVED     that  ^'^J^'^  roco^nendatlon  of  t^  Gonor- 
flSr!  approves  the  following  Extension,  of  Ti», 

r:rh"-  irW.7;Lrrfolay=  c;.=M  .y  =™aiti.n  of 
old  wells  and  requiring  several  changes  in  plans. 

rhrrgh'3ur.":l957Tln"c:^;foUo„  of  wor.  due  t.  proposed 

contract  modifications. 

^       „.  „....c.....Mtootu,.2r-->  -'-;"-^;-ii°\'^'i'p^^-r— 

To  Appleton  S,  Wolfarc      ™f;-=^,S,.;3  delays  caused  by 

: rvi^^^nnfJnUror^;;'-----^^-;--  ""  ^'^ 
suitable  locatir.n  for  the  Hall  of  Flowers. 

(4)     ^nH^ncaticrf  of  Contr-.cts 

on  motion  of  Co^issioner  O-lagher     seconded  ^  Co^issi^ner 
Hcrz.   the  following  resolution  was  adopted. 

P^p^T.,t^on    \]r..     2721 

RESOLVED,   that  for  the  best  ^''^J'^^f  ^?^;."prt7rUorbe''and'\cre- 
tho  Recreation  and  Fnrk  Dop-^tnent     th.>.  n^^^.^^^^^^^  ^^ 
by  is  requested  to  approve  the  following 
Contracts: 

To   Ben  C   Gorwick.Inc.   -  to  c  :nstrucL  ^  ^,8^0.00 

l^  JMCPEA3E_  rf  - 


To  llartinclli  '- ^'^trucC^.  -  t  -  re  $309.05 

stair  buttresses  -  on  IrlCREii^  '  ^ 

(MOliE) 


^la-ii—ii  .ii^iiiM. 


^•^0* 


fi 


-f  •■ 


'f^K'iitfmm^: 


(^)  |5^nrationp  nf  Contracts  (cont'd) 


'■£5.  Y0.2V.2 
iiequests  for 


(c)   r.   .T  RnaSI  REG-nTR.-Cont  >i^203-Cert.)(<33^2-Modlficati.m.ii<7 

^       To  Martinolli  Construe  Co.  -  to  substitute  stain- 
loss  stool  counter  front  in  place  of  black  steel 
counter  front  -  an  INCREASE  of  -  $161.10 

fri)   rVNTRf.L  ACTTVr^RECr^A'L  /iKTS^BLDG.Cr:nt.3030(Arch'l^Mod./<A 
To  Wn.  Kooser  &  John  Gloc,   Architocts,   t^  adjust 
contract  to  final  constructi-n  cost-an   INCHE/iSE  -    S536.72 

(q)   tiPTOR  NOE   P/n  fe  FLDHSE.-C-nt.//l60-Cart.^32Ql-Modif.#20 

^       To   jQs     I.   Barnes  Construe. Cn. -to   ieloto  b/,0  Sq.Ft. 

of  concrete  sidewalk  rcplaconont-a  DECREASE  rf  -      $192,00 

(f)  T./.nSEN  PARK   POOL-Arch'l  C-^ntract  ,-i<3332  -  Hndif.#l 

To  Wn.G.Morchant  -  for  filing  foe  paid  to  State 

of  California, Div./j-chitocture-an  INCREASE  -f  -  $  1,330.73 

(g)  PAINTING   INT.LION  &  PACHYDERM  HOUSES-Cont/5'232,Cert./y2317- 

M,^f^l  fi  cation  ril ; 

To  D  E.  Burgess  Co.  -  to  paint  interior  surfaces 

of  Lion  House  with  2  coats  paint,  including  labor, 

etc.,  on  INCREASE  of  -  5170.00 

(h)    A   .T.RO.qST  REC.rTn,-Cont.//203-r.ort1f.//33A2-Modif.^8 

T^,  Martinclli  CmstrucCn.   -  to  do  additional 
fabrication  -  on   INCREASE  of  -  ^13H.4^ 

(i)   r.ARFTy.T.n  REC.CT^-f--^^t../>87-Ccrtif ■,y33A8-!riin cation  //lO 
^^    Tr  Cahill  Crnstructicn  C-.-  to  onit  latex  type 
pool  decking  and   substitute  brooncd  concrete 
finish  for  concrete  decks  adjacent  to  pool  -        ^  ^  ^tz  7B 

n  pECREASE  of  -  *     .        • 

(j)   SOIL  STERILIZER   I^^^ST/JXA.  .G.G.PK  NURSERY-  &  DOM  HOT^^ 
SUPPLY   INSTALLA.,  MISS  ION  POOL  P/C-Cont.  ^222,  Cert. //229b- 
^rdif^cati.n  //2  ~ 


To  Goldman  &  Srn  -  to  install  condensate  tank. 
etc.,   an   INCREASE  of  - 


$708.50 


^y^    .     ..OCT  npP   rT..,nor.t./-203-Cr.trn11nr».  33/?-rodif.,/10, 
T;  iartinelli  Construe  Co       to  i'urnish  .  install 
2  sees.   3-row  Brunswick  standard  folding  seating 

rith'end'aunnd  ^.nels   (Canbridge  School  E.uipt  ^^ 

Corp'n)   -  an  TNCfvEASE  of  -  .  ^.       • 

(5)     RRquests  for  Funds 

T^y>r.     oponnded  by  Coranissioner  Galla- 
On  motion  of  Coirxiissioner  Parr,   s^condea  oy 


gher,   the  following  res 


olution  was  adopted 


Rpqolntion  No 


RESOLVED,  that  for 
the  Recreation  and 
by  is  requested  to 

(a)    Allotraent 

7.651.271.0CO 

7.651.815.000 
7.651.85';. 000 
7.651.880.000 
7.655.200.000 

7.659.110.000 
7.659.111.000 
7.659.120.000 
7.659.130.000 
(KORE) 


the  boat  ^l^^l^'l^'^.ZZloTZZT.lL 

Cover in£ 

Concerts 

Insurance  Preniuns 
Menbcrship  Dues 

Contract-l  Service s-Lr^ke  Merced 
Sport  Fishing 

I^?nanent  Salaries-Canp  Mather 
Allowance  for  Ovortinc     -do- 
Tenporary  Salaries  -ao- 

WagG?,   Ter.porary  '"°' 


(5)     nognoata  for  Funds   (cont'd) 


^3.  I'o.27f 

(contlnHgiL 


(a)  Arintmcntg  (cont«d)               Covering  Amount 
7,659.200.000     Contractual  Service a-Canp  Mather  ''.13,053.00 
7!659.300.000    Materials  &  Supplies        -ditto-  8,000.00 
7i659.35O.OOO     Foodstuffs  -  Canp  Mather  32,588.00 
7*. 657, 601.000    McLaren  Park  Land  3,000.00 

(b)  Af^vfincQ  Allotments  for  seasonal  requirements  for  Day  Can?) 
and  Cor^inissary  Booths; 

7.651,350.000     Foodstuffs  -  General  Division  1,373.00 
71311. 351. 653     Canned  Goods  &  Dried  Fruits- 

Comnissary  Division  350.00 

7.653.350.000     Foodstuffs  -  Connissary  Division  23,000.00 

(c)  To  onnsolidate  the  appropriations  for  wages  in  ccnfornity 
With  adopted  policy: 


FROM  ApproE. 
7.652.130.000 

Wages-S.F.Zoo 
7.653.130.000 

Wages-Connissf.ry 
7. 65A. 130.000 

Wages-Rocroa'l  Units 


TO  Approp. 
7.651.130.000 

Wages-General  Division      27,839.00 
-ditto-  36,953.00 


-ditto- 


A5,273.00 


(d)   7n  nrovido   idd'l  funrl.q  required   ^"^-^   pny^pnont  '^tilgrles-Camp 
Mather  -    account  of  expen^^itures  for  split  shift  1 


FROM  Approp. 
6,651.199.000 
Compensa'n  Reserve 


TO  Approp. 
6.659.110.000 
Ftern.Salaries-Canp  Mather 


3A.50 


(e)  Tn  nrnvlde  addjM^nnl    fund.f  f^^  T^np.rrirv  Salaries     account 
of  rescheduling  of  Playground  Supervision  frr.  I^^t-tine 
R56  Playground  Directors  to  R56  Playground  Directors  during 
school  vacation: 


FRm  Approp. 
6.651.130.001 
Wages-Directors 


TO  Apprcp. 
6.651.120.000 
Tenpornry  Salaries 


2,278.00 


«s.  ib.2721 


Mq.fcr  Warrants 
tc  fcy  Damage 
Ckins 


"f 


...^ 


(f)  Transfer  from  such  funds  as  are  legally  avr.ilable  to  the 
credit  of  Appropriation  6.911.801.651  -  ^  250.00 

Accident  Cnnpensation  -  *        * 

(Ald'l  required   account  of  settlenent  ol 
John  Mernan  accident  for  !:^3, 000.00) 

(g^  Transfer  fron  such  funds  as  are  legally  available  to  the 
^g;    iTansier  J.I        ou  extra  t'^  contract  for 

credit  of  Approp. 6. 656. 50b. UUU  lor  cxur 

Soil  Sterilizer   Installation  for  Nursery  -  708.50 

(6)     Request  for  Wrirrants  ^q   fav  Damage  Clainig 

on  notion  of  Conmissioner  Gallagher,   seconded  by  Comr.issioner 
Moore,   the  following  resolution  was  adopted: 


-lution  Nc 

RESOLVED,   that  this  Comission     ^^J^^^J^^^f  ^jf  ^f^^lj  ^u^tifled" 
faction  that  the  following  clains  for  '^''J^T ^iVrls  to  pay  said 
does  hereby  request  the  Controller  to  issue  warrants        p 
claims  in  accordance  with  Ordinance  No.  82^b. 

Is 

WJC  I^TAXAS         Danages  at  23^-19th  Ave.  ^0-^2-56 

DANIEL  W.MERCER     Window  and  la^^.p  breakage       A-  »  5^ 
at  153  Collingwood  Street 


\ 


y 


nATCl 


.CTIQHS  (cont'd) 

Request  Controller's  Approval  of  Use  of  Permanent  .Salary  Appro- 

.T^»t.1nn  ^mti.q  for  TGinporarv  Replacement  Emplovroents 


(7) 


,  f:r  Teifcrary 
Ero*" 


On  motion  of  Commissioner  Horz,    seconded  by  Commissioner  Galla- 
gher, the  following  resolution  was  adopted: 

Ro solution  No.   212L 

RESOLVED  that  this  Commission,   on  recommendation  of  the  General 
Mnnaeer     does  hereby  request  the  Controller  to  approve  the  use 
of  funds  in  permanent  Salary  Appropriations  for  filling  the 
following  positions  by  Temporary  Replacement  Employments: 


Reason 


Period 


.-:U0 
1-2161 
:.2l58 


:-2096 

!  :-m 
:4oii 

:-2106 

:jio7 

••2139 
1 1-2157 


1%2U1 

:.aio 


T.2136 


(a) 
(b) 
(c) 
(d) 


RRP[^ACBt} 

MILTCN  BROmiK         Sick  Lv.w/o  Pay     5/20/57  -  6/30/57 


lENDLETON  WILLIAI-I 


-do- 


7/  1/57  -11/30/57 


(e) 
(f) 
(g) 


n-f/,  aiiDervi8oT--RldF3-  &  Ground3 

EENNIS  CULLOTY                 Lv.w/o  Pay  6/1 //57  -  6/30/57 

VwSo-         Sick  LV.W/O  r.y  V19/57  -  6/30/57 

HENRY  H/uNSEN                    -do-  3/15/57  -  6/30/57 

CARL  SIMON                        -do-  \^,  V,Vn  '  %fJ/Vj 
VINCENT  CRESCI  Compensa'n  w/o  I^y  5/  1/57  -  o/^^/j; 

JAS, SULLIVAN                   -do-  5/1/57  -  6/30/57 

ANTONIO  V/JINI         Sick  Lv.w/o  Pay  5/25/57  -  6/30/57 

JOHN  BODEN                       -do-  6/  3/57  -  6/30/57 

TIM  HEALY                             In.^/o  R;y  6/  3/57  -  b/30/V 


Amount 
?     A03.75 

1,800.00 

205.00 


732.72 
1,085.00 
620.00 
620.00 
620.00 
37^.58 
310.00 


9-168.1  0c^^r^t.^np  F.ngjneer 
iETE  TIIOE  Suspended 


5/  3/57  -  5/31/57 


3^5.00 
377.27 


823.63 
A80.C0 


(8) 


^^3.  N0.272S 

Jrders  for 
JJTTicc  or  Work, 
^:rk  Orders  & 
iaeurbrmce  Re- 


R-';6   Pl^.ygrni^nrl  Director  ,/or/r;7       fe/30/57 

ADONli  DCwiEY         Sick  Lv.w/o  Pay    ^30/57  -  6/30/57 
DCROTHY  LOWDEN  -do-  5/22/57  -  b/ju/v 

nr^^r.  for  Sorvi-  -  ^--v-  Work  Ordor.  nn^  F.ncumbr.-nro  Requests. 

on  motion  of  Commissioner  Gallagher,   seconded  by  Corr^ssioner 
Moore,  the  following  resolution  was  adopted. 

^^«^1.,tJ^n    fJn^     2726 

RESOLVED.  th.t  for  the  best  if --^*?,^;^,S",rbo"nd"s  tX 
Recreation  and  P^k  ^ep-'^tmcnt     the  Controller  bo^^nd 

requested  to  approve  the  foUowing  Orders  for  Service 

Work  Orders  and  Encumbrance  Requests: 

(a)     To  Rorchasing  Department     ^^f  ^^"f  J^^^^clJ'. 
Plans  &  Specs,   during  July,  Aug.  &  Sopt.,195^. 


l^U^  Bond  Fund  - 
1955  Bond  Fund 

(b)    Vork  Orders  to  Dopt.  of  Public  Works     Bu     of 
Building  Repairs,   for  Glazing,  Electrical  jnd 
Kis.Repairs  &  Services     Fisc^  Yr.  1957  1V5«: 
Appropriation  7.651.213.000 
7.651.200.000 
7.652.200.000 
7.653.200.000 
7.65ii.200.00C 
7.659.200.000 

(MORE) 


I  2,50C.OO 
15,000.00 


,-.^^ 


r 


•*. 


^  'f^\  Orders  for  Service  or  Work,  Work  Or  dors, Encumbrance  Requests 

jes.  to.2725      ^      (continued) 

(cojtiassai- 

^^^  (c)  Work  Orders  to  Purchase  of  Supplies-Shops  1  &  2, 

for  Misc.RopQirs  to  Equipt.  &  Structures, 
Fiscal  Yr^  1957-1958: 

Appropriation  7,651.200.000 
7,652.200,000 
7.653.200,000 
7. 65A. 200.000 
7,659.200,000 


^d^  Work  Orders  to  Dept. Public  Health-Emergency 
Hospital:  Services  Energency  Hospital  Steward, 
Canp  Mnther,  Fiscal  Year  1957-1958: 
Appropriation  7.659.200.000 


2,500,00 


(g)  Orders  for  Service  or  Work  to  Public  Utilities, 
^       Hotch  Hetchy  ft-oject:  Energency  Repairs  to 

Autos  &  other  equipt. -Camp  Mather,  Fis.Yr.l957- 

^^^^'     Appropriation  7.659.200.000  1.^00.00 

(f)  Orders  for  Service  or  Work  to  Water  Department 
^^  f^r  msc.  Services,  Fiscal  Yr.  1957-1958 

Appropriation  7.651,200.000  1,000.00 

(s)  Orders  for  Service  or  Work  to  Dept, Public  Works, 
^^^   Bu,Streot  Repair-for  asphalt  s^f^^i"^'   J^     ' 
Squares  &  Playgrounds-Fiscal  Year  1957-1958 

Appropriation  7,651.200.000  1,500,00 

(h)  Work  Orders  to  Dept,   of  Electricity-Electrical 

^'^  mint,  &  C^erations-for  -ij-^-^-^i^fg^i^f.^car 
at  PUinpingstations,etc     Fiscal  Year  1957-1958:     ^ 

Appropriation  7.651. 200. uuu  » 

(i)  Vork  Orders  to  Real  Estate  Dept.  for  Services 

^^  Jd  Expenditures  in  connection  withJ^J^^^^^^L. 

and  RaShase  of  remaining  land  J^^^f  ^!^^"  ^^^S: 

&  sale  of  City  land  -^f^^^gf  Jo^^^-"^-''''  '''  3,000.00 
Appropriation  7.657.60i.uuu  » 

(j)  Encumbrance  Request  to  Riblic  Utilities, Hotch 
Hetchy  Project,   for   R^wor  Consumption,  Camp 
Mather,  Fiscal  Year  1957-1958: 

Appropriation  7.659.200.000 


6,000.00 


(k)  Encum-bronce  Request  to  Associated  SP^^^"f  p^^^^i 
^   California,  District  Council  ^o.J,  Special  Patrol 
Services  for  Lake  Merced  Recreation  Area  Sport 
Fishing  -  Fiscal  Year  1957-1958:  5,200.00 

Appropriation  7.655.200.000  ^» 

(1)  Encumbrance  Request  to  ^^^^^^^f  ^^"^f  .^.^l^^r 
Dept.-  to  set  up  deprxtmental  funds  to  cover 
ma^^um  value  of  I^tty  Purchase  Orders  drawn 
by  Department  in  any  one  month 

(.)  Encumbrance  Request  to  SF  State  College  for^ 
use  of  swimming  pool  at  f.F.otato  oox  b  , 
per  agreement  dated  March  1,  1957  (Pf-  ^  ^^^^ 
lea3e^ovides..."any  holding  over  of  term  here- 
in  shall  be  on  i^on*h-to-month  basis.  ^160.00 

Appropriation  7.651. 880. OOfJ 

(n)  Work  order  tr  Dept.  of  Electricity  for  instal- 
lation of  primary  ^f -i^^'^^f  Jllr.lng' pSk  Golf 
connecting  to  transformers  at  Harding  ^ 

Pumping  Station: 

Appropriation  6.651.200.uuu 

(MORE) 


.1 
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:TIQI§.  (cont'd) 


55''"°''^?      (&)  Orders  for  Service  or  Work,  Work  Orders,  Encunbrnnce  Requests 
ItfSUaaSiii-     ^  ^  (continued) 


(o)  Work  Order  to  Dopcrtnont  of  Public  Works  for 
Grf\ding  of  16th  Street  for  sower  easement  near 
ontrnnco  to  J\inldr  Museum  - 


1327.00 


(1)  D^v.^y«1   of  GoV  Profegsional  Contractg 

The  Commission  next  considered  the  renewal  of  the  Golf  Course 
Professional  contracts,   this  matter  having  been  postponed  from 
Se  meeting  of  May  23  pending  a  committee  review  and  more  detailed 
report  by  the  staff. 

Following  Commissioner  Gallagher's  report,  on  his  motion,  and  on 
the  second  of  Cojnmissioner  Coffman,   the  following  resolutions 
were  adopted: 

Rp,qn1iiti,on  No.   2726 

RESOLVED  that  this  Commission,    subject  to  approval  by  the  Bonrd 
Knervlsors.   does  hereby  approve  the  renewal  of  a  lease  ngreo- 
Lnt  covir  ng  the  professional  golf  services  of  Ray  de  Haven  at 
Mn.nin  Park     for  a  1-1/2  year  period  commencing  JUly  1,   1957. 
i      1o  Tptiin  for  reneUl!     Th^  terms  shall  ^  a  -thly  ren  al 
!r  ^  of  the  cross  receipts  to  $50,000  per  annum,  and  8%  of  the 
°gr'o?s  recei^tf  :xce:ding's50.000  per  ^^rU^'^VjllTZlt' 
ly  rental  of  $100.00  per  month;   the  expiration  date  to  be  Decem 

ber  31,   1958. 

«  «  « 


•— ission  Appvs. 
,.nl  of  Golf 
i  Profess?  -nal 
$  Agreement 
•,^y  deHaven 
Litcoln  park 
|f:rl-l/2  Yr. 
Sriod  Conroencing 
■-V 1-  1957. 


Tission  Appvs. 
jj£r.ew5l  of  Golf 
•t-fessional 
iEse  igreenent 
tcfred  Venturi 
I  i  Joseph  A,  Rey, 
f:r  a  i,^  Year 
llferlod  Cormencing 
hA/57  and  Ending 


Rflg9lution  ^o.  2727 

RESOLVED  that  this  ComUslon,    subject  to  -<pprov.l  ^Y  the  5o«rd 
of  Supervisors,   docs  horet^  approve  the  r»ncw.l  o^  a  l-«;^^^o» 
ment  covering  the  professional  golf  services  oi  ne 
Toseph  A.  Rey  (a  partnership  doing  business  under  the  na^  of 
Venturi  and  Roy  Golf  Shop)   at  Harding  Park,   for  a  ^"V^  y;-'^^ 
period  commencing  July  1,   1957,   and  end  ng  "i;^^^^^f3^^^J:j,°;g 
December  1961,  with  no  ovtionofroneura.^^^^^^^^^^  ^^^ 

the  golf  professional   shop  and   the  g°f  J^^^^^J^q^J  g,,3S  rove- 
ducted,    shall  be  a  rental  of  6f.  of  the  lirsL  >?u.         e 

.^»     r,„^  fUt  ,  "  nil   CToss  revenues  in  excess  of  S^u.uuu  per  ye 
nucs.   and  P%  (..   nii  gross  revt-nu  .^..^^  nnec  and  the   sale 

The  terms  for  the  practice  area  and  driving  range  >  no 
of  retrieved  golf  balls,    shall  be  a  P'-^^^J  ^^^^^  the  practice 
$100,000  gross  revenue   obtained  from  the  rental  of  the  p 

balls  and  the  retrieving  of  go^f^^^^^J' .^^^^  monthlv  rental  for 
revenue  obtained  thereafter,  with  a  minimum  monthly  rent 
the  entire  concession  of  $100  per  month. 

#  «  » 


I'taission  Appvs. 
jKeirl  of  Golf 

p?36  to  Allen  H. 
I  «h-m  at  Sharp 
iHrk  for  1-1/2  Yr, 

j'^-ri'^  CninBencing 


Rr^c,n1),tlnn   Vo-    2728 

RESOLVED  that  this  Commission,    ^"^-5^^^^^°  ^^J^inf  f  lease^a^ee- 
of  Supervisors,   does  hereby  "PP^ove  the  renewal  of  ^  ^ 

ment  Lvering  the  P-fossional  go  f  serv  ces^of^Allen^   .^ 

at  Sharp  Park,    for  a  1-1/2  y'^JJ^  P^^^°^     ^all  be  a  monthly  rental 
with  no  option  for  renewal.   J^J  ^^^J  Z^  ,,,„,,„,   nnd  ^  of  the 
of  6J  of  the  gross  '^«':°^P^^.'^^^°'f  ^.Su^,  with'a  nininum  month- 
gross  receipts  exceeding  ^50,000  per     m,  ^  Y)occm^ 

ly  rental  of  $100.00  per  month;   the  expiration 
ber3L,  1958. 


«  *  «  « 


«**»»« 


6-13-57 
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gSS  (cont'd) 


»qnftpt^  ]Aan^f^f}  Approvec^  bv  the  Commi salon 


4   »i,>r,  next  considered  a  memorandum  report  prepared  by 
The  Commission  ^^^^^°^^         ^       ^^^  ^erms  and  conditions  of  the 

vfrioufte^qirsts  heldTn'tfist  Ld  having  cash  balances  on  deposit 

iith  the  Treasurer. 

o     4.  «:„+t«r  recommended  acceptance  of  the  report  and  the 
president  Sutter  recommen  p^^^^  ^^^^  ^^^^^^  bequest  funds. 

investment  f  .•  ^^'^^^^^ase  of  United  States  Treasury  Certificates 
SarinHrt-LratT-V^^  -d  maturing  April  15,  195B. 

n       ,    --(on  accented  the  Secretary's  memorandum  report  and,   on 
^tloHf  Co^l^ssi-erVrr,   sooondod  ^  Co»l3sionor  Her.,  th. 
fflioving  resolution  -as  adopted: 

Poqniution  No.   2729 


Sr,-  E™5f5/!  »£  i-^is-wuss  Sirs. 

I  «.nge  with     =f  «%,*"  St"  and  apportioned  as  follows, 

City  Treasurer        ^o  '^       i" 

^r  purchase  4  ^^^^.^^^3  Herzstein  Bequest 

deposit  o{^%,^'  johanne  A.E.Karx  Bequest 

.fU.S.Gov't  Treas.  ^^  McLean  Bequest 

^rtificatej .  He  lone  Stryblng  Bequest 

Alfred  Puhrman  Bequest 

Mary  Taylor  Beard sloe  Bequest 


3,000 

7,000 
2,000 
5,000 
75,000 
2,000 


Prnnosed   TTafl    nf  pryi    Vti^^^^i  ^-^^S    ^I ti— - 

^"^  ^^ ,tod  that  persons  interested  in  the 

Commissioner  Zininerman  ^«P°^^°^.':'Jies%y  cooperative  nursery 
possible  use  of  Pl^^g^^^ifP^T^gested  that  they  be  granted  the 
schools  were  present,  and  she  sugg 
priviloge  of  the  floor. 

Mrs.  ..J.Connoll.   F^osldent  "' J^^^^  ^"rof  sraternfouUinlng 
Cooperative  Nursery  Schools,  ""°  '  ''„f''tho  cooperative  nursery 

Council  of  Cooperative  I-uroory 

Mr.  Rubin  Tepper,   Attorney,   and  a  P^^°^J  f^^spocts  and  authori- 
U;e  nursery   schools.  ^^'P'l';Z\lV^ J^oUioZ  citing  Section 
ty  of  the  cooperative  "^^f^^.^^f  ^o  demonstrate  that  coopera- 
2U02(c)   of  the  Governmental  Code   to       ^^^.^^,,„^  ,,  r^th 
tive  nursery   schools  ^f  l^?^,^"f  ^99  „hich  has  passed  both 
He  suggested  that  Senate  Bill  No .>^vv  signature,  would 

House  and  Senate  and  -^^^^^^J^^.^^rcreation  properties  by  co- 
cloarly  permit  the  use  of  P^^^J^^'^^^Quogt  of  Commissioner  Farr, 
oi^rativ^  nursery  ^-P J' .  ,'',,The  rcretar^^  a  written  statement 
M?.  Tepper  agreed  to  submit  to  the  be 

covering  his  remarks.  i   i     d  that 

A  representative  of  the  Miraloma  SJ^nrfsert'quSterrin  ^ 
they'wcre  t^ing  ^--^.'/.J/.^fd  were   seLing  quarters  on  public 
neighboring  church  building  r^na  w 
recreation  property. 

•^   f.^  to  recommend  turning  over 
Mr.  Ki^boll  =*"'^\^rlt'ls';?c's^  tlyleing  used  W  the  depart- 
recreation  space  when  it  is  pi    ^ 

ment,  list  of 

President  Sutter  directed  th»t  ^*.  Klnf/^^rsfde'red  for 
properties  not  being  usca  c.nu 

6-13-57 
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■KESS  (cont'd) 

ihlo  use  by  coopertitivo  nursery  schools,  r.nd  to  report  partic- 
Sl^rly  en  Glen  Pork  and  John  P.  Murphy  Playgrounds  at  the  next 
meeting. 


secretary  Direct- 
,j  tp  Request 
pr-r.City  Atty. 

(fevOpin-  re« 

Ssi-n  Granting 
:^  cf  Its  proper- 
is  for  Cr-op. 


rv,  mntlon  of  Commissioner  ZimmerTnan,   seconded  by  Comissionor 
T^^nn     the  .Secretary  was  directed  to  request  r.  further  opinion 
V'    \w,  ritv  Attorney  QS  to  whether  or  not  the  provisions  of 
?'^P  Bin  No     999?  if  enacted  into  law,  will  mnke  it  possible 
fo?  the  Coimission  to  legally  grant  the  use  of  recreation  space 
to  a  conporntivo  nursery  school. 

^.......^  nh^n  Li-v  ^nn.n  -  Shan.  P^.rk  Golf  Cn^rne-N  .  Boundary 

n       4«-inn  ncnin  considered  the  public  controversy  which  had 
The  Cotnnission  again  consi  ^^/^^..tion  cf  a  protective 

'hlriiJlk  f  nco  Tt  the  north  boundary  of  the  Sharp  Park  Golf 
chain  link  fence  ^^^  ^^^^^^  ^^  ^^^^^^  ^^^^^  Christopher 

und^r  datlof  Mar277requesting  that  the  Connission  investigate 
the  natter  and  report  its  findings. 

,T     u^,^r^.'>^^     Attomcv  at  Law.  AGO  Montgomery  Street, 

ed  a  petiti-n  containing  577  ^igr^^^^^s.    ^^^"  .       ^j.  ^  g^te 

requesting  that  the  Commission  permit  the  installati  n  ,  i       B^ 

in  the  fence. 

and  erection  of  the  protective  fence. 

formal  opinion  of  the  City  all  .rn«.y  ^  ^^^^^^^ 

„Mch  th^.«issicn  nlgt  c„„3l  o       3^th;^t,th^^^^^^ 
assurance  as  to  the  icgaiix-y  oi. 

secretary  Directed  On  motion  of  Conmissioner  P^-rr     secondod  by  l^^^l^Z"  '^'£'  ^ 
f  Bequest  Opinion  gher,   the  Secretary  was  ^^^f^^^^^^^  '  J^^  of  the  installation  ^f 
.fCi?y  Attorney      City  Attorney  -i^'^^^^.^ffence     the  1  ability  involved,  and  the 
re.InstallQtion  of  a  gate  in  the  protective  fence,   x-n 
>.te,  Liability        problems  of  its  regulation. 

L'.vrlved  &  Problems  <»«««««*«««« 

•f  ^ta  Regulp.ticn 

(5)  Co^ssion  Accepts  Report  of  Director  of  Property  re.  Status^ 

T^n^   Aoouisit^-   -   Y-]nrGn   Park — -^ 

4.4   „a  fr-^n  the  nrevious  meeting, 
In  accordance  with  the   ^^ff  "=^^/"'J^t  from  Mr.   PhiUp  L.  Rczos, 
the  Secretary  read  the  ^^^^^"/-^/^rquisition  program  for  Mcl/^ren 
Director  of  Property,   on  the  lana  acqu 

P^rk: 
•The  l.na  --lnl"8  ^o  bo  acquiro^^  conslsU^^.f  19.6^--'. 
Which  comprises  6.^%  ol   ^"°   ^^         ^     v         ^g  ownerships, 
held  in  ^3  separate  ^^^^^^^^P^'     ^Jifs!  5  homes  and  5 
10  are   substantial   improved  P^^P^^^^^^^'^J  the  balance, 
nurseries,    including  living  ^"^,^^^"{^^^^^3.     The  balance 
only  3  are   substantial  uninpr eve d  holding  .^  ^^  ^^^^^^^^ 

are   small  holding.'    of  one  or  two  vacant 
ly  little  value. 

roicct  and  within  60  days 
"We  intend  to  concentrate  "'^/^f,^  P^_iially  completed,   or 
we  hcpe  that  we  will  have  it  ^^^^^7^^',^"^,  the  City  Attor- 
with  regard  to   some  parcels,   ^^"_        .^  that  approximate- 
noy  for  action.     Our  present  ^f  ^^^^^.^f  the  remaining 
ly  $500,000  will  be  required  to  acquir 

property .  •* 
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?r"p:sed  Helen 
'.ills  P/G  Expan- 
:rn  Held  On 
;-.lendar  for 
'TP  27  Meeting 


(cont'd) 

(,,)  Hi '1-^  >>f  ^^i»nwm.  Playground 

President  Sutter  reported  that  ho  had  received  a  letter  from 
man  L    Sapiro,  Attorney  for  petitioners  who  oppose  the  proposed 
eioansion  of  the  Helen  Wills  Playground,  requesting  a  postpone- 
ment to  the  JUne  27  moeting,  ag  he  would  bo  in  eastern  cities 
and  una bio  to  attend  tho  mooting  of  June  13. 

«;rvoral  persons  were  present  who  wished  to  spoak  on  the  proposed 
exoansion.   and  President  Suttor   stated  that  no  formal  action 
uould  be  takon  today  in  view  of  Mr.  Snpiro's  request,  but  that 
persons  who  wished  would  be  pormittod  to  speak  on  tho  subject. 

Mrs     John  M.  Douglas,   presently  Chairman  of  tho  Group  Work  and 
Rficroation  Council  of  the  United  Community  Fund  of  San  Francisco, 
and  formerly  chairman  for  the  Recreation  and  Park  Bond  Issue  of 
November  1955.   explained  to  the  Commission  her  knowledge  cf  the 
!artWar  needs  of  the  Helen  Wills  Playground  district.     Mrs 
Douelas  quoted  from  printed  mattor  used  in  tho  Recreation  Bnnd 
TQ..ue  of  1955  to  demonstrate  that  the  proposed  expansion  was 
contemplated  and  a  definite  part  of  the  Bond  Issue  planning.     Sha 
rited  the  limited  recreation  facilities  of  tho  general  area,  and 
hazards  created  by  the  Broadway  tunnel     as  a  further  roason  for 
providing  the   safety  of  a  playground.     Mrs.  Douglas  quoted  the 
stalistics  of  3. 3ii6  children  residing  in  the  district  and  urged 
expansion  of  the  playground. 

iVlso  speaking  in  support  of  the  proposed  expansion  were  Mrs. 
^orge  Curry!  representative  cf  the  Second  District  PTA  and 
Ss  A^Boyd   Ficcinolli,  Chairman,  Executive  Committee  of  the  San 
7rlnoiZ  Youth  Council,   and   the  Cuncil  of  I^ronts  -^  Teachers. 
Throe   speakers  who  identified  themselves  as  parents  living  in 
Ihe  district,    spoke  in  favor  of  the  enlarged  playground. 


The  proposed  Helen  Wills  Playground  expansion  was  ordered  held 
on  the  calendar  for  the  June  27  meeting. 


»  «  « 


<t  «  »  #  «  #  » 


:3J  BUSINESS 


(1)  Rpbahilitati^r.   rf  WaahinPton  Square 


Cjudssion  Gives 
General  Approval 
t3  Prelin.Drawings 
iCost  Estimates 
f:r  Inpvt.  of 
I'^shirgton  Square. 
Secretary  to  Noti- 
fy Horth  Beach 
'ilizens'  Comnit- 
tee  That  Plans 
ire  Open  Tn  Their 
Inspection  Rrior 
V  June  27  Mtg. 


Mr.  Francis  J.  McCarthy,  Consul  ing  ^-^^  ^  f^^^^f/'f  f  the 
preliminary  drawings  and  preliminary  ="/^^^^^^"'f„%,tail  the 
improvement  of  Washington  Square   He  described  i"  ^^^^^J   ^^^ 
wo?k  contemplated  to  bo  done  wxthin  the  budget   This^^ 
of  demolition,  ro.grading  construct  nf^^n^^^^^^ 

station,  installation  of  plaza  ana  wij.k»,     „f  ^/i  oOO 
ng  of  trees  and  shrubs,  at  an  estimated  cost  of  -^J. 000 
Mr.  McCarthy  also  submitted  estimates  for  the  entire  worK 
could  bo  accomplished  at  n  later  tino. 

Members  gave  gonoral  approval  to  f «^  P^f.^^.^^^.Th:  ^Be'auUficar 
ion  that  the  North  Beach  Citizens'  Committee  for  i^^i^^^y 
tion  of  Washington  Square  ^^ould  be  notified  that     P^  ^^  ^^^ 

plans  are  completed  and  -^^^'^^^^^f  thei^  'cSptance  by  the 
Committee  to  inspect  the  plains  before  tneir     f 

Commission, 

on  motion  of  Con^issioner  Gallagher,    seconded  by  Commissioner^ 

Herz,    the  Secretary  was  directed  to   ^end^^^^^J^^  ^^  inspection 

-orth  Beach  Citizens'   Committee  ■'^^dto  arrange 

of  tho  plans  prior  to  the  meeting  of  June  df. 

(2)  nnnT^.i^.^irn  Arrr-^Tr  ^^^^  ^""^^"  ^'  ^^      •     "     ' 

Final  Plana  and  Specifications  -«-,  ^f, J^f  oflhe'^^rloir""' 
Supervising  Engineer,   for  the  ^^habilitati^  n         ^^^^^^^^3, 
Fieldhouse  as  prepared  by  Messrs.  Ryan  anJ  be  , 
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UA 


,r  9rsil«33,(cont'd) 


On  motion  of  Comnissioner  Coffman,   seconded  bfy  Commissioner  Moore 
the  following  resolution  was  adopted: 

Pt^plnt^on  No.   2730 


RF<?nLVED     that  this  Commission  does  hereby  approve  the  Final  Plans 
^^"^"  "V  and  Snecifications  for  the  Rehabilitation  of  the  Portola  Field- 

1  Plans  &  house  and  Playground  as  submitted  by  Messrs.  Ryan  and  Lee,   Archi- 


mission  Appvs. 
.^1  plans  & 


(3)  Conmiission  Approves  Final  Plans  and  Specs,  for  Larsen  Park  Swim- 
Tn1,np  Pcol^. 


Mr.  Harnan  next  presented  the  Final  Plans  ;^"^  Specifications  f-r 
the  Larsen  F^rk  Swinning  Pool  as  prepared  by  Mr.  William  G.  Mer- 
chant, Architect, 

On  motion  of  Ccinnissioner  Coffman,  seconded  by  Commissioner  Zim- 
merman, the  following  resolution  was  adopted: 

^^■anl^^tion  No.  2731 


.      4     V.       RESOLVED     that  this  Commission  does  hereby  approve  the  Final 
:,,nlS3  on  Appvs.     g^OLWD     f     ^^^^^^^,^^^  ,^,^  La,3en  Park  Swimming  Pool  as  sub- 

^.t/for  Ursen    St"t:d  ^  Z,  William  G.  Merchant,   Architect. 

>,v  ■;ulnr,ing  Po^l  #*««»««<»«» 

(U)  Cor»l,3ion  Approves  Fin,!  Plans  and  Specs,   for  Hcl^ron  l^rk  3wln- 

mine  Pool ■  ———————— 

^t.  Harnan  than  presented  the  Final  Plans  and  Spaclflcatlons  for 
the  McLaren  K.rk  Swtedng  Pool  as  prepared  ly  Mr.  MllUan  G.  Her 
chant,   architect. 

on  notion  of  Commissioner  Moore,   seconded  by  Commissioner  Zinmer- 
man,   the  following  resolution  was  adopted: 


C-Gcissirn  Appvs. 
"'-".l  Plans  & 

",  for  McLaren 
hrk  Swinr.ing  Pool 


p^o^i,^t/|  ^r.  t>:o.   2732 

RESOLVED,    that  this  Con^dssion  f-^  hereby  approve  t^e /inal^^^ 
Plans  and   Specifications  for  KcLaren  P^^J  Swimming  i- 
mitted  ty  Mr.  William  G.  Merchant.   Architect. 


««■««*«»'>** 


(5) 


Coroission  Awards  Contract  for  Miscell.r^;^us^Chango3  ^nd^Addi-^^^ 

*     .0,1  th^  following  sealed  bids  for  the  above 
The  Secretary  next  read  ^^^ J^^;^^7^^%ned  by  him  on  Tuesday, 
mentioned  work  which  were  recoivod  and  opcne       y 

June  11,   1957: 


Re 


f't.for  Kiac. 
'^■'r-ges  &  Adins. 


■*  Sureka  Valley 
Mehse,  Awp.rled 
^"  i.J.McOERMOTT 
.1213.00 


\.CM  BIDDER 

L.    J.   McDcrnctt  a„„^  ^o 

27  H.-llywood  Court,   San  FVancisco  12 

Qt.her   Bidders 
H.  E.   Rahlnann  Co. 
vcGahey  St  Olson 
Bernard  Gaynan 


Amount  Bid 
(-3,213.00 


« 3, 373. 00 
$3,38A.OO 
^9,a7.78 


on  motion  of  Commissioner  Zir^orman,    seconded  by  Commissioner 
M!Jore,   the  following  resolution  was  adopted. 

\lr~-V^*^^^    T'n,    2733 

RESOLVED  that  this  Commission,  ^;"!°°"'^J^r" Miscellaneous  Changes 
Manager,  does  ^^robry  award  the  -ntract^f  ^^  ^^  ^^  McDERI^IOTT  he 
and  Additions  at  Eureka  ^^ll^y  ^J^    ^  bidder  therefor  in  the 
being  the  lowest  regular  and  rcsponsiox 
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■t^M 


■^f  V 


\^£LB- 


;,ESS(ccnt'5) 


On  rooticMi  of  Crmrlssiciner  C:ffnflr.,   secc^nae3  by  Cr^nnissir.ner  K:.-re 
the  following  resrlutirn  was  adopted: 

'""^  p^qniVED     that  this  C:OTnissi.-^n  does  hereby  approve  the  Final  Plans 

iC:*i53i=^-  AFPVS.     ^f ^^^^fi,«tions  for  the  Rehabilitation  of  the  Prrtola  Pield- 
I  final  Fltns  i^^^^      h-use  and  Flaygrrund  as  submitted  by  Messrs.  Rj-an  and  Le-e,  Archi- 

(3)  Car3n:issi.n  Approves  Final   Flar.s  and  Specs,   fr  Larsen  Park  Swin- 


vr  Hamar  next  prcscntc.^  th^  Fin.^l  Plr-ns  and  Specifications  f-r 
Z'c  SSn  P^S  Swl-nning  P.^l  as  pwpared  by  Mr.  Villiar.  G.  Mer- 
chart.  Architect, 

On  m-^t-r   of  CoT:inissi:^ner  Coffnan.   seconded  by  Ccrnnissioner  Ziin- 
nerman.   the  following  resolution  was  adopte.: 

p^c-1i,t.i-r.  V-.    2731 


w^rMvr-'     th-t  thi«^  Conrdssion  d:^s  hereby  appr-ve  the  Final 
:..issi.n  APTVS.     ^SOLVED     ^^^.^^^  ,^,,  parser  Park   Svinr„ing  Pool  as  sutw 

|5:;.^:risen    ^^^  S!  Willia.  0.  Merchant,   Architect. 

(i)  C.o.J„i.r:  i.pprrv«  Fl.^J  Pl«s  and  Specs,  f^r  Mcl^rer-  I^ric  3>,ln. 

r--np    f-^-l 

Mr.  Haman  then  presented  the  Final  Plans  and  Specifications  frr^ 
Z^  McLaren  ?^-rk  Swiixdng  Pool  as  preparec  b.  Kr.  Vilxi-...  .. 
chant,  architect. 

s     I       .  w--«     ^ee-nde-'  by  Coix-issi'ner  Zirrit.r- 
On  nctian  of  Corarissioner  M    re,    sec.n^e-  uy 
nan.   the  fallowing  resolution  was  aooptc-: 


fil,J^j^JR 


p,-Q-Tut-:-r    ■•--   2732 


,:-:.....  ^v,.     RESa-^,   that  fi^^^^V^^^^^^^SZ^^^^ 

'p.,,:  won^ T  Plans  and   Specif iceti-ns  f~r  KcLaren  ^"_^ 

i;';;;f-r  iLren  rdtted  ty  >*.  Williar.  3.  Herchr.nt,  /^ch^tc-ct. 
^r)r5wir.inf  ?-l  *   ^.  <.******  * 

,     ^     ^        4    ^„_  i/-iecc-ll«ne-us  Ch^n{-es  and  Addi- 
(5)  Cornissi-n  Awnrds  C-^rtract  fr  Kasccll-ne^  _^^^^^  ^^  -..213.0 -_ 

^        ..    t^'    f-ll-wir*   sealed  bids  f-r  the  above 
The   Secrettirj'  next  ro^-   t...  \-^^;:';"*^  ^^  ^  hiin  on  T^cs-cy, 

mentioned  work  which  were  rec^ivua  an-  opene  .  uy 

June  11,   1957: 


?i'.  •;- 


"^••r-t.fT  Kisc. 
-^-•fts  i  AJ:ns. 
-*•  -:reka  Valley 
Mchse,  iwp.rie:' 
'■  I..J.Kc£ERl'iOTT 
1213.00 


LHtf  BIPr.ER 

L.    J.    I'clAinnrtt  .  ^^ 

27  Hollywood  Court,   3an  Prar.c:sc:   12 

f^.her  Bidders 

H.  E.   Rcihlr^nii  C:  . 
KcCiahey  &  Clson 
Bernard  Gay: 


;j-.  •"■*•■ 


t  ^i'' 


e3, 378.00 
S3,3?^.00 
'9,^7.78 


•-^-r     *ec->ndfed  by  C^nnissioner 
on  n-^tion  ^f  C^.mdssi'^ncr  Zxnmer^n,    9-c^^^ 
M->re,   the  foil-wing  resluti-r,  was  a  ,  p^^ 


,.        •      ^    r,     -r   rec->mtT/:-ti-n  -f  the  Gener'-l 
RESOLVED  thRt  this  Commssi-n,    ^^^^         ^       mscfellnneous  Chaiiges 
Man'-ger.    d^^s  hcret::^  I'^-T,'^,':^  ncHh'use,   t^   L.    J.   McIERh'^TT     he 
Ln-  Ad:itions  -t  Eureka  Valley  ^^;^;-J, 'fr^{,i^.,er  therefor  in  the 
being  the  lowest  rcg^alar  and  r.sp^nsib.c  bi  -ler 
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I^HI 


.« BISIIS2S  ^^°''^"*^ 


CoaoJnding  Mr. 
Fred  M.  levy 
On  Receiving 
Highest  Award 
of  Hiotographic 
Society  nf  America 


,ount  of  03,213.00,  all  other  bids  having  boen  rejected,  and, 

be  it 

WTRTHFR  RESOLVED,  that  the  General  Manager  and  the  Commission  Sec- 
!!?S  are  empowered  to  execute  this  contract  on  benalf  of  the 
Recreation  and  Park  Commission;  and,  be  it 

irrTRTHFR  RESOLVED,   that  the  Secretary  shall  file  notice  of  ^^pprov- 
If  If  thf  official  advertising  of  the  official  newspaper  of  the 
City  and  County  of  San  PVancisco. 

(6^  Resolution  of  Commendation  to  Mr.  Fred  M.  Uvy.  Supervising  Direc 
^      tor_of_Ehotogra2l22  — "^ 


on  motion  of  Commissioner  Moore,   seconded  by  Commissioner  Zimmer- 
rSn;  the  following  resolution  was  adopted: 

P^o^-^yf^nia    No.    273/. 

Supervising  Director  0^^^°^°?^^^;^  „  ^-\L  hiehest  award  of 

and 

WHEaEAS,   thi,  award  «a=  ^.do  1"  -=Xo«r°a  '^kTZZ, 
elfish  devotion  to  amateur  P^^'^eTW  »^"  =  P^  ^^  '^^e 

BESOLVED,  that  t^e  Recroatlon  »d  f/^^-J^f-'/^XS  Us 
the  people  of  the  City  »">d  County  or  »n  .  ^ 

slnoore^ongratulatlona  »f  .^»»  =°"^f  "i°"ward  of  the  Ihcto- 
upon  the  occasion  of  "f  ^^^"8  ^^^.f?!'  Ji^  at  the  ceremonies 
^ht%?rS.uIl1^S.KCheld  at  Sl^.d  3.rn  Orove. 
San  Francisco,   on  May  26,  1957. 


Res.  Ho. 2733 

iteq.  for  A  Sup- 
plemental Approp, 
of  $32,AOO  To 
C'Yer  Retitling 
cf  Positions 
9?  C.S.Coianis, 


!'£7or  Grants  09OO 
ftUtc  Allowance 
lialcTces'  Cars 


^JOURia-ECT 


HoTirnn,   ..    ...^^.    Zr3econded  by  Co^ssioner  Moore, 

On  motion  of  Commissioner  ^^I'^-IT"^^  ^ 
the  following  resolution  was  adopted: 


RESOLVED,  that  this  ^omission  hereby  req^^  ^  supplemen- 

Bnard  of  Supervisors,   and  the  Controii  ff  ^^^  Recreation 

tal  Appropriation  in  the  ^^'J"^  "^^^rve.  to  the  credit  of  Appro- 
and  I^rk  Departrvent  Compensation  ^^fJYo  Gen.Div.,  to  cover  the 
priation  7.651.110.000-P3rnanent  Salario  ^  ^^^^^  ^^^^^  commis- 
?otitling  of  the  following  positions  by 

lii:!^  0.U  Oir.of  the  .horetum  .  Botan.Oardena  .^. 

^^^t^°^^  -*°  l-rvisor'orra"-*  """  X 

:    It'    Z  f^  DK"f  thcl.FVrltlne  Museum      ^^J^ 

o  *v„*  fhP  Sunnlemental  Appropria- 
Co„laaloner  Zl»o^n  rep^^^thf  ^g^^^^^^^ 

V.i/T^^  ^'/°?^,°f  if  thrr^^^lS-""'  "  the  «>yor  had 
planatlon  of  the  .atter  ^^^f^fj^.i,  ty  transfer, 
resulted  In  funds  being  naao^  ^  ^ 


EiMcDtrrjw 


^  before  the  Commission, 
There  being  no  f-j^hor^^rir-'^S  »aJoumed  at  6,10  P.M. 


Edw^r^.  MbDevitt, 
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'^^w?*^ 


UJ^SAtt 


CeBlssloners* 


MMNMl 


Sac  nranelteo,  California 
JVina  27,  195t 


ttlHIIIIlS 


The  One  Hundred  and  Portf-eeirenth  Regular  Meeting  of  the  Recrea- 
tion and  park  ConnlMlon  wat  called  to  order  et  3i00  P,M.,  on 
Thuriday,  JUne  27.  1957,  President  Sutter  proeiding. 

The  folloirlng  ComdeaionBre  were  preaenti 

Mr*  Louis  Sutter,  Drealdent 
Mr.  Villiaa  K.  Cofften 
Rer,  Sugene  A*  Oallagher 
Dr.  nrvwia  J.  Hera 
Mr.  Piped  D,  Hrt 
Miss  J^ne  E.  ZlaiaanDan 


^y,  fpncta  J.Hera 


There  being  no  errore  or  oBdeaione,  the  minutea  of  the  regular 
meeting  of  J\»no  13,  1957  were  approved. 


The  Secretary  pwaented  certificates  from  the  Mayor's  Office 
rGaoDointing  Dr.  Py«nci«  J.  Hera  and  the  Reverend  Eugene  A. 
telSgher  a!  ^^ibers  of  the  Recitation  and  Par.  Coaaisaion 
for  a  ^-year  term  each,  expiring  JUne  27,  1961. 

On  motion  of  Commisaioner  I^rr,  seconded  Jy  Commissioner  Co^- 
Sn,  the  certifications  were  ordered  in  the  ninutes  as  followst 

"THE  CITY  AND  COUNTY  OP  SAN  FRANCISCO 
"STAIE  OF  CALIFORNIA 

^rk  Conrnlssion  In  and  for  tho  City  »''^,':°™^°'  ^Jo^'J^^ 

(Signed)   "GEO.  CHRISTOPHER. 

Mayor 
"Attest 

•(Signed)   J.J.ALLEN  ^ 

"Executive  Secretary  to  the  Mayor, 


Ibe  Rev,  Eugene  A. 


•THE  CITY  AND  COUNTY  OF  SAN  FRANCISCO 
"STATE  OF  CALIFCSINIA 

•Reposing   special  confidence  in  the  ^^^^^Jf^^^^^/s^iitf  bj'virlua 
REVEREND  EUGENE  A.   GALUGHER,    I  ^J'   ^.  ^Jj^  ^f  ^  cit/and 
of  the  authority  vested  in  me  hy  the  Charter  of  ^^^^^^^^^ 

County  of  San  ^"-^f^"'   ^^  the^ity^nrCounty  of  San  Fran- 
and  I*rk  Commission  in  and  for  tne  ^^^^     \        T\,ne  27.  19^1  from 
,1,00.  he  to  »?"  »f  ^-/°^:''^5;5"^^'hLS,  ti™  expl«a. 
and  after  tho  27th  day  of  June,  iV5/  ^^« 

•IN  TESTIMONY  W^REOF     I  have  signed^  ^rnty^rntt'daror'' 
of  my  office  to  be  affixed  hereto  thi-  twenx-y 

JUne  1957. 

(Signed)   "GEO.  CHRISTOWER, 

Iteyor 


"Attest 

"(signed)    J.J.ALUEN 

•Executive  Secretary  to  the  Mayor. 

(MORE) 
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«>til» 


Commissioner  Parr  offered  somo  well-chosen  words  of  welcono, 
and  the  other  members  joined  him  in  expressing  appreciation  of 
kbyor  Christopher's  action  in  reappointing  Dr.  Here  and  Father 
Gallagher  so  that  the  Coronlssion  would  have  the  continued  bene- 
fit of  the  guidance  and  understanding  which  they  have  contribu- 
ted to  the  policies  and  actions  of  the  Commission, 


(1) 


S2t0BXMS 

Granted  to  IMo. 
jtU.Coflu,  to 
toduct  cable  Car 
BOl-Rirglng  Contest 
In  »ion  Square  on 
M.,J»ly  5,  1957 
,5  mature  Attrac- 
tion of  'S.F.Ftoily 
Bays*  Celebration, 

(2) 

Htltion  Requesting 
Ijtabllshnent  of 
lecreation  Area  in 
Sonnyside  Area  Ref'd 
toQen.Mgr.4  Recroa. 
Suit,  for  Conf  .With 
Mitloners  4  Report 
tc  Comission  at 
^y^  A  |teQting. 


Ppom  Elma  Heitmann,   Bureau  of  Riblic  Service,  IHiblie  tJtilities 
rnmnlsaion.  City  and  County  of  San  Francisco,  requesting  per- 
Smi"  to  conduct  the  Third  Annual  Cable  Car  Bell-Ringing 
S"es?  in  union  Square  on  ^i<*-y  ^Jj^5.  1957  as  a  feature 
attraction  of  "San  Francisco  Family  Days,"  JUly  4-7,  1957. 
Approximate  time  of  the  contest  is  li30  to  2t30  p.m. 

On  motion  of  Commissioner  Hera,  seconded  by  Commissioner  Coff- 
man,  the  foregoing  request  was  approved, 

^'^l  "Xn^UhWhc'cS^^na  .,klng  for  tnformtlon  on  h» 
to  obtain  a  playground, 

on  motion  of  Commissioner  Cofftnan,   seconded  ^Commissioner 
H«^7  tho  foroeoing  petition  was  referred  to  the  General  Mana- 
:  ^  L     K?nbell     Recreation  Superintendent,  for  a  confer- 
o^nLtitriheTtUioSrs  and  report  to  the  Commission  at  the 
August  8  meeting , 


«  « 


«»««««•» 


KcUren  Psirk 
lipd  Purchases 


(3)     From  Ihlllp  L.  Rozo=,  Mrootorof  Property    futalttlng  for  ap- 

-  ^       J      4«^«-«  Hor*     iwjconded  by  Commissioner  Coff- 
On  notion  of  Cormissioner  Herz,    3®°^^°;^  ^ 
Sn,  the  following  resolution  was  adopted, 

Rft><nlution  No.  2736 
HESOLVED     that  f^'^^XZi:^orJZrTZ"^>^°'^'"'' 


7S"Lonn  pardini  &  Louise  Pardini 
(b)  Myrtle  I^ne,   Bernice  Cayssials 
and  Charles  Brown 


Lot2^.Si2£LJi2.AS222l- 
1&2  6Ufe  110.000. 

3  6137  ^^5. 

yotal  110,455. 


«  »  »  »  • 


«  •  •  «  » 


U) 


M^     ♦     Product  Development  Corporation, 
Prom  W.  B,  Clum,   P^^^f  "h.!t  u^^  P^l^<>«  °^  ^""^  ^^*' 
requesting  pemission  to  ^«^^"  ^^iJ^tion  cf  San  FVancisco's 
Building  for  the   storage  ^'l^^'^iff  J^iflc  Telephone  and  Tele- 
new  telephone  directories  for  thej^^ir^^^        ^^^^ 

graph  Company  between  August  13  ana  o  p 

The  Secretrxrj'  read  a  If  "^'"^^^^  5^L^S  lo:^r^]' ^^  ^^^^ 
Manager.    Picif ic  Telephone   and  Telegrapn        v-  v 

Street,  endorsing  the  request. 

-„««     -ft ponded  by  Commissioner 
on  motion  of  Commissioner  ^  -f,^2;3ldopted, 
Coffhan,   the  following  resolution  was        P 
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I  ife- 


^ 


J- 


US 


x^ 


Sf^ 


^i  Deirelopo' t 

«-  irts  Pbr  Di»- 
STbtttion  New  ftone 


Cjteri«tCorp's  (J) 
Itoipest  to  Install 
Hilk  Vending  Mchs. 
at  Zoo  ftit  over  to 


•d) 


RESOLVED,  that  this  Conmi«»lon  does  har«bgr  spproT*  the  n»  of 
the  palace  of  Pine  Arts  Building  as  <»  dlstrlbotion  ••r.t«r  for 
the  new  telephone  directories  of  the  pacific  TelephomMd  Tele- 
graph Company,  for  the  period  August  U  thro^igh  SeftiMribvr  6, 
1957    nrovided  the  City  and  this  Cowdasion  are  held  barBless 
from' any  loss  or  claim  resulting  from  damge  to  property  or 
injury  to  persons  as  a  result  of  said  ocevfeaicfi  that  iatl»- 
factory  public  liability,  property  damage  and  vrirtewfc'e  cowfen- 
iation  Insurance  are  carried  by  the  permittee}  iwJ  tJiat  the 
entire  area  shall  be  cleaned  and  restored  to  its  original  oondi- 
tion  by  the  permittee  upon  vacating  the  premises. 

Ftom  Jack  Stanaton,   ft-esident,  Catermat  Corporatioc  ^f  Awrlca. 
■ubcdtting  a  proposal  to  install  milk  vending  machines  at 
Fleishhacker  Zoo,  and  offering  105t  of  their  gross  receipts  from 
sales  to  the  City, 

it  president  Setter's  direction,   consideration  was  pat  over  to 
the  next  meeting  pending  more  detailed  information  fr«i  the 
General  Manager, 


Cocaidoration  of  (6) 
y^i,  of  Schools 
Spears'  Inquiry  re, 
ifcen  the  $120,033.76 
lue  Board  of  Edu, 
for  Sunset  Ccinun, 
Center  I^nds    Will 
be  Available,  Put 
^»P  t.^  fug. 8  Mtg. 


Prom  Harold  Spears,   Superintendent  of  Schools,  in  "^^ren^  to 
the  rro  rata  ^sts  for  the  land  area  used  by  city  agencies  at 
S:  Z.Zt  Co,mmn.ity  Center,  and  advising  the  Cos.^-sion«jes^ 
the  Board  of  Education  the  amount  of  $120,033.76.  -rd  icquiriEg 
when  the  amount  due  on  account  will  be  available. 

Fbllowing  a  brief  discussion  of  the  terms  "^^-^  Ijjf-*^^ 
I^re^n?  and  the  increased  costs  which  developed  to^  the 
nSr^o  arrangement,  on  motion  of  Connissioner  ZU^rrnn^ 
^J^nded  S  cSlsioner  GaUagher,  the  letter  was  r^f^f^   .^ 
rS^slde^t  Sutter's  comnittee  on  finances  {°'  ^^!*^,^~ 
of  th^   situation  and  rccon-i^ndations  at  the  August  8  aeeting. 


CcoDisslon  Appt8j(7) 
Delegates  &  Altera 
Ktes  to  Serve  on 
Group  Work  &  Recrea- 
tion Council  of 
Ikited  Connunity  Fd. 
■i  San  Francisco 
for  Fiscal  Year 

mm 


Prom  Mrs.  John  M.  Douglas,  Chair^n^  G^  Wo^  ^^J^''^ 
Council,  United  Community  Rjnd  o^  ^an  ^ancisc^.  ^Vl^r^ 
the  Commission  to  select  and  appoint  2  ^if«^'j^j,tion 
natos  as  representatives  in  the  Group  Work  ai>i  Becrcati 
Council  for  the  fiscal  year  1957-1958. 

on  motion  of  Commisaioner  i^rr.  seconded  by  Comlssicner  Galla. 
TheT.   the  following  appointments  were  approved: 


pelegatep'  Names 

Mrs.  Joseph  A,  Moore,  Jr. 

Mr.  Raymond  S,  Klmbell 


Miss  Jfcne  E.   ZirrBroen 
Mr,   Janes  P.  I*ng 


Jli.  Ho.27]R 

t^wisslon  Accepts 
fiift  cf  Gjoa  Pounda- 
^i»  of  Services  In 
Jepalring  &  ftilntlng 
■ilstorlc  Ship  •GJOA* 


<Tv»„„«,Tv*r     Gioa  Foundation,  250 
(8)     Prom  Rolf  B.  Schou,  fj^^^^-J^^G^S^inSiuon.  s  services 
Sacro.-aonto  Street,   offering  J**  ^?!         ^f  ^^u  Aramdsen's 
as  a  gift  in  the  painting  and  reP^^'^^g.   '  j^^^ 
hLto?ic   ship.   thT-GJDA,-  in  Golden  Gate  Pu-k. 

on  notion  of  Cot^ssioner  Herz,   -conded  t^  C.^Assi.ner  Ccff- 
Snrthe  following  resolution  was  adopted, 


g^e^n^^itior  K^-  2738 


WIOEAS,   a  group  of  leading  f  ^  Pranf  sc^ns  ^^  No^f^^  ^'^ 
scent  h^ve  organized  the  ^Jo^  Foundation^^  ^^^mt^-ining  the  his- 
poration  for  the  purpose  f  P^^^'JJ^  ^^to  Park  at  the  inter- 
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iaiBil^) — - 


(tont'd) 


owHFAa  the  Gjoa  Foundation  has  offered  to   donate  Ita  services 

?L  «?^.S°tron  of  tho  Booroatlo.  and  !»rt  Co»i..lon,  nc«. 
therefore,  be  it 

Department;  and,  bo  it 


« » « « 


*•«•»» 


— ^„,  .,  T«.^BMATION  -  actaowledgod  by  Sscr.t.ry  and/or  «forrod 
im^-f;;*S'KSSr  for  appropriate  action, 

(1)  fron  Ruth  Churcn  U^ta,  S-^t^y.^'f/'^'a^'oi't^  "liTr^vo- 
^"     Club.,   inquiring  on  the  ""i^J^^^^i't^'if^iJ  to  obtalnThat- 

Zl  ?^nr».*b^^"ce,r.trS  'X^.   (—  ». 
Secretary  -  Piled). 

-^ucj    /A+Vi  <?traGt     San  Francisco,   copy  of 

(2)  FVon  C     H.  C^^'f^'.^.^tr  of  "stoni  Sglstorlng  conplalnt 
his  letter  to  the  »"°'=*°'^„°',  ..j^i  traders  who  Uniort 
TliSn  Sto'titf  cort^'ftr'sp^^iTallon  purpo.,.  (med). 

«•  m«  letter  tc  the  Board  of  Super- 

(3)  Pron  niilip  L.  Re»o3,  °°Py  !f„f  *f  ^fir  Resolution  12.feU 

rpro^esr.::^;^  S?5-S.*  ^"  --•^'"  ""=^ 

6033,  for  the  sun  of  $850.w.     ^rixo   /. 
U)     FVon  Honorable  Supervisor  Joseph  M    Casey    re gardi^^^ 
^^^     ters  concerning  Sharp  Park  Golf  Course^     V   ;  j;^^^^  i^^olv- 

fence,  and  (b)   inquiring  wit^respea  to  th        ^^^^^  ^^^^^^ 

ing  a  proposed  cross-over  of  the  Coast  ^^g^^  ^^^^  ^^^^^ 

the  Sharp  Park  Golf  Course,     v^^ 

for  reply). 

.    J.  ,.,,r^^al«  for  Cormission  members  or 

(5)     Pron  Rubin  Topper,  ^^i^"!^'  ^"^-Jg  of  his  opinion  regarding 
^^^     a  menoranda-n  setting  ^^^^^^''^"^g'^gii^n  orally  at  the  meeting 

TfTn^'i^  i;^?r(ropies  iai?ed  to  each  Commissioner). 

X   M       i5nf     VFW.    subr.itting  eppli- 
(e)     ^on  Joseph  P.  HcCMjide  P.^t  NO     1205,^  ^.   ^^^  ^ach  Ch^t 

cation  for  rental  of  the  Main  ^^  evening  of  ^  .^J,t 

fron  original  Cavaliers,  for  ^J^^^^^^^^        ^oval  June  2A.'57) 
1957.      (Ratified).   (Gen.Mgr.  gave  wri 

(7)     Fror."  John  D.  Sulll..n    !"f  ^J.X^t'coi^riSt'rJ'JoS  for]^ 
*   '     Mayor,   auggestlne  a  floral  g^'^,^,^  mnlolpal  Association, 
the  National  Convention  of  the  me  ^^  occordance 

(Dates  »f  lru°earller'S:solSi;i  N^.  2717).     (mod), 
with  Conmission's  earlier  iw 

J.1 lck«j«ll1 


(8) 


^or^ortine  on  the  lawsuit  of 
pvon  Dion  R.  Holn.  City  ^^^.^ .IZZ^f' S..  ^^'^^^^  ^^ 
Carrico  and  Gautier  vs.  City  ^"°     .       ^^o  Recreation  and  Park 
%7^ol  Court  NO.  U6021     and  thankin|^t^  ^^  ^^  preparation 
Department  and   staff  for  ijl?^  r 
for  trial  and  testimony.     (PH^^^;. 


A:      i' 


^1 


f 
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'*^  (1)     tItiKnr  f"rl^  Wanning 


I  m^  I*rtlclp»te 

■\fltt  of  Mclaren 
SCerredtothe 

'.;«».  Meetings 


r     w    Klter.  Chairman  of  the  Vlsitacion  Valley  Youth  Coun- 
»^'  virslLncQ  p.  Priedttan,  Director,  Vititaclon  Valley  Cominuni- 
!    r«nt!r  and  Mrs.  John  M.  Douglas,  Chalnron,  Group  Work  and 
«^i  «tton  cSncil    United  Con»nunity  Rmd,  appeared  before  tho 
Saeion  tn^iu^sHhat  an  opportunity  bo  given  to  their 
^iSations  to  atudy  the  preliminary  plans  for  the  development 
''i^rJSen  F^rk!    Each  speaker  told  of  the  active  interest  and 
°lS^ch^holr  organlTtions  had  in  tho  future  of  McLaren 
jSk!  and  offered  to  work  with  the  Commission  in  developing  the 
.best' plan  for  its  uso. 

S^ent^rS^nl^tlonf  trfa  -a  pLtldp^to  in  the  pUnnlng. 

^„  ™,tton  of  Coirods3ioner  Hrr,  seconded  by  CommlMlonor  Heri, 
JL^eQuosts  «e?7reforTGd  to  Mr.  Funko.  vho  c>5aurod  the  repre- 

.!!?^^rthat  tho  comlttoe  HKotings  on  the  planning  of 
riS^n  llrk  rcuia'teTld  ana  Invitations  ^nt  to  each  repre- 

sentative. 


«  « 


««««*««« 


(2) 


.^t^nn  ,  Hele-  "1^1?  flavground 

the  Comnission  and  tharfced  then  for  P^J^poni  g  ^^^ 

last  meeting  because  of  his  absence.     H^^f^'lJ^.^  proposed 

expansion  of  the  Pl^^g^^;;:;^'  f.^.g^^tJat  the  original  Pl-  of 
in  the  1955  Bond  Issue  '^^J  °°^^J^f ''^iJ^  expansion  on  Broadway 
19A7  called  for  a  ^^^^^.J^^y  ^^'^Jf  Jiri;ed  Xere  was  no  justifi- 
_.<.».-_  4.v,r,^  «T^  Larkin  Street,     ne  tx-^jj"  .iiqtrict 

cation  f« 'o"^nslon  when  the  youth  population  of  th„ 

had  declined. 

Both  Mrs.   John  DougLs  -^^^^-^^-B^.^^r^^'dfflnU^r-lled 
Mr.  Sapiro,   stating  that  the  1955  B-dJss^  ^^^  ^^  ^^^ 
for  land  acquisition  for  ^hc  f ^^^cr  f  ^^  offici^-l  sup- 

Wills  Playground,  ^nd  that  the  Pj°P^f  J^^^^^ty  Che st.Mre. Curry, 
port  of  the  Board  of  ^^^^^f  °",f  j^ent^Tcachcr  Association. 
Jeprcscnting  the  Second  District  P^'^^t  i  ^^^^  ^^^^^^ 

told  the  Conmission  that  she  was  a^th^^  ^^  ^^^  ^,,y. 

zation' s  endorsement  to  the  proposeu      f- 
ground, 

,    J  4.^,0+  fhp  aeries  of  hearings 
Ccr^issionor  Gallagher  ro»rketK«t^^^^^^^  ^^  ^p^,, 

had  brought  forth  sufficicnT, 
of  expansion, 

n       .      .   .pr  Herz     seconded  by  Coranissioner  I^rr, 
On  motion  of  Commissioner  »°'^*'   "^   ,. 
So  following  resolution  was  adopted. 


lkU042222 

jlteessity  for  Expan- 
|>l:r  of  Helen  Wills 
iHsyground  Having 
lies  Reaffinaed, the 

■«tor  of  Property 
_  |i6sted  to  ft*ocoed 
I'ithSninent  Dor.aln 
Ijsceedlnga  Dndor 
Werlor  Ct,Conc'.em- 
|*U:n  Action  No. 


RESOLVED     that  this  Cormission.  having  thorough^y^re^^^^ 

its  plans  for  the  °^^f^°"  "luting  th^-t  the  densely  P^P^^J^^J, 
having  hoard  evidence  domojjJ^^i^^„3  ad^uate  recreation  facll- 
Helen  Wills  recreation  district  lacks      ^^^^^^^^  ^^^  ^  ^     th 
Ities    had  increased  automobile  trQ"!  ^^^g^g  tract  sta- 

po^uJati^n  of  3,3A6  ^hlWrcn  as  set  forth     ^^^  ^ 
tlstics     and  having  hoard  the  ^"f^^^.^eachor  Association  and 
the  United  Connunity  Fund,   tho  Parent-Te^  c^  ^^^^  ,,,  ,,terrine 
Ih:  San  mncisco  Youth     ounl^^Jocs^^^^    ^^^f^^^^S^^ 


the  San  Francisco  Youth  ^o^"""'   ^  proport:'  f-r 
that  the  acquisition  of  additional  prop.^^^  ,  ^^^^ 

of  the  Helen  Wills  Playground  is 


ic  noccssity; 


and,  be  it 
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TF.r,ATE3  (cont'd) 


w«j-HPR  RESOLVED,  that  the  Secretary  i»  hereby  directed  to  in- 
r^'^L  Education.   I^rke  *nd  Recreation  Committee  of  the  Board 
^71  !irvr.ori  that  ^e  public  hearings  have  been  held  a,  re- 
°^  ^^ih^Ithe  proposal  for  expansion  ha.  been  fully  consid. 
^"'5     aid  ^e  CoLdssion  reconm«nds  that,  pursuant  to  its  earli- 
^*'®n'     ?f,f^on  No  2282  and  Board  of  Supervisors'  Resolution  No. 
;L^'°iSe  Sir^J^r  of  Soperty  be  mrtructed  to  proceed  with 
^^^•n^^ltlon  of  the  required  Helen  Wills  Playground  property 
S%rnenf  do°^in  -'-  Superior  Court  Conde^^tion  Action  No. 

4633/^8,  «-••»•»••» 


(3) 


^-.^..^  F...« .  -Y-v  r-v  ^"^^  ^°^"^ 


j^i».  No. 27^0 

C(3fflni89ion  Directs 
Gen.Mgr.  To  Hnve 
Gate  Installed  In 
Sharp  park  Perime- 
ter Fence  at  Sixth 


Cotfission  Thanked 
by  Mr.  Guff  in, 

U) 


,     4   r.c-r»  had  before  them  City  Attorney's  Opinion  No.  1172, 
Commi-sloners  ^^^  S^^°^^  ^^a^  -The  Commission  may.  upon  an 

dated  June  26.  1957     ^^J^f^l      ^^^^,^,3  ^^.t  a  gate  should  be 

rtfxifa'in  -;4A^\rtd  -  -  ^de^i^^^Varie.rould 

action  would  be  final,* 

Co-l«lo«r  Coffin  stated  that  in  ^ev  »f  J^^^  PeUtlons^pro- 

sent  to  the  request. 

on  motion  of  Commissioner  Coffman.   seconded  by  Commissioner 

H^rz.  the  following  resolution  w^is  adopted: 

HKSOLVED  that  this  Commission     havj^nginv^s^^ 

does  hereby  conclude  ^haVp^i f  CmS^  in  the  vicinity  of  the 
in«)ter  fence  at  Sharp  Park  ^olf  Course  in  t       ^^  ^^  ^^^^^^ 

sixth  tee.   and  does  ^erehy  direct  the^en  ^^^  ^^^^^^^ 

StS?  '£l%fll'V^e  ZVtrllf^r..  ^^ntrolled  solely  by 
the  department.  ^^^^^^     ^^^^^^  ^^^ 

Mr.  Floyd  Guff  in  and  ^^^^f  ^f^f  [^^-Ung'the  petition 
Commission  for  its  prompt  action  in  gr  n 


Secretary  Directec' 
V  Request  City 
Ut'rney's  Opinion 
re,  Legality  of 
Leasing  Sharp  P^rk 
Property  for  Ccn- 
struetion  &  Opera- 
U:n  -f  Boys'  Club 
9j'  Branch  of  Boys' 
:iab  cf  ^.lerica 


Co^ission  Again  Considers  Requestfor^^^^^l^^ 

f-T  ^--)ptf)1ie  Mff'  Club, -;     ^  ,  letter  from  M^^yor 

Mr.  Rinke  reported  th^t  ho  had  rec^d  -  l^^U^^^      ^,  ^      os- 

Hh;istopher  requesting  ^^^^  the  ^^'^Jfof  Sh^rp  P^rk.  in  which 

al  of  Mr.  Albert  Spore  and  M^-  ^.H^^J^ii  ^^  3^^^  p^rk  be 

they  asked  th.t  part  of  ^he  city-owned  p  ^     ^ ^^^^^ 

le/sed  for  the  purpose  of  constructing  y  ^^^^^^ 

Commissioner  Zimn^rmnn  reviewed  the  Commi       -  J  e^^  ^^^ 

on  the  proposal,   stating  it  ^^  f  ^^^^f  ^.^^es  as  a  protective 

the  property  desired  by  the  boys 

WnSaxTstrlp  for  city  P-P^'^^'  ^,,,,,,,  their 

^^.   spore  and  Mr.  Wolf  -^^-;!f/3^^^i::d  fecr^ation  in  their 
request  and  citing  the  need  for  ^upervis^  ^^  ^^^  ^oast- 

rapidly-grcwmg  community,     f '^P^^iaUon  is  seeking  to  incor- 
sido  Boys'   Club,    said  thr'-t  his  ■  rg^niz  ^^^  ^^^^  ^^e 

Joratf  as  a  branch  of  the   Boys'  Clubs  cT        ^^^^^^^  interfering 
Lly  asking  for  the  "^„f  3^fted  the  bfilding  would  be  erected 
with  the  golf  course.     He   statea  V^     . ^^^tions  and  approval, 
to  conform,  with  the  Comnission's  specific  ^^^^^.^.g  regu- 

and  wcul^be  operated  in  --^^f.^JS^f^^ia  cities  which  hay  a 
lations.  H3  mentioned  ^-^^^3^ Ji^^ron  a  long-t^rn  b^nsis 
leased  their  P'-^P^^'ties  to  boys     c  ^^^^,_^,r,  also  spoke  on 

Mr.  Blnnkford.   editor  of  the  Coas  .s_^^^^^  ^^^^osted  that 
behalf  of  the  ^^^'^"1  requested  to  provide  the  required  land. 
San  Matec,  County  might  be  req  ^^^  ^^^^^^^  ^^ 

Following  discussion.   ^^^J^^^f  'ftl^'mey  whether  it  voul^  be 

request  an  ^i-i-.J^LTon^-i-  ^^  ^^^,^4  ^?aty   '   clob 
legal  and  proper  for  ^"^1^^,^,  and  rporaticn  oi  a  onyo 


[wiiiiiiiiilWBiiMI 


'»f^4» 


j0M:ssim^^ 


(1) 


j^ivil  Service 


.. r.|^Hl  S^yv^T"  and  f-vfimpt  Am^ointnignts 


notion  of  Coi.imissioner  Horz,   seconded  by  Commissioner  Galla- 
^er,  the  follcswing  resolution  vas  adopted: 

Rftwolution  No.   27U 

w«:nTVVD     that  all  temporary  Non-Civil  Service  Appointnsents  in 
^  ?  Ifclassifications.  represented  W  Requisitiona  No8.T-2173 
ZX^  Smand  45  cio.pt  appointments  n^de  by  the  Gene^l 
througn  i  ^  ^  '  tified  by  the  Secretary  during  the  period  June  13 
Srough  jS^o  27!  1957.  are  herety  ratified  and  approved,  and. 
be  it 

CTTDTHFR  RESOLVED,  that  a  report  of  said  appointments  be  trans- 
S  tftSo  Coitrollor  and  the  Civil  Service  Con^ssion. 


(2) 


pp^pyp..qH  ar^/nr  Pinal   Payments 


Progress  and/oar 


on  motion  of  Commissioner  Gallagher,   ^ocondod  by  Commissioner 
SJrm^n.  the  following  resolution  was  adopted: 

p^^»-^»^.<nn    ^n.    27A2 

^SOLVED,  that  for  tho  V.3t  'f-^f ^.^f^^SfL^nff,  here^'^ 
r^rs^t^p^rfveTolrxfoiCr^n^^^^^^^^^^^  --  -- 

mcnts: 

(a)   BOEINGS  &  TESTS  4  AI'ALYTICAL  REPCmT-HALL  OF  FLC«ERS  SHE- 
r.ovnv.N  GAIE  PARK  _-^03i  -"^^ -rr-r 


To  William  W.   Brewer  -  Ist  &  Fin.  Payx, 
Period  ending  6/6/57, 


%  1,785.00 


^   '   To  L.   J.  McDermott  -  2nci  t^yment  - 
Period  ending  6/13/57. 

rxo'^^^'^.r  u^^on-cc^loufn-if  sSSay  Concert  - 
Ffcriod  ending  6/30/57). 
(d)    PAINTING  FLOODLIGHT  TO^RS  ^  I^I^S.FUN5T0N.Cont.226  -  Con-^ 

To  Martin  Pried     Inc.  -  2nd  &  Final  l^y 
Iteriod  ending  6/6/57. 


^  '  tS  Director  oi'  ln^^^^/,f  "^""'  " 
Fbr  period  ending  6/30/5S. 

(„   „KIMB«R»C.^  FOR  uraiTIES^HUN^^HS^F^^ 

^TrLsing  Authority  of  tl«  Oity  and  .uu.a."?^--  ^^^^_„ 

San  Francisco:  0101.39 

March  1957  30^72 

April     "  96.10 

rZo       :     (estimated)  ^^-^^ 


To^E.^G^Finn  Hardwood  Hoox   Lo. 
Fferiod  ending  6/11/57. 

(M(»E) 


5830.00 


6-27-57 


II 


(ccct»i) 


(J> 


T*  Vmtklr 


•  «••««••« 


aeri,  ti>€  fcllwring  resclulirr.  was  1 0:7 1*-: 


>; 


S74J 


TES-.-TE:  ttet  tils  CDTunssirr.,  rr.  re.DTmen^ttior  .f  •-*  Senerti 


3sy»,  tirra  :ha2y  29,  1=?57. 


^tf* 


(i)   ttrt.r-^^----  -- 


a'  ~ : » : 


-.■r  ♦ 


Uj€ 


Btcy^^Mint  tnc  ?^r*  I.erptr'tJ:!;  ^* 


Ec^rtrrlltr  w.  ii^-  ^i^'^-T  '* 


•'-  Kti^  '-urrs.T.  --^-— ^»_^*:i-^:--:  ^.. 


cmreT'E  -^' 


'C  "-^  *^. 


Di--sc   -.r'rilr-I  I  2li22ii^        '   1,17?. 5^ 

, .  •  -    "  -  -  •  i  -  -'*•  1  —  *>•  1"—  -  ^'-  *- - " '  r- ' 
-    -    -'      -  iir  - '   7 


Z'    *iixti^i-lll   ^--'.r'.rut..'  •*-■  -  ""rT^' ^,   zrC^uS     lyp'"'-^ 


*  -  --  •»"-■  -I  -  •  ■  -    #1  " 


^   *♦♦•♦♦•♦   ♦ 


fc-rj-57 


ii 


iT~ -'    .  .'i..,  — 


(T- 


MumwWMMMMiW 


jf  V 


i^**-**^  «enTVKD  that  this  Commission,  for  ♦.h*  b«^t.  intsr^'^.^  ^'"IZZ 

'^IrMff*    -    lo^nf  appropriations  as  of  Jme  30,  19^7, 


nation  Eat  ^'^'^^^^ 

fU7.000     Bandstand  and  Band  Concrurw  Wd'n^      v>  >i2'>  U 
*»^'*  to  coBplete  the  project  »^^^m/'>''p  V!>»^*.'^ 

*.  ^crf,  S09  000     Glen  I*rV  P/G  Plol'^'na^.^  Gyw.r. ,i om- 
6.656.509.000     ^^^^^^^^^  ^^  ^^^,,^,  ^^X^o/^.,  ...5^0.00 

gas  -  ^* 

6.656.510.000     Glen  ^-J^^f,,^.tirplp^^.:i'-T.rn, 

replacement  of  stearv  pip  ^^^^^3^/57^  |3,'//..0C 

(The  fonds  for  Glen  Park  '^r-.  *'^  « 
of  512,000.00). 

fc.fc57.601.000    ^f'J^^.^^Cir'.ie.U  Sei.6/3C/;r,2*S.U^.W 
Encunbmr:^es  to  iate-    -i^.       '- 


Seq!>est  for 
fcrrMts  t-  pay 


RESOLVED  that  this  ^/^^^jll'^^'ifi:;  tr  da3C^=-  ^-e  ^-'l  -^^f/' 
Tsf action  that  the  ^^^^^^f  I^a  c'ntrcller  t:  isr.^  v-^rr^-^''  '^ 
^rUtrclSVrory^e  ^wit..  Or.i...c.  ..  3^o: 


A.  B.  Knox  ^^e  V'Mcnci".  Strc.t 

Rcserr^ry  S^k.Jean  Clain  f^J^^^^, 


4-'=^7 
4-23-57 
,-2?-57 


,♦-7 


r. 


3rters  fcr 


(7)    (Trrrg  f"r  ^'^^'"'-^ 


sri^r^ro-Ji'i----^^^^^^ 


IrCTiissirncr 


-T-        '• 


BESaVED.  that  '-,^.^1^'^ ^L'"  ^ttjlor^  -;  '-'  ^•-- 
ly  requested  to  appl^w  t_r7-57 


mM^\ 


j.'0 


'clrii' 


jg^£liUS^Si£2l2iS 


/  >   order  for  Sorvioo  to  Anchor  Post  Products,   Inc. 

(^)   ^  rli^fnrnia     935  Lindon  Avo.,   So.San  Francis- 
°^    Si  Sdder  -  tc  install  apprcximatcly  28  lin, 
n*   of  l£n!   ch.in  link  fenco  and  2  gates  of 
Sin.  and  3-ft.  heights,  respectively,  at  Upper 
Noe  Plriy ground  - 


ZlSO,00 


Sncv^fcn  CcrontHeUhts  (St.tU  Street)  -  51.9W.0O 


(8) 


^  „„„,„  ,-f  Ccrrtssi^nor  Hor«,  seconded  by  OoM,l=3loner  GalU- 
^er°  tte  following  rccXutlon  was  .dcpted: 


v.-rin«'  Ilceuscj 


4-»-«^T,     nn  rec^rr-endation  of  the  Cener- 
S  ne^^Tacht  ^rbcr  Mooring  Licenses: 

THOITS,  E.  D. 
DUBET,   Joseph  E. 
MARKHAM,    Jnc.J.  &  HAItb, 
Arnold 
SCHELLUC,  ARIE 


%fectivoJaie  Nane_20£^  BSI%^ 


6-1-57 
6-1-57 


POCH  BEAR 
JAYDEE 

LOLA  D 
28-G-l8fe 


15 
168 

192 
183 


MFU  fF:R>!ANE^^  T.TCENSEi 
BIGGINS,    P-ul 
ROSE,  Allen  C.  8c  Dorothy 
MUSEO,  Vittoric 
CLAESSON,  Lanbert 


5-1-57 
6-1-57 
6-1-57 
6-1-57 


POOH  a:.iR 

ALDO  I 
LOLA  D 
23-G-186 


15 

168 
192 
183 


i  ^^}^  BUSDESS 

(1) 

jirestner*  of 
1 3eqtt£3t  Funds  * 
krigga  Bequests 


»«»««»»»* 


^  Secret^ry  reported  -a  -b.ltted  for  y;^^^^ 
record  the  following  Pf  f ^f '  "i-    city  Treasurer.  Ir.  ^.c=ord- 

r4rt^ri?.rsrrirsr:uts-i.  a.  .t... ... 

DR.  MORRIS  HERZSTEIN  BEQ^^T.-^  .,^C00  c.ch 
Certificates  Nos.   109/ii-»-  *  ^-^» 


JDHANNE  A.  E.  MARX  KQUEST  -         ^     ^^ 

Certificate  No.   5^,_/..^  ^  -,l  000  each 
Certificates  Nos.  107/108  6  ^i.^^ 

MAY  J.  McIZAN  XQfSJ  -  ^  ^..h 

Certificates  Nos.  112/iJ.-'  *       . 

HELENE  STRYBING  SlQlEST  - 

Certificate  No.  58  «  -'» 

AliTOD  FUHRMAN  ^^^l',295  ®  OlO.OCO  o-.ch 
Certificates  No3.289/295  ®  v     .^ 

Certificate  No.   56  •  «      » 

MARY  TAUOR  ^lARCSISE  BEQUEST  -  ^^^^ 

Certificates  Nos.llVl5  ^  ,,,^  hi.  at  the 

P^aident  Suttor  requested  thej^— ^  -  ^^ 
Si  that  the  certificates  =>-tur.- 


$  3, COO. 
5  7.0C0. 

^  2,000. 
0  5,000. 
575,000. 

C  2,000. 


6-27-57 


i»i ■■«  m.^ 


^ 


m 


m:5 


)fX- 


^^jm^'  ^rrprcv^l-Dopartr^nt  of  ^blic  Work s>  Finn  to  ChnnnaU.o  Tr.f. 


u  4««  hnon  continued  from  tho  provloua  mooting  to 
Thle  mattor  ^^^^e«,^°S,t?on  of  the  section  of  the  Grent  High- 
permit  n  P°"?:;2\iamc  oh"n^^li*'^*^°'^'  Commissioner  Her.  re- 
iay  P'^'^P^^f  .^°Ld^do  a  pe«on.l  vlsU  with  President  Sutter 
ported  thf^t  ho  Jfid  nv^do       per  ^^^^  ^^  ^^ 

\o  msr^ct  tho  location.     ^%f^;^,i,d..t-the.Be.ch  .nd  is  e- 
locr^tod  di'^^^iy^'Ji^nrca  whore  cars  are  parked  and  many 
eentlally  a  ^^^/^^^^^^^Say  to  visit  the  beach.     Channellta. 
p^dostrlans  cross  the  hlghwy^^^^^^^  ,,d  would  not  accommodate 

tion  would  tend  t°^P«^        ^^^  Mr.  Sutter  both  opposed  the 
the  pedoatriana,     ur.  "«^* 
traffic  plan. 

^  r  n„n^«.,ioner  P^rr.   seconded  by  Commissioner  Gal- 


l^^gfjjutio''^  ^'?T   ^'''^'^ 


Hi  y?!^"^^  ,      .   „     hnvine  investigated  the  pro- 

^^^  RESOLVED  that  this  Commission,  l^^^^'^f  '''^fthe  Great  Highway 

,^,slon  Dlscp.  f/^°^^;;ruing  layout  and  ^^anne ligation  oTJ^^  ^^^ 

,,ove»  ChannclUa.  po^ed  p  ^^enue  to_Main  ^Zi^^'Ll'TYi^.^^bJoes  here 


iTloZr^'      Toso^  parking  170-t/f^  rirDrive;  a     submitted  by  the 

^y  from  Pt. Lobes 
t;  mi^  Drive. 


(3) 


posou  pv*.>.*.-o  -  .  uo^n  Drive,  as  suoniAi^i-w"  «*    — - 

[,cp»rt™nt  of  '^''"%';°5^'/pirfc?  the  ronton  >,h=t  It  would 

ro's°;^-n^  irprt-ifnrprcrt  o4  .cco„  to  t. 

beach. 

*  «.  Kn^  Unrka'   Plan  for  Closing  of 
Approval  of  Department  of  Public  Works     Pi^ ^ 

ah^rc    Strnet ^ . ' 


to  poralt  tho  Corr-l3Slon«"'  l«;,=°!^t=St  g„tt„  t-^/i?"" 
r.4i::irsrurreTn^^^^^^ 

ir ^ofTchiirstrere^ct  r^^^^^^  -  -^^-  --^-^^-• 

,      ,   nor  parr     seconded  by  Commiasicnor  Herz, 
on  motion  of  Commlss  oner^rr     se 
the  following  resolution  was  aaop 


fea.  No.2750 

C^mission  Appvs. 
Plan  ?f  DW  for 
Closing  Hampshire 
Street  Adjoining 
Fnnklin  Square  _ 


p^^^i,,^|r^on  [i^,  2750 


U) 


iQwed  the  vacation 

RESOLVED  that  this  «-™^"^™l,S°^if  inh  Streets  as  reported 

f/Sshlre  Street^tween    6t^^^^ 

ly  the  Director  of  ^^IJf^     ^      ^o  objection  to  the  v^c 

Z  find  and  declare  that  it  ha^s^  ^^  ^P^^.rdtreerSt^een 

of  Hampshire  Street  as  ^^  „f  Hampshire  Street  d« 

nvap  entitled  ;Propos<3d^a^/;^^;suR.27) . 
16th  &  17th  Streets"  IFiio  wo. 

.     ^  Pl.ns  for  the   Improvement  of  Washing- 
,f  Preliminary  Plans  i  -t  

lyn  ?ivare.       -^ — ^  J    th  Reach  Citizens'   Ccn- 

f„,ldent  Sutter  reporW/J^^^^ 

r.d"^e  "Siffo-r  *that  pfp-.-^r /'si^tlS./ion  with  the 

ccMnlttoo  rerrosertat^ves  tad  exp__^.  ^  ^_  ^^,„,,y. 

plan  a,  prepared  W  Archl  ^^^^^^  ^  co-l.sl.ner  Zln- 

°"  «"™thf  fcXir«-*"'"  -"  ^'^''''" 
roonaan,   the  loixowiiie 


Approval 
l^nn  SQuaxe 


A_?7-57 


MIIWilJ*'  '"   ''"'""  '  "^  I »» 


^)f^* 


%t 


m 


2ESS  (cont'd) 


Pr,an1^^ti0^    If "  f     2751 


K  stage  #1.  J^^»' 


«»•«»***** 


n^ari  bv  Lawrence  Halprm.     nwi^i  gcenic  park,  it 

„     ,r«,n     soccndod  by  Comlssloner 


teaJia*2252l  ,        ,,.g  hereby  approve  tho  Brelinina- 

'  SrS-t^cr    if  ;rfpfX^or"nrar^:-?.s  .^  .n  ..U^tea  cost  or  C37,C. 


«  u     la  to  Use  Department  Facili- 
.  of  Cooperative  Nursery  Schools  to  ^Is^  ^V 
(6)     R^quest^of^Coope^^  ^^^^^^  ^  ^^^^^^^ ^ 


consideration  of 
Request  of  Coopera- 
tive nursery  Schls. 
for  Use  of  Dept. 
Itopertiea  Contin'd 


?o/t.«.lr  use.wcro  pro*nt.  .^Mng  the  Cc»i3- 

Murphy  Playground  availaDi 

^^*                                                        ^-  *  ♦v,^  ritv  Attorney  had  not 

i-s-l^ftlnSoaTo  ihc  August  8  «.atins.  ^^ 


*     «     »     *     * 


«     «     •     * 


Architect  J.   Francis  War^l 

of  -STORYUND?  thoroughly 

.r,  rted  that  these  V^^^^  ^  McCart/s 

I^esident  Sutter  reported  ^l^^^^the  preli^i-"-y  pl-^ 

reviewed  at  J^^^^^^y  "^^^^^^  °'°'"iL  are  in  conformity  with 
offices  and  that  tney  ^^ggion  and  arc 

already  approved  by  the 
the  master  pl-.  ^^^^^^^^  ^  Cornnissioner  Coff- 

S -r f:^l^--oX-"  -^optod: 


CcBBlssion 
yiml  Plan, 

'STCEYUND' 

Irecared  bv  Mr  .Ward 


Re^siJiUOLJa*-^^ 


■«'.., 


''«»W!^|i|B)W 


.jgglgj^ 


U8 


<*.i«':K^ 


C2) 


\r  .p.«irication3  coverin,  the  first  pha.  of  .STOmAND-  con- 
gtruction.         ,»»«»*»*»•* 


-»i'!ir.:  r«r/ur c^^rtunu.  to  oHat„  ex^rt  con. 


he 


"^^  „         ^«norted  that  Cormnlsaioner  Moore  Wiievea 

Coromlsaioner  Herz  '"^P^^^f  ^^^^tunity  to  obtain  expert  consult- 
there  may  be  an  ^^^^^Jt'J^^^^PSS'Sng  the  .hort  period  that 
-^  -^^i^tLfsL  iilf  S  in"h'  BayVea  attending  a  Stanford 

rnJ^^re^ferdiJing  t^  -^^  ^'  '^^''' 

««T.»     seconded  by  Commissioner  Zlmraor- 


Ujj!ai22S4 


p^gnintior  tJ"-  2754 


C,^55lon  CXitlines 
procedures  To  Be 
I  Allowed  m  Connec- 
tion With  Hiring 
Consultant  services 
'on  Short-Term  Basis 
;  for  Strybing  Arbore- 
1  tua,  Amount  Not  to 


z.  r.4   i«o<<.r1  Sciences  convening  at  3tan- 
vniEBEAS.  the  Institute  of  Blologl»l  Scl^  outstanding  auth- 

'°rtr:f"'o?h  il-o^SUtran-ZUnlcal  sciences  partlclpat- 

I'g  In  the  institute,  and 

..  -»i™,lt,.ral  and  botanical  ex- 

Arboretum,     ow.  therefore,   ^  ^  ^^^  ^^^^^^^ 

RESOLVED,  that  this  Commission  does  here^^PP'^^^^^^ 

uftke  following  P^^J^^'^.^i^^afo^bolnical  expert  during 

r  sh"o^t!tr^i- s"---  ^"  -  ^":::::i: 

c^^  irs=hnr;ictr ^^^^^^^^^    ^-  -""°"  - 

short-term  consultant.  ^^^ 

(h^  The  City  Attorney  shall  be  "^""f'tnt^'sefXr of  th^  «=x- 
'"'  S;„"o'ntract  covering  the  =-  f^-^^^.^  „„d  a  roport 
r„rrico::^n"d!t°i™roi"H3  plannlng.establlsh»>nt  and 

^'"^^  +o^  tn  aDprcve  an  expenditure 

(„)  The  controller  Sh^n  be  re^^e^"^^^^^^  ^PP  ^^^^,  .,  pay- 

not  to  exceed  f500  oi   o    j 

l^nt  of  said  contract,  and  ^^^^^^  ^__^^^^ 

(d)  R^suant  to  the  ^-^^f  n«!/^^-tfX'juth.^rl.ca  to  e».cute 

Th^  :ro4::rtSarn"tJ- - «-"-  '^"^"'-  -- 

L.IH'i'M.ll-^"-   iP-^-^^^^  c-mmissioner  Zimner. 


(3) 


mission  i.<.'*    ^ ^  ^^      . 

ing  the  July  roooss.  .,,...  •     „„pUons,  It  f  %"'*"• 

tention  to  tako  his  <inr 

6-27-57 


.^ 


^i0^f'%»e'«^''^- 


l«!!CST!W,'5«i 


\ 


U9 


M,i- 


-  ,.  ..~,rt«J  th»t  the  Garflsia  ailordng  Pool  Is  ichedul^a 
IS;  ^nUTbouT'tS'flrst  of  October  and  that  additional  per- 
8o!mel  «m  be  required  to  operate  the  pool. 

Z  motion  of  Commlesioner  Coffman.   seconded  by  Corxdssloner  Zi^ 
Sr^nl  the  following  reaolution  was  adopted, 

fi^aolutlpn  Ng.  V^^ 
■^  uct.  mSOim>  that  thU  Oo..ls.ion    l„  o^der  t      „porl,  ^a  .^U- 

^tarfleU  S»l»-    °^^„ei^  Septenbor  16,  1957> 

-ifff  rmli 

1  C104  janitor 

1  RllO  Lifeguard 

1  RllA  Swinning  Instructor 

2  R112  Matrons 


«  «  «  »  » 


»  «  «  «  • 


(5) 


its  -. 


inGLakeSe£Eeatl2n_,y:oa 


.    ,^vat  the  recreation  grounds  and  building 
^•nruSrwoTr/liS-a1  -n  Orcvo,   is  schcauloa  Tor 
oLwtlon  coi^-onoing  Soptonbcr  1.  1957. 

»       of  Conrls.lonor  tolUghor.  socondoa  tjr  Ccrrl^loncr 
S^r^n.  tuToi^img  resolution  was  adoptoa, 


1  C10/^  Janitor 
1  058    Gf^rdener 

o  w      >,.nt     Architect  -  Siginund  Storn  Grove 
(6)     Appointir^^nt  o^f^^^^W^ 


l^H^nnan.   Supervising  Bngineer.   T:^sZ^IJ{£/{^^^^^ 
intprovement  and  ^^P^^"  ""^'pointn^nt  of  Mr.  iJl^^^?,^-,,n3truc- 

^;Hftf=t.ToTf ^  H  £- rtis-o^^rru^^"---- 

tion  of  the  now  stage  J^ndth.  p 


'fe.G.Herchnnt 
Awarded  Arch'l 
tontract  for  Ser- 
vices In  The  Prepn- 
Kti:n  of  Plins  & 
3pec3.  for  New 
Stige  jt  Other  Im- 
provements at 
igMUiro  STERN  GROVE 


p^^^i lotion  ■  'U   ^,^ 

^■"   '  ,„^.tlpn  of  tho  General 

HESOf..  that  this  C.™j.--;;  ™  -rr  V-nnnt^n^^^^^^^^^^^^^^ 

in  the  funds  avallnble  in 
^17,230.00. 


*  « 


«  * 


*  *  * 


»  « 


6-27-57 


iiiip«ii»m>i .,».. 


150 


')f^ 


^-^^^^  ^"'"'"         .nt«nt  of  Mr.  Victor  Abrahamson.  Architect  -  New  Entrance 

(7)   ^^P^;;S^:rV  ^n1^^  -^ 

n    .otion  of  Co^niasioner  Gall.ghor     seconded  by  Co«nd5Bioner 
Sr^f  tSe  following  resolution  was  adopted, 


^..Victor  Abraham- 
^;  Awarded  Arcn'l 
Contract  for  Re- 

Specs,  for  New 
sTtrance  to  Aquatic 


(8) 


^^,  P0.276Q 

».  ThoB.F.Chace 
^imrded  Contract 
f,r  Repairs  ^nd 
iTfroTonerts  to 

v.^»f.r  Stadiv 


RESOLVED  that  »'^^^Z\l6Z'Z>^^°:ZrT^r^rLZ  STc't. 

Ahrahamson  for  P""",,"  nHons  tor  the  nev  ontrnnce  to  the 
aoslgn.  plon»  and  'P""^^^"",""/!^  sum  architectural  fco  of 
AquaUc  !*rk  3enl«  Con^^J  ^ao  vlZn  th.o  funds  available  In 

^polnt^nt  or'.l.Vo^3  ..  Chace.  C.K.  -  Bepalrs^na^pro;^ 
*^'^^-  i-  va«ar  stadium 


«r     Herman.  Supervising  Engineer,   f"'^*f/st  "l»rJ^"<i'''^'"i"8 
*^,«r repair^  =ny^-:rrf'lnnhr'l957.5S  ^dget  In  the 

r.rtTfTiCa«. 

drainage  corroctl.n  and    n^^^^^  under  thsc-ntract^*^^  be^^^ 


construction  cost. 


(9) 


drainage  »'7'="°''r»  "chrcrin'd^r  this  contract  t.  be  jt 

a  foe  of  ten  v^-^/^ 

but  not  to  oxcoed  !J8,700. 

ME-  Glen  P^rk  Ho".ting 
'^'T*^^  l^fihan    ,1--^-V.  M ^^^ 


gy.trn  l^er^aDrir'^  Hr,.tted  a  roport  on  the 

Mr.  Han^n.  ^^r^.^i^f^^Z) oT^X^«>^^  "^  '^  '^"""^ 
"l^"'  '1  Glon""t^;k  tecrcaticn  Center. 
Vsten  at  Glon  ParK  ,,conded  by  Cc.«lsslonor 

on  .notion  of  Co^lssl-ncr  Z^XS^^^'Xa  adapted, 
Slla^hcr,   the  following  resolution 


Bes.  No  .2761 

yr.  Prank  L.Nonec, 
y.E,  Awarded  Con- 
tract f -T  Prof. 
Services  for 
tlehabil.  and/or 
Replacement  of 
Heitlng  System 
at  Glon  Park  Rec, 
Center, 


.SO.VBD  that  tlis  Conr.ssion,^n  S^rt^S^^rS^ 
Manager,   does  horoby  J^/p^,fossi^nnl  sorvi^^^J  f^,,,^,^  ^^./.^ 
Engineer,   a  c^"^f  ^I'^ificntions  f-r  the  ^°^^^'^,.crc'^ti'^n  Con- 

ti.n  of  Pl-^  -J,To.ting  s>'sten  ^^"^'l^^^.^o  in  the  1957- 
replaccncnt  c.f  i:J°  "  .^rcvencnts  being  avaii  ^         . 

te?,  funds  f.-r  tho^^J^^t  of  ei2,000,  and  nil  ^^^^, 

f-)rnBd  by  Mr.  r.ew-. 


(10) 


''-TTinr^nl^U^'r  "*   ''  „,„^  w  Comnlssioner 

^  '  ,      „^  7ininennan,    ^^^"Jt.n  Was  adrptedt 

on  motion  of  Co-is sicnor^f,To^  appreciati  n  was  ^_^^_^^ 

Her*,  the  following  ro 


y 
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Sf:^ 


(oant'd) 


PitBglMtfli^"  ^'°-  ^'^^^ 


nr-cnivrrn     that  this  CommlBSion  doos  herety  express  ^o^f'-M'irg^r- 
^^u^n«mev     RiSc  Supervisor  of  Music,  its  appreciation  of  the 
ot  M.  Cosmey,  Kiuoc      V  y^^^^  ^^  ^as  rendered  to  the 

faithful  and  valu^^leaorvi  ^^^  Recreation  and  Padc 

people  of  3^1  f^r,^»!'  rarv  i^hereby  directed  to  axpress_.nd 


^^f:l\.,      people  °^^^nf  tre  Srcrrta^  17h  ;eby"^di;;ct;r;o  axpx.ss.nd 
'C^^^o^^'  r^^'^S  bi  ^ans  ofTresoSltion  of  commendation  to  her.  this 

Bon  Iter  n»  .«,«  .    .,  ..  ^  «  M 


^    tt   «   «   «   «   « 


(11)  g^ihrrn  ^q'-^'^'^^- 


tho  bulanco  of  t*"", *t,    %o  "oguested  that  the  Genenl  l«n"8" 
a,  a  <=°"Sl"^°,f  °f  S;  a  roport'na  reco,«haatlon,  for  the  u» 

"^rr'^'^sSS  i:  hf.'rh  fa^^noror  tho  ..U  8  noting. 


Lr  Requested  T^t 

thru  Use  Puhrrnsn 
Lqunt  Funds  Be 
»d9  to  Him  in  Ad- 

(12)     ]Tn^p*-|rr""'''?  ^^^  ^ 


^hec 


hr.  Rolph  to  Sub- 
Ltto  Conmlssioner 
Ullsgbor  Recoaanen- 
Iwions  &  Program 
Uj  Halnt.it  Repair 
l-f  Structures  For 


for  the  fiscal  yo^r  1957-1958. 
iLediately  upon  its  completion. 


(13)  kiy-^^-"'-"^--- ^  .   ^     .  !„  n     Mayor  Christo- 

U  apper  Noe  Rec,  AH  Conniseioners  were 
Ctr.,Mon.Eve,,July  »««»»••••* 

J25L 


toicr  Baseball 
I  LwguB  to  Open  Play 
|=.tM.3.Hay«ard  P/G 
Is  Friday  Bve,, 
Une28,  1957. 
I  Fifty  Teams  to 


SJOTO'MEMT 


Mr     Kimboll.  Recreation  Suporintendont    r^P-J  ^^,  ^,,,,^o^ 

fo^s'    Bascb'll  I^nguo.   conduotodjy  tje  d^^^^  ^^^  ^^  Lions 
L  the  S".n  Francisco  Junior  Chanbcr  oi  Fridr>.y,   JUno  28, 

Sub     w  uid  hnvo   its  nponing  -voting  -    pl^J^,^,,  „iU  of- 

E  -r  aft^he  «;s  SS^.;:--  -  --^  ^"  '-^"^ 

over  fifty  boys'  teams  will  conpoL 


«  * 


*  «  *  «  » 


«  «  « 


UHd) 


t!SU 


^  hffnre  tho  Cormission. 
Rospoctrully  submitted. 


flu 


6-27-57 


^i_ 


I     -^f:!' 


San  Francisco,  California 
August  8,  1957 


uiiiyi&s 


rr^r^,  A^U^t'-irT.  F^eei^ent  Sutter  pre.iaing. 
The  following  Comissioner.  vei^  present, 

Mr.  Louie  Sutter,  President 
Rei.  Eugene  A.  Q»llagher 
Dr.  Francis  J.  Herz 
Mrs.   Joseph  A.  Moore,   3r, 
Vir.  Frod  D.   Parr 
Miss  J&ne  E.  Zimroerraan 


(1) 


^,  .  no  errors  or  omissions,  the  minutos  of  t».  regular 
rttnro?^eT7ri957  were  approved. 

roonuinent  will  ^  P^^f^^^  Tover  to  the  monumont. 

the  Co^ission  that 

Mr.  -X  0.  r^ri^^D^rtrof  '^.u:Lr..  ^^^^^^^x 

Mr.  Sherman  P.  D^^^^/^^J^^ii  around  the  '"^"^/V  ^^^''al  of  the 
the  request  for  ^^«^°°^^^^,  j^nke  recoinniDnded  approval 
exceed  3  feet  in  width, 
two  requests.  commissioner 


Isslon  Qrantod 
Bbus  Monument 
jlttee  to  Ih- 
■11 3'  Sidewalk 
.ound  Monuncnt  & 
t  !/iy  Conduit  Rn. 
felt  Tovier  to 
(ttucent  for  I\ir- 
fcse  of  Night 
blanination  - 
Memph  Hill 


kailssinn  Ap-  (2) 
Treves  Inten- 
se of  The  Auxil- 
'7  of  the  J.D, 
Ml  Jr,  Museum 
"  Icccrporate  as 
'fcn-Profit  Organi' 


wmHEAs,  both  tw' =:rrroi-tunot'uL'SS^^^^^ 

proved  the  proposal  of  tho  ^  „f  s^„  BrBn=l!«°  °  „ti„„ 

at  the  ba=o  of  Colt  Toxo   ,  ^^^^^^^  ^ 

HBSOLVED,   thot  on  roco^ona.tion  ofjhe^f     „  of  a  siae««:  -/ 
,lon  13  hereby  f  f "  f/J'^ouhd  the  existing  clrcul  r  P  ^^ 

to  exoeed  3-^°°^  in^f.f/^f  conduits  from  t^-/°^„^„t  ^V  be 
area;  and   (b)   t,nc  i"jr     b  order  that  s^i-^  .    ^^j^q  ^jj. 

Colt' Tower  *<>  t""  """^ria'p^rmlsslon  being  |lj^^»"i„„  .ill  be 
munlnatod  at  night;   tnis  iy'     •,   q^  in  this  cons^ru^ 
aoirtanding  that  all  --^ fjf  ^^o  tho  Con^ssion. 
restored  in  a  manner  accopx, 

********  A  vniarv  of  the  Jcsephlre 

J     t,^r.«.ldent.  The  Auxiliary  «  ^^^ 

'^-:^,:i  Ulerof  incorporation.  ^^  ^^  ^^^^^^^^^^  ^^ 

;^er  an  intorested^and  "PPre^latl^  -  „^     *co^ded^by^_^_ 

.the  Auxiliary,  on  "^i'^^^^^lcn  unanlnously  appr 
ComilBSioner  Horz,  tn-  incorporate . 

tontlon  of  tho  Auxiliary  ' 


II 
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t.  ^BS-Jtr'iBa^Wl^.ffffS 


^iil«WM«tf"' 


\ 


; —  ■ 


mma 


■jganraU9aiaSll&('it.' 


)ftlf 


;bllo  3ohool  in 


d) 


(0 


e     »«i    T     jQOobs.  requcBtlne  permlsaion  on  bohalf  of  the 
jv^om  Samuel  I.   '^ifl'JZcoptJZons  of  tho  State  of  Cali> 
Grand  Lodge  of  Free  ^^d  Ac     p.^^  p^tsmouth  Aa^a  on  September 
fornia,  for  a  civic  cor        ^         purpose  of  dedicating  the  raonu- 
''X  Xf^.'^oott^rZ^t^^ectio.  of  the  first  ^lic 
'^^hLrin  cSlfornla,  also  Inviting  the  members  of  tho  Commls- 

SJon  to  be  present  for  the  ceremony. 

on  notion  of  Coo^s.ioner  Herz,  seconded  ^  Cc^ssioner  Moore. 

Se  foregoing  request  va.  approved. 

rurifn.^a^tM^"nr"p^:hl'.:  T^l.  r  Aea  Tor  McUren  ,«K. 
nn  nation  of  Co^isslonor  Horz,  ..ccndod  by  Co^issloner  .toope. 
L  foUo-^nK  resolution  ««3  t-dopted. 


RelJio 


fifla^],utinn  w^-  ^'^^^ 


IfcLaren  Pari' 


H.SOLW..  that  this  Co-ission  JPf-?onr.Srrr.r„^  'p^^ 
lowst 


FROM  ^     , 

(a)  Violet  Munscn  ot  vir 

(b)  Walter  G.  Vogel  et  ux 

(c)  Julie  Uhibergor 


State  of  Cnllfornia 
(e)  Mary  Eldman 


Lots  Noa.    UssLM 

*"  2        6188 

2,3,4,5,10) 


Aimpunt 
$  525. 

5,500. 

3,500. 

10. 


TOTAL-  fToTZloT 


«»»»»»*»•« 


Com.  Appvs,         (5) 
Use  rf  Union  Sq, 
f-r  Scondey  Concert, 
tos.,0ct.22,1957. 
Celebrating  "Ipndon 


n..  nc,.  M.  MCCOOK.  ^""-f„„ti- -  »^--" 

Office,  requesting  use  ^^^"^^"".^^^22     1957.   in  connection 

with  "Lcndcn  Week."     (Mayor  ^^^J^  P^^  y^^i^.  i^  connection 

wock  beginning  Of  ^^^^^jj.^^f  British  r^rchnndise.) 

with  the  city-wide  prom^ti^-n        Bri  ,,^,33ioneri 

on  motion  cf  Con^ssi^ner  l^^^^^;^ZZ  ' 

tor.,  the  foregoing  request  was  appr 


•  «  «  « 


*  »  •  •  • 


(6) 


Inxlsslon  Appvs, 
3  Events  in  Colebra- 
ti-n  ^f  United  Na- 
tl ns  Week,  Oct. 20- 

11U252 


PVon  Mrs.  Ruth  B.   Stevenson    ^--^Tnc':^^r:ru-tlnr:^^^^^^^^^^ 
fs^^cfatU  fc;  ^f  Xt  coicbratJo^-'f  l^ited  Nations  Week, 
tlon  in  c^nnecti'  n  wltn  Tinu 

October  20-27,  1957.  „„^.nded  by  Gomnissioner 

trZ  c'^rr rnlfoir^P.-  ..  S.e.  .  .a.t- 
fng  iho  follc^ving  resolution: 

j^^^^l^Mrn  N'  .   ?7bS  ^  ^^ 

fHnr.;ru"ci.rr?rthr|^^^^^ 

floral  plaque  commenoratin?  x.n 
Golden  Gate  P^rk. 


(7) 


«  »  »  • 


»  «  » 


*  *  4^.nt     Bird  Guardians  league, 

Mr.     J.  Edward  Dahlen    Vlce-^^f  f/g',;,i,.ti^n  th.t  all  park 
!;;eared  to  ask   on  behnlf  ^{^\\J,,e  nttentlcn  to  the  f^l 
P-P-tios  be  posted  with^sign^  the  P^rk  Code: 


mo 

bird,  *^—  -   -  „ 

recroatloi'i  center. 


h 
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V  JllutJlKiHBiuaih«.«>M:x.  . 


L^L 


)f> 


^nffor  Enforce- 


Cofldsslon         (8) 
[iegretfully 
Denies  Request 
cf  City  of  Hope 
f,r  Floral  Plaque 
iG.G.Park  Band 
Concert  During 
•City  of  «°P^,.,. 


•a) 

Mr    D^hler  stated  that  several  Police  officers  with  whom  he  h.d 
Ulked  were  unaw(^re  of  this  provision. 

S  '*:  J»U=o  SpirW.  'Sf  OoL,!  «n4er  «,  .o  Instructed. 

^       41  .Hn  E    Weinberger.  Regional  Chairinnn.  City  of  Hope, 
Prom  judge  Alvin  E.  '^^^"^^'^^kY*       s  proclaimed  "City 

informing  that  the  ^^^J^^  °^,J^?",^ilf  .^a  LVn  Francisco,  and 
of  Hope  Month     ^^^'jf  °f  .^"J'^'.ral  display  in  Conservatory 
requesting  (a)  ^^^^^  ^^J^^igfe     and   (^  tL  dedication  of  a 
^..r^ll  crorfin  oTderO^te  ^A  I  the  City  of  Hope. 

^er  considerable  discussion  ^^  ^^^^  lo^tsJ^nTgrftmiy 
gher,  seconded  by  Co°fjf-^°;,^°ff',',f  established  policy  pro- 
SfiUngVe  u^:  TfTtf  facilUi^s^for  fund-raising  purpose. 


«  «  «  « 


»»•»•• 


;^roval  Given  (9) 
S.F.lfcdel  Yacht 
:i\ib  to  Hold 
ibdlo-controllor 
vfcdel  Boat  Contest 
It  ^rcckels  Lake, 
>,day-  Sent.  L 


jcquest  For      (10) 
jTy  Parnit 
T'  Extend  Break- 
ipter  at  Yacht 
Harbor  Referred 
V.Y:-,  Parr's 
Corrlttee  for  Re- 
Tiev  tind  Report 
It  i  Subsequent 


(11) 


p^omE.  W.  DoCear.  --  Co-do-     Sa^^^^^^^^^^^ 

rtesrr l^"?Kriruron^Way.  Septe^^r  1.  and  enclosing 

adequate  Insurtince  covoroge. 

0„  notion  of  Co^^sslonor  Zl»a»..n,   seconded  ty  Cor^ssloner 

fcr^t^  foregoing  request  wns  approved. 

^o.,«r.  ^.ul  L.  Vrodon^^g  ^«ef    Opepuons^lvm^^^^^^ 
An^  Engineer  District     ton  ^^^■'^^'^^J^^ssi™' s  request  for  a 

be  closed  on  the  '^'=f  ?'l°?;",^^'^,f  ^,eht  Harbor. 

pemlt  to  construct  a  breakwater     ^  ^^^^ 

The  secretary  reported  ^.f./^jj^^rirde^arSt's'apiil'caUon" 
dated  JUly  19.  that  the  «1^  °"  fora  period  of  >t  least  ninety 
l^,Z,f7o  Tnr^:  ro-o^n-slorto  rondu=t  a  thorough  reviev. 
^  pr-rr     it  was  decided 

mer  a  thorough  discussion  by  Co^lastone^  T^rr-issioner  Galla- 
Tnotion  of  Comnissionor  *^^*^;^7;rccnSssioner  Parr's  C.r^t- 
gher.   that  this  ratter  be  ^/f  ^^3^         ^  neeting. 
tee  for  review  and  report  at  -  suu 

^nf-r-in^  that  in  accordance 

f^rt  fp;7alSf  t^trir^f^thrpurp^se  of  ^.mshmg  the 

r°  »^*^  *JoT    ^T^f nmatinn; 

following  essential  intern"'' 


(^) 


(b) 
(c) 


,  „  -r  Sharp  [«rlc  Q<-lf  Course  In  its 
The  current  »rket  value  -f  Sharp  l" 
highest  and  best  use. 

f  Sh-ro  lerk  Golf  Course  subject 
The  current  -rkct  value     fSh^rp  ^ 
'=  the  restrxctl-ns  ^^^^^  ^^  ^^^  ^^_^^ 

The  current  r^arket  r^^'!^;l;^T^^'  -f  thea<=  I'^-i'- 
P„k  Gclf  course.     The.sa  .^^^    .^  _,i  are  In  no 

•*•  "■'^  "1^£%;rirfo=fc;\uUn7given  -ss^nt  ye^^^^^ 

heard  upon  a  full  and  ccnp  ^^^^^ 

(llORE) 


4ll 


n 


■'t        ."   :'-"i^ 
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'^)f^ 


0^^^^  ^'""^  ,,,n  of  Comi.sionor  Parr,   socondod  by  Cotnnisslonor  Zimor- 

Croction  ^f  Shnrp  On^^t^^^^^,^^^  ^,^^^,  ,.  p,,3i.ent  Sutter. 

,  r^lf  Course        """» 
^  ^nt  Roferrod  «««*»«**»• 

i  t«  1^'^'^^p.oth  Aquatic  Park. 

^;^rty,  Beferred    ^^^^^.^ndation  at  tho  next  mooting. 


«»•*«»»•** 


m^^^^rz  :;^:rir  .7ur„. 


(1) 

Ut.  29.  1957 
I  jjt  as  Date  for 
1  uection  Covering 

the  Incorporation 

.f  PACIFICA.  - 
I  2isrp  Pirk  Property 

Included  In  This 


(2) 


n^   «  R     Hnln    COPY  cf  a  lotter  to  the  San 
From  City  Attorney  ^^J.^^,^^;  "fg^^g'^^^qucsting  exclusion  of  the 
Mateo  County  Board  of  3^°^^^^°^^^  J^?     and  County  of  San  Fran- 
S^arp  park  P^^P^^^^^LXlndaries  of  P^cifica,  and  notifying 
l\iZ'lrZ.fcTZl  rr^^r^Uod  ^  its  City  Attorney,  s 

office  in  the  natter. 

T^       .     ri+v  Attorney,  telephoned  during  the 
Kt     Bernard  J.  Ward,  ^oputy  City  Attorney^        ^F^  exclusion  had 

fo^^ssion  neoting  l?':XZ^l%%7l\^6  been  set  for  the 
S  Tf^rnllocUonr thf^lter  of  the  incorporation  of 

pacifica.     (Piled)  t^     d  -t 

,,« „a.oxa  a.  ^r,ia*-",raoprr=s'=rprmo  ^^^ 

Snoervisors,  requesting  i:"^„^  p^-.-igc^.tg  boundaries,  seek  tne 
S  property  outside  of  3.^  Prjncl'/^^^j        „,iaon  In  =onr.c- 

tr:ir.hri3r;«.'nt  *.?%uc.  propone,  cmea) 


(3) 


(0 


(5) 


(6) 


tion  witn  T.nu  t.=^-- .„^ioqlnff 

.on  ..tHony  ..  «-.U.  San  ---  -1^^.?'.  '^^^t 

p-itT iU  e^Sr^y  .t  the  conclu.lon  of  tHo  1,5 

blot  .».o.     --r/trfo:^.Sfs To^^^^t^e 
the  mndicappod     inc.,  l"vltlne    ^^  nelshh^ckor  f^ "1/^"',^^ 

f,:riS'=ori!M.V  A.W  P.H.    (mea) 

P.O.  HIS  Honor  «ay-  Oo^^  mn^orSt-^^S^pd^  Jj-'P-"*- 
from  Mr.  Valter  J.  ^Iborg,  *  ^^,,,„  o»to  mrk.    (Filed) 

ed.  concerning  tho  Bo  „„„i,,ir«  a  comnlca- 

,    r    Kline     Porchnsor  of  Supplies,  oncl-^'l*  o„^„^„ 

rrcfsc"o.^rnrd5in.^-^--^^^^^^^^^^^ 
-f  to^ri^'thr/if"  ,med) 


i\ 


*\   V 


(7) 


^„t  to  receive  the  ... ..  ...--  ^^  ^  ^^^^^^^^  „,^^ 

Pro.  Joseph  H    Dyer     ^^-^f^oSs^on  on  the  foUowing. 
l„g  of  tho  action  ^  the  ^^^^^_^  ^^^_ 

mes  bjr  Resolution  No.  W  ,j^,„v.a 

Working  Br.«ir.e3  t^  ""  ^  „„.1991W) 

,„ii  onllRSE  (Building  "PP"".!™       Resolution 


No.  6916-1957-3. 
(MORE) 


8-8-57 


\ 


j^  (cont'd) 

**'"'  ,  „     nw^qion  Plant  Manager,  Tho  Pticlflc 

v^,.or     Public  Relations  Chnlnmn,  Unltea 
(„     EV»  Mrs.  '-""If  ,f  SS,,'  a.c„  88%u.nlt.  Wa,.  S.n  Francisco 
'        Federation  fJ^^^f^^'K^tio  floral  display  In  Conservatory 

°^u!"medr 

.     v.f„^t     ramrosslns  on  behalf  of  Donald 

,101    rroB  Tod  R.  «™"°"'HffSon    a^dTlIs^^.  ^''"l^  P^""'"""  vf . 
'^°'     Sach  Klrby.  Mr-  »•  "'if  °f?J,„  the  department  staff  in  working 

*thrC"SooTar=urand  Fiel^houso.  (Filed) 

°"  ^^  .      „v,     Third  ilnnual  Cable  Car  Bell- 

Square.    (Pile^^)  ,  .,„„^ 

a,     .0.  He^  .  Beals    r.  .ora^n  ^^.0.  ---^'Sn^ 
^"^rhinTt'tho°to^mtLn  of  his  o^loyr^nt.    (Filed) 

.   .V, *.««  ,if  the  San  Pr 


(13) 


aered  hln  at  .^  '-^'-  „,,,„,  t^e  San  Francisco 

Fro.  Kurt  Herbert  ^f  o-.,^°;-/„f,:,Thf  "oUisllon'for  Us 
^rr.  Association.  l^*f^*ha^  installed  in  Conservatory  Dell 
^Tproval  of  his  fl""'  *°i^,rwlth  the  35th  annual  season  of 

fcF?So^"^----      ^^'-'^ 

.   M       1205     VFVI,   submitting  appli- 
u   IS     MrQa?ido   Post  No.    i«iU5,    ^^  »        p.  „,    ♦  ^  Delta 

rnf.er.^'4r-™-^^"-"'^^-'"  ' 


(15) 


Kr.nager  gavo  approve.  c.^orvisors.  advi3- 

P^on  .ohn  R.  .cOrath.  ClerJ.  of  the  B-.  f,/Sies  fo^^^^^^^ 
l^e  th.t.   -except  for  ^^f  ^^^f  ^^^^.tion  13  proscribed  or 
inl  for  ihich  a  different  tx^^lin^^^^^  ^  ""^ J'TnV^' ^ 
^^ittcd  by  law,  --7^f;3^rraticn  by  ^^o  Board  shallbe 
Mai  or  otherwise,  ^°^/°^^';%^rn  prescribed,  before  1^  °li^ 

the  Board  at  which  it  is  in 

introduced."     (Filed)  Brookli-n.  ^Jew  York, 

^on  Eliot  H.  ^°f/3^- i^S:;rn'S^trrSrk:  and  P-ticulayr 
expressing  ^'^^^^^^^Ste^oon  programs  corducted  by  Mt.  Ha  p 

Corjilasion  retain  tldcx  -n 


(16) 


<»  *  »   * 


»   *  « 


«  «  « 
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^    k   *- 


-■,.'«(IW^-*i*s,^^ 


^^ 


?# 
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^f 


g'^*^^'''^am,2Uii^SNiTi-"  "Pi  Bn'-w^  ^»« 


,!„„  of  Co^isslc^r  H«..  seconded  t^  Oo^l^lcner  Moore. 
S,"foUowfng  resolution  «es  adopted, 


HtgiJYi'l^r  t"-  '''"^ 


*^^  BESOLVKD.  that  all  te^-ar.  No^-Cl^l  Se^v^c"  ^PP^^^^^^^^^^ 

,^lrtl  ST'l^tt,    far?oua  =l°"l^S"f„d*2rr»St  appflnrn^nt,  n^do  by  the  Cct,- 

June  27  through  August  a,   J>v:>f, 

J     b©   it 
^"  *  rt  of  aald  appolntmonts  be  trans- 

FURTHER  RESOLVED     that  a  repor^^  ^^^^^  ^^^^^^  Commission. 

ndttod  to  the  Controxiur 


(2) 


jrogress  Bwi/  or 


•  •  »  • 


»»«*•• 


I ni  ,1,1  iirii'iT  nn-ii  n— 

payroBntS! 


tl7t075T02 


(a)  MyTij  ^^^^^5Ti3on  -  Uh  I^inr^"^  ' 
To  Robert  L.  ^i-i-son 

period  enaing  b-:)U-P'. 

^pxnRS  LION  &  PACHYDERM  HOUSE, ZOO.-Cont.#232. 

(b)   PAINTING  INTERWRSL^N^^ T-5;272:00 

foW.  E.   Huiics^Co.  - 

period  ending  7-12-57.  ^^^^^^^^^^^j^sO^^^^ 

Inc.  -  Membership  f or  y 

«^  t/t"7'n  «;t;J3  -Cont,#<t^^ 

Iteriod  ending  7-26-5/. 

^„^      inTT  ni^'rf^^i^  "  ^  '^'^'  "'' '^^|7n  '^" 

(e)  211',^^  ^^  ^^'^       '  I  V    ,   III     I  ^"^- 

Cycione  Fence  Co.   -   i-^ 

Juried  ending  8-2-5   .  ^  D^.^if,^,,^""" 

(0  soa  STERai^ER  iNg^^^^^ 

t"o  H.  Goldman  &  Son 

Iferiod  ending  7-29-57.  ,. f icationj2m— 

^^'  to  Ralph  Murray ,  Dire cto 

..riod  ending  ^-^^;;"^,,^,,,,^^ 

Rental  for  one  year  r.rtific^tion-.^ 

To  Willi'^ni  G  Mcrcn       ^^^ 
Services  rendered  to  t>-^ 


.rh'l  Cj 


TTa^^r^r^d  Lee  -  2d  ^^   ^^ 
Services  rendered  to  o--la 

(MORE) 


8-8-57 


r 


;^    A- 


15B1.        i.^'^ 


jjjjo.  «(°'  To  F.  J.  ^^,       d  to  6-28-57. 

l^jjtisaS^  Services  rondoroa 


.00 


Period  ending  6-30-57. 
rervTorroJSeif/to  6-30-57. 


Sr'l^fol^nt  130-57. 


38,iV30.00 


sat 


I^rlod  ending  6-30-57. 
period  ending  6-30-57. 


8,8A2.70 


31,233.57 


6,211.70" 


^37,980.UO 


period  ending  7-3-57. 
Sorvlces  rendered  for  per 

I^,iod  ending  7-31-57.  u,,,,^.__ 

period  ending  7-31-5/. 

Iterlod  ending  7-31-57. 

ToLTJ.  McDcrmott  -  1st,  *«y 
Period  ending  l-n-Of 


(3)  ^onn1--n  ^f  naa  ^^^^^  ^  commissioner  Moore, 

on -tion  or  Co^^ssio^^^^^^^^^^^ 


the  folXwlng  resolution 

'  •^'  ,      .  ^_     on  recoirmendatlon  o* 

Sxtenslon  of       RESOLVED,  that  thlB  Cormjlssion,  ^^^^  .^^^^f . 

agor,  approves  the  following  ^^^^^^^^ 

fe  W.  E.  Burgess  Co.  -  an  °x.  ^^^ 

July  12,  1957,  due  to  Modiiic 

•  *  *  * *  8-8-57 


^, 


r-- — 


^Mk*>^HMK.a^Mj 


<„-..  '  ^ 


«  -'-■«* 


•-^^^^rw  J 


. ...  *4^*^r,- 


•1  I' 


S"oor..  t51«  ^"ll"-^"*  r6.olutlon  »«  Mopted, 


rrer",rtor?oT,:;rorr f0U0-.n«  Koanc^on,  of 
Contracts! 

therofor  brooaed  concroto  finish      a  iifcii-.fl«* 

|°»™rdlffere„t  fro.  th.t  speclfU*-      ^  ^_^ 
a  TT^'.'SE  of  - 


C 519.95 

I,,  I  rii|-.  f;^ir*rirf^f^/>^-^-'^'^^^^ 

(f)  aAlT^^   ^¥.,^^  alL^ra  -  to  adjist  architucL'9 

rstl^felf  a"c;ordre^Uh  Contract  .207  -  .^^3,.,, 

„1  „f  use  of  Itenmnont  Salary  Appro- 


" ^'''''       '       '     'rllrr'^ocon^od  by  C»l3=lonor  Oom- 


Req.Approval  Use 
?erm.Salary  Fds, 
T  Temp.Replace- 


T.2231 

T-a057 
T-2158 


:i*rfS!;d3r^ir;Ve^?rrpi:rn/B.^^^^^^ 

the  following  positions  ny    t-  ^^ 


I;^i:y^O'Callr^gnan 

^i^l^^   .0.  U./0  ...       'AV.V-  9AV.^ 

'  cation 

2^54^i;SEViS£&-a£SSA^^y       6A7/57-  V30A7 

Denis  Culloty 
(MDRE) 


V 


18678^ 

600.00 

237.71 


i\ 


II 


750.00 


8-8-57 


"'*''*««aMiRs,, 


•.TJ 


___/ 


- 


j3saLiB»isiiai225 


«/Mi    Carl  Simon 

^•^^  1.  9513     John  Boden 

1 14199 
7.2205 


-..:.206 
-:207 

>22U 

:42U 

W222 


BEPUCING 

S-1  Quir.    Wlcg  in  higher  classif i 
'^^  cation 

Sick  Lv.  w/o  pay 
Lv,  w/o  Pay 

Sick  Lv.  v/o  Pay 

Sick  Lv.  w/o  i^y 

Vikg.in  higher  classifi' 
cation  . 

Sick  Lv.  v/o  Pay 

Conpcnsation  w/o  ?^V 

Sick  Lv,  w/o  Pay 

Sick  Lv.  w/o  Pay 

Military  Leave 
Sick  Lv.  w/o  Pay 
Sick  Lv.  w/o  Pay 
Sick  Lv,  w/o  pay 


Duncan  Fiahor 
D,  Caminata 


Honer  Morrison 
F.  WhitohousQ 
Vfn.  Callas 
Frank  Pall^^ 
Frank  Taylor 
A,  Varni 
G,  Marengo 
Henry  Hansen 


"^  z^  rc?r.a...  -  iv.  «/o .. 


6/25/57:^2^/57 
.6/20/57-  8/12/57 

7/  1/57-12/  A/57 
7/  5/57-10/  A/57 
7/  1/57-12/  2/57 
7/  1/57-11/30/57 

.7/  1/57-  8/31/57 

-7/  1/57-  8/31/57 

7/  5/57-  9/  A/57 
7/  1/57-12/22/57 
7/  1/57-11/30/57 
7/  3/57-12/  2/57 
7/  8/57-  7/19/57 
7/  1/57-11/  9/57 
7'/  1/57-12/15/57 
7/  1/57-12/  8/57 
7/16/57-  7/23/57 


l!.2li2 


sHjojauMm^MMi  ^/^  p^y      7/ 1/57. 8/12/57 


Tiir.  Healy 


IS      ronr.'-e.    SIC.  LV.  «/o  B>y 


7/  1/57-  9/30/57 
7/  1/57-12/  8/57 
7/  1/57-  7/15/57 
7/  1/57-11/21/57 


:.2i9i 


L.nii  I'HltlTTr-  TT^'^'^^T^ 


Amount 

01,629.50 

558.50 

1,710.00 
990.00 
1,680.00 
1,650.00 
660.00 

660.00 

660.00 

2,010.00 
1,980.00 
1,650.00 
U3.75 
1,A10.00 
1,680.00 
2,070.00 
82.50 


163. 6A 


i,uo.oo 

2,003.63 

190.00 

1,786.00 


508, 6A 


^  ********  * 


(6) 


'^^,  No.2771 

,  hoiM  Warrants 
'  t,3  fty  Damage 


Rrgnlutli: 


does  hereby  ^^^^^^^.'^^uh  Ordinance  No.  82A6t 

claims  in  accordance  witn  vr  _ 


Uonore  Bjorklund 
Max  Metaxas 
Mrs.  B.D. Lynch 
Ugo  Mattel 
Kevin  D.  Maloney 
Herman  Uieckc 
William  Roardon 


D 

£21  Often  Army  St,  A-28-57 

Wmd^  Broaggo-2850  ^™y  ^^57 

135-18tn  iive.  ^ 

157  Gollingwood     7-  "^J^^^i. 


-4itto- 
.ditto- 


*  *  * 


*  *  *  * 


*  *  * 


(7) 


iii, 


No. 2772 


Request  for 


on  notion  of  ^-IfuUrw^^^-P*^^' 
the  follwlng  resolution 

a^asiaii^*-^'''*-^^  ^^  „per»tlon  of 

hereby  requested  to    PP- 

8-8-57 


»'***'tfl»»B«t«l««ll>"'"* 


:ri_ 


M§'^^^^^&ii:-[-:  >■ 


j^jaijusaias 


IM 


.2172 


^la^ 


IZSTJ^i^-T- 


;-• 


'tli •'- 


(€ 


e^ 


r   r--rT.    3^-'- 


^TTT-t 


S^-DTiftT 


:^:^t^rs«". 


trVfc-i 


V-t  ■r--rs 


»,.,-  for  '^'- 


ir^«r-i«^^ 


t.:.'  priT^i"  -^- 


cf  ***-  ^•^-'^^ 


^ll£T    >- 


•-I.-    -« 


tjL-rt^ 


j^^-^  3^ 


;r»f.3r. 


?^-ri  ^ 


£t 


Z^^ 


■'■if^     ^3& 


— k  'jr^-'5'»* 


•crc 


.,_.^.  r.**^-  "f^"^ 


«-/«ie^..  -*=*' 


«*«-ife' 


(e)  Ic  '. 


riassr 


^iii  P^ 


^'-    of    >K--*^- 


iiife 


-,»t  n^^Z 


.-5--t    ?/-   - 


-    s^ 


(b)   T: 


^WdC'^ 


T'^r- 


2.XC 


\   .  Z'.  ^f-*^  *'-*"       \^  '—   vH  ii. 


:■:.  Soc^** 


♦   ♦ 


♦  ♦   ♦ 


•  ♦ 


•   » 


r^    *  3^^ 


:«*)  i^ 


^r^'Sfe'-      ^ 


j^jHUI  M. 


forfTi 


;<,'Tmri8^'* 


^-■Mit- 


ic  est 


yr  1    ^9it> 


1-vinc  ;--• 


i 


rfMMi 


1L2 


'Sf^ 


fciiisiX- 


l#^*^''^^^a)  CAJ^CELUTIONS 

DOOLEY,  MatthGW  J. 

VAN  DER  NAILLEN,  R.E. 

RANDAZZO,  Frank 

CRARY,  C.L. 

HAGLUND,  Walter 
KING,  Richard  P. 
HUUT,  Schuyler 
FOSTER,  Ned. 

(b^  CANCELUJIONS 

WELTNER  PONTii.t 
VILLlAMlSi  M.  P. 


Effective 
pato 
7-  9-57 
7-  1-57 
7-  1-57 
7-31-57 
7-  1-57 

7-  1-57 

8-  1-57 
7-31-57 


8-  1-57 
8-  1-57 


(c) 


(<3) 


7-  1-57 

8-  1-57 


:K,  JosotJh 
SULLIVAN.  Warron 

rrnifiiiririT  iir^-^-^^  ^^^^  9.57 

FLOOD,  Kaymond  0. 
H/JWOND,  Sanuol  R. 
liEK,  Dodge 
KING,  Richard  P. 

HAGLUND,  Walter 

HUNT,  Schuyler 
(GREENSTONE,  C.R.  & 
(SELIX,  Alfred  E. 

HICKS,   Janies  E. 


Nane 

9f  Boat 

3EASCAH 

AMIGO 
PALMA  V 

MISS  ANN 

28-Y-17 

BXCAROO 

ANACAPA 

VERi\ 


KOMPIKA 
RITTHIE  W.   n 


COkAl 
28-B-8^7 


7-  1-57 
7-  1-57 
7-  1-57 

7-  1-57 

8-  1-57 

8-  1-57 
7-31-57 


SEASCAffi 

:jiigo 

PALMA  V 

BUCCAROO 

28-Y-17 

;J3ACAPA 

3TACKEDECK 
VERA 


^yth  No. 

9^ 
228 
179 
61 
205 
202 
2AA  &  24B 
203 


^8 
13AG 


4 

iW 


9A 
228 
179 
205 
202 

2A 

134G 
203 


«  » 


»  »  »  • 


»  •  «  « 


Tf^'I,^"^^  BUSINESS 
(1) 


^  ,t.   Cigarette  and  candy  Bar  Coin 


yr^pr^inp  >f-n^,nu3  — i.  ^^    ^^^^  fequest- 

i"*,"  '-^7v  S?r«4«"lvSly.  the   aenrico  In 

tii.d/or  candy  *"''.ely  s^tlsf""*""" 

^^„,  ^en  c»pletc  y  ^  _^^_^^^^_^_^^  ^„. 


a«^-  >''o.2775 

Vitotfitic  Merchan- 
ll8ingCo,-25^ 
Cigarettes  -  Five 
tarV  I/^cation3 


C&nteen  Service, 
Ik.  -  lOf  Candy 
B»rs  -  Three  Pirk 
kcationa 


..nrn  that  this  ConurA.sion,  on J^^on^^'^^l'Xle  permit  to 
PESOLVED  that  this  j-cnewal  of  ^J;     ,  coinroenoing 

Mnnaeer.  hereby  approves^  j.  period  ^°         ^  vendiig 

S^tic  Merchandising  Co     ^o^    ^^^y  ^  ^^^  ..^^  opcr^te^       ^^^^^ 

July  1.  1957  and  ending  June  ^  ^  P^^^^f^riiden  Gate  I^rk 

Sines  for  '^ig^^^^t'Safding  I^rk  Cafe,   (^^o^nd  Cafe  in  Golden 
tions  as  follows:    (a)  "^"^x  children' s  Pl^yf°^^^  (e'l  Administra- 

^  "^^"(drCirhiaik^^^  to  the 

Gate  park,    (d)   ^^''ll^^  Lodge.  Golden  ^^^'Ly' package, 
tion  Building,  McLaren  i.    8^  ^^  ^^^^^   (3^)  P^^  p- 

Commission  to  be  at  the 

*  *  * 

l&SDliii^S^^'^^'-^^  ^f  ,he  General 

.  .M,  Connrdssion,  on  recomn^ndation^^^ 
RESOLVED  that  this  Co^  ^.^^^i  of  a  re^  ^^  july  1. 

Manager,  hereby  ^PP^^^^^^^  a  2-year  P^^f  ^^^^r^ted  vending 
canteen  Service,   Ljc.  1     ^^^^^  f°^^^!rS  three  park  ^oc^^{f' 
1957  and  ending  J^^/z^o.)   candy  bars,  in  p,j.vc  GoU 

-      'JLnes  for  f  "^rrdiig  I^^k  Cafe      bW^^  ^^^^Is"^^' 

G8  follows:      0-)   »";,   (c)   Administration  g  gaies 

Course  Clubhouse,  an^  (c,    ^^^^^  ^^^  ,,,t  of 
with  a  payrnent  of  i" 
the  Commission. 


1 


•  * 


It- 3 


*>f'fl* 


t 


jjassjBBBas 


5tA 


^y  Cities 


HKSOLVED  that  this  Co-i-rCvri^^arra^e  ^3^^^^ 
Onager,  hereby  ^PP^^^^^^ft  T-^fr  Period  commencing  JUly  1, 
Bay  Cities  Automat  Co.  tor  y       cbin-operatod  vending  nva- 

1/57  and  ending  JUne  30,  1959.  ror  F"^^  locations 

chines  for  ^^^'f '^^.i^/LS  Sfe!   (b)  Golden  Gate  Park  Ciolf 
as  follows;   (a)  «^^^f  f^H^iltration  Building.  McUren  Park. 
Th"  'pl^^rof  rhirll'^a  one-t.nth  (13-l/lC*)  per  cent 
ffVe  ?^3  B-l°«  ^°  ^^^  Cominlssion. 


»  *  »  « 


»»«»«« 


Ldasion  Glve3  j2) 

y,,  to  Closing  of 
Upshiw  Street, 

hferring  It  ^^ 
tte  toneral  Manager 
fcr  Study  &  Reco^ 

:jnd8tlcn  on  Union  s 


»      «      W      ^      "       "       - 

f  Ham,Aire  street  Between  Sixteenth  and 
Proposea  Vacation  of  Hanpaureawv^ 

in  connection  with  ^'«,'=°"^"irlndTtr^rS=T«MoSlp^ov^ 
S  »rpshlre  Street  between  16th  and  m  ^  ^^  ^^^i^^on  2750), 

al  had  been  given  ot  the  »^""?  "  '  the  Southern  Promotion 
S.  todrew  J.  toll-gher    ^P^^^^Jf^  ^  Conolssion  indicate 
r=8001atlon,  ''PP!"°ii?'t^^sterXy  iO  feet  of  tho  street. 
i*^crwiirr^-"*^^5.rae^''""'  on  the  dosing  of  the 

street, 

, +     p,nA  Mr .  Matthev  n, 

^.  Anthers  Ballerlnl,  B^^^^f,?'    fh^^WoSucU^n  and  Aeromutlc- 

aubBit  for  the  aepartnent  s  prl 

;,ove^nt  of  their  property.  ^      ^^^^^^  ^^^^_ 

on  notion  of  ^--^^^rre^riheTrfgoi^S  ^^^T,^^  Z 
gher,   it  was  -^o^i^^^^rand  reco»endation.     "^^f^^^^ihich 

-rtiTSs^o^  gf]^---  rtroe;^;Jfr:a^.. 

lEBS/rertirofTenfe:  S/or  ,tr.ct.es. 

,  .  ,  PTC  Rata  of  Departincnt' 3  Use 

(3)  -'^  ^^^r^s;!cS^^^ 

,P  ^M"'*^t  CoTTiffun^U — -»  ^  ^^^^  ^^  Harold 

Considoratinn  was  ^t^f^ S^h^Xr^nf "^^  Tta^^P^-ta" 
^ars,   superintendent  of  Scho       Jg^^jj  7b  as  its  pro  r^  ^^^^ 

Sr Sf'SoTn      r3-rUrrs«-'on  .nance 

had  been  referred  to  tres 

at  the  ineeting  of  J^ne  ^   .  ^^itation  with  the 

mended  that  the  roq 

'°"°""  10i7  Recreation  Bond  ^^^ ^^ 

^pproprlaWd  fj-^^^iton  ApproP--"™  j^  ISotS??^^ 
Corcnf^  Heignx-s 

ted  the  Coinmis- 

^  foiiowin,  this  -rgJofterpS-lSS  in'tr^r 

Recreation  Bond  Fund.  8.8-57 


tnmmmmmmmm.t 


"Tspe 


I'  /. 


Sf^ 


00.^^^^ 


0U9.5OO  for  the  Doy  Canp,  now  in  trensit.  will  be  approved. 

\a.M  gutter  said  that  the  reinaining  available  funds,  after 
Taking  the  B^-'^  of  Education,  would  be  a.  follow.. 


Project 


ArU^^^^  ^^^^ 


Corona 
Day  Canp 
Eureka  Valley 

Pine  Uke 

Rosai 

Upper  Noe 

North  Beach 

rentrfrrctlvltio.  (Reel  .rt,) 
Hayes  VaUey 
Garfield 

Balboa 

Contingencies 

Hayward 
Hamilton 


I  57.216.21 

15^,663.17 

5,624.29 

12,876.62 

9,703.28 

6,028.06 

2.543 .94 
865.08 
1,105.32 
166,536.65 
61,465.16 
21.091.92 
61,025.68 
7,098.97 
6.158.1^ 


$574,103.01 


1 3eq.  for  A  Sup- 
fleiBtital  Approp. 
,  1  Alt.  of 
1120,033.76,  To 
Ity  pro  Rata  Due 
Jurd  of  Educe . 
'aConnec.  With 
>nd  Dae  At  Sunset 


o„„  -econded  by  Connnissioner  Herz. 

„ ^.^r   of  Commissioner  Parr,  aeconaeu  y 

On  motion  oi  ww"»  i.,*<nn  was  adopted; 
the  following  resolution  was    p 

^SOLVED.  t^ttM.Co™.«i»^^,,r.ra;^ve7l^^^^^ 

to  Appropriation  807.558M0  (Und*^  Sunsot)._f-J^e  P^„^ 
Co  the  ^n  f™~i'rhs*oiortl^tS  '^■=>'"f  *^  'ST  Wn'. 


U) 


..  .0 «...  or  Hi--rirerrcrr.i»^^  - 

mission  had  8i'«'5,'='''°r^that  tl«»  ^^  '^'^''^/J^'l^roU-n  vlth 

tho  legality  "f  *Lf;!*?f„:  THoln,  City  "'"f  f/ ^„t  ?he 
slon  waa  n-v  Irfor^d  by  Di^  ^^^  ^^^^^^  p,„ibi.  tr  gr 

Opinion  No.  11  oA,   wi^i. 

'^^^^'^-  _,„     sec^nded  by  Crnnissicner 

Z.7X  foi^-o^sJ^'i-Jirr^--- — 


Resoiiiii^fiJisu-2222 

.  cf  Coast- 

I  «lfe  Boys'  Club 

to  D*  Pcrtion 

I  i  Sharp  pirk 

I  direction  of 

i'""'''^^  •  M  :;c:o;e:a:i:e  .ursery  schools^ 

k.ofS.P.      (5)     Request  of  S.F^ouncilofCoop^_^^___^_^ 

U(wncil,CcTpera-        -f  nnpfi^-trifint  fnryu  *^*  ^^^  g^^  pt'vncisco 

Jnfcraery  Schls.  ^       ^  .   considered  the  request  c  ^    ^rtmental 

''^  Further  Inves-The  Commission  ^^.^f  .^ij.gery  Schools  for  use 
Wm  by  Supt.of    Council  of  Cooperative  .  ursery  ^^^^^ 

I  •i<;r9a^}nn  i  propertie  s , 


I 


I 


i. 


1 


.rf ,. 


""•^-^^wteci^ 


JB^rMWr"    mini  !■  II 


.f^V" 


■£ 


(cont'd)  . 

^  ,».»  -f  Mav■^^  Christopher  fcr  ti  repcrt 

r.  conpll^nco  «ith  the  roquost  ^  f  "g,^^    i„iidlr.«.  right  be 
f„  th?  suggestion  *"^  °/'tf,':„^,^^ftlv.  nursery  scterls.  the 
fmi  to  P'"''^'^T "^i"^  thit  •  sWff  mmstlgtitl.n  be  racle  ccn- 
?r«isslon  h.d  «"='f  *f  eer^m  playground  ^ulld  ngs.  and 
ccmlng  the  ""^^f  ^^f  Juy  Mtcrney  be  obtained  -»  '^  -^'^/ 

=^y  be  per^tted.  ,,,^„tea  te  the  Cc»isslon  at 

City  Attorney  Opinion  No.  ll^'j^^f,^,^  ^  legally  rent  lease, 
todays  oeetlng  -"J.^*  to  coc^'^tlve  nursery  «h;;l=  •»  » 

-  n:iufl«"«.".  -"ject  to  U  rules  and  relation, 

-  0,-^.isslon  »y  adopt.  ^^^  ^^^^^  ^^^^^^^^_ 
«     «^^  n  th-rough  discussion  cI  t,ni3  •  .  ^    ^t^ve  Nursery 

of  Cooperative  ^^^^ery  ^  undertaken  ^  V^^^^d  have  no 

departmental  activities. 

cvv,^ir  Bequcst£inds 
,cn  :n  ^.(6)     S.^^^^^^^^^^^^^^^^^^^  ,,e  report  .n^c  UTrcd 

L^uest  ^^         t  rf  the  General  fj^f  \^^  ,^xt  i*eting. 


1  r>t.ftnancj 


^tT-.;ct^arei 


•n-^r-^iri       I'Fi     II' I    '  „i_ 

i-->^=«'«''>     Mfiat=a2mfi-'-i  ^^TthaTthc  prc^a^  f-  "It^lCd 

iS-r^mU^t.     Co-lsslcner  O-^f ^^f^^f^fs  for  tho  H'^lVf  lUfturarond 
rSr'-otSlic:    and  ^i^f-\fh'l^X  the  Sup-rintenf  n^  j^"^^^  ^  ,  ,nor 
1-  "  ^'^  SaS-l  b:^"  ^"  =rr«ruld'«P  n  t-'tho  Co«lss.:n  In 

,  review  of  *=  pr=P^^;^,^_ 

this  tnattor  at  ^.  later 


....-••••• 


hepresertativesCS) 
1 -i  JcEiyaide  Dist. 

!:  !tte  Survey  i 
ra;:rt  Oc  Loccticn 

?r-p':3e'i  for  P/G 
hjTh£.ir  bistrict 


--1    -f  CaternAt 
P'-r-^Ld«  at  the 
nt 


■i'-ctemt  Corp.  .     -  ^he  Ger-.r^  ^f  UlU^ndlng  ^-^^^^tLaie 

•i;«rica'  rteq.  At  the  request  of^tn       ^^^  install  rl^^        .^,  t:  ^  s^^^^^^ 

^t  >er  t-  Subso-  Corporation  '-^^ ^^^.l^c^i  Gardens  was  r^t 

^:t>tefetir^.  Sr-n  Pranciscc   Zcni^e 

1  neetinc*  ^ 


8-8-57 


I 


r  r: 


"^nvOTHvap 


^w 


Itt. 


rdii 


4'-^ 


\00M^ 


(10) 


( cont'd) 

*   ^r  rnmniasioner  P^rr  and  the  General  Managor, 
At  the  ^«?f  f  °%hnpplication  to  operrvte  .  quarry  on  the 
'°"tJi^3lo^''of  the  Bay  Viov  Park  hill  was  put  over  to  the  next 

ittseting* 


I  srt«  Council 

Ijilistorical 
L_  ci  Interest 

I  fcferwd  tc 


«    »    »    • 


«»»•»• 


^  r  ,^^«.a^one^  Parr,  the  Landmnrks  Council's 
At  the  3Ugge3Uon  of  Comissioner  F^rr  ^^^^  ^^^^  ^^  ^ 

request  that  the  S^nto  be  -s^«^^^  ^^,^^^^,  ,,  Commissioner  Purr's 
historicnl  P;J"l^;^^i3^^^ocidod  that,  in  addition  to  recommend- 
ccrmnittee.     ^V^^f  !^_artLntal  properties,  this  comittee  be 
i^C  -Jh«^ -^^^^  coUtion  With  the  unifomity 

cf  signs. 


Mil  I'-r  ?""-""-" ''■'""'•^"^^»'^''^- 


„         HT     Ja^s  P.  Ung,  Assistant  Suporint-^^^^^^^^^^^ 
k^f  Vn^Torted  th.t,   as  the  result  of-J-o^r^  "p^^y^und.  an  imnediate 
Urirten  ont  ^ng  P  ^^  tennis  nets  J^  f  ^J;'^'^^^^^  ^^s  in  transit  for  the 

-Jennis  Courts        J^^^g^-ig^tlon  disclosed  ^^'^.^^^  "^J^  nets  wore  installed  on 
h_MiJSia—    ^Z  at'this  VI^V^^I^^\'^'\^':Z  newspaper  article  ap- 
the  tennis  courts  the  sore  ^^y 
pearod, 

™;iei^tat  12  ground.  «":^""^!^.''  ^ili  Lt  bu  wplacea  atms- 
»lon  Dolores  Jerk  and  Rio!^/":  ;™„?3    g  „ets  will  to  replaced 

nets  have  been  replaced. 


«»•*»«**** 


f .  T»  Arhoroty 


(2) 


ft  cf 


I -ir^ftiriCe  of 

1  'isla  Del  Mar 
I  «.en  Club 
1  h  ^rther 
I  ttn.of  Stry- 
Uai.£bc£gtun 


The  OoMral  Mamgor  rop-rte^!  that    aa  the  rejult^o^^J  ^ 
I^ur  .?^e  Arboretun  >^  «''*!"  "V^rt  for  the  further  l^pro«- 
"ub.  a  gift  of  Five  ^c^^^^^-p^^rted  to  htn  ^  Mr».   ^^^  «' 

oDnt'cf  the  ■*'»'-«*"°/the  or?ahi«>tl^n. 

Staache.  ^^aent  of  the ^  ^  ^^^^^^^^^  ^__ 

r°f"iU'n."raoiftr«r^-i--^^  ^^-"^' 

Him  r.i^n  r-  ^'^^ 

-^^■j-^tively  accept  the 

used  for  the  further  improve^nt^  ^^^^  Bo.rd  cf  Superv 

4.v^<-  ^^r+   hoinp  received  in  ^^^/^^o/o  /Series  of  1939Ji  ^'^ 
'r's?  file  Sa3728,   Ordinance     o  93^^  ^^^ntributi^ns  under 

provides  for  '^c^^P^^^f^.^^tion  or  park  purposes. 
CIOO.OO  for  general  recreation 

(3)    .uthorl..  .nor- -^ 

Recreation  to  iitx-ona  ^y  —' 

Sort.   29   ^    -t.-.K>r  5..mi 


^«  rftrr     soconncci  uj' 
on  motion  of  Connnissioncr  P^rr^^  adopted: 
nan,  the  following  resolution  ^^^^^ 


'--»■■ 


•> 


Sf^ 


iuthorizing  At- 

Cong 


P7"^]i^^-^'^  W"-  ^'^^^ 


(4) 


',:Uon»l  f«-;°»"°",^:;ir"tl?5:  1957.  both  ^.te,  mcmslve. 
"piokforrt^'Sara^^^.vnU.blo  ro.  th,t  purpo.. 

-rrr^lS-Suc^-s  ..opted. 


;«ard  ftechanical 
Sr^inoering  Con- 
tract to  Frfink 

L,  Sccec  -plans 

i  Specs,  for 

G.G.Psrk  Irri^a. 


— r^r^;:^"--^'!"?^.^  ESS 

orlu'w^.OOl  and.  te  It  ^^^  ^„o>tlon 

povored  to  execute  the  conT,r 
i%irk  Connission. 


(5) 


»w^rd  of  Contr".ct 
t:  Appleton  & 
VdfJT-i,  Archi- 
tects, for  Pinal 
rlins  4  Specs.- 
ifcH  cf  Flowers, 
G.G.Park  -  F^e, 
:,2b.Q/.0.00 


.     .  .ot  to  -.ppl^ton  4  W^U,rd,  '-f  V^^^^gloS^ 
Awnrd  of  Contrr.ct  to  "PP^     ,,    nf  T, --TTP  '  '    '''"^   '^   ^^ 


*"  '  ^<,tlon  ^f  the  Gener'ii 

,    ^  4.v,^«,  Crniiission,  on  '^^^"T^^  Lggrs.  A.Applcton 
RESOLVED  thrt  this  Cc^^         agreeriient  w^^^.f/^f  ^;a  Wolfard. 
Manager.  ^^^.Xr/xchitfcts.   ^ba  '^f/,^,f,,S'ns  for  the 

total  actual  cost  ;^  ^^  g^oO;  and,  bo  it 
exceed  the   snin  -f  -20,ua 

-1     vte^orK 


excwo^   —   -  ^f  ^},Q  Racrar-tion 

^.HEK  ^SOLV^^  -f^XlTeSl^^^^^^^      ^^t^frfat^n^' 
and  Pr.rk  D<=P^^^f,f  tS  contract  on  behalf  -f 
poverod  tz  execute  the 


Dcpar 

cowi^-  t^  exe 

and  F»rk  Connissicn 


•  »  •  • 


»  »  « 


»  » 


(fe) 


U     Brever  ^e  Consulting  Fcund^ 
^     f  -Mr     WlT*^"^^-  Brewer  »«»  ^^       ,^  *?  ^WtV\L 

App^mtr^nt  -^^^^-.T^  per)c.;aur^  ].,  .^nyaJ^-a:^-^ 


larr,   the  following 


'.*L\  .kij^rJ'Vv  *»»■  -iii:^* . 


lr.r;         "(f  'I' 


(cont'd) 


'Vie 


)  .,  "I  un^nBftr  -f  the  RecroGtl-.n  and 

.    T  w  21  1957  f-r  REHABILHATION  OF 
f  M-^s  Received  ^^Vj}>^^^'  - 

TfifT^S^r       "'  .    ,  w.,.-  ro^.  tJiQ  abcve 


linur^     '  ''  '  ,  ^  J  K1  'i «  for  the  abcve 

^  .cting  secretary  n^^--^--1;o^3^^^^^^     ^^ly  23,  1957 
Sntioned  work,  received  ana    p« 

es  follows**  *,,«  i^o  <v 


yUli^n  McInto8h  i  S.n  ^^^^^^^^  ^ 
635  Te3cr.s  Streex.,  ^ 

»^rtinclli  C-3trac^^^/^p;LncTs;.  3 
1580  Poison  Street,   a^ 

Adan  /^rras  &  Sen  pranciscc  10 

855  Treat  Avenue,  San  rx 

Pier  52,  San  Fr-r.cisc 


C138,698.0O 
^U8,250.00 
$U8.A88.00 
:i53,99A.OO 
O153,3/.8.00 


CO     <;Rn  Fr^-r.cisco   / 
Her  52,  San  rr  ^^^,^  ,f 

.,       ^f  the  Genertil  V^^n^eer,  rx.^^    (yiii«.frher,  tte 
?;:^ssionerZi^rnar     -.,p^,: 


Ivi^Behabilita'n      ^-'^"f^^  f.^  Rch"bilit^V  t ^n^f-m  the  w  rVc. 
\f j^kscn  :/G  i        ^ft^ insufficient  fur.is  t    p-rl  r- 

******  V23*  1957  f-rCCSTRXTlC.  OP  THE 
,,-,  -f  Pi^.s  Received  ^^^i^^J^jJ^^ ' 


-i>nti'ned  u  rs,   *  ,     *   crtvc       r  T   ^ir  ^ 


OAK 


Wn.  KclDtcsb  &  Sen 
635  TeiSis  St..^.*^* 


c.  J.  c^^iif.  St*    s.P.u 

2166  yArkct  St., 


^.  9.661.  :2.300. 

:ii.u6.  n.9oo. 


Tsin.  the  r-xi. 


e-?-57 


0SISS3 


(cc*it«d) 


„,  ";-i-as£SSSSSSS 


1787 


S  For  Fire 

Systeas  Conduit- 


tion: 
ai  submittea  oy  ^^^  g^^  Police  ^o™^*?^  deYoung  Mu- 


•  • » 


1955 »  *^  ^'^^  exiJ^i^ 
of  money). 

-       M      »      «      «      <>      * 


(10) 


Coccission  Appva. 
Oen.Mgr'8  Sugges- 
tion That  «Bear 
?lt  Road,"  No  Long- 
^T_Tnii.p,Re  Close_d 

(11) 


EaiopseDent  of 
Ferry  Park  Project 
Over  to  Next  Cod- 
'\\i\'i^  |1fietin£, — 


C^iifi2iffi^.Si22£S-.2^-^^ ■  ^th  the  con- 

struct  ion  of  ^^^^^^aed  the  clo«i^/„!,Var^tb  Middle 

-^-'  ''"  '"*      7  er  parr.  .e=or.ed  .y  C.^"--'  — 

ai  a  service  facility- 

Er^orsenentJjlUeri^^  endorsenent  by  the  Cor-i- 

President  Sutter  -f.f/rTa^? Project. 

r  the  oroposed  Ft;rry  r«  ^   „„„v«r8  of 

slonoftheprp  „.,in«  uh 


^  the  proposed  Ferry  t^enbers  of 

irfom  ^>>^°?.t;^"of  endo«enar.t  ever 
hold  tha  m"«  "^  ^  ,  , 

•  •  "  *  "                      .=l.t  Hsetlng  of  P«W- 
,  nne  Art.  H^^^-^tt  So^^Si^^^i^'^ " 


Club,  prior  to^  _...ioner  Moore, 

for  September  8.  ^y  coiml«8io« 

Parr,  8ecu»' 

on  -tion  of  Commi-io-^^        ^,,,,ed: 

the  f ollovdng  resox 

8_8-57 


m 


V 


MM 


^)f.;'4^ 


amission  Oranted 

^Joint  Meeting 

.al  Society  «« 
5j.poloand 


•d) 


therefore,  be  it  ^^  ^^^^  ^^^ 

»!""  °Ln^em^lB<=''  1^1°  ""''  '^°^^rfp^^«  obtalnod  holding 
H=Ssrn/^nd^-— -^  B.lldl.  ..ocu.. 


fnre  the  Conmi39i<3n, 


Respe 


jtfully  3ubnitted, 


V 


S^riy^ 


x^ry'iM — 


Recreation  and  Park  oo 


I  VS'.nM 


8-8-57 


t 

^ 


"-*■■■  -  ■~'^"  ■■ 


wmm' 
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^if^ 


San  Francisco,  California 
August  22,  1957 


Ul  N  U  TE a 


CMi 


August  22,  J7P'» 

T.e  following  ConnnissicnorB  were  present: 

Mr    Fred  D.  Parr,  Vice  President 
\L'  William  M.  Coffman 
Rei.  Eugene  A.  Gallagher 
Dr.  Francis  J.  Herz 
MP8.   Joseph  A.  Moore,  Jr. 
iTlsB  Jane  E.  Zimmerman 

<««ions    the  minutes  of  the  regular 
crr^nrB  or  omissions,  ^"^ 
There  being  no  error  approved, 

i^eetlng  of  August  8.  l-^V 


RATIOS 


kquaitto       ^^' 

Wve  ion  Foe 
IftH.OO  Adml8- 
iloD  to  Pfllo  Ga»e 
ScBeduled  for 
Oolden  Gate  Field 
W.13  -  Over  to 
»f  Sept.  12, 


(2) 


'"o»u^»y  Cheat  agency.  ^^^^  ^^^  ^^^^„^ 

involves,  1^  «^°  ^ 

mission  meeting. 

********** 

tb't  the  Conv- 

/.tt^rnov  at  Law,  "^""t'^i!!? isFargo  Bank 
From  FredriK  S.  '"'I'.'-jy'f^o'^mcn  a>^  *e  WolU  Ifi 
TlMion  join  -f  h,;Xy"  T-='-=  °^  n„''S  S^orlor  Court  for 

instructions  as  to  t  -  ^^^^  ^^  ^^^  ^^^.^Ked 

^    Max  0.  Funlce,  0--jf /ffr^f  L'/ted  been  advisf  ^hatj';^acd 

^ihThe  City  Attornoy's^^ff.^o^,  >-»  P'^r^J^fs  in  t>.e  requested 

procedure  su£gesto^  -.  »^^„  ,,3  other  trustee 

that  the  Co«nlssion  . 

action.  ^  .  „„.Blbly  the  reteining  * 

scleral  »«'-l'"'\S*^Sdslee  Boou.st. 

«lth  funds  from  tne  Bear  ,,„onded  by  Co»issloner 


Bas.  Ko.2790 

txnisslon  to 
Join  Vith  Other 
Irustees  in  Peti- 
tion to  Court  re . 
-Isposition  of 
U,/A6.71  Renairv- 
'  Inj  in  Beardslce 
jequeat. 


Biia2i3iiia^2-^-^' ^^  t^,e  Mary 

«,^  Park  Comnlssion,  true  ^^j.^^ 

^^  the  Hecrootlon^and  -rK         aged  to^.oin  ^        B„^^nd 

rSolrilo^-Ss^-^th:  Tr  "t  rndtrv,  -ererore,  he 
ra%^6':71  re..lnin.  in  t-  oo^.ission.  -  roc-on"'- 

.   ♦v,.  Recreation  and  P-^^  ^th  the  otncr 

MSOLVED,  that  ^ll^^^^^^cT,  ^gr^'^f  ^°  ^° 

^,>T,rTrr     th'it  the  ci^y       .v,4o  natter. 
FURTHER  R^^^^f  :.3  coriaission  in  this  n^t  ^^^_^^ 

ed  to  roproBont  tne  v. 


172         *' 


t^^SSS.^  mmolal  Seerotary,  Northern  California 

rlsTe*^  ;tl  design  for  two  bronze  P-^^^^°^      ^  j^^urice  J.  Sweeney; 


»ha  design  ror  t.wo    ""•■--  y  S,„dborK  and  Maurleo  J.  iveenoj, 
Samond.,  honoring  f:'6ust  L^Sundberg    ^  ^^  ^^  ""^'f^Z. 

X;,  was  approved; 


(a) 


DEDICATED  TO  THE  MEMOK^^CF  ^  ^  ^ 
M  A  li  ycLlrrF  TO  sM-PRO  B;»SEBiiLL 

^^*^  1957  ,  park  Comission 

authorized  ty  the  San  Francisco  Recreation  a,. 

,.,  DEDICATED  TO  m  MEMOH  <)F       ^ 

BASEBU.L  ,t^nn  and  Park  Coimission 

.uthorued  .y  the  San  .r^olsco  Uecreatlon  and 

^         u       U.       tt        % 


;3Bi88ion       U) 
^v8.  Outboard 
1  Holortoat  Races 
pnSoTth  Lake, 
[Uteltewed,  on 
I'jimday,  Sept. 22, 


1   r>f  outboard  uotor 
races  on  North  LaKe,  l-  ^^^^^^  ^j.  (,^_^ 

0„  recomendatlon  of  ^/'^^^Sfd^y  SsUoSr  Moore. ^^^^r'' 
^"^-/oirn^rnJirirthat  Ide^uate  in-;-  Cthl  event.| 
faer«Jtrth^  Comission  at  least  five 


^1 


»     «      « 


»     »      »     « 


«      • 


(5) 


I  hi,  Ho. 2791 

[  ULaren  Park 
'^i  Purchases 


'     3    Director  of  property.  '^^^^"^JZ^tr" 

rai^fu^-^S'fi^^rt".^--^^^^^ 

authorizing  purchase  conmiseioner  Zimer- 

.  «-.  Hprz.  secondec  cy 
Snrrf:^-ni"rsrutron  ;as  adopted.. 

ResolntlonJ:2i-2221  ^  ^  ^^  ^^^ 

.V,  t  thia  Comission  approves  fo^  '^ovltl  P^<^^^^^ 
RESOLVED,  that  this  0  ^^  ^^^^^^i^^p^k  as  follows: 

Board  of  Supervisors,  ^^  for  McLar^^  Park 

of  certain  properties  BlocksNos.       ^^^ 


Fron  ^„.  i 

RiH^rdo  f  ^^^^^J^^^^ett 
Christopher  M.  ^'^r^^ 
Edci  M.  Fcderlein 


Bl2£^5Lgli2S-       ^^-TiooTOO 
Sf^  "     375.00 

^^l  _271.Q0 

Total-  vl>2*»   * 


}  'F  I 


»■ 


«     * 


*     * 


»     » 


I  Course  for       (6) 
,  J.? .Quarter 
yile  kssociat ion's 
I  Hlcget  Racing 
1  hogrsm  Referred 
]  toConnr.Ziraniennan 
^  Gen.Mgr.  for 
1  IsvesUg'Aion  and 
lifcconnepdation. 


*  *  *  *  ,,^„    parks  and  Rec- 

".forof^ou^o-?  p^^r.^^.irserrirp-.-- 

^Xf  me^ssocl.tlon.s  old^e  ^^^^  _^^  ^^^  ^^„^,. 

T----,rirs^A-s"r^---"-- 

ol  Manager  for  invee 

..       ,.       H       »       * 


«       * 


»       « 


«       *      <* 


8-22-57 
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1S^&     T^.\:X'Tj.Z'^^'^tXT.r  pXWO>.a  ptoses. 
*rSerre'i    interested  In      <l  ,„^,,3ioner  Zl-er^an  and  the  Oo«=r- 

"■.toJfflendSiiSi. —  ^      ^  .     .    ,  .  v^    /g,  Danish 

''^)    -  --  ---.irre^e^tr."-!^^-  -  --""^- 

:rf»l»     .'''     wothorhood  in  ^/^'^i^^tlon  August  2%yi,  1951. 

ta;^:2i*i2XLi-    commissioner  Mooro, 
^^  was  denied. 

^  ^  *******  * 

(9)  From  Mrs.  Lily  ^-  ^^fo^  pl'.que  woven  around  a    S^lu 

*q*8t  of       ^9^  ^^evc,  requesting  e  floral  P    "J^^^,  22.28,  1957. 

ilBu8ine88  ^      i^^^,«  for  the  perio  ^^^  ^^^^ 

^*^'nlc  ^---^^  «f  the  General  Manager,  who  poin  


1^22-28.  1957 


From  Mrs.  ^^^  "\  fiorol  pl-^^q^e  woven  ^^^^^^ 
WeeVc,  requesting  a  ii  septenber  22-28,  19V. 

1^0  WorK,"  for  the  perio  ^^^^ 

r  +WP  General  Manager,  who  P°i^''._stallition 

--ln1c--»  ^°^:i   ,...d  .  oo».s..^  - 

rfei-sfrdrnitr-- 


','16  t,  secretary  a.^/or  referred  to 
UJiHS-—— -jj^J^r  tor  epp  _..,.,,„„  on  beheU  oS 


'^^^^''l  :::  iressi.  .Pree.t.»  o--^ 


(2) 


SrcrvoXlon.     (Filed).  ^,  . 

S'lppro^d  tic  'n^^-  i" '--^iSion  «o.  692^1«7-S. 


(0 


of 


osidio  Eranc".  --        ^^y.  surJ»'  "'  ,^. 

"open  house     W  ,^^t  28.  fr      ^  j,_^^  "^Vand  filed). 

rl^^tie-^r'c^r^  on^-,S^r'i>rea.     (---^^^^° 

vocation  ^in*  the  n     Bixd  Ouardians^Ue.     ^ 


campfire  P^og^^-  ;  p;j^eighhaclcer  ^---  Toaeue, 

location  being  the  Flel  Guardians  L;'^^  ^^ 

v^re  President,  »  Conmission  ■»-' 

T     TT/'uard  Dahlcn,  Vice  r  ^^^^  ^f  the  u  ^^^^  code 

From  J.  ^"^^     ciation  for  the  ac  tment  to  ^n        ^^^ 

:?tris?  ^?^kf  t;^t» A- -n^cn  -ith  .0. 


department,  Mr. 

^f^    -pQ      1957 

-„rtrr"sr;e"^-- '-  - 


,i   after  the 
billboard 

on 


.wffi  AKDjaEGATffi   (cont'd) 

^ISS^^^-^^ ..       of  n  snail,  temporary  bUlboard  on  or 

1^^       \,      (a)  I^s^^^f  i^^°Ler^ounc^  the  Festival,  the  bllioc 

<::/S  {T.l  fJ:S^^'^^^^V  ^^^^^  ^-^^-l..  conclusion 

K^i^^f'^^"'  September  29; 

'  '^tlati^'/^^,  ^  preparatory  worVc  in  connection  with  the  Fes- 

'^^^-   ,.)  installation  of  a  pond  in  co.^ction  .th  one  .  the  ..or 

exhibits.  ,  . 

tained  to  ^^°  ~.  .     comission,  on  motion  oi  ^2^    t        j.e  ap- 
TcoS?'^  Co^lssio^^x  21»or»n,  the  above  requests  « 

proved. 


^»*«»**»** 


^"'     ;;.  Citi.and.S2iiniI-i^-:=^-- ^^ 

the  attorney  ^-P^f^^f.rcase  of  Carrico  and  Gauticr 

tractors,  ^°/|X Francisco. 

and  county  of  San  i^  ^  ^^^^  ^^  ^^^^ 

^.  Bourne  explained  the  U^^^^^^^^^^^  ^^fT^,' ^Z^^r. 

contractor  -^-^-f^^^^^f,  .rcasionod  by  ^^^^^  ^:;ranrocean  View 

leged  expensive  ""fl^^^     gt.  Mary's,  P^^'^!!^^^^.     alleging 
in'conatrnation  of  Sunse^,  ^^^^  ^  cros^conplaint ,  ^^^^  J  ^ 

Fieldhousos.   /^^.^^^ certain  respects  by  the 
breach  of  contract  in  ccr  ,,^,in.tely  518,000, 

•^A  r    iudenent  of  ^PP^^*^  t;/ the  Court 
The  City  had  ^^n  aw^-^^^Jif^^^d  ^c^-  ^f^H^t'  to\is 
'jiile  clains  by  th^  ;3-%r.  Bourne  explai-dt^-;,;  ^^^^    ^^, 
in  the  anount  of  V4,  ^,^g,  ^"^^1      He  recorx^naed 

Knowledeo,  ^^'^^J^^.tor  for  improper  work^    H 

ful  representation  J;"-     ,  -    ,-, ^er ,  seconeeci  oy  v. 

rii^c^---- -^  ^-^"^ 

^S^^i^^^^^^^-^^^^-^^  .  .t  the  request  to 

2^-^  .     ronnission  does  ^^-^^f.^aLi  County  of  San 

n  ,    t,  RESOLVED  that  this  Con^ssio       ^^^^^  ^^^  city  ana 
:sls8ion  Rejects  RESULVc^u  ^^  Carrie o  «. 

^,-^,:iing  of  Case ,  reopen  the  c 
:«ico&  Gautier     Francisco. 
Tj.Ciiy  8l  Co.  of  «  »  »  * 

l-i  Fr-jcisco  .  . 


3  ' 


«       » 


«       *      • 


8-22-57 


j.^;«i»»-- 


\ 


-gr- 


W    1»«^ 


\^*\^-t^31*'l^»^ 


1V5 


->i^:V 


(1) 


ante 


rinnnV^^^"  He.  275 


Qr^Mct  of  the 

1     J  -     v>Q»«oV\V 


n    th.t  fir  the  beet  interests  ^J^^i;^  is  hereby 


Recreation  ai*^  *  —      •      following  nrogruBo  «--, 

^queaiod  to  approve  the  ,  ,a9-Certlficaticnl2^ 

Perlc^i  ending  7-31-57. 


To  BODor<-   >-'    "-^^,    tn 

Perlc^  ending  7-31-57.  t  #231  -  CerU^fi^ 

^^^^*^4/;  7 1-57. 

Period  ending  7-1- V. 


00 


Period  enaintj   <-*  ' 

period  -"^^  '-'-'  ■             ^  ,a25^0HtimiU24hir5O 
^rrT-p"CF  _  ContractJtiia. — ^ %&,^>*'^'-' 

(d)  EEKt^^^l^fr^rrurp^s^r^ 

To  Antone  reT.«r» 

Period  ending  7-31-5V.  #l87-Certifica^.^l3L^ 


(2) 


^..,  .PP-"  -  __^_^  P.vmoM^Ei^:"^'''^ 


HESOD^I^  tna>.  -;;"  .      following  "w. 

,^er,  appro.es  the  ^^^jj_Xont,ig^^ 

M  ^^^^l^trHiFt^i^^o^'.      !;  f.ct  that  Conpany  w^  ^ 

To  Russell  f--"        ^^     ^ue  tc  i-cv  g  ^f  Pavixio 

..„„»h   July  l.  ^^   »,*.-♦  WG  date  tecaua      -„,^.  cont.fff 


^^^^^llH^t^^rcrr^  ^f;;^  that  Conpany  was  x 

To  Russell  t--^-  ^     due  tc  fac^     v^cause  of  P^'^-^^^^tc^) 

through  ^^\^l}^r  effective  date  ^ca^       ij^.ContJ27C6| 

9tartlr-«  work  ^\f^^  activities.  Cl££iH£—  

'used  for  recreatioa^  »x^i-ConU£^^;^£^l^^f^^^ 


^^'   fTRobi^^^^^     1957,  r^ec^f  ^^f/.o?  a  r-UB^^'  °5 
defoctlots-  .,,   ,1.  #. 


r.tE 


jUsi 


i  fcl.  Ie.2795 

-  '.c:::*jact8 .. 


^^i^i^^^^^^^^^'^"'^^  seceded  by  ^-i-ioner 

♦  ..c  of  Cocrd««i^'^"\:uor^9  adopted: 
*  ^*^t^  foUovir^  resoUtioi^ 

**^'^'  ■»uti.iJi2..222i 


'■^i:J*^ 


iVfc 


^f-,;^Ji* 


MOTIONS  (oontM) 

(s  ou.pnA  RECREAT7ON  CTR.-#207-Cortif  .tf3393~ModincQtlon  ff) 

^   '  To  Engstrun  &  Nourae,  to  inatoll  8- inch  concrete 
walla  under  expoaed  enda  of  two  atairs  on  weat 
Bide  of  building,  and  provide  ateel  bare  - 
an  INCREASE  of  -  '239.1b 

(v.\  ANGELO  -T.RnflRT  RECREATION  CTR.-Cont.f^2Q?.Cert .#33^2-Mod  J.I4, 
^^'  ft  Martinciil  Construe  Lion  CoBip'.ny,  to  r:ibricatc 
inc   install  counter  rsccea  for  ticKct  machine  ar^ 
J^moS?  incloaure  frare  -  an  INCREASE  of  -  1130.87 

(c)  KEZAR  STADIUM  -  IMPVTS.  &  REC0NSTRX.-Cont.m'»-Cert.»2269 
Mod|ficaii£n,^2  ^uh  small  holes  in  tilea 

llthlr^ni-  in 'ueu  of Vv  tiles  -  ,  D^EASE  of-       IIO6.OO 

(^)     Reque8tjfap_Fund8 

on  motion  of  Commissioner  Coffman    seconded  by  CoMnissioner  Parr, 
the  foUowing  resolution  was  adopted: 


tquest  for 
1  rfliis 


p^oMnt^nn  No.    2796 

r/olUrC  'S  IS  hfXre.uestea  to  approve  the  foUowing 
Requests  for  Funds: 

ground: 

.pprop.7.653.130.001  -  j3-^S;=f,l3lon  56,000.00 

(,)  ;^aitional  allot^nt  account  of  Ko.»r  Stadiuo  «a»onal 
activities: 
Approp.7.6H.130.001  -  ^^^^"'^^i^J^f  rmts  -  ».8'5-0° 

X     r  ^v^^Tr-ise  in  wages  of  pianists 
(c)  additional  ^llotmcnt  account  o     incr^-c 
from  ^2.50  per  call  to  s>4.uu  p 
Approp.7.651.U0.000  -  Fees  -^  Spcc.Conponsa-       ^^^^^^^^^ 

,4ntinn  of  S12,780.00  required  to 
(Supplemental  appropriation  ol  h>x  , 

complete  fiscal  year). 

,,  .«uo..  --- -rr.T.-or  °' ''"°"" 

vacation  activities       v^ 


n  ai;t   111  go  -  Allowance  for  Overtime  - 
Approp.7.651.111-OU      General  Division  - 


S^oo.oo 


tidninietrative  person- 
,.)  ^^aitlcn^  allotno^  {f  .7:^X.:^io.  relief.  Co»issary 
nel  working  overt ii^e  \o  c 
Units: 


uniVBi 

APP.CP.7.653.U1.00O  -  f^^-ro^'SIvrafon 


$700.00 


.rtine  -  Golf  starters,  etc., 
(D  Additional  ^l^-'^'JZ  :riong  daylight  hours: 
working  overtime  ace  our. 

^.;   m   000  -  aiowance  for  Overtime  -  ^^ 

kpprop.7.65/..lll-000      ^creational  Units  '^^ 


>fr 


8-22-57 


./ 


IIW'IJ* 


yf'^     ^ 


1  ss.  so.  2796 


From:  Approp.817.555.025.01  To  Approp.817.550.025,02 
"^    Engineering  &  Architec-  Construction  - 

tural  Contracts-Golden  Ciolden  Gate  Pa 

Gate  Park  Irrigation 


Construction  - 

Golden  Gate  Park  Irrigation 


Gate  Park  Irrigation 
fTn  transfer  surplus  from  Architectural  and  Engineering  to 
^Construftion  l^ropriation,  Golden  Gate  [^^^ ^-J^^^^^ll,  .,, 
System)  

(5)     i.r2r^_nrders  and_Enc.umbranc.e  Request, 

on  motion  of  Commissioner  Coffman,  seconded  by  Comnissioner 
Herz°  the  following  resolution  was  adopted; 

p^aMiitlnn  No.   2797 
cumbrance  Request: 


(To  eliminate  climbing) 

feeding  cleanup  work  crew      o»v 
at  Camp  Mather  - 


<Jl,960.00 


01,170.00 


51,056.18 
737.78 


0l,93A.4O 


ii.  lio.2T98 

"sq.tor  yaxrants 
I:  ?ay  Denage 
".iki 


PpniiRSL    lOr    v<     I  ■     ' 

Resolution  No._2728 

R^OLVED  that  this  Co-i^i-;,f^^3l,rd"rgf  l^e  f'ully^ustl" 
isfaction  that  the  f^^^^f  °r,  coSoller  to  issue  warrants  to 
fled,  does  hereby  request^he  Con    ^^^^^^^^  ^^^  32^6: 
pay  sale  clains  in  accordance  wi 


|2 

Walter  J.  Webb 

Chas.R.Reis 

Antoin  Ruber 
Mrs.  L.M.Nolan 


Date 

Wind^  breakage, m  Monti-  ^^^_^^ 
cello  Street 

Damages  to  M^rcia  R-^is,  a 
r.inor,  at  Children's  P/G        ^^^_^^ 
Window  breakage,  29  Cora 
Window  breakage,  i'w*  7_20-57 

Church  Street  Total 


Anount 
$  7.90 

10.00 
7.15 


'■^i 


^  ^   ^  *  *  *   ^   *  *  * 

L-iss  fcxrii^troUi^-  -P.O.. 


8-22-57 


*5??aassrsf9sc» 


■M'wuiSiimMiiiii 


C^^JR^ACTlSiS  Ccont'a) 


fov5!STa'ht  Harbor  Mooriug  Licenaos: 


PernanentJAcenses 
^YBES,  Charles 
NEVIHALL,  Goorge 


ITl^yP        SKAAL  \^ 

8I1.57        ORANGE  BU)SSOM      115 


<t,,»tt»»»»» 


(8) 


^^^^^^.^^^rosria^^ 


L.  for  A  Supplf^ 

Lital  Approp.  f 
1 112  780  To  Pay  For 
jlKiease  in  Wages 


Tlrn^l-'^"^  No.  2800 

«•  the  General  Manager,  this 

Special  Compensations) ,  ^0  P  ^^  ^^^igts  from  ^-50  per 
account  of  increase  in  rates 

Additional  required)  - 


»  «  » 


«  »  « 


«  »  * 


[gnSLBUSIN^  V  vrv  Par^Projectn^rUn  Ili2£^ 

(1)     CoSEission^i^^I^^^-^^^ 


|;£8.  Ho. 2801 

iCcmisslon  Endorses 
FfrryParlt  Project 
i)«i  [n  Prlncisle 


Coffla^ialOndorae^^--^;^^^  Moore. 

S^^^^^^'^'^^''''^       ,..  City  an.  county  of 
«^.  t.o  Boa..  °^nS"o?S^  ci^^ -r-p-i^?-^-'' 

t:s/ir  "rhrt  710^^.  *-  ^---^ 

.  county  of  San  Francl.co  will  ,r.^^^^ 

res/",  "s-r  ^'^ 

„o«,  ttoreforo,  be  it  .ignlficonce  of  this 

»f  the  historical  '^'i^.v-o  need  tor 
BEOLVED,  that  ^^f^^'Jt^^o  and  be«u^e  of  th^^"        ^    , 
inportant  area  °^  S^  it  to  ^f^\^-^  conmission  does 

preserving  f  ^^jjtty,  th^  ««'''="''=Sk^roject  in  principle; 
and  =harm  of  our  cl  y,     ^^^  p^„y  p„k  Fr  J 

hereby  endorse  the  pr  v 

"''•'""  ,     onies  of  this  resolution  be  'or-rde^ 

riorofThrStre  of  Oallfomia. 
'^bor  Breakwp.tor  ^^  recoianondation  oi  ^^  the  lacn  comit- 

sF*?HS:^"«-""'-^^^^ 

dotLilod  study. 


'trbor  Breakwator 
Held  Over  U  Weeks 
?or  Further  Study. 


,»^ 


i 


v«'»^*i^<5?tfc? 


s'^.r-'ii 


^mk  (cont'd) 


.   -^«n  i^nr^roves  Installation  of  Telephone  Booth  at  Beach 

-1   nf  the  request  of  the  Pacific  Telephone  and  Telegraph 
Approval  of  ^^l,^^;;  ^     install  a  phone  booth  at  Aquatic  Park, 
company  for  pernissi^n  to  ins^^      J^  reconnended  by  Comission- 

corner  of  hyde  ^^°  ^  ^^      ^^^  ^^en  referred.     He  pointed 

^^  ^f/f?;.  locaUon  ^  ^estion  is  on  property  which  the  Conn 
out  *h^\^^,i!!;ed  Ssfof  to  the  Public  Utilities  Comission 
mission  had  t5^^^^JJ^^i°'   ^he  action  having  been  taken  by  a 

Septenber  8,  1955). 

I„  View  or  t.e  -7rvifw:?rr^^---^""-"=^^r 

ties  Comnisslon. 

on  .otlon  of  Oo^ssioner  Coffin,  se^onaed  by  Co»l=sioner  Her.. 

Se  foUo^«8  resolution  vaa  adopted: 


■-iBission  Grants 

1  ^^Quest  of  Public 

I  utilities  Manager 

Jj  Installation 

i  Public  Telephone 

j  j5otb  at  Hyde  and 

1 3e«ch  Streets  At 

..v].  Per  Turntable 


^«^,  t.e  PuUle  UtUltles  ^^t^^''^'^^^^ ^^^t 

tSntable  on  a  plot  of  ^"^^  «^;,'',^,LnL«  125'  «=t  on  Beach 
l^et  'X^  ^rt^r /y^rirreit).  In  Bloc.  9.  beln,  a  por- 
tion of  Aquatic  Parlc,  and 

WHEREAS     the  Public  Utilities  Coj^sslon  ha»  -^-f/  /,:Se 
foffo- Install  a  telephone^tt  the  MS^lcip'al  Railway  and  also 
telephone  3-vlc" Jor  V^^^;^,,,  ,„  inspectors  and  chic  car 

rpeSroi"  L-The^^^fore,  be  it 

HEOLVH,,  that  t.»  ^'=":tai'fi"eprnt"Shnt^he  corner 

sc^  ^s^rBSarhV^^o^sni ..  --;—;::::, 

Iv  built  in  conformance  ^  ,  purposes. 

^nt  of  Block  9  for  recreational  purp 


«  « 


«   «  »  » 


«  «  *  * 


„-.     ^     Rftv  View  Park  - 

...P..    (.    Oonsideratio^^of^-^-^^:^ "- 

m  Quarry,  Ovcr_2Ji^eic2 „,nacor.  consideration  of  the 

So.Slope  of  Hill,  .nrifttlon  of  the  General  Mf  ^f '^'  gay  View  Park  hUl 

iJUs_        eil^STpli-'ron^f or  the  south  slope  of  Bay 
las  put  over  two  weeks. 


»   »  » 


«  «  « 


*  *  * 


A\ 


T  i 


jai  BUSINESS 


Golf  Profession- 

(1)  co»i..ion  ^.^^^%^^fs^j!'c:^^^^^]:rr:i:L.. 

als  and  Mr.  Calvin  V.    ii       

HarDL_D.-Sofi£--^'-^^^^^^  ^^^^  euggested 

„..  Punke  stated  that  Co^^^^^^^^^^ 

that  the  Oomnlssion  rcquir  accordaict  «lth  t^ne  ^  m  a 

concessionaires     this  l;oM^„^,,,3lon  ff^^^the  Applicant 
their  atrooncnts  thai^  _,^_^^„^t  *^oreoi  thereto 

„„t-class  n^ner  and^i^^  and  ordinance,  apP^/,,„  ^  f„,  ,,, 


-»  '"'^  rn  the  co"duct  'hereof  t-*«'-„to 
'"" ,   'Sr "S  l'«  ".<i  "^^^"c'or^fssion  nay  froo  t 


inc 


^d    3^°^  ^^Ib^prescribe." 
to  tine  reasonably  pr« 


a- 22-57 


4/^*:^  T^-s.!*  *, 


S 


IBO 


Sf:?J> 


(cont'd) 


«T5lutlon  wnicn,  on  tnotion  of 
Conmissloner  Coffman,  was 


«.  Funke  presented  the  following  resTjlution  which, 
fo  Ji^lon'r  Ziinn^rman,  seconded  by  Conmissloner  Co 
unanimously  adopted: 

p^o^intlnn  No.  2803 


C»»1»*°°,T.  A      Manager,  doeB  hereby  Slrect  Fre<i  "^  CoimisBion,  tor 

^5  Be  Charged  lor  following  concessionaires  are 

lOienSchoux,  GoU     ^^^^^^^  ^nd  expenses: 


Professionals  & 
Calvin  V.  Tilden, 
Stow  lake  Conces- 
sionaire, To  Furnish 
Itonthly  Statements 
of  Gross  Receipts 
4  Quarterly  Statement 

of  Receipts  and 


Cxnission  Author- 
izes Attendance  of 
R.i-.Hoyt, Business 
y^r.  at  Nat'l  Con- 
viction of  Ancricon 
Institute  of  Park 
Executives,  Sept. 
?1.27,  Minneapolis 


r«if  Professional,  Sharp  Park, 
Allen  H.  Schoux,Golf  Prole ssi^       r  ^^^^ 

Ray  de  Haven,  ^f^.^^^^^fZt^olS  Professionals, 
Fred  Venturi  and  Joseph  a.  iwy, 

Harding  ^^^*       .  ._  .^  Refreshment  Stand 

.       +   tt+  National  Convention  of  the 


nlssioner  Herz,  ""^    ,     ^^g^.  I 

iJig  resolution  was  adopted. 

p^o^iiitton  yn.   2804  ^ 

^OI^B.     that  -is  Co^iseion,^-  StS^^f  ^^S^' 
Sknager,  does  hereby  ^^f  J'^f^,^^  Convention  of  the  An  r  ^^^__ 

Business  Mana^e^.  fJ^U,  to  ^^^^^^^^J.^eTto  fpP-val  of 
Institute  °^^^^^/'fr.     1957,  inclusiv;,  subjccx  h 

sota,  Septeuber  21-27,  ^^^J  availabUity  of  lu 

the  Board  of  SupcrviBors  J^  ^^^^^ 
(Appropriation  No.    ..t.-^ 

+pred  around  the 
.r,<,iderable  discussion  con        ^  ^j,te 
in  this  con^ctlon     c°-iaor^^^^^  'f^^rJl^^^^'^  "^ 
selection  "^  convon^i  cenoral  "^^X^resentlng  a 

1958 -19t^  budget. 

.  ^j,?  Co    To  Install  Electric 

c..o^nhr.rt  ivqucriUTa. "  ^^  ^^^^^^^  ^f 

0»  — ISUUr-SS  rSls3.her  Her.  .he 


Res.  No. 2805 

Comission  Appvs. 
Underground  Elec. 
Facilities  Installa- 
tion by  PG&E  In 
G.G.Park-8th  Ave. to 
Steinhart  Aquariun  _ 


«       ^pflion  does  hereby  ^P^l^.^.^n  to  in- 
REOLVi^,  that  t;-i/^°t  ftric  Conpany/-  pe-i-^i^^^,         the 
of  the  pacific  G=^«  J^;,^d  facilities  f^^^/j^j-nish  additional 
st-11  electric  ^^^^^fr^Won  Gate  P^^»  ^o  J^^  pianetar- 

^*^^^       -.   Anuariun,   in  G^^^^^  ,  .y^rsry  ^^on,  Morrison  ^^^ 


')f:^ 


,BjBSi^^°°"^'^^ 


,.  i;o.2805 


A  ^o+nndinc  that  it  will  be  sutject  to  any  condition  that 
'^'  ^vero'JroS'a  study  now  being  maae  of  par.  and  playground 
rroper^ies  in  "gard  to' installation  of  utilities. 


«  *  « 


««««««« 


(4)     ^uj^riTHL-"  '''  ^^'^"  Received. fgrjlterat ion,  to  Portola  P/G 

a a    follows: 


$236,393.00 
02A6, 587.00 
$279,179.00 


as  follows: 

(a)  Adam  Arras  «^  Son  - 
855  Treat  Avenue,  S.t.i^ 

(b)  Martlnelli  Construction  Co.,  Inc.  - 
1580  Folsom  Street,  S.t.:> 

(c)  Antone  Petersen  &  Sons  - 
^    2758  San  Bruno  Avenue,  S.F.24 

PrnnV^^"^  No.  2806 

RESOLVED,  that  tJi'C^roir'pray^l'si^'^'prfpos"^^^^ 

iU  Bids  for  Alterations  to  Pf  *°^^,;^J;(f  for  this  work. 

Uterations  To  for  ^        ^  ^^^  funds  available  for 

Portola  Playground     far  exceeae 

.       ted  S  F  polo  &  Racing  Club  For  Use  of  Addition- 


Pernlssior  (5) 

Granted  to 
S.F.Polo  &  Racing 
club  to  Use  Area 
■Jest  of  Ust  Ave . , 
Bet  .South  &  Middle 
Irives,  for  Prac- 
tice &  Exercise 


^^^^^^^^^^^'"''-^ ;.  ,,,  San  Francisco  Polo  and 

^,  FunKo  presented  ^ho Request  of ^the  ^he  Polo  Field  fo^pr- 

rtTf  ":  U:t°.venue  Drive. 

„,th  Co^Bsioner  P^^r^^  rc^^rslonfr^P^--  ^  -^0^ 
sioner  Coffnan,   seconded  ^^^^  ^^^^^^^  ^%ro/der  to  acconrao- 
,^s  approved,  and  the  ue         ^^  ^^^^  ^^  order 

vith  the  d^^^°P^^Suii^ation. 
date  the  proposed  uxixi 


»  «  » 


#  «  * 


»  »  » 


il  to  AsK  State 

^^^^^^^f_jnterc ^^^^^ 

.      ^  rhristophor's  letter  o        ^    j^otion 

of  Coniaissioner  Hcrz,         ^^^^^^^.^ 
f ollowii^  resolution  w 
^^  p^oolutionJJ^^  His  Honor  Mayor 

^  T     ^t^nrks  CouncU  "^''/*'\-  have  Union  Square 

^roval  of  Plan       WHEREAS     the ^^^^f^,f  give  perniBf-;^  ^-„,  ,f  interest, 

tTRegister  Union      ^^^^t.^^^^^d  Registered  as  an  histori 

Square  As  State  numbered  and  rog  ,,,,  ^nd  Park 

Historical  Point        and  ^  ^he  Recreation 

of  Interest  ^      ^^^^^     vis  Honor  the  Mayor  has  as^^  n^w,  therefore, 

lUndMTks  CouncU)  ^^^^^on  for  their  advice  in  this 


8-22-57 


i^^:.' 


'5SBJ?!lii. 


M'^ 


IffiWjSiSSS  ^°°''^'  ^    ,^  ,  .Via  ComiBSion  dooa  horoby  rcconncnd  that 

(contiSliS^  LandnarXs  Council  to  the  State  o^^^^^^^^^^  ^^  ^^  historical 

Union  Square  be  regi8^«r 
point  of  interest. 


«  «  « 


»««««»* 


.,     tion  PTOgrm  -  Hossl  Swta.lng  Pool  -  Sot  for  Sunciay, 
,  nrt  B  M.        ?^,«     ^+   '^. no  P.M. 


IQOJJL^ —  I957^°^t'3:00  P.M. 


»  «  *  »  * 


«  «  «  «  » 


iDJOIjWO® 


,  wifnro  tho  Comlaflion, 


Roepocttully  subnlttod, 

„UU..  Slnons.  Actingjoc-tr 

Recreation  and  ParH  ^.oi::r 


\iS:onw 


e-?-2^5'7 


\ 


'>i-rV 


San  Francisco,  California 
September  12,  1957 


n.  i  n  \L  L  a.  a. 


SqUuS^ 


iFPROVAL  OF 


The  One  Hundred  and  Fiftieth  Regular  Meeting  of  the  Recreation 
Ind  P^k  Coinmiseion  was  called  to  order  at  3:00  P.M..  on  Thurs- 
day. September  12,  1957.  President  Louis  Sutter  presiding. 

The  following  Conmdssioners  were  present  t 

Mr.  Louis  Sutter,  President 
Mr,  William  M.  Coffman 
Rev.  Eugene  A.  Galla^ier 

Dr.  Francis  J.  Herz 

Mrs.  Joseph  A.  Moore,  Jr. 

Mr.  Fred  D.  Parr 

Miss  Jane  E.  Zimnertnan 

There  being  no  errors  or  on^issions,  the  uinutes  of  the  regular 
meeting  of  August  22,  1957.  were  approved. 


»  « 


»»»«»»»» 


Saquest  of        ^^' 
teyor  Christopher 
for  An  Enginoor- 
ing  Study  of 
Palace  of  Fine 
irts  Referred  to 
General  Manager. 
Hayor  To  Be 
^lequested  to 
improve  An  Appro- 
priation of 
125.000  To  Make 

Siate, — 


p.»  Mayo.  Oeo,.e  f^^f^^^//'  T-^^S^s'S'^.Test^to. 
„ed  with  *^e  de,-l^-nt  of  premlnary^^p  ^^^  ^^^^ 

mates  by  December  1,  1957. 

Members  were  of  the  opinion  that  a  proper  ^^J^^^^J^ j!,,, 
the  Palace  of  Fine  Arts  would  be  the  only  pr  ^^le  bond 

to  obtain  cost  estimates  J°  ^^^.^j^/i^^l''  5°  suc^  report  has 
issue  at  the  Primary  Election  °f/^^^^^;^r  ^^ports  are  out -dated 
been  made  to  date,   and  earlier  -^'^^;j'll^,^^^°J ,,r  the  fMture 
due  to  increased  market  prices  ^^^^  ^°^^  ^  ^^^s.     Further, 

use  of  the  P^-tt?L  on%rk  Pro  ects'had  rf^omnended  that  such 
the  Mayor's  Committee  on  FarK  rroj«^ 
an  engineering  study  be  made. 

the  Oenoral  Manager  f  ^^'™£^ 'i^  atudy  and  If  he  yould 
he  desires  such  a  f 'f  ^^^.^^^fiSely  t25.0a)  to  r^et  the 
approve  an  appropriation  of  approxi 

costs. 


»  »  »  » 


»  »  •  »  » 


(2) 


ktion  Re. 
Vayor's  State - 
lant  of  Proced- 
':res  ro.  Ferry 
Park  Deferred 
Until  After  His 
Cabinet  Mtg,  on 


+^on<;rlttinE  &  statenent  of  pro- 
From  Mayor  George  Christopher     transmitting  ^^  ^^^  p^^  Park 
ccdure  in  connection  vith  the  City  s  po      y        ^^^^^  ^^  3^ 
?x-oject  and  asking  that  when  acted  ^on    7^^  ^^^^^^^  ^,,  ^ 
visors,   the  Commission  immediately  un 
required  by  it  in  the  program.  ^^  ^^ 

A3  several  park  projects,   ^f  J;^^"^  t^^i^'Tf  SepU^er'°20,° 
the  s^bject'of  the  May-;^  Cabinet ^eeting^^^  ^P  ^  ^^^^^  ,^,,, 
action  on  the  above  communication  w^ 

Qor,  Pranciseo  Water  Depart - 
t-x\     TN-or,  T     H    Turner.  General  Manager,  ban  rr  ^o  further  r.otor- 

^'^     7Z     'r^l^elZu,  that  f-.^J^fe^rc^dTel^rvoir.   since  he 
boat  races  be  permitted  ^^  Jj^^^^^f  pctrolou...  products  into  the 
believes  it  involves  the  SP^^^^^^^  ^l      xiute  the  water. 
water  and  stirring  up  the  nud  so  ,     ,     v,  the 

♦v.  t     if  it  is  to  be  tne 
Mr.  Funke  reported  to  ^^l^'^ylZ^T^^-'^-t  to  exercise 
practice  of  the  San  F«nc  -o^f^  ,,,  'l^^u  ™«  «^d1e 

ndvisabxe  to  re-exaran«  9-12-57 


^Sm 


■,J-,l, 


^  ^^  n  including  the  proposed  Aquatic  Center,  the  fishing  and  conces- 

i  cjnfercoo^  to  Be  giQjis,     Mr.  Funko  warned  that  severe  restrictions  of  the  Lnkc's 

'jjld  With  P^°P®'  ^gg  would  defeat  the  purposes  of  nuch  of  the  recreation  progran. 

Official  to  Dis-  ^jQ^iggionors  agreed  with  the  report  and  took  the  natter  under 

^^"uke^Serced  consideration. 

Hotorboat  Kaces  respect  to  Mr.  Turner' s  request.  President  Sutter  directed 

iM-2/22/iZ— —    IJ^^^  following  September  22.  no  further  races  bo  held  until  the 
tjroblero  had  been  discussed  and  reviewed  with  proper  officials. 

t,\     ir,.om  W    L.  Greer,  Public  Helations  Chairman,  United  Bay  Area 
^         Crusade     requesting  permission  to  erect  displays  in  Union  Square 
in  connection  with  the  annual  campaign  to  raise  funds. 

On  motion  of  Commiesioner  Parr,  seconded  by  Commissioner  Galla- 
gher, the  following  resolution  was  adopted: 


r^ssion  Grants 
I  frivilege  of  Erect- 
j  itg  Displays  in 
1  ^nion  Square  to 

United  Bay  Area 

:^ad9,  But  Denies 
i  sequest  for  Floral 

jlsiue  in  Conserva- 

(5) 


T^f^fT'^Via^f^'^"  Nn.   2808 

RESOLVED,  that  this  Commission  hereby  gi-ants  permission  to  the 
^tt^  Rav  Area  Crusale  to  erect  displays  in  Union  Square  in 
.ni^ection  ^11  tS  annual  campaign,  but  regretfully  denies  the 
^!^t  for  the  installation  of  a  floral  plaque  in  Conservatory 
request  for  the  ins^        be  in  conflict  with  the  established 
policy VicfiritHhe  floral  plaques  to  conventions,  holidays 
and  anniversaries. 

Q     A     7ellerbach    requesting  use  of  Union  Square  for  a 
rer^u;-^e-foi:Tally  onViday,  November  1.  1957. 

on  motion  of  Co^issioner  Parr     seconded  by  Commissioner  Moore. 
the  following  resolution  was  adopted: 


lissJsuJSQa 


^^pnlntiori   N^-    ^^Q^ 


Icte  to  Use  Union      voters  to  go  to  the  poxe 
I  Wday,  Nov.1,1957  »»»»«»*»** 


(6) 


«.-  X     .^    PiPld  and  Stable  Committee, 

r?  ^p-oll-atd  ra^cfn^CirruUlrn^^-  ^  --" 

rkaiing  to  the  Polo  St.diuiu.  ^  ^ 

Following  discussion     on  ^Xu^^^rlt^^^^^^^^  ^^^^o^Jed: 
by  Commissioner  Coffman,  the  foliowx  e 


1  !2s.  No.  281Q 


l^^o^l^j^.Ann  No.   2?1Q- 


"-rrission  Refers 
1  rnposals  of  S.F. 
Mo  k  Racing  Club 
*;  Gen,MgT.  and 
it-Jf  for  Report 
'  -u  Reconnendation, 
Iscludlng  Estimates 


HESOLVi^  that  this  Commission    J-ing  revievo^^  S:b':i'::ft1orth 
proposals  of  the  San Jrancxsco  Poi  ^^^^^^. 

in  the  September  10th  letter  of  Dr. 

^*  r^nhlic  address  system 
(1)     Proposed  installation  of  a  permanent  public 
at  the  Polo  Stadium. 


4.4   r,  of  a  hay  storage  shod. 
U)     Propcea  erection  of  a  h  y  ^^  ^ 

(3)     Proposed  contracting  for  the  us.  of 

continuing  basis  j  v,„„„s,r  and 

.»i  to  the  Oeneral  Manngsr  anu 

rffrTr^-nrre-tsje^^^^^^^^^^^ 
S\S5-  rt^e^^usr-*-  --  ^-' '- 


» » * » 


« *  * 


» V » 


9-12-57 


a.>ftjlt'' 


■A 


miMaiimiiiMiamtittm 


^^^        TrTTRft.l  OF  TWntMATIQN  -  acknowledged  by  Secretary  and/or  referred 
to  General  Manager  for  appropriate  action; 

n\     Froo  His  Honor  Mayor  George  Christopher.  ^«^^f  ^^^,^*^^^^^tn 
^'^     I^al  report  of  each  ^Uy  Department  be  furnished  to  him.   In 
dvillcate.   not  later  than  September  13.  1957.  (Fxled) 

,  ^     r^-  «  vh..     Thomas  1.  Best,  Legislation  Chairman.  Great  Highway 
^2^     ^°S  ^^smmtng  a  cop^  of  that  crganl.atlon' s  letter  to  the 
Club,   *^^^;;J;;''|A  tte  city  purchase  a  triangular  piece  of 
^"^rHTt  tiflntersectlon  o/u  Playa.   Irving  and  Judah 
ST'^f/     The  City  Planning  Commission  Is  presently  considering 
!^^a;pUcatlon'fcJ  the  c^tructlon  of  an  apartment  house  on 
the  property  In  question.     (Filed) 

X     r,  T  -«h  H     Cowan    Citltens  Federal  Savings  and  Loan  Aasocla- 

^^^     IT"^  '^^.sln?^' appreciation  and  gratitude  for  the  excel- 
len?*s^ces^d  acccZ^datlons  provided  for  his  famUy  during 
their  stay  at  Canp  Mather.     (Filed) 

U)     .,„  Mayer  ChTLtcher     c,.  or^U  ];f -;;„*^.^j;J1^^ie 
and  Park  Commission.  (Held) 


')f  I- 


fll  ML 


^gffCTtrrATmfi  rni  D^ii:?a^7ss 


*.«>«-«itatlve  of  the  Klwanis  Pacific  Youth 
Mr.  Harold  "-^n^^^'  ^!P?!!!!t     »I^e^ed  in  the  Interest  of  the 
Foundation.  9/.S  M^ket  St^^^'y;^;^^^^  for  a  National  Kids' 

I'^A^Xir^rZ.  iLTel^'ll  ?937. 

on  ^tlon  of  Cc^issloner  P-.   ^-^  ^  --^""^^  "'" 
the  following  resolution  was  adopted. 


renission  Granted 
Kiwanis  Pacific 
louth  Foundation 
to  Use  Union  Sq# 
fcr  lids'  Day 
P.dly  on  Saturday, 
S9pt.28,  1957, 


T^na^1ut-^"T]  Fii  ^^1^ 


1957.    fr»n  11.00  a.m.  ^°  2:#0  p.x^anc^  ^^^^^,  j,,^  3^.  and 
program. including  concert  of  the^a  _^         ^^  ^         3,, 

lfert^^t"non?Ucltario:;"of"fl^s  sh^.l  be  ^..e  at  the  ral.y. 


1^ 


II 


Gallagher,  the  roixcwinfe 


Be 


Sil 


Sfl.  28U 


^-ri-Vit^^"  Nr.  23U 


l^n  C.S.  and 


...   c  -«.A^  Aco'^lntrfints  in 

August  3.  1957  through  Septe..ber 

and  approved;   a«..  to  ^^^^^^^^         ^^^^. 

,,j,,rHER  P^L^'.^^SLr  :St.o  Civil  Service  Cc^ssl^n 
citted  to  the  Controller  an- 


•  •  •  • 


#  » 


•  •  • 


(2) 


^^-^,,    ,../nr  FilUl-Iag^^ 


seconde-'.  by  Ccr 


On  Qotion 
Cofftaan.  the  to 


,f  Co^issioner  Gall-.^^  ^^^  ^^^^^., 


llowing  resclutl 


:lssi-ncr 
9-12-57 


'■=  -la 


\ 


lUlinilililiiiaili*!  i 


ISA  S|f:jj. 


and/or 


(cont'd) 


Rf^gnlution  ^o.  2813 


Progress 


PESOLVED,  that  for  the  besi  Interests  and  proper  Conduct  of  the 
Recreation  and  Park  Department,  the  Controller  be  and  Is  hereby 
Jpequested  to  approve  the  following  Progress  and/or  Final  Pay- 
ments: 

,  V  n^^ppii^Ts  -  G.G.PARK  BATP  -  fiontr"Ugr'8  rf^rtrinnnt^l^n  tyz^sa. 

To  Ralph  Murray,  Director  -  2nd  Payment  -  $  2,751.00 

Period  ending  August  31,  1957, 


%  6,320.8C 


To  Robert  L.  Wilson  -  6th  Payment  - 
Period  ending  August  27,  1957, 

^°^  To  Robert  LrWilson  -  7th  &  Final  Payment  -  $  6.670.80 

Period  ending  August  27,  1957. 

^^^  To  Engatrum  rtlourse  -  5th  Payment  -  $38,187.00 

Period  ending  August  31,  1957. 


«  « 


,t»tt«»»»» 


1 !!!.  Hg-^g^ 

!(:dlficatlcn 


(3)    n-iinr°^^""  "^  Contract 

on  motion  of  Commissioner  Gallagher,   seconded  by  Con^issioner 
Cof?S;anrthe  following  resolution  was  adopted: 

HESOLVm,   that  for  the  best  ^f-^f  =  -J^frb/rnfu  °^Z 
To  Robert  L.  Wilson      "^^l^  ,       .^^1  cost. 


r/St«»  contact  luovenee  .„.  .ctuaX  cost. 


$318.99 


(4)    nrmrnti  f""  ^""^^ 


■eiupst  fnr  Funds 


yggn-^ytlon    I^P-     ^^^^ 


RESOLVED,   that  f.r  the  best  if-r'thrCoKue^bra!;?"!:' 

M  niot.ent  of  fun^s  for  SoU  U  FertUizer.  «,uiroa 
now  for  best  use: 


n  /:ri    -Wi  000  -  Soil  &  Fertilizer- 
Approp .  7 .  651 .  381  .ow 


I  7.350.00 


»»»»•••••* 


(5) 


^'!r..Salary  PC's., 


1  nf  Use  of  Permanent  Salary  Appro- 

,r1nt1nr  nmr.5  ^"^-~~T^      ,,,„„,ed  by  co»issioner 

°c"ofrrVh:  S^r4=ofuSfn  Us  aacptoa.. 

RESOLVED  that  thU  Oor^^'l'^Tl^Xr^^^^f^'o'^^^^^^^ 
Manager,  aoos  hereby  "^!"»^ '/°  i°tlons  for  fUUng  the  foUo» 

1„B  positions  by  Tonporaw  m'- 


«l 


s 


\ 


=z±.. 


U';ii*1tJt.,-i,:t-Kb..«^'-. 


wm 


.Al  ../W\.\.).t^  .^.-j^-'^J^jM 


1137   ^,f^f 


.„^    BSU.i2il!SL  ^»^^ 


t-2265 


T-2266 
^-2289 


T-2U1 


T-2270 
:-23C3 
T-2125 
T-2126 


T-2302 


G.  Marengo 
A.  Alboff 
y,  Taube 


-dltto- 
-dltto- 
-ditto- 


3/  3/57  -  11/  7/57 

3/  8/57  -  1/  7/58 
9/  ^/57  -  12/31/57 
9/  5/57  -  2/  i/58 


fjr.ount  _ 
e  900.00 

1,980.00 

1,290.00 
1,650.00 


Tiioothy  Heaiy 

Bonita  Yuen  -ditto- 

fcovai-  fication 


7/  1/57  -  8/12/57     581.81 


8/19/57  -  1/18/58 
9/  1/57  -  9/16/57 
9>  1/57  -  11/  9/57 
9/  1/57  -  11/10/57 


1,900.00 
207.27 
863. 6/^ 

863. 6i 


9/  1/57  -  1/31/58    1.5(X.00 


i 


I 


m    *   *    *    * 


»    •    •    •    » 


(6) 


r«i\aeher     seconded^by  Conniissioner 

»T-        OCT7 


TiTia^Vi^^^""  ^"'  ^^^ 


...    |l^.2811  investigated  to  Us  satis- 


d9Mge-376  Valencia  Stre.t       ^_^_^^ 
"^  Street 


Andrew  B.  Knox 


^ 

$19.03 

17.57 
3.50 


Total         UO.IO 


•  »  • 


»   ♦   *   * 


»  »  • 


(7) 


CnJer  for 
Ssrrice  or 

'i££)( • 


^^"^■^^^^^.all-^rher.   seconded  by  Corrassxoner  .o.f 
on  :.otion  of  Connissioner  Gallagher.  .^ 

l^,  the  following  resolut....  va 

^  r^r-oner  conduct  cf  the 

Recreation  and  ^-^/^P^  following  Crder  for  ^ervic 
r^uested  to  approve  the  I 

,   «r  Vork  tc  Leslie  ?..  C^^«^^;  ^^^ 

Assessor's  ^Jl^^f,  ;    l.„  P^j-k  - 
^vilket  ux  -  y.cLaren  ?-rk 


•  •  •  * 


(3)    lifiri.-f^r  "^  r''^'^'^- 


follo«i3«  resolution  vas  Ml- 


-  r.in,   t'no 


il 


0-12-57 


,  ^ 


<»,'«^<«- 


-/ 


Transfer  of 
Funds  to  Provide 
-ork  orders 
for  Reproduction 
Dept.  for  Engr. 
Dopt.Neods  for 
Cct.,Sov.,Dec.. 


BftSnlV^-^""  N°-   2819 


TiESOLVED.  that  for  the  best  interests  and  proper  operation  of 
the  Recreation  and  Park  Department,  the  Controller  be  and  is 
hereby  requested  to  approve  the  following  Transfer  of  Funds: 


fyom  Approp,  807. OCX). 000 
(Cohtingoncies) 


Xi  Approp.  807.000.0%  -  $5,000.00 
(Unallocated  Plans  and 
Specifications) 


To  provide  funds  for  Work  Order  to  Purchasing  Department 
for  blueprinting,  mimeographing,   etc.,  l^l^°''\^'^^^,l: 
Fund  Projects,   for  October.  November  and  December  1957. 


grom  Approp.  817.000.057 
(Unallocated  Engineer- 
ing Services) 


l2  Approp.  817.000.056  -  $5,000.00 
(Unallocated  Plans  and 
Specifications) 


To  provide  funds  for  Work  Order  to  Purchasing  Department 
for  blueprinting,  mimeographing,  etc..  various  1955  B_jnd 
F^d  Project,   for  October.  November  and  December  1967. 


»«»<t»»»»»» 


«aff  reco-endatlon  could  be  obtained. 

rte  fo°ldent.  and  «a.  difficult  of  access. 

»,  f  Sona»l»»lonGr  Ooffman.   seconded  by  Conmlssloncr  Zlm- 

°„^Z^:°thf  fSrX "solution  -as  adopted: 


Comisclon  Rejects 
Offer  of  Purchase 
forUO.OOO,  the 
Suggested  Property 
for  P/G  PvaTJOses 
In  111  it wn  T'^-^'^oG 


Urnnlntilnn  Nn-  ^^^ 

HESOLVED.  that  this  Oo-i-J^jn  ^-/^/^f  „f  f^ rth:Tldtl 

^^?.rcrra^trs""^-"--^r--^  --'^^ '-  ^""= 

playground  development!   and,  be  It 

FURTHER  ffiSOLVED,   that  tho  "^f^J^/f^.^'^'ll^^uestl^'tie''  "' 
this  Coninlsalon's  «Jf '^"^^"^.'J^f^^tlon  regarding  any  other 
"'""Tlef  InThfT^n  pS"  SdU  Terrace  area  that  nay  be 
^^S^futd^Jo^^la^^ound  development. 


»     »     »      »     » 


»     »     «     » 


3afliDfi-^i^^«^a£-i'^^^^^^ 


:.ip.tlon  of  San  Franclsoo  ^^^..^X'^'^T:^' ^7^^^^ ^^^^^^ 

M  «ldget  racing  area     "^^^^^^^^.^en^d.     =«-^^-'"°"p?,^faent  SuttU 

s-"^-"-°-  r°r'^r  r-rociation. 

«  -,     cM^AUm  for  Garden  Hospital 
(3)     Co^lsslon  Walves^lOt^Fee^at^Pcl^ 

"''"''''"  "^  TTtv^the  CoSBlsslon  approve  the 

---Ari::"^^^^^^-^^^^-' -  -- '^=  7:;,, 


■I 


^'    1 1.  .»rr^W|.ii»yiiiw.ii     III  »      II 


[|£j?!I!?H(^  BUSINESS  (cont'd) 


g.^,  f{n.2821 

Comnisolon  Grants 
Waiver  of  10$ 
Rental  Fee  at 
Polo  Stadium  on 
Sun,,  Oct,  13th, 
for  Benefit  of 


G.M's  Report 
on  Bay  View  Park 
Baseball  and 
Quarry  Applica- 
tion Matters 
Postponed 


fee  at  the  Polo  Stadiun  on  Sunday  October  13.   for  the  reason 
that  previous  waivers  had  been  granted  to  other  charitable 

JhVfoiirinV^l^ttrr^^^^  ^  ^-^"^—  Her.. 

Resolution  ^n,   ipgp-) 

RESOLVE^,   that  this  Conmisston  does  hereby  approve  the  request 
of  the  Garden  Hospital  Auxiliary  that  the  IQ^  fee  be  waived  for 
the  rental  of  the  Polo  Stadium  on  Sunday,  October  13.   and  re- 
ceipts of  this  exhibition  be  donated  to  the  benefit  of  the 
Garden  Hospital,   a  GOTmunity  Chest  agency;   and,  be  It 

FURTHER  RESOLVED,   that  in  its  contractual  arrangements  with  the 
Polo  interests  in  the  coming  year,   this  Commission  make  provi- 
sion for  the  elimination  of  any  waivers  of  rental  fees. 


»»««»««« 


»  » 


U)    GQperal  Manager's  RpT>ort  Postnoned  on  r»v  vi,.»  park  Ar^^  M»t.t,p-rp 


At  the  request  of  Mr.  Funke.  his  report  on  plans  for  the  Major 
League  Baseball  Stadium  in  the  Bay  View  Park  Area,  relating  to 
the  Harney  proposal  and  the  Sanitary  Fill  and  Cover  Company's 
application  for  a  quarrying  permit,  was  postponed. 


*#»4t#«»»»» 


M  BUSINESS    (5) 


Award  of  Contract:   CONSTRUCTION  OF  LARSEN  PARK  SWIMMING  POOL 
to  Engstrum  &  Nourse    -  $350.880.00 


*wyd  of  Contmot 
•-  ENGSTRUM  & 
SSraSE  for  Con- 
'^ruc.Larsen  Park 
Svliming  Pool  - 
^350,880.00. 
fM  Extension 
«Avard  Request - 


The  Secretary  next  read  the  sealed  bids  received  and  opened  by 
him  for  the  above  captioned  work,   on  Tuesday,  August  27,  as 
follows: 


(a)  ENGSTRUM  &  NOURSE 

923  Folsom  Street,  S.F,7 

(b)  CAHILL  CONSTRUCTION  CO.,    INC. 

350  Sansome  Street,  S.F.^ 

(c)  M  &  K  CORPORATION 

519  California  Street,  S.P,  ^ 

(d)  MARTINELLI  CONSTRUCTION  CO.,   INC. 

1580  Folsom  Street,  S.P.   3 


1350.8^,00 
$353,353.00 
$359,250.00 
$363,975.00 


Mr,  Funke  reported  that  the  low  bid  of  $350,880.00  was  tU2,UlU. 
higher  than  funds  appropriated  for  this  project.     Mr.  Funke  had 
been  advised  by  Controller  Harry  D,  Ross  to  request  a  Supplemen- 
tal appropriation  in  that  amount  from  the  Unappropriated  1955 
Bond  Fund, 

On  motion  of  Commissioner  Parr,   seconded  by  Commissioner  Coffman, 
the  following  resolution  was  adopted: 

T^e{?9lVt-ip"  Nn.   2822 

RESOLVED  that  this  Commission,   on  recommendation  of  the  General 
Manager,   does  hereby  award  for  contract  for  Construction  of 
Lnrson  Park  Swimming  Pool  to  ENGSTRUM  &  NOURSE,  923  Folsom  Street, 
San  Francisco,   they  being  the  lowest  regular  and  responsible 
bidders  therefor  in  the  amount  of  $350,880.00,   subject  tr  the 
approval  of  a  request  to  the  Board  of  Supervisors  for  an  exten- 
sion of  60  days'   time  limitation  for  awarding  said  contract,  to 
November  16,   1957,   this  extension  being  required  to  allow  suf- 
ficient time  for  the  appropriation  of  additional  funds  required 
to  award  the  contract;   all  other  bids  having  been  rejected,   and. 
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( cont'd) 


be  it 

FURTHER  RESOLVED,  that  the  General  Manager  and  the  Commission 
Secretary  are  empowered  to  execute  this  contract  on  behalf  of 
the  Recreation  and  Park  Commission;  and,  be  it 

FURTHER  RESOLVED,   that  the  Secretary  shall  file  notice  of  approv- 
al in  the  official  advertising  of  the  official  newspaper  of  the 
City  and  County  of  San  Francisco. 

(6)     Request  for  A  Supplemental  Appropriation  of  Zi*2,i7/*  to  Award 

^,nntr^rt   for  Construction  of  LAR3EN  PARK  SWIl^ING  POOL 

On  motion  of  Commissioner  Parr,   seconded  by  Commissioner  Coff- 
man,  the  following  resolution  was  adopted: 


tiSi  Mi?-^^^^ 


Jeq.  for  A 
St^iplonental 
^pprop,  cf 

>Lun  to 

,«erd  Contract 
V.  Sngstrun  & 
SOTse  for  Con- 
struction of 
:*P£EN  PARK 


T^^>;oTntion  No.    2823 

RESOLVED,   that  this  Commission  does  horoby  request  the  Mayor, 
the  Board  of  Supervisors  and  the  Controller  for  a  Supplemental 
Appropriation  in  the  amount  of  U2,UU  from  the  Unappropriated 
Balance  of  the  1955  Bond  Fund,  to  the  credit  of  Appropriation 
817,000.009   -  Lars  en  Park  Swimming  Pool  -  to  permit  the  award 
of  the  contract  to  the  lowest  responsible  bidder  in  response 
to  the  formal  call  for  bids,  the  firm  of  Engstrum  &  N^ursc, 
whose  proposal  was  $350,880.00. 


la.  Ms.2S2^ 


(7)      ftpppov^l    nf  On^-i^v  Tp...t  of  Rentnl   Bnflk-TQgts  f.f  h^Z^T  ^%'^.^im 

Commissioner  Coffman  reported  that  a  type  of  port-.blo  back-rest 
which  could  be  rented  by  spectators  at  football  games    had  been 
^o^  ?o  him  by  parties  interested  in  -obtaining  a  rental  ccnces- 
sirof  the  item!     Mr.  Coffman  was  told  that  these  back-rests 
will  be  available  at  Stanford  and  California,  stadiuns.     H. 
Sggested  that  the  applicants  be  allowed  tc  issue,   free  cf  charcc 
several  hundred  back-rests  at  one  of  the  Forty  Niner  games 
probably  Sunday,  September  22.   for  the  purpose  of  obtaining 
the  public's  reaction  to  the  item. 

On  motion  of  Gomnissioner  Parr,   seconded  by  Commissioner  Ziuner- 
man,   the  following  resolution  was  adopted: 


:^,.«^p„.  HBsoLVED.  tMt  ^>'^i^T.\lTJZ.T7X7^7:.At;T:''' 


Hay  Test  of 
ratable  Back- 
rests at  Kezar 


ia*Jl:k,282i 


applicants  to  distribute  several  hundred  to  patrons  fre^^^^  ^^ 
charge,  in  order  to  permit  the  Public  tc  ^^^^^^'   ^^^ant 
the  Item,  it  being  understood  and  a^o  d  that  the  app^  ^^^  ^^^^^ 
assumes  all  responsibility  in  c^^^^^J^"  ^  Connission  free 
the  City  and  County  of  San  ^rancisco  and  this  C^a^  ^^^  ^^^  ^^ 
and  harmless  of  any  claLn  or  injurj  resuxi^infe 
the  stadium. 


»  »  »  *  « 


»  »  «  «* 


(8)     Mrs.  waiter  G.  Brendel.  President  of  the  S.n  ^-^^j-^Ji-tl^, 
Show.   inc..   ^ddres.ed  the  Comm    s^n     giv.^^ 
report  on  the  success  of  the  reccnx.^ 
held  in  the  rotunda  of  the  City  Hall. 

P.T^     sQcnnded  by  Conmissi-ner  Horz, 
On  motion  of  Commissioner  Parr.   socnnae:i    y 
the  following  resolution  was  adapted. 


Tlnn-1ini-n  N-'-  ^825 


RESOLVED,   that  this  Corxlssion  does  here^^ccjnd^tho^San  Fran 
Cisco  Flower  Show,   Inc.,   for  the  hit^n      t 
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i. 


,,*■ 


iQJ 


%f^ 


g^jglUBSi.  (ccnt'd) 


B8S.  N0.2S25 
iiSBiiSi — 

Gaoiission  Csn- 
sends  S.F.Fl.-'wer 

^'Tf,  ^PC- — 


^*xlch  that  crganiEatlrn  has  r^intr.inei  in  presentirv  the  c-l~rAil 
«nd  artistic  Flower  Shsv  to  the  people  cf  San  Francisc-.   and 
extends  its  congratulRticns  to  the  officers  sp.i  ncnbers'and^t- 
its  President,  Mrs.  Walter  G.  Brondel,   in  particular,  for  the 
outstandingly  successful  shew  hold  in  the  r.-^tunda  of  the  City 
Hsll, 


Scheduled 


(9)     The  Secretary  reported  the  followint  scheduled  dedications: 

(a)  Juan  Bautista  de  Anza  r.er.,:rial  plaque   -  Kruntain  Lake  Park  - 
Wednesday,  Septe-ber  18,   1957  -  2:30  F.K, 

(b)  Rossi  Pool  dedication  -  Sunday,  Septor.ber  22.  1957  -  3:00  P.M. 

(c)  Plsquc  narking  spot  of  First  Public  School  in  California  - 
Fcrtsnouth  Plaza,  Wednesday,  Scptenber  25,  1957  -  11:00  A.M. 

(d)  Christopher  Colunbus  statue  atop  Telegraph  Hill  -  Saturday, 
October  12,  1957  -  11:00  A.M. 


I 


jjg-i^NMarr 


There  being  no  further  business  to  cor.e  before  the  Conr.ission, 
President  Sutter  declared  the  neeting  adjourned  at  3:X  ?.  K. 


W.cD:ni!sv 


Respectfully  subnittcd, 
Edward  A,  McTevitt,  Secretary 
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San  Francisco,  California 
September  17,  1957 


l^iiJM. 


A  Special  Meeting  of  the  Recreation  and  Park  Conmission  was 
called  to  order  by  President  Sutter  at  2i30  P.M.,  Tuesday,  Septeir.' 
bor  17,  1957,  in  the  Executive  Offices  of  the  Crocker-Anglo 
National  Bank,  No,  1  Sansone  Street,  San  Francisco, 

The  folic vlng  Conunissionera  were  presents 

Mr.  Louis  Sutter 

Mr.  William  M.  Coffnan 

Rev,  Eugene  A.  Gallagher 

Tr.  Frsjicis  J.  Here 

Mr«.  Joseph  A.  Moore,  Jr. 

Mr.  Fred  D.  Parr 

Miss  Jsme  E.  Zinr.eman 


u 


I  -      Conmission  Endorses  the  Use  of  a  Portion  of  Bay  View  Park  as  Site 
nf  Major  League  Baseball  Stadius 

Mr,  Funko,  General  Manager,  reported  that  Mayor  Christopher  had 
called  a  meeting  of  all  depeirtnents  concerned  with  the  construc- 
tion of  a  Major  League  Baseball  Stadiun,   for  the  purpose  of  expe- 
diting the  project;   the  meeting  being  scheduled  for  Wednesday, 
September  18,   at  2:00  p.n,,   in  the  Mayor's  Office, 

President  Sutter  had  called  this  Special  Meeting  so  that  the 
CoTjnission  could  review  the  situation  and  formally  establish  its 
position  regarding  the  use  of  portions  of  Bay  View  Park  as  the 
location  of  the  contemplated  stadium. 

Commissioners  inspected  a  site  nap  clearly  defining  the  proposed 
use  of  Bay  View  Park,   and  arrangements  for  the  use  of  part  of 
Gilman  Playground  in  exchange  for  the  reclamation  of  some  of  the 
tldeland  irfiich  adjoins  that  playground. 

Following  a  lengthy  discussion  jmd  examination  of  the  proposal, 
on  motion  of  Coranissioner  Gallagher,   seconded  by  Commissioner 
Her«,   the  following  resolution  was  adopted: 


Has.  Nc.  2826 

C'iilssicn  Endor- 
ses Use  of  A  Por- 
tion of  Bay  View 
Psrk  As  Site  of 
Ibjar  League  Base- 
till  Stadium 


WHEOTAS,   this  Conmission  wholeheartedly  supports  San  Fr«-nciscc' s 
endeavors  to  successfully  bring  Major  League  Baseball  to  the 
Pacific  Coast  and  to  obtain  a  Ilajor  League  Team  for  this  city,  and 

WHZREAS,  City  Officials  are  agreed  that  the  mrst  suitable  loca- 
tion for  the  construction  of  a  y.aj or  League  Baseball  Stadium 
within  the  limits  of  this  city  is  on  properties  located  w.thin 
Bay  View  Park  and  extending  to  adjacent  areas;  now.  therefore, 
be  it 

RESOLVED,   that  this  Ccnmission  unanimously  endcrses  the  proposal 
to  use  a  portion  of  Bay  View  Park  as  the  site  cf  the  Maj^r  League 
Baseball  Stadium,   and  subject  to  the  execution  cf  legal  agreements 
between  the  City  and  County  of  San  Francisco  and  the  baseball, 
financing  and  construction  corporations,   this  Cconissi  cnappr  eves 
and  authorises  the  alteration  and  occupancy  of  the  eastern  por- 
tion of  the  Bay  View  hill,   including  Parcel  J^  ^lock  5010A,  to 
gether  with  the  tldeland  property  ^^ j  cining  G xlman  Flaygr.^d 
located  in  Blocks  Nos.  OA5  and  ^363,   situated  ^^^^^.^Jf  „f^^ 
Griffith  Streets,  with  the  understanding  that  proper  rights  .1 
way  and  areas  fo;  access  roads  tc  Bay  View  ^ "^^^ /J^'^  f  J^,. 
assure  in  the  future  that  the  portion  of  Bay  /iev  ^J^^,  J/J^; 
for  the  Baseball  Stadium  development,  will  rer^in  avaUable  fcr 
proper  public  use. 


«  «   « 


(MCR3) 
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Ic  oonncotion  vlth  the  foregoing.  Mr.  Funke  reported  that  the 
City  Attorney  had  reviewed  the  plication  of  ?he  SanitSy  Fill 

Mr.  Lawrence  Mana.  Deputy  City  Attorney,  had  advised  it  «as 

his  opinion  that  any  stipulation  In  the  pemit  requiring  the 
Conpany  to  provide  access  reads,   could  not  be  enforced  Is  a  con- 
dition for  granting  the  quarry  use.  but  that  s.och  stipulation 
VHB  a  natter  for  separate  negotiatiin. 

In  view  of  the  City  Attorney's  opinion,   on  notion  of  Oonnissioner 
Parr,   seconded  by  Oonnissioner  Gallagher,  the  General  Manager 
was  authorized  to  reply  to  the  City  Planning  Connission  to  the 
effect  that  the  Connission  approve  the  suggested  draft  of  the 
quarry  pemit.  vith  the  understanding  that  the  provision  of  an 
access  road  would  be  a  natter  of  separate  negotiation. 

-  Connission  Reconnends  tc  Beard  of  Supervisors  Adoption  of  Resolu- 
tion Urging  State  Park  Connission  to  Approve  In  Principle  The 
Allocation  of  S2, 000.000  of  Tidoland  Moneys  for  Develop-nent  of 
frOlSCt  I.    the  Agu-ltrlr.  Park  Marit.ine  and  Tr;.n.^portatinn  j^yp.^r 

The  Connissioners  next  considered  the  resolution  which  Supervisor 
Francis  McCarty  had  introduced  to  the  Board  of  Supervisors,  urg- 
ing the  State  Park  Connission  to  allocate  tidelan^  oil  funds 
for  development  of  Project  X.  the  Aquatic  Park  Maritine  sa3  Trans- 
portation Museun, 

Mr,  Funke  reported  that  Svqjervisor  McCfirty  had  advised  hL-n  that 
he  would  nake  anendments  to  the  resolution,   asking  the  State  Park 
Ccxnnission  to  approve,    in  principle,  the  allocation  of  tideland 
funds  for  the  developnent  of  Project  X.   and  to  neet  with  proper 
agencies  of  the  City  and  County  cf  San  Fr^cisco  for  further  dis- 
cussion of  details. 

After  a  discussion  of  the  proposed  developnent  and  operation  of 
the  eastern  portion  of  Aquatic  Park  as  a  State  Park  historic 
project,   on  notion  of  Connissicner  Moore,   seconded  by  Corraission- 
er  Zinnemon,  the  following  resolution  was  adopted: 

Resolution  No.   ?a?7 

RESOLVED,   that  the  San  Francisco  Recreation  and  Park  Connission 
does  hereby  record  its  approval  in  principle  of  the  developnent 
cf  Project  X,    the  Maritine  and  Transportation  Museun  at  Aquatic 
Park,   through  the  allocation  of  02,000,000  of  State  tideland  cil 
noneys,   and  reconnends  to  the  Honorable  Board  of  Si^ervisors  of 
the  City  and  County  of  Son  Francisco  the  adoption  of  the  resolu- 
tion introduced  by  Supervisor  Francis  McCarty,   as  anended,   and 
quoted  below: 

"WHEREAS,   The  State  Fark  Connission  has  been  reported  through 
reliable  sources  to  stand  ready  to  allot  approximately  32,000,000 
of  noneys  derived  fron  tideland  cil  resources  for  the  developnent 
of  a  State  Park  Project  in  San  Francisco;   and 

•WHEREAS,   It  is  further  reliably  reported  that  the  so-called 
Project  X,   the  proposed  historical  center  at  Aquatic  Park,  vh\.re 
historic  ships  would  be  assenbled  and  rail  and  cable  car  nuseuns 
naintained  is  acceptable  for  the  expenditure  of  such  State  funds, 
and  thus  is  constituted  a  suitable  objective  of  local  support 
which  can  becone  an  exciting  and  profitable  segnent  cf  the  con- 
nunity;   now,   therefore,  be  it 

•TIESOLVED,   That  the  Board  of  Supervisors  of  the  City  and  County 
of  Saui  Frajicisco  hereby  go  Oi  record  as  requesting  "Md  urging 
the  State  Park  Connission  to  APPROVE  IN  PRINCIPLE  THE  ALLOCATION 
OF  the  02,000,000  representing  San  Francisco's  share  of  tidv;lsnd 
oil  noneys  for  the  developnent  of  Project  X,   the  Aquatic  F-ark 
Maritine  and  Transportation  Museur.,   AND  TO  MEET  WITH  THE  PROPER 
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RESOLVE),  that  this  Connission  dees  hereby  request  the  Mayor,  the 
B'-ard  cf  Supervisrrs  and  the  Crntrrller  fcr  i  Supple-:»ntal  Appro- 
priation in  the  ar.c<unt  cf  cA6,151.73  frnn  the  UnEpcropristad  Bal- 
ance cf  the  1955  Bond  Fund,  tc  the  credit  ?f  iipprrpriati^n 
817.000.010  -  McLaren  Park  SvL-rrAng  Peel  -  tc  perrJ.t  the  avarS  of 
the*  contract  tc  the  lowest  rospcnsible  bidder  Ir  response  tc  the 
formal  call  for  bids,  the  firn  of  Engstrur  &  Kourse,  ^ose  propos- 
al was  e 352.900.00. 

Declaring  the  Comission's  Prlicj-  Herarding  the  Apprrral  cf  Terrs 
^j^r^  n.n^itinn«^  y.^  Le..5ing  the  Pr-p-ssa  ^°Y  Y^fv  F^irlt  ?t;;.3.ai-. 

The  resolution  proparcd  by  the  City  Attorney's  cffice,  ^^erred  tc 
the  CorrAssion's  ekrlier  Rcsrlution  Nc.  2326  endcrs.ng  the  use  .f 
a  portTSn  of  3aj-  View  Park  as  the  site  of  a  Major  ^ague  .ta  iun 
Ld  Scited  the  eleven  points  of  V^yor  Christcpher's  letter  ^f 
SteS^  which  the  City  would  be  willing  t:  partxcipste  ir.  brxn.- 
ing  the  Giants  Baseball  lean  to  San  Francisco. 

The  Secret-^  then  read  a  statenent  ^nd  resolution  by  Conrissirner 
ine  oecrt:^,^!^  ^-.^,-sp^  re-^-lution  but  declare:  th^t 

T5^-^     u>-\rV-   srjcrovcd  the  prop.se-  rvt>- j.ui.iw»i  ^^_._ 

Parr,  wr.icn  .^jjji^v^-  r    i-         ^^^viT^t-r  f~r  working  cut  cor- 

i    -4^^   -^i-'  n-t  h-'vc  rosponsitiiix-y  i.or  v-m.^^* 
the  Ccmissicn  di^  ^-\.'^;^"  !^.^^j_jy.  the  stadiur.* 
tracts  for  financing  cr  constructint  ^r.c 

-       ♦     r<f^     tt-mey    was  requested  tc   outline 
Mr.  Jerry  ^f ^^-  ^^S^^I.'ei'l^'ng^nls  for  the  finr^cing  ar.d 
the  presently  -^f^-t'C^^.^^,^  Ccn^ission's  rel.tior.h^  t: 
construction   of  th^  st--iun  c.-nr.ission  that  the   luris- 

th.so  plans.     >^-  Cohen  vnf^r.-  the  C       ^^^^  ^^^^  ^^^  ^^^ 

dictlcnal  ^^-?^^l^^^^,f^^n^i  the  final  appr^J  ^no  re- 
Recreation  and  rark  -^^J^^^^'^^  ^e  by  action  of  the  Eoaro  o. 
sponsibility  for  ^^'^^^^^^'^.trt^Li^^  structure,  pointing  oct 
sWervi---     «^^^'tf4i^ate?"^^c  the  extent  0^^ 
that  the  City  would  be   '^^^^--^^  '  ^  Proposition  "B" 

e5.000.CXX)  3ond  Issue  ^•VVr:^;'^'^{Tr^^^  ^  ^^% 
in  the  195A  election.     =^^1  f^^;;^,  ^.^e  bonds  vUl  V„  paie   -f. 
cing  and  construction  f  ^f  ^^^;%^:.i^.  operation.     He  cited 
Sy  the  revenues  derived  ^_fj^\l\;^^  CoSrrller  t:  be  a  rlnij 


1*^.-^ 


'-es.  y->.2°2Q 


i^en:  7v-/   -  ;-'  _^,^  th3  possible  use  .i  — -3         ;:'^^ttcr  of 

Giants  would  licet  ^x 

cf  their  occupancy.  ^^  ^^  ^^^ 

t>,c»c**  _^_t-T«s  vrulo  no   i  nfeer  .^     tasebaj..!. 

rror.  such  7;^^-^;  Y'^,,  ^^^  financial  obligations  0.    -e 
but  would  go  to  psy  ^i^- 

stadiun.  T„^^t*-n     and  -n -vrti-n 

proposed  resolution  «»  ^«=F"..  vi 


t>oc 


Vt" 


,,3.^es^lution  No.  232^  has  endorse- 
■  i^Pv  -rk  as  the  site  cf  a  r^j^r 
the  use  '•■  -■  •c-'^l ".  ^     :•-. 


..dsrln.  C-^ls-  -^-^.  "^X^^^ 

':il'°Tf      ie:^%-e;,n  st,^--.;  -^ 

itStlpproFcl  of  ie*i.iu 

Terr.8  &  C:ndi- 

tioM  fc 

ing  the  rrocosea     r.-v^   --;--       .,, 

Bay  View  ?Sk  "i^  '^^  ^*  ^^^ 

Stadiua 


^-e«  n-t  rreser.tly 


*  "-'^-^-  .c     .V.  -Itv  an''  County  'f  San  ^^f  ^;-^.,;^  f-r  such  St. 

fcr  Leas-       ^'^"^^-   f  ^/^  ^he  1.^^  i^  f-'  «rl'%e  S^^ti'^nal  Ir^-^d,   and 
le  Proposed    h-vo  *i^^,%^  .{^\e  necessary  t-  purch -se 

.„P«;v  nur  an-  it  vlll  ^e  n  ..ti-^.ted  the  est 

.  ^t   cnrino-^rlnr  stu-i^s  have  s8     ■•  ^^^^  ^^. 

.«-  acquisiti-n  of  l-^n-  ^  ^_23-5 


i-'ji-:*' 


greatly  exceed  the  sun  of  :5,0Q0,000  rr-vlcied  tar  in  the  195/. 
Recreation  Center  bona  issue;  and 

VHEREAS.  public -spirited  cititens  have  offered  tc  form  a  non- 
rrofit  corporr^tion  to  grant  financial  aid  and  nssirtance  tr  the 
City  in  the  acquisition  of  adiitionril  lands  for  and  the  construc- 
tion of  a  multiTJUrpcso  sports  Stadiur.;   and 

UWJ^EAS     it  is  contemplated  that  financing  of  said  prciect  will 
^s^lar  to  that  ployed  in  the  construction  of  the  Fifth  and 
SissiTn  Public  ParkiS  Facility  and  that  title  to  all  the  landrn^ 
st^cture  vill  vest  L-ni^Bdiately  in  the  City  and  County  cf  San 
Francisco;  and 

UH7REAS     the  National  Exhibition  Co.,   cvners  and  Tey^t^"  ^f 
yS^fs^ball  tear,  coimonly  known  as  the  NEV  YOKJ:  GIANTS  of  the 
r  M^n^l  Lca-^e     has  evinced  its  willingness  and  desire  to  brine 
National  ^cafue.  h.s  ev  p^c^rsed  Stidiu:.  at  Bay 

fiL1^k^anrhI^c?tri;erpernissicnV^o.  the  National  Lea^e 

to^raSfer  its  franchise  fror.  New  York  City;  '^d 

^.n^piTAS     in  a  letter  by  Kis  Hon:r  Mr^or  Christopher  tc  >*r.  Kor.ce 
cnfhlt     President  of  the  National  Exh.ibiticn  Cr..   statin,  the 
Stoneha:^,  ^^f^^r^vL  r^tv  -^nd  County  ~f  San  Francisco  wruld  be 

1.  The  City  13  t.  prci.^.  ^ev  Stail^  t.^e  |-«™=;;jjj  ^^ 

♦  vT.-cv   T^   -rer^te  e  parking  are?,  havinr 

2.  The  City  is  to  establ.  h  ^  ;P^^f  ^'/city  Cdll  ret.in 

a  capacity  of  fror.  10,000  ^^  -^'^.J^^Uvinc  area  frr  the  a.trr- 
theVevenues  fro.,  the   creration  ^f^^P^^^^^^  f^^^,,,  f:r  the 

ligation  of  i^^^-^^^rfl:.b     ir^^-xealf  Us'ch.ice.   sufficient 

3.     ^1  revenues  fro.  concessions  will^r^to  the  baseb^:  cl^ 

duriL-  its  exclusive  occup'-ncy  cf  the  st.-iur.. 

*A^A  \r^  this  crnnection  sufficitnt 
(a)     There  shall  be  provided  xn  this  c.nn 

area  for  a  club  and  resta-jrant. 

prcirHel.  hov^er.  «',r  ^*'Vri1«i.a  events  *en  the  i'-srt.--^l 


.:  125,000  per  ye'-r  acalnst 

(.)     There  sh.^1  .e  -  «f,,r;1.i^s1V^^2itL 
series.  aU-et-.  ,enes.  or  exhi-it.^  ^  ^__^^^_  ^^^^^^^  ^^^ 


dressing  of  the  property   . 

r  tv,'   eta-'iur.  there  shall  ^^e  rT-.-vo. 
7.     m  the  construction  of  the  -t.-.u. 


peri; 

and  service 

^'•^"^^''  ,,,,  v^,  f^  twenty-five  (25)  r-'-rs. 

9.     The  tern  of  the  ie-&  0-23-57 


■'?»lv,i^:tJ«j^i;i 


)i  ^l 


!l«J 


(')      lu  the  event  ths.t  th*  st  .3iur,   for  «ti?p  »o«'.ti,  -cWBaal 
H^  -ea:iy"lii  t-ine  frr  the  1^5?  reasrr^  the  City  it  t-.  c:.n^Tuot 
!St>  mT.  Paiil  F-at-!-^    -wner  :f  St&lB  £f--;.iur,   fnr  tht  Ioubc  vf 
^.A£  StH-'xur..     The  basebtn  club  will  thes  lauae  thlt  vr-^v-t^rty 
f?i  the  City  un5er  the  s^iine  terr5  nnf  conditions  ug  ure  referr«r 
tc   far  thfc  nev  str.^.iur., 

in       -^e  filial  t1:*i»s  '-  ^"^^  sthr.iur  shj^l  hi  Bub^uCt  tc  tht 
i.t,S'tJ'  :f  the  basebOl  clui..   an:  tr.t  Eitt  now  unaer  oouExuurt- 
?i^   ^ly.  BBy  View  ?^k.   appr-^instly  80  ucr«..   xe  ucc«rtnb.e. 

--       -he  e^uY   Will  hsve  exclu5ir€   advert  is  inr  priviiopfef   or.  thi 
j.^,     ^iixr  w-  __^  exelutivfc  privij.urvf  be- 

st u?.iui:.  fencer,   anc  the  w^ty  vn**  n^t  txc-utj.       , 

noEtfc  thfc   rts-nar. 

ASL     WHEREiiS.   EtAf  termf  i^2  coneitiont  ajn-eur  f    ot  fuir  unc 

rTn^rma^li..    NOV.   THETITm,  3E  IT 

^xvEi,  .hct  this  c-^-^-.^- ::^.^s.rtS:^' 

Ltiir 


;asr,  Psrr 
•.isipstei  EiE 
:fr-.ci5l  Kepre- 

*iT  >aru£ 


,.  ^.le^nt  enc  f^be.  -^^^^^^^^LS'^SL/o^fJ:!. 
,,,,^,e.  by  ^^^^i^;':i^:'v^  ':^  ..  it.  rerr«s«n^..xv. 
with  tht  Mnyor  i    -j oc  auw  ^v  ^  ^^   ^,  nntifv  H^t 


Bucb  rxittarE. 
Honnr  the   J-iaj'tsr. 


Tia  Lcrctury  wu£  inBtruc^«c  tc  .c  no..f: 


••   ♦   ♦   » 


»♦»*«■* 


TveBT>ertfuliy  Bubnittc'., 


:a*.a.  :l 


'>--2>-5' 


♦    »♦♦♦•♦♦* 


«nrTa 


'N^e-i^  neinr  r'    er-trt 
lt>5'-,   were  ar!r-'"»e'^ 


--.•-«■     *-^*  riru^ef    f''  tot  -^ruJi 


Inc^.lT  '*" 


f  xanrim' 


,^   *•-« 


Epplj.aat.a-T 


t'    z.ve 


i^in:   c*. 


T'l'J'^' 


-toor'   -' 


«   ' 


♦       4       #      ♦       • 


12 


---,»iae  err    are.^ 


—  --    .wwr 

^^^    xz    —    -:^l,.Tna-.    t:-   --    ---^   "    ""^" 

Ulxa-nx*  1^   t«  '..cor..--  -    -       ■ 


'.-Mrtelic.  f-e-i'^i' 


•'^'*^"^  lie**,  in: 


i^.--e«»e   XI    tat  •^^  ^.^  rewi-     i?-^^ 


uutnr' - 


•OUKXP 


tr 


.,e«T:j.Pf  J-c"™^ 


tnt   iO 


e'j'rri/«^ 


-2-.—^' 


r  — •  ■  -- 


2DO)l5;Si* 


\\\ 


(Cont'd) 


;..ce  Increase 


2fta2liiU2XiJl2*~22^ 


I  's^uest  for 
;risdietlon 
.'  Property 
'ijolnlnr 


^...^.  tnat  this  .o^i^sion  ^  ^^^:^  ^^,ii:zr 

^crease  in  "^'^^^f.^lXrn'^r^nu^ar.tured  bee^  at  Btadlms 
A5^  retail  price  ^^ ^^^«^®^^^^  ^.^g^y  authorize  an  increase 
th-ughout  the  Bay  f^/'  f^/^'tern  beer  .old  by  the 

frotr  AOC  to  /.5''   in  ^^^^^J^^ewr  Stadlur..  effective  Sept.  29. 

Pacific  Cate-in«T   .ompany  at 

1957. 

„crth>«st  co-ner  of  '  Man  "«""  onrnlssloneTS.     To 

declared  .urplu,  7^^'l%\:»/tt.Uon  property.  Mcy^'^^i^^ll^ 
4«a  fViie  abandoned  iiT-e  t.oaw         r  i  rvor  t'^  arranfie 

S-eluon  ana  Pa.V  CO-.W.  ^       ^^^^^„ 

Gallagher ,   the  icj-j- 

find  and  declare 
^OUVV^.   t.at  ms;c™.J^..-  --r-^^ 

P-?t:rofiferi:en:e'ana  San  ^-  —  ^'^  '\     ^ 


section  of  '-cean  -^ ^^  ^^^  ^^^  ^^^^^y 

P^T^B  ^^LVED.   that  his  Honor,  ^thej  ay^^.  ,    aid 

teque.ted  to  f^^^l"   -s.ion.  under  the  P-^^^^^^^ 
property  to  ^}^^l^'''^^^tr^\r.  nrdinnnce  No.   70,.. 
Municipal  Code  as  set 

.    .   *   *   -   ^  '    '   *  .         .r 

A  r«n«ra''  '.anarer, 
,       .„n    Vice  PT-e;=ident  and  Cene     -^      ^^^^g 

(5)  From  Salter  ^-   S^-ns°^'/,,,  visitor.  Bvn;eau    ^  =^^,,,,  ,,, 
^''   San  Francisco  Com^ntx  ^^^  A^^^J^^^J 'a  Convention  dinner 

approval  o^  the  ;eq-.^,3  ^f  Fine  ^  J^Xv  ^^^-rrinelrts 
the  rental  of  ^"f J.        23,  l^^O?      ^he  ^  ecr  ^^  ^^^^  atl. 

on  Tuesday.  Septe.^e-  2  ;         ^^^  ^^     f  the  J  ^ions 

the  sane  ^afepuards   cov         ^^^^  ^^  effect 
could  he  required  as;-  e^P^  ,^^,  ,,ne. 
international  r.reaV  ^^^^^^^^  ^^  ^^.^is signer 

r     o-niosioner  rarr,   .  adopted: 

"".r'^'the  f-U-'ins  resolution  .«= 

CoffTsan,   the  1   ^ 


"-OHilssion  Grants 
]»  of  Palace  of 
flM  Arts  Exhibit 
iill  to  American 
Hlnlng  Congress  for 
'^nrtntion  Dinner 
on  Tuesday,  Septom- 
^  2].  19'?S. 


"^  .     +  to  clearance  by  tne 

.        A^n       SUblect    t,o    CJ-c 

,JS">.VED,  t.at  tws  --  sf  -  ?n,.=U.aUon;  ^^f^V*^  „,  ,,, 
Division  of  Fl-a  f";^^„t,  does  »="^y  T,„lcan  "inlne 

F.an=i»c.  Fi-  XS'i»"  "'""L Tustday.  ^aP^^r^f     loC 
Palace  of  ri-"®  ^         .»«tlon  dinner  on  ^^     Q^ty     1 

ratav-c  convent,iou  g^(j  -cr   ^^.    -„,+  pT'V  pro- 

^-^nRresr-,    for  a  ^  cental  fee  tjc  v  gatisf a- ^o-ry   y 

•,oc«.     provided  that  »/;     ^panoy,  and  tha^         ^     wished  by 

the  peT^^!:i;®^i.ed  to  execute  the 
hereby  authorized  ^ 


»   *  * 


»   » 


»  »  » 


-26-57 


LlBk'-V-ia*.^^ 


^r^ir 


.-•arm 


(Cont'd) 

T^-TTcnc;  rp  iNF^TmnCil  -  acVnowledped  by  Secretan"  and/or 
SI^edL^reneralsUer  for  appropriate  action: 

n)  Fror  Joseph  H.   Dyer.  Jr..  Executive  ^ecretary.  the  A^^ 
^^  r!^I^A«-ton    advisine  that  at  its  regular  reetin,  held 
Se^tenber'3     l^ST^'the  foUo^in."  actions  ve^e  ta.en. 

Rea     No     6oi2-19y/~S.      (FIlED) 


-ctober  9.   for  the  ^J^^„^J^/Hav^  Vallev%ecreation  site, 
ouned  buildinr.s  located  on  the  Hayes   /aixey 

(FILED) 

advising  that  the  :ivic  Flaza    ^'^'^^^^J     ^,   contract,   fro- 

Septerber  ^^,    i/-"* 

(FILED)  ^     ^. 

o     p  ^r^h     a  copy  ^f  his  letter  to  the 
U)  Fror  Supervisor  Henry  n.   ^-^P^'  ^^^"^^.^.uninp  the  Oity'r 
^^^    State  Division  of  Beaches  -"///f^',^^  crate's  appropriat  on 
schedule  of  consideration  ^^f  ^^^^^       ent  of  Project  X.   and 

;f  tideland  -^\'^''''\^\'ZVe  ^.atter  vill  be  rea  y  for 
expressing  the  ho. e  that  the  ent^^  ^^^^^^  ^^  ^^^^^^^  ,,_ 

full  nresentation  at  ix-s  stuo 
(Refer  to  Conmi.sioner  Coffmn) 

r-^r,.e  f^hrirtopher.   a  copy  of  his 
(5)  Fro'n  hie  honor,  ••^y^^.^t^i^thonv  J.  ^.o-abito.  President, 
^''    letter  of  September  ^  to  Antho  ^^^  p.^ty-Mine-s 

San  F^anciec^  ^""^y^rionl  for  construction  of  the 
vrnaVe-nt  to  discuss  t^^^.f^^^Hr.vide  for  its  use  for 
.ajor  league  va.ebal     ^f^^^^,'^^  .,,er  sporting  events. 

(.efer  to  Comi^^i  ner  p^,,,  ,,,  .ecre.ti.n. 

excellence  of  the  P^  ^      ^^  ^nd,   in  pa-ticular.  .r. 

and   ---^n^'^'ianaSr       (FILED) 

n>^^«a«v      yaTHD  Manage! .      \ 

Der-psey.    ^anip  ^„thnlic  Youth  Xjani- 

'- 'si^xs^;^Bx:r-4X■iS■■ 
and  Hudson,   for  tnei 

(FILED)  ^^  2an  Francisco 

„     u-»^t   Adler.  General  ^^'"®"to'^.     •  ^„  ^^^ator:.' 


..     v,.«,.+   iifller.  Lieneitt'-  --   -  ^^^n^ervator;.' 

•^     _  uitr-t  Herbert  HOiei  ,  4.vnr.v»-   f'^'"  tne  -  "•  "- 

Fron  KUTL  ne  excressinr  thanK.   i  •  ^pe^a, 

'^-»aT.a    leeo-iation,   expioo        _  ^^   x.ne     v        » 

Sr/altlacue  ---;f  ^.^l^ ^or'the  beautiful  re.ult 
eong-atulating^r       tto 
his   sViU.      (FILED)  ^  ^^^  p^ancisco 

^,, ,... ...  Cray  -^1;:^!:;^:"--^^;^-^^^  the 

Exaininer.    f-^^^^^^^"?i  an  an   ^-■^^'^f'lZlJ^^       (^^^^^ 
connection  with  the       ^^^^^^^^  ^,,  ,,e  Marin 

Golden  Gate  ParK  o  ,      ^  ,^     Dalv  "ity. 


m 


expressing  her  en^i"  '---  ^ff^ns  of  <■"=  '3  ;-    r^th.r,       ^ 

hospital  =te«ara    Mr.         ^^^^  ,i,iUn,  at  .anp 
j,„  became  serious  U 


<i.2%-5'' 


202^:;!|* 


'■nV 


TL 


(^.ont'd) 


l^^\  Fronr-s     Virpinia  L.   Palmer.   2805  Benvenue  Avenue, 

in  the  deAnza  plaque  cereT^ontes,  and  the  publicity 
press  coverage  provided.    (FILED) 

,,     4     Po^r.«n     lA^  Bav  Street,   commenting  on  the 
(12)  From  I'^arie  Carroll,   i^^,|^^^;^^ities  at  Funston  Play- 
excellent  condition  of  all  JaciliUe^^  ^^  ^^^ 

ftlSe;  ^hest^ut  andlay  Streets,  before  the  start  of 
theTinter  se^fon.      (Refer  to  General  Manager) 


^  >«   *  * 


li   *  *  *■  ^ 


.j^^sm^n:^^^'^^^-^^^^^^^ 


Display  Requested 
^orlJnionJaiiiES- 


Sharon  Building 
Proposed  as 
HuseuF 


.t.  Phillip  E.   Ha..ey.  information  -fi^^^^^^^^^^ 
aircraft  Artillery  Group.  \^l\^^^ JJ '^^J^^  a  NI^  missiles 
OoTnnission  t.  request  P^^-^^^f^^^'^^'^^t^lfd  r>ctober  9-12. 
display  in  Un^-"  Square  ^urin^^  f  J  l^J^^^^,  ^  .epnrt  fror 

the  Engineer  on  the  >'^^^;^        .       ^^g  installation  of  the 
.„  ration  of  ^-™l"i"T„e:ilTa"-°"-  -^'-^"^ 

interest  of  l"^-  ""  ;?7S«nE  ^-^^  the  display  and 
space  m  sore  public  parV  Mi        t  ^^  ^^^^^  ^^ 

Swblt  of  the  -"»f,-^,::,T.„p:sed  that  the  Sha-n 

rtTdiJ^  fe'"  de  :«UaMe  to  'hi.  -//"^rrrtt^e 

l:rrr:e:.ent  cor  a  tvo  year  pe--;/!;^/,  ,.  p.clded 

all  r,aintennnce,   operation 

bv  ther.  ^ 

rollovlm  dlPCU^slon  of  the  Pr-j.»f^i;;ir,r- "ore 
':r«eri:n"::\"?;rd  f:r  a  ro^  ..ev  P:--^ 

Tenafn?  the  ^f^X'^t' -:r:SJ^^^^^^^''  -'"""°- 
and  recoirmendati'  n  iron 


<i  *  » 


»  » 


»  <«  » 


"^'^^^^  ..^........^^ 


^>«     Mn.2R33 

Progress  and/or 


'^^^^^^-^-^"'^^^"-^■^'T-T;,^    .eoonaea  hy  Commissioner 

-  r"™  IheTrrir--^""-  ^=  ''"" 
Gallagher,   tne  i 


-  J  _-.f«3QT  conduct. 

and  is  hereby  request-eti 

.„a/or  nnol  Paj^ents  ^^j^jjg^cnjcaSJ 

rer^i;V':Stia47 


(a)   R£ 


(b)  32SSI3SC.r^f?^^;f^^^ 

Tol^^^^;^^  ft^31-57. 
Peri-d  ending  »  ^^  ^ 


^5.573-^6 


c -2^-57 


Twwwy  I  —11    I 


20  fi^ 


'.>i,y!£i 


Qjn^jg,  (Cont^d) 


Pe'-i-'d  endlnp  f^-31-57. 

^^'  ^^TTMcDe-r.^tt  -  2nd  Fayrent 
Peri-^d  endinp  8-31-5''. 

Period  endinp  ^-31-^7 


»  »  *  '^ 


«»*»** 


(2)  r,i^ti^n:^"n  "f  '^^^ 


CoTTOiPFi'^ner  Moore,  the  i    i 


g_^.^-|,.t,^,^n  No     ^?^/t 


,      «.r,     nn  recnmendation  of  the 

General     anaper,   app  .^MP'^UBSi  " 

y,    ,   -I  i-^n  of  '75  oa'  endar  days , 

To  L.J.McDermott.   an  exteijsl^n  ^^^^^  ^^^^  , 
thr.uph  September  12     ^^^J;^^^,,3  ,,  ,,,.v  and  manner 
contractor  ^o  conpl>^^ith^         ^^.^  department, 
of  peT-formnce,   as  oru 


<i   » 


*  *  ^  * 


<»   »  * 


Eniiiiliitilnn  fln>  ^^'^^ 
IiJiTinffir  nf  ^^"'^^ 


"   ,  '  \f  ..^isslone.  Callaphe;     --"^:t  7dopted: 
otranission  ran  , 


i.   ;„t«rests  and  pT-ope" 
follo^dnr  Transfer         -  ^^^  ^^^     ,^^,,  ^. 

„,,,^.  o,7         n'-P---^^  ?i7.n53.ooo       500.00 

^^  1^^'c-  t.'^  -^rv  meerlnf         ^^^..^inary  and  lepal 
c  jrvicer  Expenses 

cp«.  in  ^-nnecti-n  uith 

,     r^-  tjrelininary  e^^®^.^;  „in  -ondr   - 

(^•^  P'-'^^Lnfle     f '2.00^.--^  :ente"  3-d  Fund.) 
the  prop-sed  s^^'  ^  Recreation  -«nte 

1055  n-.yf'ound,  ,_„„,.307  55-.005 


r^:  .vpp-p.^f;,fr.e 

Contingency  «e.  e 


307.557  061        5- 
(Variour  Projects) 


^   J*   »   *  * 

«•       *       * 


(A) 


cft-onded  by 

.  .t.n  o.  .--A^^i^^-'e;--"  "  ''^'''- 
C.,mi85«i'^ner  Pa.-, 

c-2^-5" 


,,,„„piiM»»IIMr>ij«.,B. 


.,. ^ ,.,,..^,j; 


20^  ^V 


(Cont'd) 


?i^nnliiUrn  *»"-  ^-^-- 


'iq*9t  ^f.  Pai' 


SOLVED,   that  this  ^^^-^'f-'X^r^.l^ for'dl:!,'; 
its  satisfaction  that  the  f^^^^^^^;itr1>,e  Contr7ner 

Ordinance  No.   82/,^: 


la 

Grace  J.Doren 

Theodore  LHu^^'itt 

Janves  '\  Burns 

Manda  Prandi 


Date       />"|'^^t 
7-15-57  ail. 09 


'■'indow  breaVace 

2C7  Day  St.  ^  ^^ 

vTindov.  breaVage     ^-23  _5         ^^^ 

200  Crescent  £t.    (^-f-^"^    ^^- ;^ 

"indcv  breaVaf e      5-12-5' 

17«^2  Church  St. 

Plate  Flass  door 

breaVaee  -'*-    -^ ' 

5P3  Edinburgh  St.  ^^^     ^    — ^ 


*   »  ♦  •  • 


»  •  •  « 


(5) 


'^▼•d©^"   1  01 


-,T-       V'' 


Coimlssloner  l-arr, 


ijJI:u-2522 


^.,vi£.  th.t  for  '^/  ^,f  3;jiri:e„t.  t-.  -.'f  "1^- 

„,  the  ^-«4  f;/^Uu'  «  .PP-«  "»  ^°"^ 
^r  for  sU/c.  o. -orv: 

Reserve )   - 


•  * 


«i  •  ♦  • 


•  •  ♦ 


!i!*t  Harbor 

V^oring 


,  r.r'-i'^si'^ne-  ^^^^"^V^^^^^  ^^-^^^^ 
On  notion  of  J^^^-'^^  fdlo^n?  -^s-l-ti--^ 

oc-nis?i'ne-  Fa'^.  tne 


^     *v«t  t>>i'  Corrlssi-n.   ^^^^^^v^^  .^r.rellatim  'f 
rjvs^vrS:^,   *^*^       y^c  hereby  apT!^-^«  ^^*   ^,. 
oTner,!  •--S'"- ,  r'^-T.'  "-^^'^  '-"""" ' 


VlUS-F;'-lchael 
VI^IN.  ^obe-t  .. 


::&"-« ^-v'^'t-t't—    22'' 

0M57   »r^:  ^^      .       4- 

0-0.57     .-- 


,•.••••* 


rrTyi^-jT-  -^^^^"^ 


(1) 


tation  and   oitv^ 


r- 


'\^:% 


»?» 


^jjjaissaissa 


(Conf  d) 


Pila^-e  of 


jfisJfilLlii^ifiSi 


Sui  fr&nclsco 
;iiarUr  Mile 


J  4«  f'nil  J^^«erblv  Bill  Nn.   UOO,  now 
The  secretary  ^f J"  ^^fj^e  ^f T°^      ThAs  bill  sete 
Chapter  2386  of  the  statute  or  w^  ^^^^^ 

forth  the  ter.s  an    -nditi^ns  J^dj^^^^^^^  ^^^^^  ., 

,.«,uld  f  P^°^;,^f,^Ji;t,  •  ^oinnlssloners  di.cu.sed  and 
the  Palace  of  Fine  '^'^^^-  ,..-,     ^o  the  land  shall  be 

debated  the  r-^^^llf,,'''^^,^^^^  l,reed  that  p^e.ent 
transferred  to  the  State,     r  e  ^^^  that  no 

coPt  eetimateB  -^J^^^f  ^turlL  coit  is  available  at  this 
reliable  figure  on  the  uix,ir« 

time,  ^^ 

Sludlne  "-"^"ITJ^vW*  tme  could  return  to 
iC'rX  :ner^a";ttpS,tea  lo.  ter„  period. 


»      *     * 


»      »      » 


#      »     » 


(2)    EsmOsdi-Eia^  ^^  j^^, 

- -"Trt'rt."'a";7trt.:i-x^a^r;rt 

of  a  Qi-^y  V  ,       rwjperman,    'i^y  '  ^  A„or.v  cost  estlmaie 

f,:  Tjr  sr.iuedT--.o  ^^^p^^^^^^     ,  a 

Tor  p".  developnen^  Z  :'r.^:^Zte.  i^-ve.ent 
acquisition  cosV^^^_^^_ 
appTOxiniates     i,-^* 


*  *  * 


»  » 


»  «^  * 


(3) 


<^^£^_^iiaiJ^iij:^'i93^^ 


rilSLiSSS. 


leq   for 
Sserow  Fees 
%22.50 

tc^'iestern  Title 
Im.  Jc  Guaranty 


M.  h.Z^'B. 


approval 

^pprop. 

for  Inter  inr 

jrwn  Belt 

.ind  Purchase 


JLl^-^i^ajJ^^^-^^^'iS-^'*^  rurther  vo^d  has 

"^  r^nr^e'^  that  no  furtner 

The  General  ^'^^S:;:^  "^^^^^ Vopo'^i  --"  ^  ^ 
been  received  ^"  ^^^''^''^eg^rding  ^^^/T^'"  rcale  nodel 
Board  of  •  ^«r^^^«/tv  to  accormodate  ^^^^'^^ntacting 
parcel  of  V^rY  Vj^^rt^         ,,,^  no  ijeans  of  co"  ^^^ 
Ltonobile  project^  ^emr^ndation  of  Mr.  fun 

the  Peti*^°"!re;ed  tabled, 
n^atter  ^.«s  ordered 


»  »  » 


»  «   » 


»  » 


*  from  Wr.   Hezos, 
Th,  secretary  =*»"^,;,  Ifo"::.  fee.  -"-^,^^0^-'.: 
Tl^ctor  of  ff;;j^'..  ftern  Title  I";^»-tht  i„terW, 
'  «\S  Tn'^onn^Uon  -It.  the  .uroh.se 
orrpany  ^"  .      , 


-orrpany  in  conne-^-" 

C.een  Belt  land.  ^^^^^^^^  ^^     otnmissioner 

tAon  of  Coinnissioner  Par;j^  ;^^  adopted: 
nn  "otion  01      ^^^^  resolution 

Moore,   the  i 

_      -i.itAftn      "i    fi''^  ..  _ 


-3    fl 


»       »      '^      *      * 


9-26-57 


■i'^!^. 


Uss^ 


(:cnt' i1 


•^ntr«et  to 


■sq.for  .^pprop. 
UOOO  for  re- 
design of 
:ivic  Center 
:'a7R  surface. 


Ziijil^^U^r  yr   -^^ 


^.mD.  that  '^/^;;;-;r:-"  '^-  '7-\:,ri-. 

and  the  present  e.  ^ 


»  » 


•  •  • 


t»  » 


li3iisJJa>istXls»^»»^ 


-  -.«.».--  ?rrJ-- -;-rrur . 

Gallagher,   the 
tvrVF  t*"   ^'^^ 


is      I 


Co^tiloatr  P*rr' » 
Uport  on  Hajo*" 
uMCue  B&sebell 

^^OdljB 


c.  -^  D     P«^^'   ^  ♦Aon  vlth  t»i«  "^y,_   vei*'^^ 

•1   attended  ^^^     ^^  ^^obbt  •  .,,,r».:tte«,  ^« 

"^       V  the  titv«  ^-t  tr«         ,.«fioe 


;r.:.ti;:  i^, .-  -»• 


jujBiassa^^ 


-.,-«,4t»^«  Vn  ccnnectl'^n  "1th  the  plans 

Ftnance  Oownlttee. 

♦  .♦.H  th«t  h«  v^^uld  furnish  this  cotnnlsfllftfl 
.^^     Harry  ^!;";^",^f,,'^f  ,^o^n  a.  the  uh^le  P^-^^ain  had 
';il^.h:drprt  ire'uria  he  reaucea  to  ..Uln.. 

that  voti  vlll  V'H'^v  that 
•Thi''  I''  ^et-ely  «^  P^<^gj;«;«  ^l^ll.urn  Slth  the  asslgn-^ent. 
fan.  folloulnP  throurh  In  ^"^"•f/;^\^i  .^^er  Is  being 
but  I  vant  tr^  repeat  ^^^.^.^^'i^^'ibTe  plan  viU  be  v-Ved 
thorov«hly  «^naly*ad  and^^^\*  the  B^a'd'of  Supervisors 
out.  and  a  report  ^ub-rAtted  py^nc  ^^^^   coTTri?sl-n. 

"vSIich  uiU  be  tf  ;;«[jf,°^,;,pon'iblUUes  seriously  nnd  ha^re 
tJaroir:ith''hirtr.r  the  necessar.  inve.tie.ati.ns. 
^  FRED     D.   PA'^^" 


«  » 


»   »  <•  • 


»  •  » 


* 


;^rt  on  S»n  Bo.t 


.  A  th.t  h«  hid  recoiirended  t^  the 
r.orwlMi"""'-  P"-"  '•f -•'■*"'  ?^M,en.  -"«Vttee  t.  study  and 

of  the  corrmlttee  ^^^  ^^^^^^^ 

Xn  connection  vlth  ^^^-ulr^rtS  -^^^7^^:^e^b^%5 
that  he  attended  ^^f^^^^^^'^.^  on  the  eveninr  r;^^/^!' .^^epsec 


ItUT  Press  3ox  to 
3«  Naaed  In  Honor 
of  CooBissloner 


Of     '3{ 
p     „     f  n    Hft     il"'  iff"      I  1 1     ■  !■  - 

y>B8'^r  ^^'''''''  '^'  ,  ♦Vat  "oninissif^ner 

outstandlnf  civic  s=^"=  „  ^  ^any  -apacitleJ,     ,^„eatlon 

r^arrc^^^i-^--  :; ;e;rrtadll.  .a  nared  in  cnor/^^ 
constructed  fl-f.l^,^  that  a  =""fJ,%feTt  ^l^"  "  "" 
Cor..lssicnar^-«;^^^,l„„ers  """j'f^^t'at  a  .ut-.tantlal 

donation  vas  nade  to 

completed.  .ncrested  ^'ordinc 

,   „e,  Farr  .ubr.itted  the  ;;i^°;^;'^d?rstandinr  that 
Coiranipsioner  '^'^^'      ._,ct-ipti^n  vith  t,ne 
for  the  plaque  J^/^'J,^:  ^d  anendnent: 
it  vas  subject  to  revxe 


it 


-26-57 


^ 


r' 


«criESiC^^^'*^ 


;,  affair. 


For  2-  r^B-c  t  T^'^'«'  '/  ^^* 
and  t,h«  s'^'-Mne^ 


FC— n'^e-  '^' 


Sere,   tbe  fclln.an:  -er   xu.x.- 


■.*pr  i^ne^ 


BoaoT  of  :f*^*; 


.   „  .^  rec-rtiitior.  of  the  -air- 
♦  #  ^  "  ♦  *  *  *   * 


erpe 


y^A.    .cOU 


td-"*"^^  ^• 


-^y«-^> 


>.c:*eritt.   Sec-^t^ry 


c-2' 


San  frnm-Vnoo,   "MUrornV* 
October  l",   \')'if 


l^^M 


Louis  Sutter  presiding. 
The  folloving  Cornn^iesioners  vero  present, 
Mr     Louis  Sutter.  President 

Rev.  Eugene  k.  Gallapher 
Dr     Francis  J.  Her* 
Miss  Jane  E.    Ziir^.tnernan 


» ♦  • 


•  •  ♦  ♦  • 


•■'"n?ir: 


resolutions  authorixing  p 


Viaren  Pa^V 


•-»..  5-. 


.-^     tv*t  thi-  Corrisfi^Ti.*?^'''?*:,::,  ,,AV-ri*'.r*  .,r'.'-«*- 


«   \      -.-^»  -*  1<*"~e* 


■«:;jKt  'rr 

:>ri".  ?  "Lac  :« 

ItV.vt 

.'m  i?-:  -It  3 

.12 


*   ♦   *  *   * 

♦   ♦   ♦   *   * 


/.-X-^ 


4%i<!S»««*'^ 


I 


'■■"  I- 


Vi.be»  Agreement 


p^on  T  N.  Bland.  Manager  .f  Utilities.  FubUc  ^'tiUtief 
r!^^is8ion  for^'ardine  a  report  on  "I'lnimun  Standards  to 
M^^taii  "ater  Qualit^  in  Lake  '/.er.ed  Reservoir",  and  asVing 

Co^lLioner  by  the  Secretary  in  advance  of  the  meeting. 

H..   PunVe  reiterated  ^f^  -:-Z.\7:\\f^^^^^^^^ 
use  of  Lave  Merced  ^^JJ^^.^^^^^f'",  erection  and  development 
a  recreation  area     and  f  ^"^/[y^^;:^,;;'^  ,H,uld  be  revaluated 
of  an  aquatic  sport  center  ^^  UV^^^^^^ =:„,,, ^.n' s  report.      It 
in  the  light  of  the  Public  "tU^t  ^^^^^  ^^^^^  ^^g^,,  . 

scheduled  Monday.   October  U.   195/. 


«   »   * 


•   »  ♦  * 


ball  League.   Inc.  ^^^^f '^^^^^ing  Sunday.  Septer-bar  29. 
S;,^"r.f= /nuS4^ruton™0)  ^^a^s  .t  .lay 

ZlTincrTnan,   the  loiiowiaf^. 


fi^rrV'^^""  No    g84i 


-;ntal  of 
=«lboa  Stadium 
•::r  1957-58 
''ccer  Season 


^  +-^'>r\  of  the  Genera i. 
^.LVED.   that  this  Co-i-ion  -  .eco^ndati^^^  ^^^^         ^^ 
Maiaier,   does  hereby  approve  ^be  r-ntai  ^^^^_5p^ 

thela;; Francisco  Football  League,   .n.  .^f  ^^^  continuing  thru 
Soccer  Searon.    cormencing  Sunday.   ^P  Va^.gc-  '--nd  Secretary 
t«n  ( 10)   Sundays  of  play;  the  (^^f^H^^l'  J,^r^i'^ri  f om  of 
^eU  hereby  ^^^^ ^l^'^!^  'ofthe  g^oss  receipts  to 

contra-t  providing  f-r  a  i^  F  ;^ 

the  City. 


*  »  » 


*  »  »' 


lllirlna  Civic 

'j^t.  4  Property 
KvaerB  iss'n 

Vquests  that 
nitJtian  Gift 
I  jonoola  Be  Placed 

la  Palace  of  Fine 


.^     t     Vn^lna  Civic  Iriprcver.ent 
4     -n     Qulnn.  President,  ^'^^^..^^  .y^  Cond'la 
(5)Fro.Dr.    ^l^^;^^l',tTXtirn.  requesting  that  tVeo^_^^^^^ 
and  Property  '\mers   -^^  citizens   of  Venice  cc: 

piven  to  San  Francisco  by  the  ^^  p^^^  f  ^Vt^ful 

l^placenent  in  the_Lag     n  ^-  t^-^^^  ^^  -!i?:SS^J 


that  the  gondola  •'^-  '--^^^  M.-itir.e  -'•^"'^^VM^^te-zit  c^uld 

:ity.     He  ^•^^^^;;^^,f  te4orarily  and  that_ultinate-/ 

-^  ^^  %  t  ThfL^oonTf  the  palace  .f  ---  -r-. 

be  placed   in  the  i-ag  ^_„;„  =  i.r.er  >ffr.ar.. 

•j«-«     <-e"once'a  ty  -'-•— -^---     ^,  ^v-p  ratter 
,n  ^tion  of  Co^^iss  -  f-.^^;-,,,  ^.  approved  and  t..e 

ty.     O.n.-^l  ■'"-"'-:!:>,•  full  povcr  to  act. 
referred  to  him  vith  fuU  P^^ 


»   <*  • 


»  ♦ 


December  15.  .      c-rr.issi-ne- 

-, Horner,   sec^nde^  c/  --^ 

Crffnan,   the  ici.- 

lO-lC-5'' 


-i 


»iipi'-*<wgi  ■  n 


i%*iife 


ail;*!;* 


Lju^ 


vtfrnaments 


hates  ranted 


Li:-J2^ 


RESOLVED,   that  this  Comnissl^n  having  been  idvi»ed  that  the 
Harding  Park  Golf  Club  has  re-openod  its  mcnbcrr-hip  to  all 
qualified  applicants  does  hereby  lift  the  restriction  placed 
on  the  Harding  Clul^  and  grants  pornicsi?n  t-  the  Harding  Park 
G-^lf  Club  to  hrld  a  Diroctorn  Cup  Tournament  -^n  Sundays  from 
Oct'-ber  27  thru  November  2A,   and  a  Turkey  Tournsnont  on  Dec,  15. 

/7^  From  Philip  L    Rozos,  Director  of  Property,  reporting  that 
six  bidr.  had  boon  roooived  f--r  the  razing     f  buildings  nn  the 
site  of  Hayes  Valley  Recreational  Center  vith  the  Pnssetti 
Trucking  CoTtipf^ny.Inc.  .  being  the  1-vcst  regular  bidder  at 
$5,910.00. 

On  motion  of  Comnissioner  Hcrz,  seconded  by  C-mmifsioner 
Gallagher,   the  folloving  resoluti-n  vas  adopted: 


lipr-^val 

y/d  of  Contract 
Ijissotti  Truck 
];.,  f  demolish 

-iildings  - 

;,yer  Valley 
\w  Center 


««T,«.n     *vo+  +hlQ  ''-Tu-issi^n  -n  recommendation  of  the  Direct -r 

of  I'''"P°^iy  "  '^^OT.iny.Inc  ,   lo.«jst  rogul-.r  bidder  at 

«°atn  00  for  the  ^S^  '  f  buluinps  .t  Hayes  Valley  Recreation 
$5,910,00  for  thoTOiing  allocated  frrn  Ipprc^rlatl^n 

«07'55-8  05"  and  thon  roUer  11  hereby  requested  t-  certify 
the  coniraot  «hen  executed  by  the  Director  ,f  Property 


1 


I'fTopoB&l  for 

llw  Colt  Tower 
j*?»l8  1l«f«tTed 

Ikn  for  Study 


?T'''ih  Hill       Thifbeing  a  natter  which  primarily  vould 
''     ^rn'^the  iit     Commission.  President  Sutter  referred   it  to 
concern  the  ftri,     -i^         ^n'^nnrv  «?tudv  and  report  ^t  a 
Commissioner  Herz  for  preliminary  stuay  ana 

subsequent  meeting 

...TTEK  0FIffi32;ilO  -  aoknovlod.ed  by  Secretary  and/or  referred 
-'^'^troenelal  »^naeo,-  for  appropriate  action: 

^^A^na  n  oonv  '^f  treatise, 
(1)  p,^  Mayor  Gcorpe  ='^[l^-';f^;;;;rrn»    prepared  by  los  Angeles 

<r       -n  Division  of  Beaches  and 
(3)  Fro,,  NeutonB.   Drury.   Chief.  CaUpni^^^^^^^^_   ^^  ^^,^ 

Parks,   a  copy  of  his  I?"'':  '  ,i"%,ted  his  staff  to  vork  in 
'"'  ''It  r„Uh"n"rr„cr=o'in%eveloplnB  a  pUn  -d 

— — "^  ;r;rerar:cep.a  .sons 

^  -  rf-a^-ifrii!  rr-optir  "^'  "^^^  ^^^°^^  °^^^"""' 

at  Portsmouth  Pl-za.    (Filed)  g.^ramento, 

.     r     Renfree     Director  of  Recreation  and  Par^^;^^^^^^^,, 
^  ■  Tep^Ln^'f^rru'cipation  in  the  League  of  ^^^^^,, 

rnr  the  dedication  of  the 

Memorial  Wnf  m  h"  »«"><^'--  ^^^  ^,  ,f 

vi.nnis  Club  of  PacltiC  «,tlonal 

,  -  From  Harold  ^'^'^fJ^'J^Xv^.   28.   1957,  for  the 

Union  Square  on  Saturday^  ^o-10-57 

n^nnis  nds'   Day.      (-il^a; 


Wll  Wl    ll^pfi.»<i 


au^ 


^       Museum  ^uxlUa^y.   th.nMiu 
cnoporation.      (FUod) 

glrlr..     Cilf  > 


r:"v  .'al^i^'r^r  tH,a.....u;;. ;.-.;- ,.;..u. 

attractive  'l''^^"*';:  '• 
,e=uty  of  U..  a«l.n.  ,„...„,.,.»..»>- 


->c 


^  .^-  •.•£;,  '-««•  *  ^^i  «^  vo.  '-^    ^-^ '''••" 


...*'*   ^    ^ 


'.2,.  2 


"W* 

7  xJ**^^"^**' 


~-'j— Jyy    *trc 


iV*'^' 


J 


(C-nt'd) 

(a)  F.ERNAL  FIELDH''U££  -   '-r.t.    #225 -%---♦- if     #U:3 


-..r     '^-     2a';i 
":~dific2ti''np 


To  Antr«no  Petersen  k  S-ns   -  2nd  PajTient   - 
Peri-^d  ending   ^lUgust  31,   1?57 


^?,827  -JC 


T-  Engpt'-ur  "-ni  N-utdc-   -  '.'th  P2>T.yr.t   -  ^i.-'..-^**  ^' 

Peri-d  ending  Septenber  30,   l^S^. 

(c)  ^\]r^  ^"^^E^  ^'^^'"•^^-  -  -'-^:^^^''-''^^^^r.^^^  . . .-     ■  ■  -  1, 

To".   J.    C'lltnp-^'Iellnits  £^  LcN'i'-.--    -  jri  ?":-.eM-.2^.'y.  -    ^^ 
PerlM  endinp  Septerber  3C,   I'^^f. 

T^  Hjilph  '"urr'-:,-.   Divert-   -  3rri  Ps^Tient  -  »  i.^ti.^n 

Peri-d  ending  September  3C,   l^f*^ 


(3)  srnrlT  ~^  — "'^ 

On  Tn'^ti'^n  ^f  >nr.isri->ne-  Gell^rhe--.   .e-ndad  by 
:^rr.i£si-ner  ZL-roeman,   the  f-linving  res-lut.-n 


was 


ad-^ted: 


Vf:? 


» -  r     ••    '^ 


-_«       ^   *   *v4^  -,~,-ieri-^      ->r  •'•ec'~Tnnend''ti'^n  "f  the 
HE£-.^'ED     ^^'^-^^^^L^l^^^'^^e"'- living  extensi-^n  -^f  ti.e: 
Generil  Man-'-rer,  approves  i.nfe  .    i-  v-it 

"'^^^T   -^^     T^'ii'     vr-^V  cuspenae"  due  f  un.     «.-«.• 
th-^u  April  ^.•,    -  :>   ,  '    •      ^.,r>„uf\-T.   -.*■   "-nftct,   and 

er->und   c-nditi-ns  requiring  r.-2if.cati  n    .    --n^ 
delay  caused  by  ftrike  at  r-^ncrcte  plant. 

T'   :ahii:  -.;t'U"ti^r.  .-rtp^ny  ^;-V^^^-!^^;t^/^  ,i„,  f.^ 
calendar  days,   th^u     ^^^^^^^  2;     ;,^^r^^^^  j;,   -,2  and 
rertific^.ti-r.  anc  c-np-e.i  n     . ^  -i- 
N-..    13.   requested  by  this  dep^-tnent. 


(A)  ^^dij''"'^"'""  '*'  ^^r-*-^ 


Gallarher.   the  f  ^ll-'-nF  -es-.ut.  .  va.        T 


.^-^IVED.   ^^;:  -7^;:;%::,^^,rtr.ent.   th.  :ontr- .e- 
-.f  tne  necreati-r.  an-  r-  k  ^^  ^    f^il-^ing 

be  an-"   is  hereby  requefted  t     app. 
viodtficati-ns   -f  C-nt-a-rts: 


fr.',  :.!ige:. 


and   cut 


.♦    v.  -'  e= 


in  plate  glasf  pa-titi-nf. 


♦  TIC  ?7 

Sr  —  •*  " 


Tf  :ar.il-  C-n-*--^"--  -^  ^_  M-.r-to'-i«'-,  ?ittsch 
steel  bracVetE  -r.  ^''7^  r^,.' T,  ^tch  a'':,aoer.t 
can-^y  t-  bu^— inc_— ^,':'_   _  *-Vv..v;> 

■«    I  r  ■« 

_^^ ^     ^         _    ';  _,  ^^,.,^,   lurnisr- 

T'   -.ahill  C"nst,ruct--r   _,^      ;;   „3njiecti'>n  -f 
an''  install  valve?  ^nd     e.   -- 

filling  syster.,   ar. 


♦   ***«**' 


lo-r-s-' 


2U^' 


r^^jjjtia*'— ^ 


(5)  jY-n-fr  -^  ^''-'^^  ^^^  ^"^'^'""^  "'  ^^^'•^' 

r^  ..ti-^n  ^f  C^imrlssi-ner  Herz.   sounded  by  >^-i^^i-"«'" 

Tthe  Rec-e'.ti-n  ^.nd  PrrV  Depa^tnent     t^^e  .^nt^  ^^ 
and  is  hereby  requested  tr  appr  -e  the  f  U  ^nr 
-f  Funds  ^nd  Request  -f  Funds: 

Anpr'^printi-n. 
1055  PlaygT-un:;.  ^nd  He  ere- -i  r.     er.uc 

linint   in  h-^t  "-tcr  Bt;;raf.  t-nK. 

and  Sunset  ^:ecreati^n  "f^l^-^         ,  ^      ^..^.^e- 

>Qting  H't  Hate-   ^anV. 

-7  ^^7  ^31  61;^  -  S'jnrat   -o-'-e-.ti-r.  ^^ 

Cor.tc-,   ^-atlnf   ••    - 
c)All'tnent     f  funds  f-r3r.'x     -  '^^^^  Tru':y.ine 

^  ^  »   -  »  •  *  * 


to.  ■:-    2g5l 

*,.  -   • 


1 '  -^  f  -<■< 


(6)  _^-;;xf*  -^^•^- 

^  - --— i«^ci-ner  ZL"^«^^^'»'    ^       _-,+  .•„.,  ,^c 

Or,  n-ti-n  'f  ;  r."^;:'       ^-.e  f-llr^ne  rer--ut.  r.  we. 

ad-n^tcd: 


satisfa.ti-r.  that  tne  .   i-.^_  ^-  ,^  .^^,   -:"*'*'':;:/ 

fully  :U5tlfied.   o^er  f^^^^^^   w  .co-^^nce  ui- 
ic^ue  vniT^antf  ^-^  • -.• 
'w-'^inance  N  •    -'^^  - 


Is.        .   ,      „,         t:^yer.  vindshield 
Ether,  r  •  -^-S.         -  ^^  sr^it-e  Fa-V 

Kevin  r.     -&-  "^    ,_;^^  ^^-.^^^-h  St. 


p»   ->• 


.r':' 


7-22- 


«2:   ii: 


^        -        A-  ^ - 


♦       ♦ 


>!■      *■      '^ 


*      »      • 


# 


f 


Gallarher, 


•Ke  f-11-vinC  ^^- 


-<A<_ 


■    4->> 


raer  f-r 


^f  the  -e'^^e^-'  '       .^^.:  t-  arp'--^-   -'^  * 
»r,d  is  he-ery  -e^u'- - 


anc  i-  •._^^. 


r--i' 
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:.L  T3i. 


(Cont'd) 

Order  f-r  Sorvtce  --r  Uork  t-  C.   R.   Heichel 
Engineering  Co..   for  in?taUati-n  -f 
cementiti^us  lirAng  in  Hot  viater  St-^rage 
Tank"  at  Pctrerr  Hill  anf  Sunret  Hecreati-n 
Cent;rs.    (ApprTS.   7  607.  52°.  f 56  and 
7.6C'7.531.656)   - 


15^2. DC 


»  « 


It  »  «  *  «  «* 


, -•       *      .\^T,T.->iTr  Vfc  -^f  Ferrianent  Salary 
(g)   Request  C^ntr-ller  tr  Approve  Uc     '/'.^.-^  r.^^i. cement 
Apprrp-iati-n  Funds  f-r  Paj-rr^ent  of  Tentp-^ary    .c.i. 


Roq     ^pp^^v'^^ 
■ce  Permanent 

lii^-vy  Fds.  t 
-enc. Replacement 


*<   ^  -r  r-''mi«-«*i-ner  C-:rr;fin,    se^   .!-.<--    *^. 

General  «f '-ef '  J^f J^*^:!^Lent  5al»rv-  AprroprUti  - :., 
r/mun^  Te  /ll^4  P-Ui^ns  by  Ter^r.r,  Hepl^.e- 
ment  EiTl->'^'e^^^  = 


PE-.I'' 


:-22ii 
:-22ii 

:-229^ 
:-2312 

:-2iQ3 


-2311 


-22^2 

:-2291 

:-2313 

:-2276 

:-2277 

:-2275 


Herbert  Ore  en 


Michael  QuirV 

Odell  Shields 
J~hn  r.-h'in 


T'^  ?in-ther  City 

Dcpt. 

Sick  Iv.v/r-  pay 
-ditt  ^- 


-litt-- 
vt-rking  Lnhiehe'- 
clafsifiss'^^"'^ 

Lv    «/-  v^y 
Sick  Lv.  w/''  ray 

Lv.  w-  v^y 


i:/3/57-3/2/58  tl.500.0C 

a/26/57-1/1/53  =5?^-  ^2 

O/17/57-10/16/57  300.00 

10/7/57  -12/21/57  ?33  -^5 

O/25/57-10/2A/57 

0/16/57-  V27/57 
lVl/57  -  2/2P/5? 
10/1/57  -10/13/57 


33C.or 
315. OC 

1,650.00 
135.  OC) 


SicV  Lv.   v/o  pay 


c/25;57.1c/2^/57  ^00.00 


D-r-thy  L^vrion  ^^-^ 


Juanita  Harden 
Joseph  JacVs'^n 
Doli^res  Hnnna 

H-w«ird  Clr.y 

Grandvel  Jackson 


-ditt-- 

Lv.  v/^  F^y 

-ditto- 

-ditt-- 
-iitt?- 


9/16/57- 

9/16/57- 

lC/3/57  - 

9/^/5'^  - 
9/3/57  - 
9/3/57  ■ 


2/15/5? 
2/15/5? 

3/2/5? 

2/22/58 

.  2/2  /5e 
-  2/2  /5e 


1,900  on 

1,900.00 
1,900. OC 
2,166.00 

l.QOC.OO 
1,900.00 


»  •  * 


«  *  «  <* 


#  »  » 
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4it 


.^^tifrnM^^.. 


^^...  ......  ... ,  ■.^-.■^.-.^^a.j.iiM—trilhi 


IV  i* 


tm 


BUSllj^ 


Improv^jraents  to  B::y  Vi^v  ^^rk 


BasebaU  Stadium. 

tgrfeSlnts  reached  in  the  Mayor's  Office. 

Deputy  City  Attorney  Jeronje  Cohen    pr-f^^^^  tS^'cc^tsion 

resolution  and  in  ^«^°^^"^^|/'4'r^S«nts,  requiring  removul 
he  stated  that  the  contemplated  xmprav     ^^^^^^  ^^ 
of  approxiinately  ^OO^cubic  yar  ^^^^^.^  ^^  ^^^  , 

?frJf  roS^aTely  'i^fpeS^r  the  fut^e  of  the  pro.c«ed 
stadium. 

^rz,  a  resolution  was  adopted. 


..         ha.  been  subndtted  to  this  Conunission  a  plan  to 
-H-IuiAS,  there  ^\^^ll/'TLy  view  ?ark  to  provide  a  2.9 
I         ^nt  of  i^^^°^^  -^"  ^''%  I  r^creltiSal  purposes,  and 

'Srtif  Bay      acres  level  area  for  -^^''^J^  ^^^,  ,,,,  ^p.ove- 

'^^^.SLSrr  ^---ll^^e^  "-S^^-  ^^ie5Sl:^ecreational  pur- 
..xiax_£atxs-* —  laent  will  renaer  a*"."  i 

poses,     now,  be  it  ^oves  the  improve- 

FURTH:31  RESaVED,  that  this  C^/,^^Vrk  f or  recreatio^l 
♦   ^f  the  easterly  end  of  Bay  ^^''.  ..,   .     tipian  for  Improving 

which  has  been  ^^^^J.^.'^^.^ss  to  Bay  View  .ark  ^^f  ^^t^^. 


final  plans  and  speciiicavx 
sion  for  approval. 

F»rr'8  illness  would  delay 

.Oallasncr,  the  v««i="o  „    tentative 

..       ...  aCf ice  and  other  City  I«P««'=**' 
with  the  teyor's  0lJi'"= 

concen^ng  such  »tter=. 

n,.  secretary  «•  i"—  "  "  """'=' 


'.fficial  Rnpresen- 
l*.auv6  on  Major 
liag'ae  Matter* 
|>a>ing  CooBiiasioner 
iPirr's  Absence 


•>}  *  *^  * 


+■  *• 


(3lT.eJcction_cL-jiy-=>'-^--^  ^.,,„t  of  the  City 

— ^  o^Hired  the  earlier  r«u  Qounission 

The  C<»ris=ion  .-*  c^/^j^'jfinion  of  whether    thl=^  ^  ,^ 

vicinity  oi  ^ne  u* 
^  a  park  area. 


I 
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i,Ut,aS.,-~'-'3ai^  %     l.S3fK« 


217'^' 


.^  nt   the  last  meeting  and  action 

I-  *  2  "'^"Jl  ftet  SI  JTlt*  »t.t£  6W  not  consider  xt  ad 

i  ;4ilrsl*dL  "P^fjib^  to  acquire  the  parcel. 

""  ™^.rt  kv  Conmissioner 


-^ft^i?  .         h«vinr  investigated  /vssessor  a 

^tsJft«-22al  ^     consnission,  havin£  in        ^  narrow, 

Highway  and  the    este        ^^^  ,«wlc  park  P^P"'^^^  ,,,  clt) 


'■""^'U  Lin""' 


;;regularlj  =ha<>ea,^;„  Trtremity  of  ^^f^^'resani  develop 
SiS-'-SHB-Ar.necter"  rS'.e  the  City 


■»■    -i-    •> 


V-   -ir   H^ 


ir     4t    -it 


1  ^   ,^ ,,,,  secretary  reported  t^^/^^^X  fAo'vLther  or  -t^ 

transferred  to  the  ^^ 
Bill  li*00. 

on  the  procedure 

opinion  is  expect.a 
October  2i*, 

^  ^  •;.■  -i-    ■' 


•jocker  An»»on 
■>■«. oration . 


CrocKe^AmazonJestoration 


CrockerJiSa?:^^^-^- ^^ 

v^    R*.ard.  Director  ol  y  ^3^y. 

^pated  the  c     F        ^^on  Tract.  ^^^^^  ^o  ^^^^^''^yihority^ 

^°  ^^^^%fs  a^e  to  be  restored  ^e^^^^,,  ^^,  Housing  '-■ 
properties  are  negotiat^^"  GaUag 

^e  which  vail  requl  coir^'si^^"^  ^^ 

-       -J  +his  matter  vv 


properties  are  . u  ^^      negotiation  ....  Q^Uagi-^er 

^e  which  will  requl  coir^'si^^"^  ^^  ^ 

,.pferred  this  matter  x. 

President  Sutter  referr^  ^^^^ 

and  Coffman  for  ac^i 

.      ,.    i>    4t 


*■    i-- 


■a  *f 


to 


.     J^colnBiL^U^^^^^^^-^^^^  T^Trequesting  approve 

P     DucKel,  a  c^^^c  "  ^n^^  ^^^  '' 
From  Shem^^  -^;;^,uzation  of  traf 

°^  ^  P^ve  andThird  Avenue.  ^onimissioner 

Keiar  Drive  anfl  ^  ,,_,,^,  seconded  by 


Her*,  the  lo^ 

i.^-<nn   4LV22. 


:.t5olution  2638 

■-riaimelization  of 
>--ffic  at  Lincoln 
I  ny,  Third  Avenue 


SSSSiHiiSrLi^  -Uonofthe 

General  iiax^Jf^^^fr  a«i  P^^^^^^frS  Avenue  and  Ke^arf.  >^ 
ixation  of  ^®^  ;,^coln  ^  ay,  TT'^^;  stR-2763,  P^epa^ 
intersection  of  ^^^^^  in  P^^f'^/p^lic  ^orks,  dated 
I,  outlined  »«i  s^^      Department 
,T^inecring_-^ivi!u- 


interset-v,.^--         -ubmitteu  >-•  ^ 
as  outlx^-^  '^^Zn,  Department 

August  22, 
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>!« 
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jIflJttSHED 


(7)    leasing  to  Huacum  of  Dramatic  Art-Sharon  Building. 
(k>;Lden  Gate  Park 


,,u9lon  Author- 

5H.;on  Buiiaing 
>5.r.  Mu»«u»  or 


BUSINESS 


(1) 


Coumissioner  Zlirriprmen  reported  that  she  had  inspected  the 
Sharon  Building  and  examined  the  proposal  of  the  San  Francisco 
Masexan  of  Dramatic  Art  as  submitted  by  .ir,  Livemore.     It  was 
her  recommendation  that  the  plan  be  approved  and  that  a  lease 
agreement  for  a  two-year  period  be  dravm,  in  which  the  museum 
authorities  would  undertake  all  expenses  of  operation  and 
maintenance  of  the  premises. 

On  motion  of  Commissioner  Zijnmerman,  seconded  by  Coirmissioner 
Her^,  the  proposed  lease  of  the  Sharon  Building  to  the  ^an 
Francisco  Museum  of  Dramatic  Art  was  approved  and  the  General 
Manager  and  Staff  was  authorized  and  directed  to  prepare  a 
formal  lease  agreement,  the  terms  and  conditions  cf  which 
were  to  be  submitted  to  the  Caunission  for  final  approval. 

it  v  -:    i,-   ii  -i.  *  -;••  -t^ 
Award  of  Architectural  Contract  to  Leonar     3,  Kosias 

Award  of  Architectural  Contract  to  Leonard  S.-o^ias  for  plans 
pf  tennis  clubhouse,  handball  courts  ^\^*^!^^^^^f^i°^,°^ 
bowling  green  clubhouse.  Golden  Gate  Park.     On  niDticn  of 
cLidsfioner  Gallagher,   seconded  by  Commissioner  herz,  a 
resolution  was  adopted: 


Resolution  No.  2g59 

RE5CLV.D  that  this  Conmssion  upon  ^«^°^f:^f:^°"„°[hTeonard 
Gen^ral  .anager  does  hereby  approve  an  agreement  witn  ^eonar 

iliUtion  Boftfling  Gr.    b«  it 

^^::liaSjV.F««^  R.SOLVe>,  that  t.e  Oeneral  «^,Ser  a^^^t-„Co-s=- 


l-^pc^Tnt.Tnn  NOf    2859 

hoBlMlon  Author- 
iiM  Architectural 

LfMMnt  With  L.S. 
fcslas  for  Construc- 


(2) 


Resolution  No. 2860 

'/jBdsslon  Author- 
it«8  Agreeatnt  vith 
Fnnk  L,  Nemec,  Mech, 
logineer,  for  Plana  4 
2p«C8.  -  Rehabilita'n 
ihwp  Pk.  Golf  Cra». 
Irrigation  System. - 

nit?..  .n?f>n.0Q. 


..«.**-•»;■  •;•■  *  *■  ■•  •■'■ 
■■.,.o.H  nf  -.npineering  Contract  to  Frank. 
C„  ^tion  or  Co-issioner  Zi-er^,^-conae.  .y  C<™i»=ioner 
Cof fman,  the  following  Resolution  was  aaop 

p^er-iutinn  No.    2S60 
K-^CLVO)  that  this  Co^ssion    upon  reco^^^^^^^^^^      of^^^^ 
General  Manager,     does  ^^^^^^  "PP^f"  eparltion  of  plans  and 
rcemec,  I^chanical  ^g^^^^^'J^iJuon  of  the  irrigation  syster. 
specifications  for  the  ^f  ^^^^^'37,o?essional  service  to  be 
ar  Sharp  Park  Golf  Course     J^^^S'oO.  and  be  it 
performed  for  the  flat  fee  oi  *x 

^         oi     AnRBer  and  the  Comaission 
FURTHER  RESGLVa)  ,  that  Jjj^^^^-f  ,,ts  fontract  en  behalf  of 
Secretary  are  empowered  ^o  execute 
the  Recreation  and  Park  Commission. 


*  «  *  * 


^;-  4:-  -;}  V-  # 


The  General  i  anager  reported  ^  f  „^,tl--^  and  rehabiUta- 
Dians  and  specifications  for  ^8!" J^^^ros,     the  Controller 
?i"  wfrk  <«  various  Pl^y8--°^f  ''S„Tan'.ronitect  as  tne 
had  in^cated  h.  ^^^^^f^'^^Tt't^U  done.     The  -ork  c^- 

^^'Zt  rovrdrt;:tsp"uon  se.vice  on  the  constr.ct.on 
work  performed, 

10-10-57 


-:i- 


Ljsb-i^ 


..pthoff-r.ans  & 
•,rtB.   at  '7B-10U5 


C»  aoUon  of  CaanisBianer  Coff^.,  secDmec  fcr  .c«:iMiow»r 
G&llagner,  tht  follc«^•iri£  heaolut-or.  wa£  aaorv^G- 

..esolu'i-:^or.  ^Bbl 

RI-iaLVJD  that  this  Conrdssior.  ui>«  rccona^-naatior.  °; J:'^^ 
S^^r^  Manager,  aoe  .  nereby  --^^.'^^^^^^r.trx'ica'lonj'or 
r     -trothoTf  for  treparatior.  o.  planr  an.  ^-^^'^^''^^T^^ 

aisce-i.  esvi-mtea  constructs  or.  cos.   X£ 

■  bO.XOdnc  the  arcn^tect  vi-.  be  tsiac  £  lee  -^'^ 
actu£l  cost   o.   const  rue  c^^nr.  _a^^a^  ,  ,  onr   rv- 

the  arcr-itectuTc-i.  i^*;   »*i — ^  ""'  ^**^ 


♦..   *   *.-   *f   -^   ■!     * 


♦     *-    ir     < 


Q'      A%«rd  of  Contrect:        uei^J-LATlCi:  0?"  ^i::hA.^'lCAI  Bi'Jlf>a*T 

-.=^-. »-  v-^3c  receivec  ani  openac 
The  Secretary-  next  ^^^^f^'^t^^./^.  ',,,e.a.y,  ^ctooe:  1. 
by  hiE  fcr  the  abw-  c:>T3tioneo  vx).k,   or. 

as  iolioi.'s: 


(a)  ASSCdf-.TU   3uIiej:---IKu,  INC. 

:-aj.r  .J-to,  Oalifcnua 

(b)  BSRN^-X  Gr-.Yl-iA!: 

;*e  So.  Linder.  Ave., 
5c.   Sar.  rranciscc 

(e)  '■l^^Ti'J}   t.  3IB&AID 

6  bridge  St..  Sar  AnseUac 


(d"    KITCHZll  PLUNEl>iC- 
2331  -  15tr.  Ave. 
Sar.  Pranciscc 

(e)  S  6.  ^  CCKSTHl'CmJ-  CC. 
48  5c.  Under.  Ave. 
5o.  Sar.  rranciscc 

^   r„-«ission'>'-   C^cffoer.,   »econaec 
Jr.  motion  °J   'r°'^'l'\°Jl^^.^.  ior.  wa.  aucpteo: 


$c,pet.or 
tic .025. a 

•11.06^0C 

tii,t>2e.oc 

115, 537.0: 


H'^ 


;,ooBtis£ioB»r 


\a&,  be,  2S6I 
•wri  of  Contract 


«-.o^   o'   -ec>«iaenaatior.  cf   toe  C^^.er*-! 
RES  am     tnat  tnis    .o«mis5xo    o  for  inft^i:^*-^^   =: 

anc  Dxrt  ix.  th.  -Trigat.or.  -y»^«  ^,,  ,^e5--   regu^r  an- 

hrtl,.  Senaratior.  of  »-"P°";^^^V  ^H^!! "eer.  rejectet,  enc,  oe  it 

tetig.  Material  an.     ctner  bio.  nav.ng  ^^    ^^ssior. 


.■^,   IN.. 
::  iostaliatior  of 


j-.-i-    *"ii'^  notice  cf 
paper  of   trte   ^.i^^y    "'^ 


V*- 


<-   • 


^ 


2[ii.iii^ 


ri^LiiL 


Sar.  Francis  cc,  Oallfomla 
Octcbc-  2^,   1^5" 


mm  One  ^ymdva  and  Fifty  Thirc.  Regular  Mwstlnf  of  the 
IteCTWtior.  and  ParV  ConrusEioi    was    sallec  tc   rra«-  a- 

Villiar  K.   ::offaar.  pr«etdinf  ar  Cnairmar.. 

The   follovinf  CoBmiseir^nerf  we-^  present: 

Mr.   Villiar.  K.   Coffnar 
Rer?.  Eugene  A.  Gallagner 
Mrs.   Joseph  d.  Moore,  .''r. 
Miss  Janf  E.   ZimneriBar. 


(1^ 


The^c    r,exnr  nr  er^.^  or  onis.ionc,   the  minute,  cf  the   reg^a.'- 
;eetinf  ofoctober  IC.   lo57.  wa.  aprrovec. 

M--    tT.-.^idert    hacy'r  Californit. 
WOT  Harold  T.  K«f  II  !"' .tt^.".r,r' o^righ-.   Sift,   b  genuin, 

ir"  u=^  ^.  tS  city  a.  .r.  ,«-.i.l--  at  a  loc...«,  t.  be 
dotcnmned  Py   -■-->    — -— •^='-^ 

.    -^  thfl*   tn-    c-ndolt  has   oeer  accepted  oy 
y,r.  Funicc  r^ort^^  T^olpr..   ano  is  presently  or.  tenrora- 
Actinp  Mayor  Henr:     >.     -oi-v'-- 
cxhitit   at  the  Maritime  vuseui.. 

Tioo^ne".-  tnat  the  gondois  b?  piacef 
The  request   of  the  Ma-inB  ^^^^^J-;   \l       ^^^^,  „p,  be  actec 
I^  the'lagoor.  of  ^f /-^u^'ig  f -^lin^tely  prc^-  to  be  the  ^ 
upon  a.   ^  -r-;,!!l.irif  thtfaiace   of  Fine   Art.   .r  ree.ore. 
best  permanen-    loca-io- 

c.-rtnoe-^  bv  ^-onr.xBSicne'- 

Or.  motion  of  :°'^-^;:^J^,-^i^^ior.  ar   adopted: 
Moore,   the   follovine   resciuwxo 


Acceptance   of 
:  Eonaci?-  as  & 
:if*.  fror  the 
rltizenr  of 


laquest  ATxrvd.       (2) 

V.  C-if  ins-te 

!PII  I  CBS'e 

^  Show  f  •^oir 

Top  rf  -cit  Tove^ 


T+^Tv     nave   renerru5ly  of fere" 
VUEHEA:,   th.    =i-i'::^%°^'f  J-;:.  I'  3I;  Franciscc.   .  genuim 
,;^^esent  as   n  gift  f  ^^^-    ^^^  ,"  v„.   International  F.xr 
Venetiar.  gonacla  -^  J^J^ Z.  or  temporary  exr.xtit  a- 

^tr^^^n^is^:^-- -^-'  - 

VHE^^S.    the  Mayor  anc^ty^fficiel^--^-^^ 
Recreatior.  and  PerV  .om.^^^^^.  ^^,  ^,,^i,i,   .*   so.,   su^tatx- 
gonacle  fo-  P^^^'^^f ; ,  ;i?!  parV  ey^^e..;   no^- 

r-   av^r.^^J^'     that  the  noar-   r.      "t  bounty  of 

THEREV^HL.BZ  I-    ^^' t^/^l,  or.  oenal"  of  tne  ■'^^>.  *";-^;,e^   ir 
hereby  requestec  t     Hcc.p^^  ^^^^^.^^  ^°Tot\n     ^oo^^-*-   ^"^ 
Snr,  rrancxscc.   ^^^^^^^     -^^^  Oomr.isEior.  for  tn-  er.j  y» 
the  care  and  custody   0    t..x- 
pieasure  cf  tne  puklic 

^    *    r    ^    ^    -    *■    *• 

^„d  aavisinr  ^^^'°f^'^,\,r  ^.  responsxb_UtJ  - 

and  vii:  -cue-,  tn-    -     .  Commi.sione- 

0.  ..tion  c.  -----  -^n^-e. 

Mooro,  the  foregcnf  requ 


*  r  ^^  '  *■  *  * 


10-2--*^' 


22X> 


M 


^"^'•;  'fj;  for 
fennel  -I^d  i 

t.e  of  Polo  Stad 
im  f^t-  Dog  Shov 
'efsrred  tc  G.w. 
,,i  Secretary  for 
Investigation    & 


fi^  From  Robert  L.  ^iel,  Secretary.  Golden  ^^^^/^^^^J^^J;;^'      -  _ 
^       ll^lsting  tho  use  of  the  Polo  Stadiuir..  Golden  Gate  Park,   for 
Us Tth  ^ual  Summer  Dog  Shov  pUnned  for  Sundny.  July  6.1958. 

Comissloners  considered  the  possible  conflict  of  daUe  vith  the 
Po^gai^es  scheduled  for  the  stadiuir:  next  .unmver  as  well  as 
suitable  rental  terms  and  conditions. 


»»«*»«* 


*   » 


on 


vcLaren  P^rk 
'jiyi  Fnrritiass. 


,e:tn  Vllls  P/G 
SlDMielgP 


U)  F.«  P»inp  U  Re.o.    Blre=t-  jfj/^^f^^^-^'r.  -.lot. 

Frcan  ■ 

.     t  ux  2     3,  .  -d  5        6107  $.0,000.00 

Frank  Gemignani  et  ux  ^,  ^.  '• 

.  *vo  T^oard  -f  Supervisors,  notifyinf 

,,  ,,^erty  to  e:cp»na  ,.„  ,00  fr..  t.e  IW  Bond 

p^.yground  be  repealed.  ^^^^ 

bold  ^n  thU  mttor  pc-lnU^-^^^^^  ^^,^^  ^."^^.rfi  t^ro^c.     «' 

(1)  Find  another  sit^.;^;^^^^^  ,^  , 

^2)  ''re.'rtl^  -^^  '^^^>'  ^-^^^'^'• 

^"^  .  the  staff  v^^^ 

.tv,  *ho  Cn-r-icsi-^n  aPP^^"^;-  n^e^d  on  Monday. 

for  the  rer.s-n  vV'y  th.    • 
land  acquisition. 

^  ^  .  ^  ^  ^  "  ""  " 

^adeed  by  Secretary  and/or 

-T?'  A-^:::i  -  ^^^^'^'•'^®^  l,Sate  action: 
uyral  'Wn^-eer  .or  off 


r      'ri-.  Secretary.  City  ^  ^^.larinr  thnt  .he 
From  Tho-ar  -  i--^;,,,uti'^n  No  ^;^^'^,^,  pnrV  (F-3-ct  X) 
enclosing  '^  ;;^i/t.riccl  ''"^"f  f  ^.  .,,   (Filedl 
f:  r-fo-it^'^^^  the  Master  P1-. 
^'    -  10-2A-57 


22i* 


a  cash  bonos  ttia  ^i  ^     (p^iod) 
the  Fulirtian  Bequest).      \i  ^ioai 

Master  Vlin.      (Filed) 

nt>,  ftnnual  Arts  Festival, 
,,,  frrn  Martin  Snlpper.  Dtrector.  Uth  Ajn        ^^^  ,pi,„4id  coopor- 

Stni=rsrl;ree™tr rr  0,  tHolr  recent  rostlval. 
(Filed) 


Saturday.   ..v..  ^^^^^^^ 

u       «nd  Robert  Tallinnn.   for  annual  party 
-^  ^  rir  N^c-ber  a.   1937. 

^ntified  by  the  Commission,  i 
(Approved  .y  the  General  manager,    ratified 

^    n   »   ^'   »   *    ■*   '^   * 


2SE^£mii2BS. 


AllE. 


Approval  final 
rlans  Brinch 
Librrvry  at 
Serth  Breach 

f]--YrrPund. . 


TA  cri^i^^^^^^^^^^  -  - 

the  d^^«^'^e%rthrprelirlnary  dravinc^. 

ideas  shovn  in  the  pr  commissioner 


B£saliiiia>-S2-^2ii 


-OU.B.   t.t  t.U  Co-s-„rrju^^^^ 
,ald  P'""=  ';ri'.:-UeLn  doe.  nc  'W--"  =;1  ,„,  ,„b!e=t 

--S:S:?3r.Tt;7tr^a-^^^^^ 


(1)  li 


•  ^r    '^T-LIL'!^ 


.^fli 


"rde^  for 
Service  or 

Mi 


^^^j:^-_.,:j^i^— -  .,..nn'lo^  by  C-rr.i.si 


.    .t    interests  end  ^-'V^.       te  en"^   i! 

the  Ho.-rt-^:!^'-'-       ^        ^^^^   ;,^  ..w 
hereby  request. 


•  1^ 


m. 


..„„J 


ISESCP-TKn- — "— 


22* 


•t 


SyJi£^.iS62 


PfPgress 


and 


jr  Final 
Pjjjgflifi— — — 


0^3^  (Oontlnuc^^) 

On  moti'.n  of  Cmlsci^nor  Gallagher,   soconied  by  C^iBsloner 
Mocro.   tho  foUovlng  resolution  u.5  adopted: 

HESOLVED.   that  for  the  best  ^f  f-^thrlnl^TlerSfand'^ls 
Final  Paymontp: 

Period  ending  Auguat  31,  1957. 


i.0 


Period  ending  Septer.ber  30.  1957. 


$28,9A0./.0 


»  »  ♦^  '^  » 


»  *  »  • 


(3)  fiJiVriTir^'Ti  ^f  "^^"^ 


Sxtension  of 


^1  rri 111 Vi "11  ^•^-  ^^'^ 


„-  reco-nendaticn  of  the 
^.LVED.  that  tWs  CO-  r,sion    on^r^^^  ^^^^„,^„„  ,f  tine: 
Gonenl  Miinagor,   tipproves 

r=^fvf  s;icmS\.HJ.o  rrc  ..=t  c,..st. 


y,cdifi.  cation 

-f  -,-^t.rgcts. 


lS;ii£i£aiiiaJ^-^^^ai^==^ 


-  rpiiiiehcr,   seconnei  "jr 

,       fvp  bp-t  interestF  ^-nd  P^^^^       ^^  and  is 

the  P.o.reation  f  ^J'^^;^,;^e  the  following  '^-'^^^^^^ 

hereby  requested  to  appr 

Contracts: 


C'^) 


in  all  l^<^^^^'^":,f,f '/'.SSSSA^  - 
erieinally  specifie -,   ,^iu--^ 


(b) 


BnI££i.EiiSL-S;2*^i^2£^^  sever 

connection,   ''•n  Li^_-fl^ 


$092.9'? 


t 223. OS 


»/-'■ 


(c) 


(d) 


m  poEiti-n  ori!!inaiV    \  ^       - ^^^tijLji^Si*-^^^^^^^'^*^^ 

adUng  -■'^^^;^,Xe  .hecV.  valve  sy.te,  .    ^  ..— "* 
substitute  double 

1C-2A-57 


.>2> 


.^-te  (■Cont'd! 


'equests 


(5)  Esaiisiis-I^^^^-^^iii^ 


hereby  requealel  to    v-P  ^^   __ 

.     <■  h-xlance  or  f""!!-  "W'^'  '"'.  ,„.,,i„wiilnl 

,pprop.7.o51.U  ,.,,,,  „,,„.tl.».-."- 


136.00 


I     183. OC 


(c)    Allotnent  or  h.  .^^g,   ^^'"       .u./.  hM-iw'n*^ 

ApT-rop.^.Wi.^  .^_ 


H 
H 


t,3,37g.OO 


*  «  *  * 


*  *  ♦  *  * 


on  ruction  -f^.  :'V;:xovir^  -^^^^^^^ 


10-2^-5'^ 


HUN 


■'•- rr,Trr     f  "^rivJ3     '.  >nt Ir.uu'-! ) 


Sf 


^ygr-  ■■t.i.T :i^ — .^uU. 


•vRr-vm     -bat  '-'r  -he  -est  intare^t^.     n^  rr*T>e'^  '^T^^'^T ,''J- 


2>^-> 


1      '^•»-,a4>r      ,ri  r^'^'-'^'^'^'vlR'^.l'^'^  '-^'^^ 


■.'t*' 


Vr.la  E. 


Vr2 


■insnt  1 


■.r.ald  B. 


1  l-'ir-'T^ 


11 -t-^ 


1 O-l-*^ 


■jSS^jJJi^Si^     ._ilii^i.-'  • 


■•'iiAiilna 


'•»t.ptllit« 


i2 

ITT 


•-71 


^2 


-.73 


»   » 


«    f   '■ 


*    *•    *    * 


rr'"r'""'-'i"iT'i"'J    --■'■'   * "  ^mt^if  r**  +V'*t 


^■>  JgplU^  JjJtkJ^-  • ' '     -^    "*' 


.,t«ly  3i^,onn  .uMr^^. ^^  ^,^^  ,  ^,v..rvf  v^  i^ 


.9'-''' 


•n-    ••^.  -  . 


SP 


"..^ifcfl-'i^^Si't.' 


22» 


t»;t 


nVr^: 


J  «  Tr+te.^  fr'>-  Charles  L.  Hern^y,!'^':. . 
(2)  The  Secretary  then  rear'  .   letter  f^^.,^;^ Jj^^j.  .,^^^«^  iP. 

^'^  contracting  and  ^ng^'J^^;^^/^^™:^^.;;,  3%:,;,v.  K^..%3  1'^ 

10^,,     Mr.  Harney  ^f^^^^^/'pr^^;;:^^;^,/,.;   n^  express.-^  hie 

the  Bay  Viev  Fa^V.    sS "rrSe-"  cr  tra.e  v^.ereby  he  en 

desire  to  worV.  cut  s.n-   '^-^r^,  „^  b-^n?  it  u?:  t-  rr-^jm-^ 

fill  in  the  =^^y;^^^:,f  :;:%;i,.S;f  of  tS  ^.arVin,-  area 
level  in  connecticn  with  the    .eveio..»rj 

for  the  baseball  sta^iur.. 

cco^  tve  ^r-n-e-tv  in  queeticn  an^  the 
The  Co:«^.is.ioners   ^'^'l^^^.oJ  ^  requi^e^.  to 
estirate''  aincunt.  of  -  JV^fon^/>vel.     As  there  vere  seve-a 
brine  the  property  ^^^^^ro'^-  1;^^--  ,^^  ,,  ..^.ieri.ne^ 

un-.eterrine-.  f'-^'^/7,^^''^;i'  ^1,^^*^^---.  Hr.  Ha^-ney' .  letter 
Zinneman.  seconied  by  ^^^-^^=^^"^^,;V.r  ^if  .onfi^er-^^ti-^n  anj 
'is  referred  ^^^^^^l^^^^l  St.di-.  J^-.-t. 

K^st^r^:  ^Srln  ^^  hi  wcul.-...-.t  the  ^tter  at  the 

next  business  neeting. 


3SiJisi^^^ 


v.iaren  Ps.7"V 


7^  thp  ectablishnent  of   -^^-f ';•    ^^g^p^t       The  pla^-  T'ror^'^ee 
^SriS't^e  nrststages^ofp^  !--■-. ,^     f...  >e^s.. 
^>,e  -elocaticn  of  Gil.i.^^n^^  ^^^^^^  ^^  ^^^nVtht   inl^r- 

rrcvidei  a  ne^.^^f^/I^.  H' hn  Streets  at  tne  f-^J^^^'    ^ 

.f  the  r-V.    /^%^:7";;;irco'urse  layout  in  the  p.rV- 
,esimation  of  .  ^'^^^^  '-  .^iesioner 

2iTTrrerT!Bn,   i-ne  .-■^-- 

^^,VB..   that  thi.^.^--  SJr.;;-^^!-:!-^^^ 
tbe  realignment  of  T^-^..^_  Bnrinee.  ^f  the  oer  or^^^_^,   ,^^^^ 
cubrr-itteo  ^T  ^he  ^up--^  ^  ,f  2]   --n^  t.-  ^^^elorment 

lir.ina-y  SKetch  ^^  /;;^;v,^i»ed  to  -roceed  ^';t-  J-  ..^^^.^nt 

^,  Staff  ^"^^^  ir.  accordance  v.th  e^x 
^f  plans  ^^    ^:,;2Un  ^e^V. 

*  ^   *  *  '  *  *  *  *  the 

._,.  .>,e  T:relitran.-y,^V.etchee   r.^ 

estlblish  the  rrcr^^e     g^  ^         ^^^^^  _^ .  ^,  oomieei-e^ 

,,,„  nf  Gnrmarsioner  >^^-f^f^.;^,  aoortei: 
Ziranerm^^n,  the 


lievelopnent  of 
e  9-hol€  fclf 


%  i 


10-2^-5'^ 


efO**' 


^ 


wnimwi 


'  -,i^.-^l--  '^  ^ArJ.lt;t/i^^ 


2Z 


(2)   WaF^^-Jt'^n  Square 


'•lashtne  t  ~n 
Square 


Next  presented  vero  the  final  rlans  nn-*  ferifiseM-n?  f-r 
the  renovation  in^  rchibilitatirn  of  VGshir.r*.-r.  Sq-^re  as 
prepared  an-*  subr.itted  by  Francis  J-serh  McCarthy.Architer.. 

Mr.   Haman  expl^.ined  th'.t  the   final  dravir^s    ^?nf-rr*d  t?  the 
ideas  outlined  in  the  previously  ac^rroved  prelL-dnary  sVctrhes. 

Cn  rotion  c'f  C?rT*.iss loner  Moore,   se-'-'nded  ty  r^rrdssioner 
Gallagher,   the  follcwinr  resolution  vas  adorted: 

pQ^-    1  ..I..  :.   .1-.  .    «--    j 

RSSOr;ED,   that  this  Ccrr.isslon  does  hereby  approve  the  final 
plans  ani^  specifioati-ns  for  the  irprovericnt  of  '•'rewin^t-r. 
Square  as  submitted  by  Francis  J-seph  VoC-rthy.Ar^hitert,   the 
estlnatod   construction  c-st  for  the  vork  beir^  $i9,50C.CC,   and 
the  General  Mana^-er  and  Secretary  are  hereby  :irected  to  rake 
a  public  call  frr  bids  for  vhich  there  vill  ^e  fufficient 
alternate  prop-sals  ^n  the  bid  forr  s-  that  a  reducti-n  in 
the  estlnated  construction  cost  can  be  obtained  t^  aprroach 
the  orLrlnal  cost  estirAte  of  5^3,000.00. 


H******** 


(3)   Appr-val   -f  :.-ntr"ct  f-r  Shrine-  Eist-Ve--.  J— fr- 


.  -    J °.r-c 


Shrine  East -Vest 
■?rtball  Cane 


Cn  ration  of  Ccrnlssi-ner  ZL-r.ernan,    seccn:ed  "ry  :-r=issi-r.er 
Moore,   the  folloving  resoluti-n  was  adopts:: 

^IS:vmZ,   that  this  C'^rr.lssion,    -n  roc— endati-n  of  the 
G:;eral  Mana.ar.    d^es  hereby  o^^r^ve  the  rental  of  :e.ar.ta^iv 
to  the  Islar.  Tenple  Shrine  E'.st-v.st  F^'>t:^a       ,^-r.itte.  .^- 

stagin.-  of  the  annual  All-Star-  £.st  vs.   Vest  rr-b-   .  .a  .  .^^. 
the  benefit  of  the  Shriners  Hospital  f^r  .rlcr.ec  :^:f^^- 
Satu-day,  Decer.ber  2S,   1957.  between  the  r.-ars  -.   ^.--  N--- 
an^  6-CC  F  '-^   ;   it  beir^-  provided  that  no  r-'^rar.tee  vi.-  .- 
required  but  the  cost  of  cleanm--  tne  st.....^.  a.       ^;-;/.:.. 
ciiental  ex-enses   in  connectir^n  therevitr.  sr.a..  be  bcrnc   .., 
said   2orr.it tee. 

U)   Avar"   '^f  Contract:   COJETRUCTICN  ^F  Sr^Y^-^   ?1EISHHA:>2-_^ 

nr^rr'\'V       _      ■»1/7      ■7';'"       '^ ' -■ 


„w  +Kc  c:-'^-;^-  bi-'«  "ccaived  and  orrer.e-: 
Th^  Sef'retarv  next  rea:*  the  se-.^e  ^i^-  -  -  _    ^,-..v-,^  -  c 
by%iJ'f-r  the  above  captioned  vork  on  ^ues-ay.  ct'>.e.  ... 

1957,  as  f -allows: 


a)     HUB  PACIFIC  BUILDI2C  C^. 
1C2:  Doyle  St. 
Menlc  Fark 

b)  MA-.n:.-2LLi  c^icr^ucTicN-  c 

1580  FolsTT.  St.,   S.r. 


»  — .       f  -  •    -  • 


I      I      ir  -  -  -• 


4     25C.^': 


2, less 


*■«       3C' 


(    "    3.:css:i.?5:.r 


n71, 000.0c   (Ite-   :,add  ^^.''^•;-;;; 
(     "     2, less,       -5. A 

(     "     3,less»3.r^.:^- 


c)  VATKIN  &  SIEB.'-D 

f  Bridre  St.Sin  Anse.nr 


ei?A,392. 


a,.-^^^ 


( 


:^,53^.:' 


33  'itch  £t.     "•   - 


.  i.   -   -'         -' 


*,"'3';,^oc.cc  (Iter.-.  ^-''  ;"',:':* i^ 

(     "  2, less    ■      -•  "-' 
(     "  3, loss   v^.t-'-.v-v 


.-7 


r  --V      .1.  -.  \^    ' 


mmmi^isssmmmm 


228 


Cont'fl) 


Wd  of  Contract 
Hub  Pacific  Bldp. 
Co.  fnr  con- 
struction cf 
jWYlAND  - 


Arnunt  of  Bid  /tUeyn^t^gB 

n'i   OSCAR  PTIESCO  &  SON 

^  127nMie8ouri  St..  S.F.         ^193. 169.00     (Item  l.'idd  ^12.132.or 

(   "  2.1ess3       250.  CO 

(   »  3. loss.;:   5,798.00 

On  notion  of  Comissionor  M-ore,   seconded  by  Gonmissioner 
Gallacher,   the  following  Resolution  vfas  adopted: 

Popo.lut.^Pn  No.    2877 

RESOLVED,   thnt  this  Coranisslon  on  rocornnendntion  of  the  General 
Manarer.    does  hereby  award  the  contract  for  construction  of 
STOrSInD  t'^  Hub  Pacific  Building  Con:pany.   1020  Doyle  Street. 
Memo  Park,   California,   they  beinc  the  lowest  -oFular  and 

responsible  bidders  therefor  in  the  anount  of  .„,U7.750.00,  all 

other  bids  havinf  been  rejected?   and  be  it 

FURTHER  RESOLVED,    that  the  General  Manaper  and  the  "^'-^l^^;^;;" 
ru.unoi.  .uj^  nvflpnte  this  contract  on  behalf  ci 

Secretary  are  emfowered  to  execute  i^nis  ^  n 

the  Recreation  and  Park  C-mnlssion;   and  be  it 
r?  the  City  and  County  of  San  Francisco. 

.  r     *     .+  .     mSURFACirc  OF  TENNIS  COURTS   -  GOLDEN  GATE 

The  secretary  no.t  ro.d  t.e  -i-^^^^^trdSrOct^EerTw^'! 

bin  for  the  above   captioned  work,   on  iuesaay, 

as  foll'^'s: 


a)  MALLOT&PEIERSON-GRUNDY 

2Ai2  Harrison  St.,  S.F. 

b)  LORENTZEN  COMPANY 

2257  Market  St.,  S.F. 

c)  0     C.   J0^3ES  &  SO^B 

^  ith  &  Cedar  Sts. .  Berkeley 

d)  CH;^.  L.  HARNEY,   INC. 
575  Berry  St. ,  o.e 


^  5,987.00 
5  8,917.00 
Cll,A9A.OO 
C.20.7ii0.00 


■'0^.  N-.   2878 

4v»rd  rf  Contract 
"iLWT.PETERSON- 
'.^'IIDY  for 
'•'esurfacine;  of 
Tennis  Courts - 
jrlden  Gate 
Park  &  Alano 
h^^r^.   -as .987. 00 


.       r.  r«lla2her.   seconded  by  Comnissioner 

nn  .otion  ^[^:^^^tTi\lf^^^^^^^^         adopted: 
ZiTTmernan,   the  following  i-«. 

,,,_.^ ...;..  >J^     2878. 

^riotlnn  -^f  the  General 

SOLVED,   that  this  Co^ls.l.n  f.:::::Xr  -^'^^  ^^IfJZ,  , 

JiTE^ON-OnUNDY,   2il2  Harrison  St'^^'^  '^^J^j^  ,,iMors  thereff.r 
X  bom.  the  l-r='  ;irall  't;:r  bu'  ha.lne  been  rejected, 
in  the  arount  ^f  v-^.'^'o'-''"' 

""^  ^°  ^^  ,„^  the  Cowls?!-" 

pumER  HEnl"ED.   th.t  the  Gener,!  ^<-«/-^,„,,  ,„  hehalf  of 

Secretary  are  ^^Jf^  cSwlssion,  and  he  it 

the  Recreation  and  P..  ^^^^^^  ^^ 

™h™r  ^"-f-,S,radv:rtfsrn?  '/the  official  nevspaper 
•^pprov?!  in  tho  c.tiici-  Francisco, 

of  tho  City  and  Cour.ty  of  ban 


lO-21-^'f 


jvjj5T!^s_  (Crnt*  :) 


(6)  Ninth  Annual  Convention  of  Callfnrnla  Association  of  Harbor 


Authorizes 
;rnnission 
Secretary  to 
Attend  9th 
.Annual  Conven- 
tlon-Cal.Assn. 
Horbomaster  & 
Pert  Captain?, 
gU  yg^^c    — 


Tho  Secretary  reai  letter  from  Ralph  H.  Shaw,  Park  and  Rocr«atl-n 
Sunerinton'ient,  San  Mateo  County,  invitlnp  attendance  an-l  re- 
presentation  at  the  California  Association  of  Hnrbormasters  ind 
Fort  Captain?  Ninth  Annual  Convontlnn  to  be  held  In  San  Maten 
on  November  8  and  9,  1957.  and  stressing  the  Inr^rtant  questions 
that  will  be  discussed  regarding  SmiU  Craft  Harbors  and  In- 
creased boat  activities  throughout  California  and  notlnr  that 
numbers  of  the  California  State  Snail  Craft  HarW  Co^nissl'-n 
will  be  present  tn  take  r^rt  In  the  overall  ccnforenco. 

On  motion  of  Comr.lssloner  Gallagher,  socon-'ed  by  C-nnlssloner 
Moore,  the  follcwlnf  resolutl-n  was  adopto'': 

^-n-Viitil-"  '■-    2B79 

P»<;-VED     that  tV-ls  CornlSPlon  -n  rocor-nendatl-n  -f  th-J  General 

the  neetlnr  '^f  the  >.aiii..ni-  ^-^s-  '-^  -^,  roflstr'^- 

r     *.  o„r,foin.»  in  Spn  Mnte^  on    loverber  ?  and  ?,    ms  ro^ia- 
port  Captains  in  o^-n  ..«v,c  -,   ».   a  *^  *y\e  •*ttewian'"i  t"  ^.e 

tion  fees  and   other  expenses  related  t-  this    .ttennan,. 

borne  by  the  depart-ont. 


(7)  g^f-^^n-  A-'^rref^" 

Connissloner  Koore  -'^"'^  '":%:;  ctrnford-Jni'^rsity  -<r^ 

,    , -f  i«:-P-'ir-  educators  fr^r.  ^x,ani:ir.  -..i-  -^ 

coTrrrlslnr  ''i    lea  ir.     '  •"-  ^•^ft^4/»n^«''  *-^t»rl8tr     i*Ad 

the  Unlvorslty  ^f  ^^^l^:!^^  ^^'^'^;'  U  .n.  ha. 
held  a  r-eetlrx  at  ^^-^,f  r.^T-in/'A'vret'ir.  pl^rxlr.^.  pr-^ar-.. 
thoroughly  e^^^^';-^%-'^.^"le-^  ^r  the  rietin;'  a^.  b^ing 
and  leadershlr   standards.     -^"^^^- ,^;^^„i^>p^ 
prepared  an-'  vlU  be  sent  t-  each   .oT.nis5l.no.  . 

,  ..    .  v^    •'^•.♦v^r  h^.d  B'obritte''  •*  f'-sl' 
C~r.-lssl-ner  M-^ro  ^^'^^   '';'_,•:::;;:  -f  '^t.ar.l'rel  ?%rden« 
written  ret>ort  coverln-  ^'^^^^r^f^^',  ^...rdinr  riniinge  .rvd 
and  that  a  furthe-  -eport  wcul  •  -^e  »  .a 
reccrsaenl?ti-ns. 


f^r-.al  rst-rnitl-n  tc  the  ^-J^  -;  „  .,,  5-^e-ri«'.r  a-/ 

rendered  to  the  City  during  his    ..../  /-"^ 
Director  of  the  Arb^ret'jr.. 

.         ,.   ,  „.  ^.-issi-ner  Gallagher,   3^^-^-**;^:^  C-  -.Isal-'^- 
Z^^n.-th;  ?oU-i^  --^-^-  ^^  ^^"^^^^ 


'is.  of  >rrieni- 
•-im  t"  be 
■.r^nsr.itto''  by 
:ecty.    t-  Mr. 
irlc  S,  '-^alth-^*, 
-.r^oret'in  ancs 
5?t%nlstl  5'^ err, 
'ZT.  his  •"otire- 

arr.  t.  ;-Vr-"r. 


-f   -.3il-^,3r.''ati*n  t 
v^ll  :ie-f~r-.«d. 


»   • 


»<••»♦ 


T^e'Arr  tl-^*'   *'=        •'  "^;  -.^^-..  3'iildlr^.  --'^'-'  ^^"'".I.'--^.- 
tha  C.-r.l.^8i-n    -     •-•_.,,  »ve  Sbar-r.  i-jil-l'-*    "•   ', 

Aas^ci.i'.i''n. 


li'-2^'>'' 


\ 
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(Contfi) 


Tuo-ycar  lease 
^.^'reeinont  f-^r 
use  rf  Sharon 
Euil^Hng  by 
'v-e  Snn  Francisco 
,jseup.  -^f  Theatri- 


Mr.    Kimboll,  Superintendent  of  Recroation,   advised  tho  Cr^nnissl'^n 
that  tho  tennis  players  who  use  the  Golden  Gate  Pirk  tonntc 
courtp  adjacent  to  the  Sharon  Buildinfr  had  been  assured  that 
the  Sharon  Buildinj'  voulil  be  made  available  to  then  on  n  limited 
basis  when  the  nev  tennis  clubhouse  is   conpleted.     This  asrurnnco 
had  been  r^ivon  because  the  nev  tennis  clubhouro,   to  bp  oon- 
structod  with  1955  Bond  Funds,   will  be  smaller  than  »"»«  ^ripinal- 
ly  planned  due  to  the  increased  construction  costs.     Mr.   Kinbell 
was   concerned  that  any  major  expenditure  for  the  improvement 
of  the  Sharon  Buildinr  by  the  Museum  Association  mipht  tend  to 
deprive  the  tennis  players  of  use  of  tho  Sharon  Buildinr. 

In  answer  to  Mr.   FunVe's  questions,  Mr.   Livermore  assured  the 
Commission  that  tho  Museum  had  no  long  range  plans  beyond  the 
proposer!  trro-year  lease  period,   stating  that  only  a  two-year 
use  vns   contonplated.      If  the  Museum  prof^ram  pr-^vu".  successful! 
another  locati-n  would  be  rented  or  a  buildinc  constructed 
elsewhere. 

'    Mr.   Funke  su-'peste^  that  the  lease  arreement  contain  a  clause 
permitting  the  departmental  use  of  tho  Sharon  Buildine  when 
such  upe  wouTd  not  bo  in  conflict  with  the  operati.-n  or  interests 
of  the  museum.     Mr.  Livorm-rc  agreed,    adding  that  there  could 
be  a  stipulation  that  the  nowly  constructed  gallery  could  bo 
securely  closed  off  from  the  public  when  the  ^-uilding  was  used 
for  tennis  meetinrs  or  -ther  purposes. 

On  motion  of  Coirr.ir signer  Ziirjncrr.an,   socondod  by  C-mmissioner 
Moore,    the  Commission  approved  in  principle  the  proposed  tvfo- 
year  lease  of  tho  Sharon  Buil^inf'  to  the  San  Francisco  Museum, 
of  Theatrical   .\rts  as  herein  above  outlined  and  with  the  further 
un  lorstandinr  that  any  proposed  improvements  would  be  subject 
to  C^mmissicn  approval,  as  well  as  the  ;.rt  Commission  ^^d  of  the 
rity  depa-tronts  cone  .mod.      The  General  Manager  and  Staff  wore 
Authorized  to  prepa-'o  a  formal  lease  afreonent  for  Comissxon 
approval. 


(9)    P^iyp'-.tod   'Icr^o^ts 

Commissioner  Gallagher  asked  that  tho  General  ^^-^"^^er  and  Staff 
submit  t'  his  Commission  at  an  early  date  those  reports  which 
he  had  earlier  requested  on: 

Mr.   Funk.  5t»torf  th-.t  tho  requested  reports  uouW  be  rromptly 
prepared  and  submitted. 


,i.'-111|tT.HT 


There  .eln,  n.  further  Vu.lnor,,  t._c..o_hef.re^  the  Co.ni.slon,_^^_ 


ComjTiissioncr  Coffman  declare 


i'tho  meetinr  adjourned  at  A:A5 


Respectfully  submitted, 

Edward  A.McDevitt.   Secretary 
Re^eation  and  Park  Commission 


in-2A-57 
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San  Francisco,  California 
November  U,  1957 


mmiia 


^LkOUi 


The  On©  Hundred  Fifty  Fourth  Regular  Meeting  of  the 
Recreation  and  Park  Commission  was  called  to  order  et 
3:00  P.M.,  on  Thursday,  November  1/.,  1957,  with  Preslfloftt 
Louis  Sxitter  presidingt 

The  following  Cotnmissioners  were  present: 

Mr.  Lod&f  Sutter,  President 
Mr.  Villiam  M.  Coffman 
Rev,  Eugene  A,  Gallagher 
Dr.  Francis  J,  Herz 


APPROVAL  OF 


jjUmiHTnATiona 


There  being  no  errors  or  omissions,  the  ninutes  of  the  regular 
meeting  of  October  U,   1957.  were  approved. 


,#»»«»»»*» 


McLaren  P«rk 


On  motion  of  Commissioner  ««^?.   '^^^"'^f  .".^  ';:^'"'°"''' 
Gallagher,   the  following  resolution  was  adopted. 

certain  properties  required  for  «cUren  P.rV= 


from 
Jacques  Lahanier 
Ralph  E.  Borges, 


]^pt  Nos. 
17  and  13 
30  and  31 


6190 


$1,000.00 


^212  i   ^pi.oo 


.^i 


#  •  •  •  • 


•  ♦  »   »  • 


.  '"       Recreation  and  Park  ^-J-^J]  rcTKercfd  Branch  Library  c=-- 


I  ^^'  R;;;.:u;n  and  Par.  Department  ^     ^ ---ri.bra..  =-- 

Library  Request  tenance  and  landscaping  --t  the  new 

f:r  landscape  Main-  sconcing  Nover.ber  2A,   195  . 
"er.ance  at  Merced 


\'-'V]-  '^t^^c-rr-ei^ 


Ice  Follies 
?.eq\iest  for 
Floral  Plaque 


(3) 


J  ♦«ont  v-os  no  f'jnds  to  hand 
VT.  Fmike  reported  ">»'  "^^  ^Jt^^'^h  lli»»rle5  r.or  doe.  th 
la^dso^-pe  ralntenan^  iLnJcl  o^^q^P^^"^    '^^  ''''-'-"T',  ^ 

-S^d  r,ieirdra,Tiiat?:ri;et  t..e  c,=t  i^o.ved.         ^^^^^^^ 

on  -otion  of  c^^^^^:^^:^iiZ^^'^ '^'^^" 

Gallagher.   ^^^^^^j'^l^Jli^s  authorized  ^-r^  4i^'=^'^'  *'^  ''''' 

denied  -^/^^.^^^rSt^Ilish^d  poli^. 
letter  explaining  tn.  e 


...•'»•••* 


11-1^-57 


t.Jt. 


mjUUlir^TIOWg  ^f^-"»t«d.) 


U) 

I^j^et  Installa- 
tl«r«t  Palace  of 


(5) 


From  L,   T.  McKelvey,  Land  Supervisor,  Pacific  Gas  and  Electric 
Company,   requesting  permission  to  Install  a  handhole  to  the 
duct  line  which  furnishes  electrical  power  to  the  fountain 
located  in  front  of  the  palace  of  the  Legion  of  Honor. 

On  recommendation  of  the  Supervising  Engineer  and  on  motion  of 
CommlBsioner  Coffman,   seconded  by  Commissioner  Herz,   the  fore- 
going request  was  approved,  the  Installation  of  the  handholo 
to  be  made  in  accordance  with  Pardfic  Gas  and  Electric  Company 
drawing  No,  SFL-332,   dated  October  71,^  1957,  and  accompanying 
the  letter  of  request. 

From  James  M.   FitzGlbbon,   Chairman,  Special  Events  Committee, 
National  Association  of  Letter  Carriers,  announcing  the 
National  Convention  will  be  held  In  San  Francisco  In  August  of 
1958  and  requesting  a  floral  plaque  in  Golden  Gate  park  and  a 
picnic  reservation  in  Beach  Chalet  area  in  August  1958. 

On  motion  of  Commissioner  Coffman,  seconded  by  Commissioner 
Herz,   the  following  resolution  was  adopted: 


tiitional 

Letter  Carriers' 
Convention 
iugust,  1958 
Ipproval,  Floral 
Plaque  at  Conser- 
Tatory  Dell  & 
Picnic  at  Beach 

2alfll 

(6) 

Proposed  Restaur- 
&nt  Operation  in 
Vicinity  of 
Margaret  S. 
Hajward  Play- 
ground--No 


(7) 


(1) 


pppp1nt.Ar.nSf>.    2882 

RESOLVED  that  this  Coimisslon  hereby  approves  Installation  of 
a  floral  plaque  in  the  Conservatory  Dell,  Golden  Gate  Parte 
during  the  week  of  August  2k  '  30.  1958,   as  part  of  the 
National  Association  of  Letter  Carriers  Convention,   and 

FURTOER.   approves  the  reservation  and  use  of  the  Beach  Chalet 
area  by  the  Letter  Carriers  Convention  for  a  picnic  on 
August  28,  1958. 

From  Robert  J.   Cort,   Attorney.  Cort  and  ^^^^1^^'   J^^J'^^JJ-J^J 
«i«r,«  «f  his  client.  Mrs.  June  Sturgis,  to  establish  a  i-renca 
S       'jL":t°iL  s^thv^st  comer  of  Oolden  Gato    A^nue  »nd 
Laguntt  Streets,   Mro.8  the  3tr..t  from  Margarev  S.  Hayvara 
P  3- ay  ground, 

Mr.   cort  was  present  and  -^-^JJ^^rtirtrthrBoarTorrico'-'^ 
connection  with  his  client's  ^PP^^^^f °?  '°i  "ense  at  the  pro- 
hollc  Beverage  Control  for  a  ^f  J.  ^'^^^^"^f  ^feration  and  stated 
posed  restaurant.     He  ^^l^^^^^^.i^f^^^^"  L^L  official  action 
?hat  he  did  not  expect  the  Commission  to  take  any  ^^^  ^^ 

on  approval  or  disapproval  at  this  time      H^^^        P^^^^^  ^^^_ 

inform  the  Commission  °f  ^^^^^^^^  °'  ^^'ion  for  a  beer  and  wine 
posed  so  that  when  his  ^^^^f  ^'^PP^if^^i^uc  Beverage  Control 
license  is   filed    with  the  ^f  ^^  °,^^'.'°Jf  ^^y  judgSnt  is  to 
this  Commission  would  ^^/^iJy/^f^J^f  tJat  ?he  deSslon  of 

be  made  in  the  ^^^--   ^^,f  fj^^f  ^J?'  tSe  /Qcoholic  Beverage 
issuance  of  licenses  rejts  solely  wlth^^^^  ^^  ^^^  ^^,^^  ,,  ,,,3 

Control  Board. and  no  action  wuux 
time. 

„     J  n    n-,^     thanking  all  members  of  the 
From  Commissioner  Fred  D.  P*"^'   ;3^^od  wishes  for  his  recov- 

reLrn  to  the  Board  in  sixty  days. 

.ost  .ratified  to  learn  of  Mr.  Parr's  safe  recovery 
Members  were  most  gf^^"^^_,^ 
from  a  serious  heart  illness. 

,     c*-+a  mvislon  of  Beaches 
-»  -ton  B.   --i -rsVt:ir:^r -^-Trlne  San  ..a„c.=o 
and  parks,   transmitting  a  ^ 

ll-U-57 
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Maritlnve  Stati  Hlstorioal  Monument,  as  adopted  by  the  State 
Park  CommiSBlon  at  Its  October  ISth  meetlne.  Mr.  Drurj'  thanks 
President  Sutter  for  hlc  help  and  looks  forward  to  working  with 
the  Conanlsslon  and  staff  in  the  acquisition  and  dovexopment  of 
an  historical  monument  at  Aquntic  Psrk. 

(2)  Prom  Joseph  H,  Dyer.  Jr.,  Ex-cutive  S'^c^-f ^n;  -f  ^he  Art 
CoTmrlsslon.  forvmrding  a  copy  -f  Resolution  No.  6951.  npprc^inf 
the  working  dravinfs  of  Washinrton  Sq^^%^%^^';;i^3„_  ciub 

(3)  Prom  Robert  J.  Dickson,  Secretary  of  the  South  ^^f.^^^^f ^^^f ^' 
^    Hyde  and  Jefferson  Streets,  pr^t.sting  ^"y  P^^Jff^^^  reouest- 

Lake  Merced  to  recreational  and  baiting  activities  ^f  J«^^^f 

i^  the  Commission  to  make  every  effort  to  keep  the  1-^e  ^P«^- 
(A)  F?om  Miss  Joyce  Redeen.  1937  Stockton  Street  and  froni  Mrs  J.C 
^^^  pI??ot.  16  Tiffany  Avenue,  comrxntlng  on  the  murals  at  Colt 

Tower  (Referred  to  Comlssi.^ncr  Prex)«le  J.  Herz). 
(5)  F?^m  Martha  P.  McGlnnis.  Secretary  of  the  Utile  Dulci  Club. 
^^  e^resslne  thit  orpanixaticn' s  disapproval  of  the  Proposal  to 

l^vl   the  St.  Francis  Ridinp  Academy  to  a  location  in  Golden 

Gate  Park.  Referred  to  Commissioner  Parr. 

Letters  of  thanks  from  the  following: 

(a)  From  Grace  Perago.  R.altor.  «-P-;^,J;f,,:^,ri:forCor^^^ 
ieautificatlon  of  triangle  area  at  the  ^^^«"«^^^"^  ^^^^^^ 
Avenue  and  Market  Street.  (Referred  to  Mr.  Duckel  oi  yuvx 

Works).  T}or^^cRlt  Mariposa  Boat  Club,  Inc., 

Lake  Merced,  «„•«+<  nr  rWon  to  the  Quarter- 

/  V  -, m     u  vrrPTB   for  the  cooperation  gxvon  uu 

\TXlU.tio.  t.r  rental  \^^^±^ff%T,T.  '^<^  -i 


tion. 


»  r  »  » 


4>     »     »     « 


(1 

Approval   of 
Flans  for 
Library  Annex- 
California 
Academy   of 

friffncss 


r  4-wA  Ronrd  of  Trustees, 
)     V.T.   Decker  G.  KcWlUter    ^'"'^"""/b  *^,  wmker.  Chr.lr«,n  of 
'     California  Acadeny  'f /olencw.  and  Br^J^s        ^^.  .„^itect. 

C^com-M  -.f  the  Golden  Gate  Park. 

nr.  Pneu^er  su^ltted  a  ^f^,-\^l,^-'^TZZrT.ll  ' 
rrdto.ro:VS:\Srnn.l^  «U?  .  located  to  tHe  rea- 
Of  the  Morrison  Plnnetnriur.. 

,  ,  A  th^t  the  new  construction  will  cor. 
Mr.  McAllister  ^^^'^""^t})^.  th't  substantial  funds  are  now 
ap^roxinately  ^^OO.OOO.OO  .nd  th^.t  su  ^^^^^^^^^  ^^ 

nv?il^-Me.   includinc  -"^^-^.^^  that  the  library  vxll  be 
imately  ^250.000  00      It  i^^n^^^^^^,^ 
a  nemori-.l  tc  the  In-e  «.ic 

..        of  ''o:xissioner  Horz,   seconded  by  Commissioner  Cof^n,r, 
rhetolrov?n/-clution  w..  adopted: 


^^ns.    Nn.     ?S81 


HESO^V^-.,  *«t  this  Cor.Usl;n    h,,ln,  re^le-ed^P^^^^^^^^^ 
ntowij        ,  proposed  iior-rj   ^-^  v,ot^bv  Tprov*-  pre- 

dr-.winrs   f^-^r  ^"^  ^\,.^c'-^r  of  f  cicnces  does  hereby    -VVJ  ^    ^^^ 
r  +hn   o-iif-rniJi  i.c  iic       -        „„„o«' s  construction  as  prepa.fu 

A-2.    nnd  «-3,    umer 

Comr.i3sion  and  c^difomi.  Academy  of 

.      -^^\^«>«?ion  authorizes  the  C?auornx  j^       ^f 

FIIRTOEH,  this   -.onrissann         ^^^^  ^^^  ^ \he  .rl  'nd  Fl.n- 

Scionces  to  ^^^ther  p  approval  of  the   ar 

the  Libr-xy  Annex,   sub^     t  ^^  ^^^ments  concerned. 

nine  Conrlssionfc  and  other  ciT^y  ii-U-57 
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Progress  and 
or  Final 
Payments, 


(1)       Propreas  and/or  Final  Payments 

on  motion  of  Comitdssioner  Gallagher,  seconded  by  Conmis..,oner 
Herz,  the  following  resolution  was  adopted: 

Resolution  No.  2BBk 

R^^OLVED,  that  for  the  best  interests  ^^  P;:°^fJ^/,°f,^^'e 
of  the  Recreation  ar.d  Park  Department     f;^^f^°^^',^,es3 
and  is  hereby  requested  to  approve  the  following  Ftog 
and/or  Final  Payments: 

Period  ending  October  31,  1957. 

TTE^i^trum  &  Nourse  -7th  Payment 
Period  ending  October  31,  1^5 ^ 

^     To  Cahill  Construction  ^^.-^3^h  &  Final      y 
Period  ending  November  5,  i^5^. 

^^     RKRNAL  gThi.nHOUSE.  nnnt.  ^22^_^_£ertiLg2. 
d;     Hi^ttNKi.  r\<ajL,^^     I  ^  Payment  - 

To  Antone  Petersen Jl  -^ons     ^ra 

Period  ending  October  31,  19 W. 


a) 


5,382.80 


"2,272.00 


e)     CCHCh^ia -■'■  '     "   .^„-to__  ^th  Payment  - 

To  Ralph  I'^^^y'   ^i^^'^""^  1957,  earned 
Period  ending  Oc^°^^^-^^'„f  432.770.00. 
iLl2  879.46  of  net  contract  of  ^U,ff 

f  )     PUNS  AND  S^FXIFICATIONS-IMTRO^^-N^J^^ 

To  J.   Francis  -f^"^'  """.^rr,    ^.^^ned 

Vto^:;HKrA^U;5^'^HSs=nint  for  utilities 
of  ;.an  Francisco,  '^f-;,  ,^  lolnt 

Gymnasium,  Juiy 
r^SSSi  31,  195B    - 

^^  Tru^^r3t;^^°' ^^^  - 

period  Karch  1,  19V 

''^     T^KI^l^lSirCo^^y  Tax  j^^  30^  1958  - 

Tor  period  July  L   -9;/ 

Tor  pericKi  July  1»  i^-  ' 

■,  -  .-  •••   ,^     nnjTt^,-/340] :, 

ra)    'fii^^i-==^T;;;^;:rH^ItcFi^       ^^^ 

^'":blndInrS?ob;r  2A,  1957. 
Period  ending  ^^  _,  ^  ^ 

4..    -Vf    -Tf    •»:■     ■"    ■"■    ' 


I      U3.51 


8i*.00 


1.00 


^      G4S.3'+ 


3,'-:58.30 
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^^^^TM.  TRANSACTIONS  (Cont'd) 

(2)  Modification  of  Contracts 


p^e     Mo.2g85 
liodification 

f,f  Pnntracta 


Cn  motion  of  Commissioner  Herz,  seconded  by  Commissioner 
Gallagher,  the  following  resolution  was  adopted: 

Resolution  No.  2885 

RESOLVED,  that  for  the  best  interests  and  proper  conduct  of 
the  Recreation  and  Park  Department,  the  Controller  be  and 
is  hereby  requested  to  approve  the  following  Modifications 
of  Contracts: 

a)     KEZAR  STADIUM  Ii^?ROVEi li^NTS  AND  RECONSTRUCTION 

PUNS  AND  SPECIFICATIONS  -  Certif.i!^2535 . 

To  T!  omas  F.Chace,  Consulting  rxigineor. 


$  229.20 


adjustment  of  Contract  to  actual  cost  of 

construction,  a  DECREASE    - 

(Original  amount  of  contract  -  3.6,900.00) 

(105S  of  actual  cost  of 

(construction  -  ^6,708.01)  -      6,670.80) 

(Decrease  in  contract  -  229.20) 

b)  RALBOA  REC.CENTKR,   Cent. #207  -  Certif .^3393  -  Modif./,^ 

To  Engstrum  &  Nourse,  for  life  ,uard  ^^^  ^^ 

chair,  an  INCREASE  - 

c)  n.lJ^QA  RECRSATTON  CENTER. Cont   ^onY-r.rUf ■#'^193-Modif .,;i0_ 
To  aifistrum  ^  Nourse,  to  install  Dondsit,  cio  n«i 
waterproofing  primer,  etc.,  an  INCREASE  -                S  517.05 


d) 


e) 


ponnA  nRP..   CENTFI..   Cont.^207  -  Certif.m^l- 
To  Enrstrum  ^   Nourse,  to  furnish  and  install 
metal  panels  with  hinged  doors  and  screw- 
driver cam  locks,  an  INCREASf.    - 


-  :tndif.,/ll 


$  ia.39 


rnnt.,   ff^l^Ol  -  Kodif^L. 


IVTfinni  P""'^  ^'^^^  COURSE.  Cont. 

To  E.   Elmore  Hutchison,  make  site  survey 
to  detennine  exact  location  of  P^^^P^^^l^ 
fairways  and  make  test  borings,  an  INCREASE 


$1,950.00 


^  <' 


i.-  h:-  ■>  <- 


;.es.  No.   2886 

Extension  of 
Time  Approved 


(3)     F.Tctension  of  Time 

r-       ■      -^^^r.  rallaPher.  seconded  by  ConJnissioner 
On  motion  of  Commissioner  Galiagner,  s. 
fSrz,   the  follov-ing  resolution  was  adopted. 

Resolution  No.   2886 
KESOIVED.  that  this  Cor»issio„    on  re— ation  of  U^^ 
General  Manager,  approve,  the  followinf 

10  Cahill  construction  ''"■■^\^^^ll^,r>s  No.l2 
days,  thru  November  12,  I'??.  Kodli       ^^^_j,  1,57. 
and  No.  13  certified  by  oontroixo 

"^^^^^^^^^^^^^^^^Z^^     tf  ano°  time  for  extensive 
days,   thru  December  f'Jll^^;^,^,^,  of  the  City  Building 
changes  required  to  meet  provi 
Code,  as  per  Modification  No.  1. 


■i;- 


■».•  v-  •!<■ 


-;;•  i;-  * 


►  MtitHnti 


11-14-57 


^ 


'.'1  "  '•      -r^rW 


^^k 


y*II^*^^.i. 


2} 


Request  Approved 
Use  Permanent 
jalary  Approp. 
Funds-  Temporary 
Replacement 
jjnloyments 


(.  )  Request  to  Controller  to  approve  use  of  permanent  salary 
appropriation  funds  for  payment  of  temporary  replacement 
employment ;  _«- . — 

On  motion  of  Commissioner  Coffman,  seconded  by  Commissioner 
Gallagher,  the  following  resolution  was  adopted: 

Resolution  No.  2887 

RESOLVED,  that  this  Conmission,  on  recommendation  of  the 
General  Manager,  does  hereby  request  the  Controller  to 

rZZl  the  use  of  funds  in  permanent  Salary  Appropriations 
?Sr TilUng  th^  f ;ilowing  positions  by  Temporary  Replacement 
iLmployments: 


T-23if2 
T-2347 
T-2359 


T-2190 
T-23i*5 
T-2348 

T-2?l/» 
T-2343 


1-2327 
T-2331 


S.   Alboff 

James  G.Sullivan 

Frank  Fratini 

G.   Marengo 


REASON 


Sick  Iv.w/o  pay 
Lv.w/o  pay 
Lick  Lv.w/o  pay 

Sick  Lv.w/o  pay 

-ditto- 
Compensation  w/o 

pay 
Sick  Lv.w/o  pay 


PERIOD 


AHOWT 


10/18/57-  3/17/58      ^1,500'^ 
11/  /./57-11/27/57  250.00 

11/  6/57-12/  5/57 


300.00 


10/10/57-12/16/57 
10/31/57-  1/30/58 

11/  4/57-  U/  3/58 
11/  5/57-12/16/57 


0£^.,HS.,KYMAN.   CHIE^  ,^  ^g^er     10/18/57-  1/17/58 

Jack  Spring  classification 


^  .^,  pjAvnrr.nNn  DIFi:CTCR  ,  8/57.12/  l/57 

ileen  G.   Jones  f:':,^^^  '°'^^'"-  '^''^'' 

Granvel  Jackson  Lv.w/o  pay 


,    720.00 
990.00 

1,650.00 
493.75 


1,500.00 


692.63 
1,415.00 


Res.  No.   2888 

Request  for 
'•'arrant s  to 
Fay  Damage 
Claims 


11/10/57-  3/28/58 
<nj  i.  h;  *  ^^  ^-  •«>  '•^-  *  ^ 

p»na0hGr.  seconded  by 
Coianissioner  Herz, 

nr-rVi'^^'-"  !]o.   2888 

r^OLVED,  that  thU  co^ission,  ^vW  fJ^fX^lljX 
satisfaction  that  the  foll^^^^^^  Controller  to  issue 
rustUie.     .oes  h-e.y  "^"^  ^.f.oUe  with  OHinance 
warrants  to  pay  saia  ^ 
No.   8246: 


Tartinclli  Const. Co. 
M.   Telesmanic 
George  Legeas 


Date 


A^aount 


D^g^  ^°        ,     n        Ilav  25-26,1957    ..?293.64 
Pinelake  Rec.Area        'iay 

Breakage  truck  window  ^^^^,^57  15.73 

170  Diamond  -j^- 


Window  breakage 
25  Sdward  5t. 


^  '^     99  1957  42,26 

Sept.  22,19 W    — r^r^ 

Total    -  >v351.o-> 


..   ^'   -•<■  ■>;-  ■!!•  ^'^  ■* 

.;..    ^v    •>;-    V-    ■!•    "    " 


11-14-57 


•yam 


tE^sX/'SI..  -i>nin   fnr  "Lhf   T>«rr.    _Tr.o?^»r.u    art   n-rrwr    trBorwz.L'CX 
i  rr    ''unii5 


4^    "ffiUJiSL 


ifc.^  !57   uLl-r-.    'una!   i.;!a'-iia"^.-.^-t  -'n-   iina-i    "uri   'iii»«- 
•Staajj   -:r  -.lu  »^^^-"*H 


;i..aJ..o 


i     iuu.ci 


«/    :2   »   •  rr.   M_mi=f   a'    -"unuj    urTr-mr-^r-ei    Mr 
a.'.."Tagrr.    :..'    uuaB.iW   '  ■'>  'S^- 

—  I    a-    ---an   nu::!   .  unui    ui   t-"^   -«?=« —     -' 


1*:..    -  a-    I 
burr  i_eaKix-i— 

a-.vriietr.    n'  "-uxjiT 
31   Ijiiur]    ^'ii'^    .Jivs 


aEy  "LiH  '..lu   r: — 


tO'  J?*?*— 


■.'Jtssai.    :fMUc::UJa 


I  iiiin  L  £"3.1 


I,......,  1.-     '■n    !<:.     ^""Hl 


y»..^fy    ■»><ir:'-P?t      ;» 


S^^  ,     ..^^   .uci    'm:t::    ui    ir,_ -•;^:^^-^^-; 


;  in««    ♦Tr.in.''^ 


jjgHr.    "-wilB 


•  ^jjj«l5ii:»t    'vaX     Tl 


i.G*      -»1J^" 


-^    var^    •■•'«r.-    '_^*^.  ;^,.„       - 


ibOM 


BSI 


-ijd 


piKANCIAUMSiiCIISiL  (Cont'd) 

(8)     Orders  for  r.ervice  and  "ork 


Orders  for 
Service  or 
'ork 


Cn  motion  of  Commissioner  Coffnan,  seconded  by  Conimissioner 
Gallagher,  the  following  resolution  was  adopted: 

npsolution  No.  2P91 

FESOIVED.  that  for  the  best  interests  and  proper  conduct 
of  the  l-.ecreation  and  Park  Department,  the  Controller  be 
and  is  hereby  requested  to  approve  the  foUowinf  trd.r 
for  Service  or  Work: 

a^  Order  for   .ervice  to  Leon  Carlen,  693  University 
^  K^enue,   ban  Francisco,  for  installation  o     f^^e^ 

b^rds  for  bleachers  at  Garfield  Kec.  Center  -      v284.00 

b)  Order  for  Service  to  Chnrles  L.K.amey,Inc. 
575  Berrj-  'troet,  San  Francisco,  for 
removal  of  approximately  336,000  cu.yards 
r.   ,^^j.   „„^  v.^,^v  +r,  rreate  a  more  or  less 


c) 


noval  01  apiproximciocijr  y^^,-^ ' 

o^  dirt  and  rock  to  create  a  more  or  less 
i;vel  area  at  ^sterly  portion  of  Bayview 
Fark  - 

TZL\l':.^r.  "Ft.e  outdoor  U..Un, 

rATenrrr„:noir/uiS.^'fr.. 


^  33.60 


^^147.00 


i<   ■»;•  *  -K-  -i^  * 


i;  ii-  * 


"ffir^'^HFi?  F^-'^^NE^ 


^f«^  that  he    Commissltner  r;offman 
(1)  President  £  utter  reported  that  ^^  *  p^j^g 

ao<5  Comlesioner  ^-^}f^'^'''ZTITXnl  InspceUon  of 
McDevitt.  Harran  -"^.^^f '  f,f  ,^e  ^rea  h^d  been  vacated 
the  Crocker-Airazon  Tract  since  the  area     ^^  ^^^  ^^^^ 

t.y  the  San  Francisco  "°^if„^"'^e  property  during  its 
cLnfees  that  have  been  '^^f^^fi^^encies  during  the  last 
occupancy  by  ^-^^J^f  ;::riy  ajpa'rent  that  the  be«t  way 
seventeen  years  it  Jj/^^^;J;33^^3  to  have  the  San  Fran- 
in  which  to  restore  the  Premises  is         ^^^^^  ^^a 
Cisco  Housing-  ^uthoriy  complete  the  reh^  ^^^  ^^^^^ 
restoration  before  returnin,  the  trac 


Rm.  Nn.  2892 

Restoration  of 
Crocker-Amazon 
Trict  for 

Rsr;rp.']trinnal.  V&S- 


l^,,j^^]iition  N"-  ^^^^ 


J  i-Ko  Public  Utilities  Cormission 
WHEHEAS  Mayor  Christopher  JjJ^^.'^^^'^.ocker -Amazon  Tract  be 
S  rirab^a^dTernero  Ihis  emission,  and^^^^^^^ 

WHEREAS  upon  ^*»t,f  ^^"LfLion.^thrsan^Francisco  Housing 
Commission  and  ^hi J  Commission        ^^  ,f  ^he  Crocker- 

Authority  has  nov  terminated 
Ama.on  Tract,   and  ^^^  ^^^^^^^^^  ^^^^^^ 

,^REAS  having  vacated  J^e /^f  i^.^p^blic  Utilities  Coimis- 
Authority  has  an  obligation  to  tne  r  rehabilitate  the 

tion  Ind^o  this  Con^nission  to  restore  ^^^  ^^^^^^^^^  ^^ 
entire  Crocker-Amazon  aren  to  i*^  J  ^^^,  ^^.^  the  tenr.s  of 
recreational  facility.  f^J^'j^'^'^f^deral  government  v.en  upon 
the  original  aereer.ont  "^^^  ^^^^^^t  in  May  19^6,   the  San 

-^^1  VSo^innro;"     ^ss'ed  -l^li-il^of  th^ 

Spfnsibiime^  ^or  the  con^lete  rehabilitation 

--     n<.  therefore,  be  i  ,  ,,,  ,..uc 


ll-U-57 


^t^ttmtimt 


,j,,Ty;;|y.p  Wfijm^^   (Cf^nVA.) 


San  Francisco  Housing  Authority  its  urgent  demand  that  the 
San  Francisco  Housing  ■  uthority  proceed  forthwith  in  the 
restoration  and  rohatilitation  of  the  entire  Crocker-ADazon 
Tract  to  its  original  condition  as  a  recreatiwi  facility, 
as  set  forth  and  outlined  in  the  conplete  set  of  plans  and 
specifications  on  the  ground  development  and  structures 
originally  erected  on  the  Crocker-Anaton  Tract  on  file^in 
this  office  and  copies  of  which  were  furnished  to  the  -an 
Francisco  Housing  Authority  at  the  tiae  of  its  occi^ancy  In 
Kay  of  1946. 


(2) 


Assenbly  Bill  UOO 


(3) 


Pop,  Nn.   2993 

Lewis  Bequest 
PurJ  for  Supplies 


•««»»»« 


*  » 


^.c;p^>iv  ^in  -i/.oo  -  Ya;acfi  of  r\ne  hT%i 

The  Secretary  reported  that  the  ConrAssion's  request  for 
an  opinion  fro=  the  City  Attorney  on  the  legality  of  a  pro 
pos^  transfer  of  title' of  the  Palace  of  Fine  Arts  property 
?o  the  State  of  California  as  called  for  in  Asse^t^  Bi.l 
UOC,   is  presently  being  prepared  by  the  City  f^l^orr^l'^ 
Several  q^stions  relating  to  title  ^-'-^I'^^'^^JJ.'-lli^ 
Attorney  in  reaching  his  conclusions.     ^^^  ,«^!P?.f,:^  l^;l 
the  opinion  will  be  issued  within  the  next  thirt,-d^.y  per 

iod. 

CccrAssioner  Herz  reported  ^^  "^-'iT^l^^^^T"  '' 
the  J.D.  Randall  Jr.  V-us.^^  '''^t''iT.l.l>A^l  t  the 
Tutorials  and  ^^Pl'^-!,*-^-^\«'fJ,^ jjf^ei-.^^to'a  put- 
Euseun's  operation.     Tv.e  n'.in  itez5  were  ^ei^---j^      F 

ifc  Sdress  installation,  .otion  ^'^V^ ^;^^%^slo. 
interconrunication  set.     He  ^^'^f^^^^^} ^l  b^-  t 
recorr^nd  the  expenditure  fro::  ^^l^'^]]^  "s^ficUnt  f^^^s 

Fund  to  acquire  the  '^^^^J^^^;]^^.^:^  interest  fro::       , 
available  in  the  accur.ulated  -ij-f^?-^^^-  ^ 
the  Louella  Levis  Beq'jest   stcckhox-in... 

On  notion  of  Co-nlssioner  Her..   sec.nde       .^  J-^^ 

Gallagher,   the  following  resolution  was   ..ofte- 

HESCLVS),  that  for  the  b.st  i^rests  andjroper  operation 

of  t^e  J.  E.  Rsndall  ^r.  y.us«ur- — 

hereby 

cl 

th< 

ol 

1957. 


U) 


ntr-^Ji  ^^"^^5^ 


(5) 


In  cor^liance  yj^^^^^  T^^^t'^r'^Stt^'^^-'p'^^^^^' 
Kr.   Funke  sulzitted  ^i  report  J^-;^.  .."t^-vt  ,u^:ify  frr 

irurover^ents  to    v^clden  ■>'-  -     I*   ^.^,  :;e3'j&£t  f'Jiiis. 


irijrover^ents  to    ^cxjvu  --'-       '   _^^,  :;c.q,jfcst  f'Jriis. 
i^or^lishr^nt  through  use  of  ru.rn..  -^q 


here  Vres^l^f^^P^"^     It  ^tj^l^r^r  S^lla^er-  r.-ue5 
he  report  was  referred  t.  ^xs  ..-.-. 


There 

ba 

the  repo 

later  decision. 


je-ll^C-J*' 


In  corpli-^nce  vitn  ;-;^,;7\,^:./u^.  j,ry,,  ^ -^Titter  . 

and  in  the  ^^^^Ji: .,^il^s  '.r.i  ^r?^''-:^  r^.^;. 


Twc  Te-irs,   :95€  and 
y.''n'-g«:r. 


.^ B. ^ -'•-**-■■  -*-• -  '       *•- 


MiM^^^^M^Mia^iHMtaik^Mfliii 


Mil 


i.jS»>^4^^-s'4S«!wC-r-.--     _  • 


The  CamrAssion  received  the  stctement  for  '•^■'^•«:  J^ 5^^ 
iS  Sn  pending  the  Bufine.f  K^^uger' .  eurnr^BB.oi.  of  «>re 

detailed  infom-tion  or.  the  cans   of-er'-t-or. 


»  •  ♦  ♦ 


•   «»♦-•• 


rr;  b::^ 


--equest  for 
rauestrian  Center 


r.«i 


(2) 


tnd  tneans  for  its  provision. 

♦  ^j  w  tv,r  pr>Ti«'^»-l  report  thet  tht 
TyAs  resolution  ^r.s  prompted^  tac  p-n      -     -P^ 

out  of  business  anc  there  yould^be  n.  pu... 
tuodetions  to  serve  Golder.  ^!^te   r-_.  K. 

A  draft  of  the  ^-^°V'^^='J,^i=^^;J  of fhe' Board  of 
tion.  Recreation  and  ^^-^f  ,.^°°^',!;!:JV,,na:  uctior.  'dv  tn. 
c.apervisors  was  read  in  -^i'     ^.^^t^l^.^ferrtd  the   entire 
Board  of  Supervisors  ^^^^^^^  ,f  Equertriar.  Matte^-i 
matter  to  Zcm.istxon€r  ?arr,   -n-xna^ 


(,)     «S^^ -,t?Jo^^.. --r...e.  B^U»^    '"'■''"■* 


18X  Evane,  -.f. 

1530  Fclsac  St.,  -.'• 

(d)     K  6.  K  XH??-^^t-^,       c  f 
519  California  St.,   -.J-- 

17A5  Filb?rt  ^t..  «.f. 

^^  AOC  Oalifomiv  St.,   -•'• 


tl7t.0OC.X 

tiTe.ooc.x 
t:7E,8o:.o: 

tie2:.30C.3: 
tl?3.U5.X 

ti?s.or..'j: 


^icfS  th:  1955  Bond  n^c. 

,  motion  of^ConBritE^or-er^^--^^  ^^^^, , 
-^^^,  the  foUovinc  re.-^u 


r-  m'^tion  of  Cotnr-tE^ ^^  ^-^  .^^  ^^ 


-■"■-     •  --    -*——*»• 

twarc  Tf  Contract  tc^ 
MCRP.IS  CALEr  ,   jSKE'->-- 

lONT^JiCTCr.  for  C?l'' 


:ne 


f-TT-.^S-. 


r,r  •.^j'-rrHr/enae*  iof- 
oF'^.n' VEC  that    --•^'-  ,.««VTr  pvarc  t   uon-T-o  -  ^-rcr 

rV'-i.rr--.  1-'  ;";:°^epont:'->  ^■-^^'-"  ;:'"1;  ir^^uec 

huK-runt  c.  «^-''   ^     p^i:,ort  fo?^  a-  ■^'   _^     t.^  :anua^  ^-. 
nose,  thic  ext^rit'^- 


serr 


-I     I  ■mni 


-^-^■^ 


|««*«|S8«Pi; 


sStS^f*^'^ 


wmcfm^^m^smvm^'  i--  -^m,,  ..  ■^f*,'i'^...mmmmm-mmmm»m< 


I  ^solution  2m 


..(3) 


-:30,02c.  DC  te 
;werd  Contract  to 
wjrris  Daley,  Oen. 
Contractor  -'^^^^_. 


U) 


f  t  tha  appropriation  of  a^dUlor.l  f'ir*4»  r.'|uir«^  to  «w*M 
thl  co^ltr^ctr  all  other  bld^  h/wlr^C  U«r.  r.-..-^..^.  -.^  - 
It 

^THER  ^SOLVED,  ^hat^f,  ^-/^^i  "^"-r;:^,:':::;;.^''''' 

pkpor  of  the  City  and  Countr  of  "^.  fr-r/.U/.. 

Request  for  .Su^t^^nt,!  .p^ro^rtylon  ;;^^^^^f;-Z^^ 

^.  .o^ion  of  Co^.i..io.er  0.^^^^-.  -^-^^^  ^  -^^"^^^^ 
Heri.   the  follov^lng  rozdutlon  >r:-..  -':'^.'-''. 


^^.  that  this  ^^^- r?^i::-!i,^r'.:::.^^'' 

the  Board  of  Supervisors  '^f;'      ,^y,^r.'^./A  tr'M  V^ 

tal  Approprtatlcn  in  ^^^%'''^'f '  ,;  CU  va-/:.  v,  v..  v-^^'^ 

of  Approprlatior.    ^^^//;;  „_»^.^.  v,  tr*  .-'/-^t  r^-^^-.'-i*- 
to  pSr.it  the  av^.rd  of  th.     .J-;;;^^^  ^y^  ,^  ,tat.   v^ 

fi^  of  HcjrrlB  >-l^.  0%n«-^l  '^'• 

v^,s    1169. -i^:."/:* 

,^.r^7,    ...   .  ^^^,^^^^^,,^ 


lj:je«* 


4    .      'i.v;f   r.'KST?-^^^  ^- 
If)      £,6/  i^^J^  *  '^^     ^    J 

.  ^  >      • -  -^ 


•'         i  U.;r-t   -:-^'^^  ""*" 


V  -  •       »  '^ 


HHi 


,^-c.-.f'frmm»m''m^,'i^^mmw^- , 


^jJ^^l! 


.  ^ifi^cid.i:mmm:iavmsmmiM&^»rf'rm* 


za 


^^jjTTjiififiiT  (r-^^t«d.i 


iy,rd  of  Contrsct 
intone  Petersen  & 
Tons,  275S  San  BT^o 
S.     fo^  CONCRETE 
IZACHERS,  SILVER 
TERRACE  PLASC-RCUND- 


On  notion  of  Conmissioner  Coffnan,   seconded  by  Ccwacissioner 
Herz,   the  folloving  resolution  was  adopted: 

RE30LVH),  that  this  Contission  on  reooiHsendation  of  the 
General  Manager,   does  hereby  avard  the  contract  for 
CONCRETE  BLEACHERS  AT  SIL\'ER  TERRACE  FUYGRDLTNT  tc  Antone 
Petersen  &  Sons.   275S  San  «runo  Ave.,  San  Francisoo, 
California,   they  being  the  lowest  ^^ff/'^ f  ^^"^f 'i^^' 
bidders  therefor  in  the  amount  of    SU3.647.X.   all  other 
bids  having  been  rejected;  and  be  it 

RIRTOER  RESOLVED,  that  the  General  Manager  and  f  ^  "^^;^°"- 
Secretary  are  er^ov^red  to  execute  this  contract  on  behal. 
of  the  Recreation  and  Park  Coctrission;  and  be  it 

FURTHER  RESOLVED,  that  the  Secretary  shall  f^-^^..^^^^^^^^. 
approval  in  the  Official  advertising  of  the  official  nevs 
^aper  of  the  City  and  County  of  S^^  Francisco. 


•  »*••* 


•  •  • 


(S) 


H:::vable  Cages   for 

If^  — 


^PY^.I^Tp   Cp.ff'-^    At  7oQ 

lined  in  Coinr.issioner  ^'JJ^' ^^^^rf  included  in  the  current 
Coirfflission.     Funds  for  the  «ork  ;;^!^^^f  "'';^..tie  cages  for 
budget.     First  ^^<^P/^^^^^^^,  ^^.^^^^''^y Til.pidated 
the  monkeys  and  birds,  replacing  the  b  .d.y  F 

structures  now  in  use, 

U  1.  prcposea  that  specinc=U,«  ^ ^^^ 

Sl;"he  =on?r'.=t  l\t^ ^^^  f»^=  "=""-"- 

r  r<vnn     seconded  by  Corrlssioner 
Cn  motion  of  ^--•^-^-f,^;f.f  ^^'^  Td'pted: 
Herz,   the  following  resc^lution  was     oy 


£i2£2liiii^aJi2--2222 


^     .V  ♦  ♦v^*  ronrls«i-n  docs  hereby  ^ppr-ve  pl'^ns 

RESOLVED,  that  ^^^^^''^•i^:^    '      s  at  the  San  Francisco 

for  the  pr^ision  of  ^-f  f^J:^^,^^^tith  the  report  subrltted 

Zoological  Gardens  ^^V'rZtlft^e  General  Kanager  and 

by  the  Supervising  ^^^^f  ^  ,^^  ll  ^-11  f^-r  Uds  in  accord- 
Secretar/^^re  hereby  auth.rxzedt,ai^^^^^^^ 

ance  with  said  ^^V-''.^*  J^l^lflf:  contract  within  the  budget 
^f^^alTvailarie^rthe^cunt  of  Ca^.C^.C. 


It  f  *■ 


«   •  • 


(6) 

Report  on  Lake  Merced 


lati 


^  taVTf.  corcroT-ise  solution 

V,.  T^Me   reported  that  an  ac^P^f^^^  ^J^^,   at  lake  Merced, 
'y^li   teen  reached  regarding  reguia  ry^^^^  ;^,3,,iate.  Eports- 

i;  a  -.eeting  vith  ;:«Pf/^f,^^S;artr.ent  cf  Fish  and  Gar^ 

■  *-vo  <;tate  of  California  ^v^^  VT^nci«=co  Uater 

::S'v.r/a'erTumer  Chief  of  the  ^^^.ur  te,a.«.-. 

?:^art..ent.   it  -=  -JrS^Tuhln,  .t  ^f.  ^^^^^^r" 

:^oi\wf=rre  ^th^oCn.-^^^^^^^^^^^ 

elir-inate  notor  boat 


=.nd  svirr-ing 


«j   »   » 


^i  ♦^ 


*   ««  *' 


ll-U-57 


"?^j|iliiW! 


ir. 


.M 


''J'-: 


■■'^sjr^^ 


tlcn  of  «■«  ™-"l' ;', tf  jn\r  "nl  It  U  M.  opinion 
recoroond-vtlon  ho  st^toJ  t^«  " J  „r„aent  mur..l6  Ib  nol 

damging  the  works  of  t^rt. 


»  »  «  « 


«  »»  »  »  » 


im^.  nnuhr- "-""" 

Mr     Funko  reported  that  undur  Mr.    <"lP^  «  ^^  ,t.  the 

pi'ete   cleanup  -^.flf  "^H  TtS     hat  th'  Southern  .a.-Aric 
Fleishhacker  Playflold.     Ho  at.tod  ^hat  th« 

locomotive  lain  l^P-\•^,f,^^7.  repaired  «nd  that  the  general 
cable  car  has  been  P^^-f^.^^fjXcomml.e  loners  to 
nrea  19  attractive.       He  invxx. 
inspect  the  property. 


«  »  «  » 


«  »  «  «• 


.      „  to  co.r.e  bnforr.  the  CamnUslon 
A:/.5  P.M.- 


RespoctfuUy  subr-ltted. 


./  ^z^y 


^  /V'  6LA^- 


A  t     MrDevitt,  Secretary 
Rfccrcjatlon  ana  r-i' 


,  \/^,e4M7T~ 


U-U-57 


'm''^.:,,..,.^^ 


■   I  T   I 


V 


''^'^s 


u^ 


San  Francisco,  Califorrtia 
Sov«mfc«r  29,  1957 


*.«* 


RSiS^LL 


MINUTES 

The  Cne  Hwvdred  Fifty-Fifth  Heg-^ar  MeetL"-g  cf  the  Puscreaticn 
and  ^ark  Cocaissicn  was  called  tc  order  at  3:2C  P.-^,  cr.  ^ 
Friday,  Moven:ber  29,  1957,  with  rresidert  I^-is  .utter  pres.-^. 

The  following  Conaissicners  were  present: 

Mr.  Louis  Sutter,   President 
Rew.   Eugene  A.   Gallarr.er 
Dr.  Francis  J.   Her7 
^trs.   Joseph  A.   Mcore,  Jr. 

Miss  Jane'E.   Ziaseraan 

TT^ere  bein.  no  errors  or  amissions,  tr.«^---tes  cf  the  rerolar 
meeting  of'Noverier  U.  1957,  were  apprcved. 


ccim: 


LiX 


(1/   Fron; 


rank  Talcott,  Realtor,  7Gt  Jferket^5t 


consideration  of  the  pes sit 


easin£  of  a  p^rc' 


Bayview 


ark  for  a  radio  bear:  st= 


req:.y5stir.^ 

:1   Cf    U-ri    - 

Lod  c:  -.er-  : 


rears . 


The  Secretary  explainer 


•d  tnat 


after  talkirj 


wi*-r. 


it  was  disci 


sed  that  the  rad 


station  w: 


conxjerc: 
Charter  pro 


al  ^ose  wr.ich  is  in 


alight  also  ir 
Therefcre,   on 


visicr^.     Mr. 
iterfere  ••ri.tn  th 


cnflict  -wlt^ 
nke  said  tr£.' 


:pier^te  fcr 

Vccanissior-' s  ."Xi 


-C3«d 


--^.-laticr 


proposed 
■;;otion  of  Cooiissica^r   a 


^eT* 


:aoerx 


-xt.'^  -y 


Co^ais! 


cner  Moore,  the  fcreg 


.est  ii 


iemed. 


»  <- 


«  *  «  ^  ♦  *  * 


(2)  FroB  L.   JfcKelvey, 

.ng  persiis 


LA. 


,ni  Superrisor 


=^ac: 


:ias 


Le-:--n 


request 
in  the 
Terrace  an 


;r  tc  ir.sta 


an  antr.cr  -x. 


rjtr'.7 


ereen  belt  area 


:h  -^11  prcvi: 


*% 


i^r 


•St 


LcUs  subiirisicns. 


Cr  rec 

tomis: 


:-aer.dation  of  the    -^?«^ 


■'^e! 


s_Td  :r-  ::ic':i':r. 


Loner  '^alla; 


■her,   seconded  ty 


"oregcir^ 


request  was 


rcred;  t! 


-.«    VjC- 


be  rade  in  ac 


:riance  wi' 


>■*»  I'rk 


-  *r   ^ic . 


Lch  accocpa-'' 


lad  the-  letter  sf  r^- 


•»  ♦ 


*  «  ♦  *  *  ♦ 


C3. 


roa  -■ 
rive: 


ctertsor  rrat 


;fe32cr 
vfeci'^a, 


'^11  spct  b* 


as 


Ld^  in 


^^-.A  park 


.  ^    r  r  » 


;pi-jn  poppy  P*-^' 


«  rfcr/: 


and  rip«^ 


Lsion 


r«   r'iT' 


*    »:='-<•• 


rJce  a3< 


•<i  th«  'CooEi 


3  3ior 


■ « •  "1* : 


:jr.*i 


Ctvi've! 


jspcr.3i: 
3  exi«: 


re-r^a- 


arc 


:a^  ?< 


Lr*^*--* 


.itter  and  cor.c 

■o  the  next  2«etir^ 


rence 


3»afcer5; 


l:.iring  w^- 


tiaas 


-ja 


*  ■«■  * 


1   *  * 


l>sa€u«  ^ 

fior»I 


',h«    -n 


Lted 


tsider. 


'    t.'iS 


■  t^t^S 


.a-T-wie 


:orts^ 


.52- i^ 


o*>«9«rT»ni<^ 


tc 


•  '  '.fie  ^'* 

rancisc. 


•C'-^'?'' 


•ry  >*r-^' 


♦  •"J 


S^-t: 


•xc: 


.  «t,  «»«i^ 


-2.7 


i^'-^'V'*'" 


) 

■■-t 


■  u 


COJMJNICATISN^  (Continued) 


Navy  League 
request  for  a 
floral  plaque 

proved_ 


IL)   Ntr.   Funke  recomnended  approval  providing  that  the  uavy  League 
Convention  qualifies  as  a  national  meeting.     On  niotion  of 
Cormissioner  Zinmerron,   seconded  by  Conmissioner  toore,  the 
following  resolution  was  adopted: 

Rpsntntion  Mo.  2898 
nSSOLVED,  that  this  Comission  hereby  approves  ^|l^  ^^^^^4^:;;°'^ 

56th  Annual  Convention  provided  ohis  garnering  qua 
a  national  meeting. 


(5)  Fro.  Philip  L.  P-e.os,  Director  <^^%^:;^^^  ''' 

approval  and  suonassion  to  ^^^^.^^^''J  °'   ^  ?ity  by  eminent  dcrMn 
resolution  authorizing  ^^^f =^'„^^'^  '"^^e^^or  the  ba^vie-. 
oroceedin-s  of  certain  real  P^."?^:^^/^^^;^  3^  of  SJ.0,000.00 
Stadium  for  the  Major  League  f  f^^^^^^-^^^tnlmry  eSi^^ted 
is  mentioned  in  the  resolution  "  ^^^^P-^.^^,  ^  project  ^site 

cost  of  acquisition  of  P^i^^^^P;°^  Harney.  State  arU  the  City. 
exclusive  of  lands  owned  by  Charles  narney, 

^  ^  vv^t   hP  had  approved  the  resolution 
President  Sutter  reported  ^^f^^  .f  ^^^i^^.tion  for  approval, 
and  recormended  the  Cormssion  s  fonnal  ^     ^^        conmssion^r 
rv,  mrt+inn  of  Commissioner  uaxiagi-ei ,  =<=^ 
£r"  the  following  resolution  v,.s  adopted: 


?.e  solution 
authorizing 
enlnent  domain 
to  acquire 
cay  View  site 
for  stadi'-im. 


r^OI^ED,  that  this  Con^ssion    havj^g  revi^^^e^-^ 
l^s  hereby  find  and  ^-^l:;^,^^'ff'Bl5:i'e^.%ark  is  req-^red  ar.d 
real  property  in  ^^e  vicinity  of  Bayv  ^^^^^^^^^,^t  of  the 

necessary  in  the  public  ^"^^^^f     ^        appurtenances  t^.ereto 
proposed  Bayvi-  -ta  ivm  and  n^^^^^^^  and  access  r^d 

including  a  pubUc  °^^-f '^^.  T^^.^e  ftrai^ndssion  tc  ..^e  doara 
to  and  therefrom;  does  ^^:=^f  ^  ^l^'^ed  b7 ^ne  Director  of  rroper- 
of  supervisors  a  re-lf  en  prepared     /.^^^  ^^^^^^.^^.  ,,, 

^-i^i^irrj^^?--  fos?  being  ^0,000.00. 


*»**■•*• 


■it  -::-  «■ 


Res.   N0.29QQ 

Request  for 
Supplemental 
Appropriation 
$40,000  for 
acquisition 
of  real  pro- 
perties for 
B£:,-view  Stadium. 


.3  .  conpanion  .eas^e  -  ----^^331^^  --- 
^L^jXirnr^efolirior-as  a.op«.: 

.      •   n     ^aviiig  found  and  declared  that 
r^SOLVED  that  this  ^^^JJ^-^^'Z^-lre  by  eminent  domain 

i  site  of  the  proposed  .ayvi^^^^  ^^  :iupervisors^to^a^.,^;.^ 
^Y^Q  \'^-o-«r.   Controller,  =i"^       ^_  ^^,^  ^mc 


es  as 


te  or  tne  F^-*-^;;-  -  -^  Board  of  --^^^^^^^'Ij^Qrh'  ZC^rca:  such 
VAvor.  Controller,  ana  c       amount  of  %o,0W'-^ 


ion 


^fu^raa-riegally  available  -  ^  J  ,,,  certain  r.al 
7^7.60/^.000  to  provide  funds  re^  ^^^  P^°^^'f  't'  i- 

J;4^ny  in  connection^th  tne^si^^^^  provide^and        _.-■ 
kadium,  the  acquisition  o-  ,tadr^,  P^^.ic 

park  F-rpo-3  incl^d  ng  the^^  /v^  ^^^^^,^,,. 
facilities  and  access  r 


Ic 
reet 


U-29-57 


^'i#^rf*W»i;*«**^^^ 


-,  Jf  'r\wfWF'^^'§ 


C^MJNICATiaiS  (CONTINUED) 


CJi  motion  of  Comissioner  OaUa^^.e^,  se..r..e<i  ./ 
Herz,  the  forCfcCing  request  was  apcrc.ec. 

V  *  <-  *  *  -•-  <  <•  ♦ 

-.--  -  Ackr.owled.ed  by  Secretary  anl/or  r.:erred  tc  :^.er'^ 
'■^"^■^^      v^-.ager  :cr  apprccriite  act.cn; 

CD  Fron  .irred  G.  Cinelli.  ^fV;^^^;-::,:;  ^U?^^ 

Center  and  rer^estirg  ^;-:;-::^:-  ;i£r^;er. 
:.ef erred  tc  -eore-i..-    -■> ^ 

(2)  Froo  :>r3.    .r.ozi^s     .  ;;j::'   rr.'.v^.   -.r^iriz^M't-Js 

Great  Hirbrry  .luc,  ^::r:;--  ;.    ,-   ^^^^  ^r  rid^? 
o^rositior.     -.0  tr.e  '^^^-'r:f:\:\^.. -..-,_ 

acade::ii€3  --.:—/•:,'::,..,.- ^.»r.  t'e  3£-.-«-  *---=^' 

ar^  the  zrivi^e-r   -    --:-- ,  ..  ..^  lecr^A^-rj. 

tafcre  the  C^^bei-.     ^ 


(3)  AFPlic^i=r^f:rthe.- 

Viest  c.    -•'-•'  -  -— _ 


'  •*    *rii    'z.'iZ.'.'' 


'A 


v^TTT.i  't  :---=c^-2,  -r^ 


Friday  r/erJ-r.^,  '*  , 1>  -t  '■*r.^r^l  i'sc-^V-   '-^ 

part.,   --t  —^.... ...,,.-• -J,,     ?^-.iii*d. 

er.terec  :cr  .=^ -- 


<,    '5- 


:r.  =c- 


-;     'CCZ^Si' 


:r.er   ja— ^ 


•.^.«rt: 


. ^:  =r;_-;r.»r  r.erz, 


r.*s. 


Frocress   ir^ 
or  Firal 


^_,.   r---'.»  i?3t  ■—'.t'^r^-i  -  -   --J      .       '.^sr 

' " ' '  I .  -^   A-.-    -  irvc  1«  ta  r:  :^'  "  »    -'  ^    ' ; .' ' " .' . , 

.",'I  '^c  '»-ec7  re->^— '-   "  ''■"  ' 
~-  '^  j/^»   "■''A     raTTiflr. --3. 


I  5ui.'''' 


-^i 


-bdiricA^i^. 


U;j.re^  f^^    ^-^'^^     ^- 


•  /•  ' « ' '- 


s  •-•-.x 


-«r-z,  trji  .-—>'-*  ' 


^mm^^^mm 


'^  ilw' 


B3x1ft«9*«1*^~»tW8^Mi  ''^'■■^  '*'■*■  ^^'     "^  '■ 


#W'  Mm::** 


^._ 


u-**- 


jU»*Uh>>-l)«MdH~        ■ 


n-  .* 


^     ^  J      Jll  -J-iV-J-rto-  •<'    !***w«l|^  .  ^n^    A, 


*i^-v^ 


ffi 


(1) 


Juli: 


iuL 


iisii. 


Rental  of  Polo  Stadium 
7-6-58  to  Golden  Gate 
Kennel  Club 


T^Antal  of  Pr^ln  Stadium.  ^^J^^r  r^g  ^/r.ov. 
G9lden  Gate  Kennel  Slub 

The  Secretary  reported  that  Mr.  Robert  wiel,  Secretary  cf 
the  Golden  Gate  Kennel  Club,  wh->  had  applied  for  ^''^l^^J'^ 
the  Polo  Stadium  at  the  October  2Ath  meeting  had  conflmefl 
by  letters  acceptance  of  the  terms  and  aondltlons  or 
rental.     Mr,  Funke  recommended  approval. 

On  motion  of  Coml 88 loner  Herz,   seconded  by  0oml»8lcm/r 
Zimmerman,  the  following  resolution  was  adopted. 

Pfisrlution  Nn.    2QC6 

TSSOLVED  that  this  Comlsslon.  on  ^f  J=^«jf^^,^,?",f,  S^.ue- 
General  Manager,  does  ^^''^^^ ^''^^Z^T^tlT^l^  for  the 
We  use  of  the  Polo  Stadium  In  Golden  '■'^YJ^ll  \^J    "" 
Golden  Gate  Kennel  Club  Shammer  Dog  Shou  for  one  d.y. 
July  6.  1958  at  a  mlrAnun  rental  ^^^  °^  »250.X  or      > 

the^griss  receipts.  -^i^^'-'^^^^^^tuJi  of     he  CoLl.-. 
to  be  sublect  to  the  terms  and  conditions  '^\''^'' 
sWs  stinkard  rental  ^onrj^.^Vro.i^^^^^^^^^ 

surance  coverage  and  ^^^f  f ^f^'^^/'.^^S^.rorsatlff.ct^ 
return  of  the  premises  In  a  clean  coTiOi-i 

to  the  Gonmlsslon, 


^^■?    i'O.  2^^^ 


Icprovements  to 
Senior  Center  at 
Aqaatlc  Park 


»  »  •  •  • 


»  •  •  •  • 


(2)     AO^^iHS. 


Mr.  Victor  ^brahair.son     Architect     and  Miss  Tlorence^^  ^^^^ 
Vlckery,  director  of  the  Senir.ent^      ^^^  ^^  ^^^ 

appeared  before  the  Corr-ission  11^^^^^^  to  the 

/i^al  plans  and  ^'^^^l^^^^^^r^cTio^^.^'^-  --^^^  ''^'•- 
Aquatlc  Park  building  In  ^J^-'^'^X-^CfSlor.  reviewed  t^.e 

plans  which  ^^^'['"ll^JJr^ts  end  p^lntir^. 
construction,  celling  i-^prrj' 

06  nation  of  ^-^^^^'°XJi^;J^^^  C'.-i"!^-^ 
Moore  the  follovlng  resolution  was   ^c^ 


% 


funds. 


y,.  Robert «. ''^:._:^;;>;.er  ^K^r^---i;n;;-':::^-^:r:."r-:..-i 

ul'irly  wltn  pe — '•"  '»■  Is^her  r^-^'-^'  * '.  *»,'- 

service-.  ^coo-n^lng  r.-' —  -   '*.,,.       '.v-r-.*-!'-'  '- 

the  carp,  ^^^"^^w.th.r  .s  .  ^^- n'z!;'^;.  ^^.  *.^.>.  '•^:^^" 
of  considering  >  --^^  ^       f--ther  cc»nsl^^r»-t.^-   -^ 


ll,'2^/5^ 


syJMPg^^ 


«  M  ■•*yaL<'.-.^.»^  W^^iy 


M. 


Mr.  Funke  submitted  .  written  -Pf,^^  °f,i^?if  t?nn  fer'of 
of  Assembly  Bill  UOO.  which  P^f  ^^^f  [?l   gtate  of  Cal- 
the  Palace  of  Fine  Arts  properties  ^^.^^.f/'ehabUlta- 
Ifornia.  The  report  set  forth  the  ^^^J^*^^ jtfd  com- 
tlon  costs  which  Architect  -J^]]^^^J'   iHhe  present 
piled  m  1952.  T^r^raMfl  Tion  total  0?  L.3A0.000.00. 
market.  Increase  the  rehablilv^iion 

It  proposed  that  the  Comlsslon  ^I'T^^'^^^J^'fr  tlTlinU. 
llmifd  to  matching  State  ^^^^^l^^ll^l^Ze  report  pend- 
dollars.  The  Comisslon  delayed  action  on  t  ^J^^^^^^^^ 

mg  receipt  of  the  City  Attorney'  s  opinion  ^^^  ^^^^^,,,,, 

of  transfering  title  °f^^^/?^/'econ8idered  at  the 
to  the  State;  the  report  to  be  reconsx 
December  12th  meeting. 


Mr.  George  H^nnan  Supervising  Eng^^^^^^^^^^ 

detail  the  final  plr^ns  ^"^^/^f  ^^^.as  F.  Chace.  Consult 
to  Kezar  stadium  as  prepar.djy  Th^   ^^^^^^^^^^ 

mg  Engineer,  and  setting  lo 
itemized  cost  estimates: 


Rsa.      w^2Qi 


Impri    anents  to 
Kezar  Stadium 


.    j^nt  facilities 

Nev  and  -l^rt^?Vall'?'vlifon  ahowerfl  -^nd 
(Including  Basket  Bali  i'avx  « 

repairs) 

S'S!t„  ana  lnclde.t.l» 


161.0'X.OO 

116,000,00 

9,500.00 

8,700.00 


;97, 500.00 


,     iwg  proposed  calli 
„,    H««n  ,Tpl»i™a  th»t  «l-^^i:%i5dlng  beyond  budget 

™"'-r  Sett  f.  rt;p-l  or  CO— e. 

Coiranissioner  Herz,  x,n 

HsSSluUfi^:^-^^^^-^^  rove  the 

*v,«t  thi3  Canr.ission  f  «%!;f  ^rovement  of 
RESOLVED.  ^^^^,  siecifieations  f°^,^^^„f^f  gates  at 
final  plans  -^^'^''l^,  the  i^f  ^^^^^'"Shace!  Consulting 

reW^^^-^oHh^^^^^^^^  -  --'-' 

hereby  authorliea 

l„  the  plans.  ,  ,  .  ,  . 

^  ^"^  o^M-r.RlINDY 

$9,2^0.00 

|9,2S7.00 


i 


PPTERS0W~'^""*' 

U\  KIALOTT  &  I^f^t       3,an  Francisco 
^^'         2A12  Harrison  bt.,  ^ 
.^)       HEGAL  ROOFING  ^0  ^^^^.^^^ 

^'"         930  Innes  Ave, , 
.X        ALTA  ROOFirJG  CO.  p^g^cisco 

*°'  UOO  Egbert  St. , 


11/29/57 


V 


aiMMte f_ 


■    '  i^",*^;*?!;;!**-*^! 


jr  f}^V^^   (Cont'd^) 


Avard  of  Contract 
jtelott  «r  Peterson- 

Grundy,  2^12  Harrison 
St      for  RESURFACING 

4  watcrprocfinc  IKTER- 

HEDUTE  DECK  OF 
AQUATIC  PARK  BUIIDING- 


On  notion  of  Comlsslcner  Gn.lL'igher,  seconded  bjr 
Connisalrner  Moore,  the  following  rcsplutloTi  w^f  idsj-tefl: 

HESOLVEC,  that  this  Cnrr.issicn  or  rr^nrmond'-.tlnr.  of  th« 
Generil  Manager,  d-^es  hereby  avf.ri  the  contract  for 
RESURFACIX  ANT  VkTERFROCHNG  INTEH^E^IATE  HECK  OF  AJUATIC 
PARK  BUILCIWG  to  MALOTT  &  PETERSOK-^iRUNTT,   2^12  Harrison 
Stre'^t,  San  Francisc?,  Callf-mia,  it  being  the  lowest 
p^gBlar  and  responsible  bidder  therefor  in  the  amount   of 
33,A76,  all  other  bids  having  been  rejected;  and  be  it 

FUi^HER  RESCL/^/ED,  that  the  General  Manager  and  the  CoTrai-if- 
sion  Secretary  are  enpcwered  to  execute  this  contract  on 
behalf  of  the  Recreation  and  Park  Coimnission;  anc  be  it 

FURTHER  T€?CLVEC.  that  the  Secretary  shall  fij;^  notice  cf 
approval  in  the  official  advertising'  of  the  officia.  news- 
paper of  th^  City  an:?  '"cunty  of  San  Francisco. 


«  «  «  •  « 


«  « 


(3)    Award  of  Contract:   :C>^-.UCTIOK_OF  A  FROKEN^_STOI€^GRDIK 
AT  a; 'iATi;, -ARK,  to  BE IL. '  ■   uERvn,^.,  ..,\  ,    -  ■„  ,.  ,  ■  ■<..U 

(a)  EN  C.  GEWICK,  INC.  I3.='35.0C 

a?  varket  St.,  £an  Francisco 

(b)  FLOPJl  CRANE  SERVICE  ^b,bt..Ji 

22»95  San  Bruno  Ave.,  £an  Francisco 


]^oy,   ?Jo.   291Q 

Avard  of  Contract 
Ben  C.  Gerwick,  Inc. 
at  Market  St. ,  for 

COIBTRU'I^TION  OF  3T0!E 
GROIN  AT  AQT3ATIC  PARK 

$1.93^.0^ 


^SCI^..  that  tM.  Co^i-ion^n  reco^;^^^^^        ^he 
General  IJ^.^^er.  does  here^^vard  ^^,  ^ ^^^^  ^^ 

INSTRUCTION  OF  A  ^^^^C^-J^^T  "' 3^       San  ^ancisco, 
Ben  C.  '^<^"^=^'Jf ".rt^'^j^^sf^cr^iar  and  r.rponsibl^ 
Oelifomia.  it  being  th.  \^/;/^f935.oO.  all  other 
bidder  therefor  in  the  -f"^'^ ^^[jI*^^^' 
bids  having  been  rejected;  and  be  it 

HIRT^R  ^SOLVED,  that  the  General  ^^J^^  ,,,,,.ct 
Con»>ission  Secretary'  ^r^.^-^^tp^'^  rorn^ssionj  and  be  it 
on  behalf  of  the  Recreation  -n3  rarn 

.   *v     c-^-ptft^  shall  file  notice  of 
ro-E.  HE^L^-.  t.-.t  «c^.-t^2  ,,  ,,e  officii  .— 


\g  and 


U) 


Landscaping 
Kaintenance  at 
y^PT-gP^  ]^ibra.rY 


C5) 


in  answer  to  a  furth«-  \^^^^^ ^X^  Isti^-^es 
llty  Librarian,  Mr.  F'^^^;^,^^'  for  the  new  Merced  Brand". 
iie  cost  of  ^-^''J-^l^^';:'l^.OC%cr  ye.r.     The  :omission 
Library  at  apF^^^^^^^i'  ^i^^  of  cost  froTr.  Mr.  Foehr. 
tp^rd  an  IteF-ixed  ^cco-onting  or  co^  Secretarj-  to 

'stT-inJendent  of  ^^^f  ^^"S;^  fr^  his  Co:^i-ion 
adlise  Mr.  Clarke  ^^  Jp^^•'epar?^.ent  to  undertake  the 
for  the  Recrc'-tion  -^na  r-r^ 
naintenance  work. 

^^^^'-^^^^'^'"    ""^  T^pfore  the  >-r.ission,  subrdtting 

Mr.  Barney  Gould  '^FF^^r^'^g  s'tcient  outlining  \fl.^^ 

ir  i3^£^S  ^-?chriti^-^  -- 

referred  to  the  Goinniissi.n 


dded 


r- 


""«*'■*-' 


New  proposal  for 


that  he  had  turned  over  the  business  and  financlel  nanife- 
ment  of  the  boat  to  Charles  E.  Johnson,  a  3&n  Francisco 
representative  of  a  large  Los  AngeleB  construction  company 
reported  to  be  interested  in  financing  the  Fort  Dutter. 
President  Sutter  told  Mr.  Gould  that  the  Oonrission  would 
be  willing  to  consider  his  proposal  if  he  could  glve^ sub- 
stantial evidence  of  sound  financial  support  and  ability 
to  perform. 

The  letters  were  filed  for  the  record  and  the  matter  held 
for  future  consideration. 


•  »♦»•• 


•  •  • 


Colt  Tower 


(6)  r^TlU  T'^V^^  Murals 

Cormiissioner  Kerz  subnitted  hU  -.en- -  :S=t---  ^^-^l^S;'^ 
e««tiMte  be  obtained  bj-  the  General  Manager  for  t^.e  renat- 
iiitation  of  the  r.urals  at  Colt  Tovor  as  veil  as  an 
estiir^te  of  cost  for  stationing  a  gi^ro  ];^vr^^^ 
Tr.urals  during  the  hours  that  the  building  is  open  to  the 
public.     It  was  so  ordered. 


»   * 


«   »  »   ♦  ♦ 


^pj'^T'RMV^NT 


(1)         In  r'-^TT-rTiar. 


In  y.eir.oriarc  - 


jLili^iL. 


r  ■;  T-/^^ 


r-       ■     -.^^r'nte-der.t  of  P&rV.E  for  the 
vmEREAS.  Julius  L    -^I'll^'if.J^f  ^;^g  v^,r.  surm.oned  by  his 
City  and  County  of  Sar.  .'r^-n.isco.  nag 

Creator  and 

AAr^r  -^P^tb  Concludes  an  honorable 
VHZHEAS,  Julius  Girod's   sudden  ^J'^^^  \^^,  ^.^n.nt  du^- 
career  of  LJ  years  as  ^  rj^^^^^^^.'.^,,.  ■ar.s.ifiehly  ir.  th. 

ing  ^ich  ^^-^%|tr.fSf  Sieved  .c  w.n.   -^ 
interests  of  the  >i^y  ^" 

^r  Vic  T.-'^vfed  ability  in 
VHEHEAS.  Juli'^  L.  ^-^-^'.^^^i^ritur^'^waV  selected  by  the 
creative  landscaping  ^-^^/-J^^^'.^i.^.^.t  and  ir.  fucc^eoinc 
preat  John  vcLaren  as  hi.   H^r,^^,^^^^  cf  tht  !r,^-cter.   re 
f^hn  McLaren.   -7\^^,°!i.!^L'r:i^L  G.t.  -r.,and  it.  ^ 
that  today  in  Us  ^'^^^  /  —-^  and  squares.  Juiiue  L.  Croo 
st'.tely  and  ^'^'^^'J^''^/ Jll^.r  San  ^r^-nciscc  >.  1^*^^  ^f 
h^.  left  to  his  beloved  city  -- 
lasting  beauty,   and 

.,   ^  ''<rod  h^F  eaddenfcO 

th-  host  of  friends  vho  Irnr^  -^ 

r;.V  -ornrAssion  ^-^^^^f^;  '  '^ i^f  L.  :iiroa.  and  the    _ 

♦  «  thP  TT^erxry  of  the  late  ^^-/^\'^*    .t^tlv  enrrcf^eo   copy 

to  the  "^®^.--^,,_._*ej  to  tenoer  a  "y^^-^^*"^,  .  "   ^j-  .he  l^-^e 

Se'-et'iry  is  direcvso  ^.      „     ^^      Gi-od,  v^Qow  ci    -"^ 

^I'.y,^^  tpcrluticn  to  Mrs.    -^1-  j^     SoTtnuxEf^on'e 

?'lius'L.  Girod.   as  an  expression  o. 

heartfelt  sirqj'-thy. 

•*'*''/*    'nttP'  all  ir^  atteadanoe  erpee 

^'2.^.  of ''r.  OJr-d. 

rs-crj   oi  -^'  ^   . 


Adjournment  l.:l^  ?•'''•• 


#  •  *   ♦   * 


^.£p«^^'-^^-^y  Eub»ritt©d, 


JU^^^''-^ 


^.eTreation  and  ?ark  .-nm,.erion 


3w.  Pr?--nci»C'->,  C&li  f'-'mie 
D^cedb^-T  12,  i?57 


K  I  N  U  T  E  £ 


'.OLL  CALL 


The  One  Hundrc-c  Fifty-sixth  R  cular  Meeting  :f  th-i  Recresti'n 
■\nd  P?-rk  Comissi^n  w%8  c^.llei  t:  •-.rdcr  at  3:X  ^,K.,   on 
Thursday,  December  12,  1957,  with  President  L-^uis  Sutter  r>resi'*lnc. 

The  following  Conrdssi^ners  were  cresentt 

Mr,  Luis  Sutter,  Resident 
Mr,  Willi'^-.  K,  C  ffcur. 
Rev.  Bupene  A.  Oftlltthcr 
Dr.  Francis  J.  Herz 
y.rs.  J-seT>h  A.  V.ore,  Jr. 


•fr  *    ■:■   i<    --i   ^    '-y 


<•    -» 


j>PR07..l  OF 


ricNS 


^eg.  y-. 


2912 


"cUr'-^n 
inarch  "isf 


land 


There  being  nr  err.  rs   -r  ^rdssi  ns,  the  ndnutes  of  the  regular 
meeting  cf  Ncvecber  29,  1957,  ^^re  approved. 

*    *    *    -it    -'.-    *    -Sf    •>    *■    •* 

(1)  Fr^  -hili-  L.  Hez:s,  '-ir  ct.r     f  ?r- ?-^rty,  ^^^^^^i^;  ^^;, 
acpr-val  an-    subtdssi-n  t-  the  B-ar-   rf  Su^enr.s  rs,  a  rcs^. 
S^n'lSh^rizing  7^-cr.ase  -f  lands  required  fr  h^^ren  rartc. 

On  n.ti  n  -f  C-nrdssi^ner  H:rt,   seconded  by  Cnnnissi-ner 
Gallagher,  the  foil-wing  resoluti'n  was  ad-^ta^.. 

a^.-l»»t-t^.  Kr.  2912 

RSSXVEE,   that  this  --^"Vr-"'-.rhVi-.-'^r^i"  -f ''' 
certain  pr-r^rtics  r-.quire.  ir  .  ci-arci. 


Fr-r  Id 

Stanley  J.  K-ralcwski       3-A 


Ghim   Fattri   ;  ?t  ux) 
(Frrtins  -f 

Dine  Fabbri  (et  &1; 


7 
a 

12 

5 
lA 
16 

3 

13 


51- ck  Ki. 

6U1 

6C63 
6065 

6i:i* 

6137 
6138 
6U2 
6105 

(Total^ 


_6.5X.OO 

:?.2i,2X.:': 


\p-  '"■  ??13 


.".■>cs 


■    -  3  • 


The  Secretary  st.t.-  t^.'^t  ^' ^'^:{/V^l^^^^\^'X 
reiL£:ining  l-^nd   :wnersM?.^     i;^^' ^-ners  h'ld  a^rrrxirietely  iS 
-.f  McLaren  Park  pr:perti.-.     •^':=:^^  ^^,.,^1  -r.  tne  --sticai^d 
of  the  t'tal  P^^»^  f<=^^^^  -;^-i;-..  vlll  oe  s-abnitt.-  tv  th. 
c-^st     f  t.V-  pr-pert"  t   _be  J^^^-J^"  ^  ^^^.^i^^^. 
Dir-ct-r  -f  Pr-pert"  'n  r  t    th-  next 

;.      .   ^  ♦-   --'.-urt  the 
(2)   Frac  Hubert  A.  Hoos,   -^r.,   rec-esvln^  f  :^^;^'  '^^\^  the  ST-onsor- 
^'^   sITFrar-cisco  Citv  Self  ; '--'-l-  ■-;.;^:i:.I  curse.   ^.  serer. 
shir   Df  his  firm,  to  t>e  Pi.-y^-^;^  V^     .^,  ^^^  ^^^r.r  the  month 
days  ^urintr  the  month  cf  ?^^^-^  f^  ;irT-Tai  rer-cnlnc  that  t^'- 

a'ra'^e=.ents  corJoroed  wath  ^-.^ '^^T,  ^  ^,  ^„^^  ,..,^r.  th-.    fH'-'anr 
Comission.r  ^lla-^'^^  5'=^"^^'       •    ^ 

'       ;     ,    ^  -,..  v^retT  aut'icrlJ-:  th-:    firii  of 
,,— ►   »v,»  trie  CoOEissd^^  '^-"-■'  ■*''      *!•_. ^n<4r^'  '-tr  J^lf 

:haniH-r.3hip  -^*^-":/  ^j     23  and  March  1,  ^,  '.     »  -" 
Febr-ary  '^,   ?»  ^»  ^^'   "'       '  -2/12/57 


\ 


r- 


^iii^Ss(tiiiiii^'!'ii^filL'.  '■ 


-■  ^ 


No.  1  Baseball 
Diamond,  Fvinston 
Playground 


and  in  addition  to  conduct  a  San  Francisco    'omen's  Chempionahip 
requiring?  that  the  reservation  of  six  starting  times  at  the 
Sharp  and  Lincoln  Courses  on  February  7,  8  and  9jand  be  it 

FURTHER  RESOLVED  that  this  Cornmisslon  express  its  appn^ciation 
to  the  firm  of  Roos  Brothers  for  th.ir  continued  interest  and 
Buppo^t  orarr.atour  golf  competition  through  the  sponsorship  of 
this  well  conducted  tourney. 

fr  •>;■   <t   •«•  *  ■fr   <>    1'  * 

?^nfr  Soore     secoSed  by  Commissioner  Gallagher  the  proposal 
sioner  Moore,  sec^nuwu  uj  -♦otPri  that  th.'  Installation 

was  rejected  for  the  ^^^^^^ll^.^^/.^^J/^'/J;^^^^         oark  and  ttet  it 
would  necessitate  the  removal  ^^^^'f^*  f  °Vs\n  alternate  measure 
would  detract  from  the  P^^^'^^PP^^.^J^^:^  ^y  use  of  u«icrground 
the  electrical  service  could  be  mstaiiea  oy  us 

conduit, 

■i;    •»  Vr  <■  *  <^  *  ^'  '■•    * 

ni^  T^mprs  Basf>ball  Association  of 
From  Al  Harman,  Secretary,  Old  Timers  Bas^  ^^  ^^^^^^^ 

San  Frar^isco,   P-P^f'^;^f //,'!",'  ,  Edward  "Spike"  Hennessy, 
Playground  be  named  in  honor  of  ^^  .^^  puyground  and  recog- 

a  fomer  city  recreation  f  ^^^^^^„f  '^'ji^young  -^n  who  later 
nized  baseball  --h  and  instruct  ro,  .any^X^^^^^^  .^issioner 

became  major  league  ^f ^^^f^^  Pj-'fr^^re .  the  foregoing  prooosal 
Coffma.n,    seconded  by  Cof^i^^^"^:  '  ^^^'^^  of  the  Special 
was  referred  to  Commissioner  P«^^'  ^J^^J^^.^i,^  ^rH  r^consider- 
Committee  on  Konuments  and  -.^ori^ls,  for 


at ion. 


^  ^i  ^k  it  «  *  * 


^    -i* 


■      .   .  *   ,     rontr?"!  Methodist  Church, 

(.)  Pro.  Reveres.  Am=  0.  NiUen    ^^f^f,     '.S^^'l-ge  ^^^  '"^f  n 

I  '"  ir^iring  whether  it  WO  be  ^»»«i^^,Buch»^^^ 

Sfined  gla.s  ^"^^„  ^^,  .t  the  old  re=-atl-    ent  ^^^^^^  ^^^^ 

.Indows  at  ^^  .         „„  to  be  demolUh'-O.     "  ^^, 

„,«  Valley  Str  at.  which  ^'J^^  ^^^,^  ,^  p-actlc.l  val"-^  °f  '  ,^ 

.J:,...^nn  Center     plate,  saving  ^^=  'J"\^  ^,  church  and  chapel  *!«'  °^ 
dows  by  U3in?  them  in  tne  no  .^tary  reported  the 

br^i-t  by  hia  ^-I'hirr'iJtructed  to  aalvage  the  atainod 
w^er^ing  contractor  -""  ^^^  f^Tf  the  ^^^'^^^  ^"'  '\""" 
,las»  window,  prior  to  "^ol"^"^   ,  i„  accordance  with  legal 
then  be  nece.aa:,  to  ^'^'\''''^^,,,^.,  p^bable  thct  the 
;'rocedu...     «n^-;"!;,;:f,:     al  by  »bUc  auction  conducted 

by  the  Purcnasing  u^V  ..ivagcd  orior  to 

T...  Coo^ission  din^cted  that  ^^J^^^f^^^^f  info  mod  and  notified 

e^oUrion  -^^^jr»Tef.rdfn:^dis^^      °^  ^^^^• 
of  the  city  regulations      g 

^,  H,  ^  «  *  *  *  *  ^^  * 

,     ;,  .f  the  Board  of   3upervisor8, 
.  ^   J     Dolan,  Actin.  Clerk  of  the  B  ^^   superviscrs 

(6)     From  Robert  j'lf^^,^^  Comrr.ittee  of  the  "^^  ^^nd 

under  tn^   J"'  ,.^/rr. 


>»/*iMTiWICATIOKS  (Cont'd) 


tupuest  for  wtdch  may  bp  used  to  establish  Pnd  opemtc  a  r>T«ftf  Strip  fcjr  t>o*.- 

Tw.iifi;  3trlp  rod  aciivitif^s. 

Mr,  Punke  renort-d  that  a  diligRnt  roview  of  all  park  propertieB 
disclosed  no  parcel  of  park  land  suitable  for  use  or  conversion 
for  the  drag  strip.     The  Secrt^tarj*  reported  further  that  Police 
Chief  Frank  Ahem,  by  letter  cxnrosse.d  hie  opposition  tc  the 
establishiKnt  of  a  drag  strip  within  the   city  limits. 

On  motion  of  Conatassioner  Hcrz,   seconded  by  Coimdssionrr  (lallagher, 
the  Secretary  was  directed  to  sc   inform  the   Boarc  of  Supervisors. 

«  -ji-  *••?**•«•  •fc  ■(>  <^  * 

(7)     From  Mavor  George  Christopher,  referring  tc  the  Coraraission  a 
nmmunication  froir.  Mr.  Victor  P.  Morabitc  -  i.9crs,  ir  wt-.ich  he 
submits   several  oropoecd  amendments  to  the  tresent   rental 
agreement   of  Kezar  St.adiuT:  together  with  data  rel^tinp  tc  rental 
policies  at  other  stadia.     Mr.  f'orabitr   had  requested   and  was 
granted  permission  tc   appe.ar  nt  the  Commission  Mee^inr  of 
December  12,  1957.     Subsequently  Mr.  Morabitc  requested  a 
postoonement  of  his   appearance  to  the  first  neetinc  of  January 

1958. 

Commissioner  Coffman  report.^d  that  the  I9ers'   proposal  has  been 

taken  under  considerPti.-r.   -nd  is  brlnp  reviewed  alone  with  the 

stadiun.  tn-actice.s  and  policiep  in  other  areas. 

President  Sutter  thanked  Commissioner  Cof  ftnan  anc  ^.sked  him  to 

continue  his  consideration  .f  the  matter  as  Ch£.irmar.  of  the 

Kezar  Coniri.t.tec, 

,  amw  OF  INFOmATKK  -     Acknowledsed  b,-  S-f^;''  ?f 'f  ^'"'""'  '^  '^''""^ 
jUkiiiMw  ur  yjinager  for  appropriate  actiont 

th-    staff  for  thrir  r-rr.erati:>n  in  mr^mg  the  .nttrnat.onai 
vvorkshrp  on  Off-Street  Parking  a  success. 

Fr.r  Jerd  Sullivan,   Chairman  .f  the  Sponsoring  Cn^dttee  ->f  the 
rror  o-ru  juxj.         ,  .^--.riftti-n  forthc:   assistance 

UNESCO  Convention,   expressing  -pprcciatnr  i  or  ^ 
in  making  the  tsrogram  a  sutcess. 

service  Order  fj  ^^^f^Jlf^XiTJf  'I  —  'or  ^ 

Park  in  connection  with  the  xrepa-ai-x 

Maior  League  Baseball  Stadium. 

P.1.  H.  W.   southard,  C-^i-tor^o^an^rranci.^^r^ncil^^^ 

Folk  Dar.ce  Groups,  thanking  ^^^^^^^^^  ,,,  ,^,ent  year  and 

assistance  rendered  to  .oik  °f^^J:  st?.tewid£   ror.ventior 

acvising  t-at  Sar.  ^^^^^^^f^r^-i^^rt,!  Dar  weekend,  M.y  2S 
:f  Folk  Dancers  throughc-ot  the  \emonai       . 

through  June  1,  1958. 


1  - 


2     - 


3     - 


L     - 


.pplictl^  f=r  the   rer.t^  of  Be.ch  :h=let  fror. 


Approved  b'  th^ 


«  -tf 


-;,     -H-    ^r    *    * 


P.ZPRES£NTATTy=:5  ANT.  D"I£G..TSS: 
None 


12A2/5'' 


(1)     Non-Civil  3'^rvice  and  Rxempt  Ar;    ir.tner.ts 


;jon-C.S.  and 


O.  motion  of  Comndssioner  Herz,  ^^^^^^^^^y^^?^''''^"" 
Sllagher,  the  following  resolution  was  adopted. 

ppaolution  Nc.  291A 

rfr* if ied  by  the  Secretary  during  tne^^i 
cerciiiea  ujr  .^,7    are  hereby  ratj-ixec  ^-i- 

1957  thru  December  ix,  X7P'» 
approved;  and,  be  it 

FrnT^  FXSCLV3,  th.t  .  r^^]^ ^"^^^^  " 
transrltted  tc  the  Controller  dnu  uie 

Cooinission. 

<-<,-«*  V-  t^   *   ^^    ^  * 


(2)     rr^p.-^^.^  ^-nd/or  rir.nT   Pa^T>ents 


Su."hrr.1.^Tii::s^r;:-ci.t.;.  -^=  -=p-*^ 


"rogress  and/cr 
g^r>i.T    Favnentr 


Lxtension  of 
r-m^   Approved. 


c:-ts  s"r  proper  conduct 
RZS0LVZ2),  that  for  ^"^^ }^ ^^^^rk ^  Con'-rcller  be 
of  the  Recreation  ana  rarK  ^^?-  >    r^a^,  .r'..:re66 

and  is  hereby  requested  tc  a,.ro 
and/or  Final  Payaer.ts: 


r.ri'^'^ti  Nov«^r  30,  1957.  _ 

KrfoT-fnaii;  '^v-er  IS  1957. 


Tr  American  ^nstxt-.e 
ic  wncj-^-  .  for 


^M^ac«LpBI^5rS^ 


^i:  --y^"'-  ■  -- 


^^TliS^^cutiveE, 


(3) 


^'  "^"^^rshlp  dues  for  year  ending 
for  meni)er5niF  J- 

December  i,   l^->*=  ' 

,  *  •    *  ^  *  * 


I  :5.x 


Fxtf-nsionofJiiSS.  ..— ^«-<;_or>€r 

,,^  0*-  Condissioner  Moore,__  _^^^^^, 

Hcrz,  the  --J--" 

■  .      2-'  t 


autior  was  acop^ea: 


^r     V  recorjnen-a^ioi^-  -- 

General  ^^r-^g"'  ^'^'^^  ^     ^    ^.^.,     ^rtii^^ 


•-r.e 

Tine; 


^U^^dMBu 


<**''A*t,(*Jllli 


.iMiiiiiiiiii. 


rjMAMr-TAL  -niANSACTIONS  (Cont'd) 

(i+)     Modification  of  Contracts 


Modification 
^f  r.nntracta 


Cn  motion  of  Comraisiiioner  Gallagher,  seconded  by 
Commissioner  Herz,   ihe  following  resolution  was  adopted; 

Resolution  No.  2917 

LiSOLVED,  that  for  the  best  interests  and  proper  conduct 
of  the  Recreation  and  Park  Department,  the  Controller 
be  and  is  hereby  requested  to  approve  the  foUowing 
Modifications  of  C(»ntracts: 

a)  BALBOA  REC.CFJrrHl.  Cont.#207.Cortif .^^393,..cdif  .//12    _ 
To  Sngstrum  and  Mourse  -  to  provide  labor 

and  material  to  install  service  sink 

and  to  move  door  to  chlorinator  room, 

an  INCREASE  -  ^^^^'^^ 

b)  .TACKGON  PLGD-,    Architectur;.t    Cont.^3330.^fodif .rj'2 

To  Schubart  and  Friedman,  -  to  adjust 

contract  in  a:cordance  with  revised 
estimates,  an  INCKEASE  -  *  ' 

•K-  *  i;-  ^;■  -if  ^-  <'•  '■■    ^'' 


(5)  i^^qnest  for  F""rts  and  Transfer  of  Funds 


p^ps.  No.  2918 

Request  for  Funds 
and  Transfer  of 
Funds — 


Commissioner  Hcrz,  the  following  reauj. 
p..«r^1nt.inn  No.  2918 

of  the  Recreatxon  and  .ark  uepa     ,         ^^^^       Transfer 
and  is  hereby  requested  to  approve  x-n 
of  Funds  and  Request  for  Funds: 

a)  Additional  allotment  to  clear  current  requests 
for  monthly  purchase  orders: 

Approp.  7.652.385.000  -Forage  &  bood  for      ..,000.00 
animals  -  S.  F.  Zoo  - 

b)  Additional  allotment  to  clear  current  request. 

tor  monthly  purchase  orders. 

Ap^rop.  7.311.321.651  -  ;^«1  ^"^  $1,600.00 

Lubricants  -  General  Division 

c)  Additional  allotment  to  clear  purchase  of 

^^^^^:^-^^^^    ^  ^.00.00 

SuTDplies  -  Rec.  Units  - 

807.556.035  construction 

Plans  &  opecifications     ^  ^^^ 

Upper  Noe 
e )  Temporary  transfer  t^^prcvide^f^^^^^^^^ 
payment  ^1    f^^t  i  _       ^^.^^  ^^p^^^^i 
Tf  fu^^Llrntaltprorriation  requested. 

reOM       ^        ^651.870.000        ^  '^^^'^^ 

7^^-'°°-?°lrvices   Tlxes 
Contractual  Services 


12-12-57 
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(Cont'd) 


Order  for 
Service  or 

Work 


To  £21:  SSiil 

Larry  :..Gean        Window  Vreakacc        July  31,1957 
1031  Greenwich  3t, 


Sept. 7, 1957         v  9.26 


John  Balkovich    Window  bieakaf-e 
18  iHercury  St. 

^^  if  tt  <c  4^  m  <•   <>  ^^ 
(B)     Oder  for  3nrvi ce  or  Work 

on  motion  of  ConMssioner  Herz.  — ^^^^^y.^^'^^^^'^"'" 
itoore,  the  following  resolution  was  adopted. 

Reaolution  No.  2921 
RESOLVED,  that  Tor  the^b,st  lnUr«ts  andi  proper  oj„d<.rt 

for  Service  or  Work: 

a)  V'ork  Order  to  Department  of  Public  Works- 

'^  pfint  Fam  Buildings,  ^^j^JP^f^^  '.211  ^)     •.^1.570.(K) 
at  Children's  quarters  (Approp.V.b^JJ.^  ^ 

b)  order  for  Service  to  California  Pacific 
Title  I-rance  CO      co^^^^^^^^ 
prosecuting  an  action     . .^t^  i„  i^t  9  in 
Uemey  Act  to  Clear  t^^^ -,J^^„^  „^eh 

r«  S::^  'of  propi  e.  H=U.-en  ParK. 
(Appropriation  7.657.601.000) 


i  165.00 


Sth  construction  of  Storyland. 
(Appropriation  9U0)  - 

rDHv^:;? pis  -  Haloing  ParK    - 

i-  «  IV  ^i  ^t  ^'^  ■»•  ^'    ^ 


^2, 625.00 


260.00 


Pps.  No.   2922 


Yacht  Harbor 
Mooring 

T.ir.enses 


C„  .otion  of  C0"^-i«fJ:if„f  =^;oru:??n'«as%dopted: 

Commissioner  Herz,  tne 

.      -.n     on  recommendation  of  the 

K^CLVED,  that  ^^^^J^ZlT^V^^^  ^'^  ^^""''^"" 

General  ^^fj^.f' Harbor  'coring  Licenses: 

following  Yacht  Haroor  gerthjio. 

^^^^ive.Date  Name.^US:^ 

Cancellations 

~( permanent)         ^T-^ocvta 
Or^GON  ^ADA  CKLl.ORMA 
FAST  FREIGHT,   INC. 
(l-ir.J.A.Gritsch) 


CUCH,  Harry  E.,Jr. 
SIQlTH,  Leonard  J. 
PELAPRAT,  Frank 


11-7-57 
12-5-57 
11-1-57 
11-1-57 


Licenses 

(Permanent)  11-7-57 

ROBERTLiON,  Jos.        12-5-57 
ruSH.  Harry  L.,Ji". 
aci-TR-ICH,  Dr  Norman  5.  ^^_^_^^ 

i  Dick  KELLIHaR 


4,  4^   4^   ^>  '■< 


i     V; 


Hermit  ^^17 

The  Spree  JiV^ 

Lively  Lady  igf 

Pela  '^222 


Hermit 
The  Spree 


^217 
,^3 


Lively  U<iy     ^'^^"^ 


12-12-57 


■^ 


?■■>''' 


(1)     University  of  Cftlifornifl  Re  que  at   for  llyperimental  Plot  Wlthdrftvm 

The  Secretary  reported  that  Dr.  Robertson  Pratt,  Professor  of 
Pharmacognosy  and  Antibiotics,  University  of  Ca]iforrla  Medical 
Center,     made  other  arrangements  for  the  experimental  planting 
arti  cultivation  of  opium  poppies  and  has  withdrs^vn  his  earlier 
request  to  the  Commission  that     a    parcel  of  park  land  be  made 
available  for  that  purpose.    Request  filed. 

IV   tt   •»   *  «    HV  •«•   •»   <t  * 

(2)     Palace  of  Fine  Arts 

The  Commissioncars  discussed  the  staff  memorandum  submitted  by 
Mr!  Funko  on  November  27,  1957.     The  report  gave  an  up-to-date 
cost  eXimate  for  the  rehabilitation  of  the  Palace  f Ji"°/^» 
buildings  of  $4,3^0,000.00  and  further  recommended  that  the 
city  carJy  irits  participation  under  the  tc~ms  of  Assembly 
Bill  llSo  bj  subrdtting  to  th.  electorate  in  June  1958  a  Bond 

Bill   i.W(J   oy  auuiauux  16  ^^^^^^^^  ^^^ 

Issue  in  the  amour.t  ^^ /2/)00^000.00  wit  ,  ^         ^ed 

State's  contribution  of  lt2,000,OOU.uu.       in  /f       ^  ^ 

t^t  th»  city  Attorney..  "^J^,™  rlfn  Trt»  to't^^  St^He  ««!* 
transf -T  of  tltXo  of  the  "1^'=^  °'  ""       ^  ^^  i,  „„t  sntic- 

bj  overcome, 

->j      -4.^^  r,f  thr  Pnlacc  of  Pine  Arts 

L«aguo,   Tppoir-a  ot-ior-   «  ^„<„„  h.  .»iOTiod  to  secure  the 

tion's  desires  to  carry  -t  ^ -^f  ^,  ,"  Jhf  ^habilitrti^n  of  the 

passage  of  the  "^^^^^^'^^^  ^^,,^"^3  said  that  his  gr^^up  v^uld 
Palace  of  Finp  Arts.     ^r.   R-ynolds  sai  ^^^  ^^^ 

require  a  reasonable  period     f  time  to^d  v^  ^P^P  ^^^^ 

f.:;re:  reslU'ir  Srnond  issue  is  to  meet  with  success. 

Xn  View  of  the  ^-.-.U.^rn^^^^^^^ 

plans  it  is  his  belief  that  the  lai  c^  ^^^^  ^^^^^  ^^  ^^ 

could  best  be  presented  ^^^ /^qcQ      He  intended  th.->t  his  <^roup 

gonerpl  election  in  ^°^^^^\Jf  °;,yor  to  further  discuss  this 

would  seek  ?n  audience  with  tn^  n  y 

recommendation, 

1H  hPve  a  full  and  uo-to-drte  account 
In  order  that  the  Mayor  ^J^^J^l^  on  motion  of  Commissioner 
.?  the  Palace  '€   Fine  Arts  matter,  on  m         ^^^,^3^  i^  directed 
Moore,   seconded  by  Con-i^sioner  Herz^^^.       ^  ^^^^  ^^  ^ 
+  «  write  to  His  Honor,  the  Mayor,  »  ^^    .ajor's 

a?f m:nrrandum  not  -V^^SiTSf^  account  of  the  Palace 

information  and  r«'^^i«^,\°^"J'5,^g 
of  Fine  ArtA  League's  intentions. 


*  ii  «   <i 


,.    ^;.    4V    «    <*    -K-     * 


W!-^  BUSINESS 


(1) 


it-a.  ^o.    2921 

Award  of  Contract 
'.rthur  VJ.  Baura, 
k}U  Bay  St.,  for 
REHABILITATION  OF 
SPRFCKELS  BAND- 
ST/.ND  MUSIC  CON- 
COURSE (2nd  CON- 
TR/.CT 


.„.  .  con...  -  HTcSr^^-™---"^" 
Jj;^C  CO^'COURSE  (SecondContract^ 


*,5,2*69.00 
5,985.00 


(»)     «™X3rreet,SanF«nci,co,Ca.if. 

On  »tlon  of  Cc-l"i°r?ono!^nrr"°l»"- -"  ''°^''" 
Conuidssioner  Noore,  tne 

o..olnt.ion  Noj_22^  ^j 

•■?^TK?Ls1"»'sT^Jf-%rPrnS=r2"5to^n^^rrunt 
W    B„U«,  Wi  B=^/,Tnd  rearonsiWc  "dder  therefor  .n  th^  ^^ 
the  lc«"t  "«"^rJSer  bids  havim!  been  re.ieoted, 
of  85,iM.OO,  all  other  izAVS? 


iMIUailM 


■«™«*-^^ ii>n>"liMiiitii«ai«Miwill>MiiMri»lfftJll'affiil-iilirrtiiiiiillli1 


iiafliM! 


f.h.)ll.'\ 


1 


tiw  RUSINISS  f Cont'd.) 


xs  equal  clain  by  the  City  and  krs.  Kotietti  cvtr  the  daj^'j^iUd 
property,  a  quitclaim  deud  fror  each  ^rty  divilirig  the  property 
down  the  center  line  offers  an  equitable  settlenent. 

The  Secretary  reaa  a  setter  frac  fjs.-.ttili*  Mcttettl,  c-greeing 
to  tht  exchange  of  quitclaim  deeds  wrdch  signify'  '-hat  tnc  bvlic- 
head  wall  on  the  westerly  boundary  cf  Silr^.r  Terrace  FlaygrouiiC 
shall  becocic  the  cocmon  property  line. 

On  notion  of  Connissioner  Moore,  seconded  by  ComisEionfer  Hcrz, 
the  following  resolution  was  adcpted: 


fpsp  No.   2926 

Approral  of  Q\dt- 
claim  Deed  to  Mrs.A. 
MDisetti,  owner 
of  prcperty 
adjoining  the 
westerly  boundary 
of  Silver  Terrace 


Resolution  ^r. 


■.92b 


WH£P£AS,  an  error  in  the  laying  out  cf  tlie  real  estate  s'jbliv- 
ision  in  the  Silver  Terrace  District  iz.  1«9  resulted  ir.  a 
prcperty  line  dispute  affecting  tne  westerly  bruTi-ary  cf  .ne 
land  which  the  City  acq-uired  ir.  IW  for  the  Silver  Tc-rracc 
Playground,   tmd 

•ff^IIAS,  an     independent  s-orvcy  cf  the  pre^perty  liii^E,  jf  the 
playground  and  the  adjoirAng  prcperty  cwner  )^s.  '■'-'^t,.. 
Mo«5ti,  clearly  establishes  both  parties'   prc;*rty  rigr-.J. 

KCM,   n^^^:E£,  E£  IT.HESpi.^,^tn.t^tn..^Cc-^.^^^^^>^^- 

th? 
all 

Wi] 
an: 
thr.l 

property  «=^:>-   --^    --  '^^'T  -;;'::'., ^  r^j^.y  of  s:.r.  Franciscc 
Director  of  Property  of  the  Citj   -.n-  .-J-y  =    =^,,,       .,  ^^^ 

be  and  is  hereby  .uthcr.zed  tc  P^^f /::'-^'^^r:;,tal-I 
quitclaim  deed  and  the  perfo.Ti^ce  of  such  f/^r;^ ^,^f  ^^^ , 
actions  as  aay  be  necessary  tc  legally  ^-n=  cff..i-.l.v  .ai:,i. 
this  transaction. 


clete 


(5)     Stcryland 

,  .  .  .^^  PW--0  cf  -  aesigr.  contr^-ct  tc  Kr. 

«r.   Funke  ^"^^^"^tsl^^r    t*c  "iL-.ruct  Zl  special  e35^^tit£ 
Donrld  T.   Clever,  Designer,  ^^^ -^^;;*  r^^^c^-s  f'^-^sr.ec  cy 
for  Storyler.d  in  accordance  witr.  ^^^^         ^^^  ^.^ 

J.  Francis  ^-^>  .^^^'^^^^  .:!^ ^l^:^.^ .^:^^  «  '-^  - 
decoration  work  involved  in  -^^^^.^         ,^,.^.,  -^  coulc  not 

contractors , 

r>  motior.  cf  Comi.-sioner  Gallagner,  ^^^2*=-     • 
Mccre,  the  foUowir^  rcsclut.or.  w..  -u  ^ 


Res.   Ko.   2927 

Award  of  resign 
Contract  fcr 
Creation  21 
£3d-.iblis  fcr 
Stcryland  to 
Donald  T. 
Clerer,   for  a 
lump  sum  fee 
of  r^. 977. 30 


.r^ZUfZ,  tnat  tnis  Coninissi^^rec.gnizi^^^^  ^:::^'S'u. 

character  and  ^-^'"^"'^^iZrT-Z  '^-^  ccr.5tructi.r.  c'   '•'^^  21 
fabrication,   painting,  oec^*.--^    ^^^^^  stcrj-lano  area  aoes 
exJ-afcit3  tc  be  placed  xn  .ni.  ;  -  -^.fessivna:  >rigr,er, 

hereby  award  to  Mr.   Donalo   ..   ^1^!^,'   ^^^  .,.  prcfesnonal 
ll  ]  Jlen  Lane,  5ar,  Francxscc     .   -or^r...  J    ^^^^^  ,x..truc- 

t'.rvices  ir.  the  f^rxceXvr.^V^^--^>  ^  ,^„,pensat  .or.  for  aU 
ti.n  of  21  exr.itits  fcr  ^^^f^^^t^  c'o^Iract  tn.   Zon^^^or.  .na_l 
services  to  be  rendered   ^' ,''^-':^.^,  cf  »3t,?^.f>:,  ^-^''- 
P^rtc  Vt.   Dor.ald  T.   Clever,  .  ^J^r  -  ^  ' 

a-jthorized  tc  negot.ite  s-i- 
Connriseion. 


*>  *  * 


+  *■»''«' 


12,^12/57 


■"  '^ 


jaM'»W8<liii"»Tiil»i  r. 


) 


y<: 


Hgyi^T^INgSS    (cent'  d) 


(6)      Anthnrized  I^apes   of  Stata  Land   for  SUdiuT.  Site 

The  Secretary  presented  copiee  of  ^he  Board  of  Srj|)«nrl»or»'   ^eeo- 
lution  No.   18512,   adopted  at  the  meeting  of  November  25,   1?57, 
Mharein  the  City  and  County  of  San  FrenciBCO  was  authorized  to 
lease  from  the  State  of  California  street  areae  and  railroad 
rights-of-vay  i»  the  Bay  Viev  District  at  the  site  of  tht  pro- 
posed Bultl-purpose  stadiuiL.     Copies  of  the  proposed  leasae  were 
presented  artd  termc  and  conditions  reviewed. 

The  Secretary  reported  that  Mr.  Bernard  J.  Ward.  I-eputy  City  At- 
torney,  had  notified  hin:  by  a  telephone  call  fror.  ^acranento  thet 
Roming  that  the  State  Lands  ConrrlsBior  had  approved  e  proposed 
lease  agreement,   with  certeiin  ariendnents. 

^n  notion  of  ConrAssioner  Gallagher,   seconded  bj'  ConnAssioner 
Moore,   the  following  resolution  was  adopted: 


3-ff,    No. 2928 

Appvl.    of  Two 
(2)    35 -Yr. Lease? 
fror:  State  of 
California  of 
Street  Areas 
and  R.H.Hight- 
of-uay  at  Bay 
YifV  '^•t-'^diur 


:,^F    N-.?9g° 


"^f- 


Req.    fr^r  L  Sup- 
plenental   Apprrf . 
Req.    rf  i26,Z^15.2C 
f?r  Payr.ent  'f 
Rent-JL   -  Bar  View 
Baseb^l  Stidlun. 

(8) 


RESOLVED,   that  this  Conr.isBion  does  hereby  approve  the  lease 
agreenents  with  the  St^.U   cf  Celifomi'^  f or  a  tenr  of  l^y^H^- 
oTthose  certain  tide  and  submerged  lands  extuateo  ^n  ^l^'-  B«y 
View  District;   the  portion  of  said  land  ;^^f  ["^,'^f  ;^^,,*',;' 
Seing  rented  'S  street  property  -.%  ^-  rental  of  UOC  per  yeer     or 
a  tolal  of  $35'X.OO;   and  th.t  portion  of  land  "J^"^^"|^^  ^^J^' 
acres  being  rented  -.s  r.ilroad  property  at  e  ^^^-^^^°^,*f  fl^" 

ye'^r.    or  -^  total  of  122.915. X;  th^  35-year  terr  "^  »«^ 
?else^^e"-nts  to   corx^nce  on  or  after  the  date  when  th.   .itj 

126.^15. 2C- J  and,  be   it 

F^THEP  RESOLVED,   that  the  General  Manager  and  Secretary  be  and 
S'Sre^.utho;i.ed  to  execute  said  ^^^J^^;^^ ^^ 
en  behalf  of  this  Conr.isEi'.r..    subject  tc  the  approva. 
r-'.ayor  and  the  Board  of  Supervisors. 

♦  •  ♦ 

*r-  tv,t  *-orer-iinr  Rescluticn  Nc.292€,    on 

the  following  resolution  was  adopted: 

previa.  if^K[::'^-x^ZUi^i^r^  ^^'  -""  -^  -''"'^' 

the  Bav  View  ^tidiur  site  oeint 
ni5  for  a  35-yea'-  period. 


♦  ♦   ♦   •   * 


»  •  ♦  ♦ 


Supp.ApprrTp. 
Raq.    fc^  ^•'.lAC. 
f-r  Ternp.S^-lc-^ife^ 
at  ILeear  Stadtiut 

Twfj.Starterf   ^t 

^C^iRPECTED  Page 
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yr>p  ■:>rar7' 


the  poeslDi^iv^     >,;  tp-ar-raT  s^-lariet. 

additional  funds  fr  te=?>  rary  ....^esi-n.e.  He^. 

r«  rrtl-^e  r-    - -^•^!'     ,  nd^ted: 

the  foll:ving  res'-lut^-r.  was    w  ^ 


^>-lf  c^uTfeSi 


#    *    r    »    ♦    » 


♦    «    ♦    ♦ 


12,'12/5'' 


i_. 


T*V''  '' 


■.■,.^,lJvv'''.i    .,     , 


Pn..,f.pnnGmont  7^  ""r"    "^P^^^^^  tiectinf 


ADJOURNMENT 


mooting  on  that  date, 

Mr     Funke  reported  that  a  report  on  the  budget  request  for 
558^d  brcompleted  within  the  next  ten  days. 

President  Sutter  asKed  t..e  Co-^^'i-r^  -.^^tte  yro3-/° 
be  held  Monday,  January  6,  ■'■^^'/J'^^J.  .       pormal  adoption  of 

be  held  January  9,  1958. 


•i>  ^^  -i-  li- 


^   i-T   <v   HI-    iS^ 


President  Sutter  declared  the  meeting  aajoui 

Respoctfully  submitted. 


263 


7) 


Edward  A.  McDevitt,  Secretary 
Recreation  and  Tark  Commission 


12/12/57 
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